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link  light  weight 


with  J-Jigh  Qtrength 

WHEN  you  roof  with  Federal  Cement  Tile, 
you  effect  substantial  savings  on  the  steel 
super-structure  or  frame. 

That  is  due  to  Federal  Tile’s  light  weight. 

Because  these  pre-cast  slabs  are  quality  controlled, 
accurately  reinforced  with  wire  mesh,  and  thoroughly 
cured  under  uniform  temperature  conditions,  they  link, 
this  light  weight  with  high  strength. 

And  you  are  sure  of  the  same  permanent  freedom 
from  repairs  that  Federal  Roofs  have  been  providing 
on  industrial  and  public  buildings  of  every  type  for  a 
quarter  of  a  century. 

Made  of  concrete,  these  roofs  are  fire-proof  and  rust¬ 
proof.  They  are  also  freeze-proof  and  sun-proof.  They 
are  unaffected  by  gases,  by  smoke,  or  by  acid  fumes. 

Let  us  tell  you  the  full  story  of  Federal  Roofs,  and 
of  the  engineering  and  erection  service  that  goes  with 
them.  Your  request  will  be  given  prompt,  courteous  at¬ 
tention  without  placing  you  under  any  obligation. 

MiiJt’,  Laid  and  Cuaranteed  if  the 
FEDER.AL  CEMENT  TILE  COMPANY 

to8  South  Dearborn  Street,  Chicago,  IllinuU 


Federal  Interlocking  Tile 
for  pitched  surf  aces  have 
a  non-fugitive,  red  color 
and  require  no  painting. 
If'hcn  used  tcith  Federal 
Glass  Insert  Tile  for  top- 
Ighting  an  idea!'''‘daf light 
roof"  it  obtained.  Other 
stfles  include  F>at  and 
Channel  Slaes for  roof  decks 


FEDERAL 

CEMENT  TILE  ROOFS 

'  For  Every  Type  oj  Permanent  Building' 
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A  Concrete  Bridge  Novelty 

REFINEMENTS  of  design  far  beyond  anything  ever 
attempted  in  this  country  are  revealed  in  the  Swed¬ 
ish  reinforced-concrete  bridge  described  on  p.  1022  of 
this  issue.  These  lie  particularly  in  the  use  of  hinges, 
the  jirovision  for  elastic  movement  and  the  dependence 
upon  interwoven  hooping  to  add  strength  at  critical 
jwints.  All  of  these  details,  how'ever,  have  been  tried 
out  by  American  engineers,  though  few’  of  them  have 
been  convinced  that  such  details  give  results  adequate 
to  pay  for  the  labor  and  cost  involved  and  many,  besides, 
doubt  the  practical  consummation  of  the  theoretical 
gain.  It  is  in  the  excessive  variation  of  the  proportions 
of  the  mix,  however,  that  this  structure  is  distinctly 
strange  to  Americans.  A  small  variation  between 
foundation  and  superstructure  concrete  is  common  here 
and  an  occasional  bridge  will  be  found  with  a  weak  lean 
mix  for  filling  concrete,  but  to  vary  proportions  at  every 
place  that  the  stress  sheet  shows  a  different  demand  for 
strength  or  elasticity  is  carrying  dependence  on  the 
knowledge  of  concrete  behavior  pretty  far.  The  usual 
explanation  of  the  difference  between  European  and 
American  practice  in  structures  has  been  that  over  there 
labor  is  cheaper,  materials  more  expensive  and  ma¬ 
chinery  rarer  than  here,  but  with  changing  times 
Europe  must  be  approaching  America  in  the  relative 
costs  of  these  items.  The  more  plausible  explanation 
of  such  differences  as  the  Swedish  bridge  shows  is  that 
European  engineers  are  more  inclined  to  bend  practice 
to  theory  than  the  American,  who  might  be  said  to  use 
theory  mainly  to  justify  practice. 

How  Precedent  Is  Built  Up 

PATENT  validity,  particularly  where  structural  patents 
are  concerned,  is  built  up  largely  on  the  precedent 
of  acceptance  by  earlier  so-called  infringers.  The  tech¬ 
nique  of  the  patentee  has  been  fairly  well  established. 
First,  of  course,  he  has  to  get  a  patent  and  then  to 
have' it  upheld  in  the  lower  courts.  This  is  fairly  sim¬ 
ple,  for  up  till  quite  recently  at  least  the  Patent  Office 
has  been  unable  to  distinguish  betw'een  invention  and 
design  in  a  static  structure,  and  lawyers  both  on  and 
off  the  bench  have  been  equally  dense.  Armed  by  the 
law,  then,  the  patentee  seeks  first  a  few  amenable  in¬ 
fringers,  who  to  avoid  difficulty  and  to  save  money, 
admit  infringement  and  pay  nominal  damages.  The 
patent  thus  becomes  well  established,  the  record  of  ad¬ 
mitted  infringement  impressive  and  the  chance  remote 
of  there  arising  an  accused  infringer  bold  enough  to 
start  anew  the  fight  against  the  grant  of  a  government 
monopoly  to  what,  to  all  engineers  familiar  with  the 
processes  of  design,  is  merely  the  exercise  of  normal 
engineering  thought.  The  system  by  which  such  pat¬ 
ents  are  promoted  is  pernicious  but  difficult  to  combat, 
because  the  individual  as  a  rule  finds  it  cheaper  and 
easier  to  surrender  than  to  fight.  A  peculiarly  flagrant 
case  has  just  come  to  hand.  A  public  commissionj 
against  the  advice  of  its  engineers,  has  just  paid  over 


a  large  royalty,  because  the  individual  members  of  the 
board  had  been  led  to  believe  by  certain  legal  decisions 
that  they  were  personally  responsible  for  any  damages 
awarded  a  contesting  patentee  after  a  successful  in¬ 
fringement  suit.  The  patentee  now  has  this  successful 
claim  to  wave  before  any  other  public  body  it  chooses 
to  intimidate  and  will  continue  to  have  it  until  some  one 
has  courage  enough  to  fight,  and  perhaps  luck  enough, 
patent  courts  being  what  they  are,  to  win  a  suit  ba.sed 
not  on  superficial  legalities  but  on  the  obvious  engineer¬ 
ing  fundamentals  involved  in  this  particular  patent. 

Small  City  Paving 

STREET  resurfacing  is  a  problem  that  all  cities  have 
to  face.  Increasing  traffic,  both  as  to  amount  and  as 
to  weight,  is  playing  havoc  everywhere.  But  the  burden 
of  replacement  is  falling  more  heavily  upon  the  town 
or  small  city  than  it  is  upon  the  good  sized  city  where 
a  fair  percentage  of  so-called  permanent  pavement  had 
already  been  placed  before  the  motor  became  so  omni¬ 
present.  Asphalt,  concrete  and  brick  pavements  give 
way  to  some  degree  under  the  continual  wear  of  the 
rubber  tire,  as  million  dollar  annual  budgets  for  street 
work  in  such  cities  as  Cleveland  and  Pittsburgh  testify, 
but  such  pavements  are  marvels  of  permanence  com¬ 
pared  to  the  old  waterbound  or  even  oilbound  macadam 
which  made  up  the  majority  of  the  street  surfaces  of 
the  minor  city  ten  years  ago.  These  second-class  roads 
are  going  to  pieces  fast  and  their  replacement  means 
just  that,  not  merely  repair.  In  consequence  many  a 
town  of  10,000  is  faced  today  with  the  necessity  of 
spending  a  million  or  more  in  street  construction,  if  it 
would  modernize  its  street  system.  This  means  bond 
issues  added  to  already  overburdened  indebtedness,  or 
the  alternative  of  piecemeal  surface  repair  out  of  cur¬ 
rent  funds  with  the  continual  prospect  of  the  evil  day 
approaching  when  the  repair  system  w’ill  not  suffice. 
City  fathers  in  such  places  need  the  courage  to  foresee 
the  inevitable  and  to  plan  a  systematic  reconstruction, 
within  the  permi.ssible  financial  capacity  of  the  town, 
so  that  in  some  given  time  they  will  have  permanent 
streets  to  replace  the  simple  roads  which  sufficed  for  the 
village  or  town  in  the  days  of  the  horse-drawn  vehicle. 
Trying  to  make  those  old  roads  over  into  modern  streets 
merely  by  a  surface  treatment  is  as  hopeless  as  trying 
to  brush  back  the  rising  tide. 

City  Planning  By  Convention 

New  YORK  CITY  is  going  to  try  to  plan  for  its 
future  growth  by  convention  rather  than  by  ex¬ 
perts  or  by  officials.  The  mayor  has  appointed  a  cpm- 
fnitteee  of  nearly  five  hundred  men  and  women  who  are 
to  report  on  what  the  city  must  do,  physically,  to  keep 
pace  with  its  growing  needs.  Among  those  who  will 
deliberate  are  numbered  the  gentleman  who  directs  the 
destinies  of  the  city’s  most  authoritative  political  or¬ 
ganization,  a  boxing  commissioner,  some  theatrical  im¬ 
presarios,  and  a  miscellaneous  collection  of  “business 
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men  ”  But  there  are.  too.  more  than  a  sprinklintr  of 
competent  engineers,  architects  and  hou.sinjf  experts, 
who  will  furnish  a  leaven  of  real  knowledjre.  The  main 
work  is  to  be  done  in  committees  and  doubtless  there 
will  be  a  sufficiency  of  expertness  on  each  of  these  to 
make  their  conclusions  of  real  merit.  The  whole  scheme 
has  considerable  appeal,  especially  for  a  large  city, 
because  by  wise  selection  a  cross-section  of  the  city’s 
directing  thought  is  bound  to  be  enlisted  in  favor  of 
what  the  committee  eventually  reports.  City  planning 
f  oos  not  require  so  much  the  brilliancy  of  thought  to 
conceive  as  the  persi.stence  and  confidence  to  put  through, 
rienty  of  our  cities  have  wi.se  plans  made  by  those  who 
know  how  to  do  just  this  but  they  are  now  merely  dusty 
jiapers  on  forgotten  shelves.  Possibly  the  mayor  of  New 
York  has  hit  upon  a  way  to  make  a  city  plan  effective. 
If  he  has  he  is  entitled  to  a  patent,  on  the  grounds  of 
novelty. 

Cost-Plus  Conies  Back 

HE  cost-plus  contract  for  certain  important  drain¬ 
age  work  in  St.  Louis,  Mo.,  described  in  our  la.st 
issue,  is  a  significant  return  to  a  method  of  contracting 
construction  which  was  virtually  killed  in  public  works 
practice  by  the  war.  It  was  the  lot  of  the  co.st-plus 
contract  to  be  accused  of  all  the  extravagances  and 
wastes  of  war  construction.  However  unjust  this  was 
perceived  by  the  thinking  engineer  to  be,  few  had  the 
courage  to  combat  popular  prejudice.  This  has  been 
particularly  true  of  public  w’orks  engineers.  Indeed 
following  the  charges  of  fraud  and  the  suits  for  resti¬ 
tution  against  the  war  contractors  a  public  works  engi¬ 
neer  risked  his  position,  and  almost  his  reputation,  if 
he  advocated  cost-plus  contract  construction.  The  dis¬ 
trust  of  the  method  even  extended  to  private  construc¬ 
tion  and  cost-plus  contracting  which  had  been  steadily 
growing  in  favor  began  speedily  to  decline.  Only  the 
reputation  of  a  few  outstanding  contracting  organiza¬ 
tions  which  had  made  the  practice  a  fundamental  of 
their  operations  kept  it  alive.  Gradually,  with  the  re¬ 
turn  to  more  normal  conditions,  there  has  been  a  return 
to  favor  with  private  owners  of  cost-plus  construction. 
It  still  remains  in  .scant  favor  in  public  w’orks  construc¬ 
tion  and  it  is  this  fact  which  magnifies  the  action  of 
the  St.  Louis  board  of  public  service.  It  is  not  now 
the  occasion  to  di.scuss  cost-plus  contracting.  All  its 
phases  have  been  contended  time  and  again  by  its  dis¬ 
ciples  and  its  opponents.  When  the  St.  Louis  experi¬ 
ment  is  recorded  as  we  expect  it  will  be,  there  will  be 
new  facts  to  guide  opinion.  For  the  moment,  however, 
it  can  be  said  that  co.st-plus  contracting  possesses  advan¬ 
tages  under  many  conditions  which  make  it  well  worth 
an  owner’s  moat  careful  attention. 


A  Re-invigorated  Movement 

From  the  evidence  furni.shed  by  its  convention  at 
Philadelphia  last  week,  the  American  Association  of 
Engineers  has  reached  a  stable  and  sound  condition. 
The  membership,  which  for  a  time  was  sagging  steadily 
and  at  an  alarming  rate,  now’  is  not  only  maintaining 
itself  but  is  growing ;  expenses  have  been  reduced  below 
income  and  a  .saving  is  made;  in  addition,  the  diver¬ 
gence  of  purpose  that  marked  previous  conventions  has 
been  overcome.  These  are  signs  of  excellent  augury. 
They  are  important  not  only  to  the  friends  of  the  Asso- 
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ciation,  however.  The  year’s  development — for  tin  past 
year  was  the  time  of  reform — should  serve  to  dc  nion- 
strate  to  all  engineers  the  profession’s  needs.  It  makes 
manifest  the  demand  for  professional  as  contrasted  with 
technical  activities. 

“Professional  welfare  work” — not  a  very  graphic  term 
at  best — de.scribes  something  that  is  not  contained  in  I 
technical  discussions  of  stresses  or  the  like  and  yet  is 
a  practical  business  necessity  of  the  engineering  com¬ 
munity.  It  concerns  the  engineer  as  a  man  who  must 
live,  who  must  live  efficiently,  and  who  mu.st  work  out 
many  puzzling  problems  arising  from  the  intermixture 
of  ethics,  technical  skill  and  business  exigencies.  There 
w’as  a  time  when  such  work  w-as  decried  as  uncalled  for. 
as  being  below  the  level  of  a  self-respecting  society,  but 
the  passing  days  have  made  this  view  obsolete.  Today 
it  is  clear  that  there  is  proper  scope  for  society  work 
in  this  field.  The  technical  societies,  hitherto  inclined 
to  ignore  its  necessity,  can  hardly  continue  long  to  look 
askance  upon  it  under  present  conditions.  The  time 
may  have  come  for  them  to  consider  seriously  the  po.s- 
sibility  of  co-operating  with  the  Association,  in  order 
that  technical  activities  and  professional  activitie.s  may 
be  worked  out  in  helpful  conjunction. 

The  plain  fact  is  that  more  than  6,000  men  of  the 
profession  are  engaged  in  the  new  work,  and — after 
some  initial  confusion — remain  grouped  together  in  or¬ 
derly,  well  managed  array.  These  men  are  soberly  in¬ 
tent  upon  bettering  professional  life  in  its  administra¬ 
tive,  ethical,  social  and  public-service  phases.  They  can 
achieve  success  unaided;  but  they  will  do  so  more 
quickly,  and  will  help  the  profession  more  effectively,  if 
their  work  is  understood  and  is  sympathetically  sup¬ 
ported  by  the  technical  societies.  Much  remains  to  be 
done  in  developing  the  purpose  of  the  professional  move¬ 
ment  and  centering  it  on  suitable  objectives.  The  ulti¬ 
mate  value  and  need  of  the  work,  however,  is  no  longer 
in  doubt. 


Train  Control  Again  to  the  Fore 

NCE  more  a  passenger  train  running  at  a  high  rate 
of  speed  at  night  has  plowed  its  way  into  the 
rear  sleeping  cars  of  a  stalled  passenger  train  ahead 
of  it  with  an  appalling  loss  of  life.  Once  more  the 
human  element  in  the  system  built  up  to  prevent  such 
cata.strophes  has  failed  to  function.  At  this  writing 
it  is  not  known  definitely  in  what  way.  Possibly  it  will 
never  be  known  because  two  of  the  three  men  primarily 
responsible  are  dead,  victims  of  their  own  or  their 
fellow’s  carelessness.  The  rear  flagrman  of  the  standing 
train  says  that  he  went  out  700  ft.  (an  entirely  inade¬ 
quate  distance  w’ith  such  high-speed  trains),  put  down 
torpedoes  and  lit  a  red  flare  before  returning  to  hi.« 
train  which  was  just  ready  to  move  off  when  the  acci¬ 
dent  happened.  Lacking  positive  evidence  to  the  con¬ 
trary,  this  statement  must  be  accepted  as  true. 

If  it  is  true,  then  the  evidence  against  the  present 
method  of  protecting  trains  is  more  damning  than  ever. 
Usually  there  are  only  two  men  on  the  front  end  of  a 
passenger  train  responsible  for  the  observation  of  dan¬ 
ger  signals.  This  time  there  were  four.  If  none  of 
these  four  men  neither  saw  the  red  flare  on  a  dark 
night,  nor  heard  the  detonation  of  the  torpedoes,  nor 
smelled  the  tell-tale  odor  of  the  latter,  then  indeed  some 
additional  method  of  protecting  trains  is  necessary. 
An  additional  means  is  available  in  automatic  train  con- 
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ffpl  It  iflay  not  be  infallible,  but  certainly  it  can  be 
‘ountod  upon  to  act  in  a  great  majority  of  emergencies 

such  as  this.  _  ,  ,  .  .  , 

The  railroad  companies  have  opposed  tram  control 
installation  on  account  of  the  high  cost  and  because  its 
development  is  largely  in  the  experimental  stage  and 
future  developments  may  necessitate  expensive  changes. 
But  the  railroads,  particularly  those  which  operate  high¬ 
speed  passenger  trains  as  close  together  as  were  these 
two  passenger  trains  last  Thursday  night,  are  not  as 
poor  as  they  w’ere  when  the  first  order  for  the  instal¬ 
lation  of  automatic  control  was  issued.  There  is  no  rea¬ 
son  now  why  the  installation  of  automatic  train  control 
devices  on  the  more  important  railway  lines  should  not 
be  pressed  with  vigor.  It  is  sometimes  claimed  too,  that 
such  precautions  would  induce  a  fal.se  .sense  of  .security 
which  would  render  more  fallible  the  already  fallible 
enough  human  element.  But  this  is,  at  least,  to  be 
proved. 

The  responsibility  for  the  recent  accident  is  assumed 
to  re.st  with  some  member  of  the  train  crews.  IIow 
long  will  it  be  before  the  moral  responsibility  for  a 
similar  accident  is  shifted  to  the  directors  of  the  com¬ 
pany  which  operate  such  high  speed  passenger  trains 
without  providing  the  additional  protection  of  automatic 
train  control?  _ 

Engineering  as  an  Aid  to  the  Farmer 

The  farmer  has  a  hard  row  to  hoe.  He  puts  in  long 
hours  to  produce  vital  supplies  which  he  sells  at  a 
low  figure  for  city  dwellers  working  short  hours  at 
high  wages,  who  in  turn  produce  goods  w'hich  the  farmer 
is  compelled  to  buy  at  high  prices,  or  go  without.  He 
has  to  struggle  to  get,  keep,  and  pay  such  labor  as  he 
and  his  family  cannot  supply  with  their  own  hands. 
His  business  is  so  organized,  largely  by  its  very  nature, 
that  he  has  long  periods  of  seti.sonal  idleness,  a  funda¬ 
mental  drawback  to  efficiency  of  production.  Farming, 
the  olde.st  of  the  productive  activities  of  man,  remains 
the  least  affected  by  those  modern  methods  which  have 
increa.sed  man’s  productivity,  and  in  so  doing  have  like¬ 
wise  increa.sed  his  capacity  for  consumption,  and  his 
ability  to  pay  for  that  increase. 

Other  great  industries  have  met  changed  conditions 
by  large  scale  production,  are  drawing  on  great  pools 
of  capital  by  labor-saving  machinery,  by  scientific  re- 
.search,  and  by  utilizing  to  the  full  the  services  of  the 
engineer.  Many  things  conspire  to  keep  the  farmer 
behind  the  other  classes  of  producers  in  such  modern 
adaptations.  Millions  of  capital  en  masse  do  not  exist 
for  the  farmer  as  for  the  manufacturer,  or  the  trans¬ 
porter,  or  the  distributor  of  goods.  Up  to  the  safe 
mortgage  limit,  land  or  chattel,  he  can  borrow  money, 
but  only  as  an  individual.  His  is  indeed  a  large  class 
of  highly  individualized  and  widely  scattered  persona. 
He  has  made  his  gestures  toward  co-operation,  and  they 
are  becoming  gradually  more  effective,  in  spite  of  the 
fact  that  those  who  represent  him  sense  his  political 
power  more  than  they  seek  his  individual  prosperity, 
with  the  result  that  his  accomplishments  in  co-operation 
are  mo.st  notable  where  they  perhaps  do  him  the  greatest 
harm  in  the  long  run,  that  is,  in  getting  class  legislation. 

No  wonder  then  that  he  or  those  who  repre.sent  him 
are  continually  exploring  new  economic  wildernesses  in 
the  vain  hope  that  somewhere,  somehow,  will  be  found 
the  formula  of  escape.  Free  silver  in  the  nineties  and 
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equalization  fees  in  this  year  of  grace  bear  little  re- 
.semblance  as  basic  means,  but  the  ends  sought  are 
precisely  the  same;  they  both  represent  the  struggling 
effort  of  the  agricultural  producer  to  lift  up  this  one 
great  essential  of  living  to  the  same  .scale  and  ba.se  as 
its  eternally  warring  brother,  industrial  production. 
All  such  efforts  are  expedient.  They  can  affect,  if  at 
all,  only  the  temporary  relation  of  the  two  great  divi¬ 
sions  of  human  activity.  In  the  long  run,  the  ix*ndulum 
now  setting  high  toward  industriali.sm  will  turn,  and 
the  demand  for  food  and  clothing  from  a  factory-cov¬ 
ered  world  will  increa.se  the  attractiveness  of  the  busi¬ 
ness  of  raising  the  wherewithal  for  this  food  and 
clothing. 

Meanwhile  there  is  a  gradually  growing  appreciation 
of  the  long-time  efficacy  of  engineering  as  a  saving 
grace.  Economics  as  exemplified  in  what  is  called  busi- 
ne.ss  may  alter  earlier  results,  but  those  most  deeply 
interested  in  agriculture  appreciate  that  for  the  long¬ 
time  pull  it  is  .science  which  will  win  out.  In  scientific 
research  the  farmer  has  had  far  more  done  for  him 
than  any  other  great  producer.  How  far  he  has  gone 
in  utilizing  the  numberless  data  and  conclusions  placed 
at  his  disposal  is  another  matter;  not  far,  probably, 
compared  with  the  producers  in  the  industrial  field. 
For  the  mo.st  part,  however,  this  application  of  .science 
has  been  highly  .specialized.  It  has  not  until  recently 
recognized  any 'engineering  relation,  but  within  the  pa.st 
two  decades  this  has  been  changed.  The  science  of 
agricultural  engineering  is  growing  up,  and  that  .science 
is  slowly  making  its  impress  on  the  struggling  indu.stry 
toward  which  it  is  directed.  The  article  in  this  issue 
by  Profe.ssor  Ayres  is  an  interesting  exposition  of  how 
this  agricultural  engineering  has  grown,  and  how  its 
development  in  our  schools  is  progressing. 

It  would  be  instructive  to  know  how  much  the  present 
plight  of  the  farmer  is  due  to  his  lack  of  appreciation 
and  u.se  of  engineering  services.  When  it  comes  to  em¬ 
ploying  competent  engineers,  what  percentage  of  the 
farmers  of  the  country,  even  co-operatively,  have  ever 
paid  a  dollar  to  an  engineer,  except  for  surveying? 
Where  it  has  been  done,  it  has  been  generally  for  laying 
out  drainage  or  irrigation  work,  or  perchance  roads,  and 
generally  through  governmental  agencies  at  that.  In¬ 
directly  the  farmer  gets  the  benefit  of  a  large  amount 
of  engineering  and  other  technical  .service,  through 
the  purchase  of  farm  and  house  equipment,  but  he  does 
not  recognize  that  as  engineering.  The  forward  looking 
farmer  is  fully  appreciative  of  the  advances  that 
have  been  made  by  the  scientific  agriculturist.  That 
the  engineer,  too,  has  something  to  offer  has  not  as  yet 
made  much  progress  in  his  consciousness.  And  yet,  t<» 
cite  only  one  fairly  remote  example,  those  efforts  to 
market  his  products  which  are  slowly  going  forward 
under  the  head  of  co-operative  plans,  are  at  bottom 
merely  engineering  devices,  or  they  are  subject  to  those 
investigations,  analy.ses  and  actions  that  form  the  basis 
of  engineering  operation. 

If  the  farmer  as  a  class  will  gradually  get  away  from 
the  idea  that  some  kind  of  magic  formula  or  legal 
device  will  act  as  substitute  for  scientific  development 
he  will,  helped  out  by  the  normal  swing  which  is  bound 
to  come  toward  his  industry,  move  even  faster  than  he 
is  now  moving  toward  that  equality  of  reward  with  the 
industrial  producer  which  he  now  so  eagerly  seeks,  and 
which  in  a  properly  balanced  world  he  must  have. 
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Laying  Intake  Through  Earth  Dike  Under  Service 


Intake  for  New  90-m.g.d.  Filters  for  Denver  Water-Works  Put  Through  Marston  Lake  Embankment 
in  Cofferdam,  but  Subaqueous  Pipe  Placed  by  Divers  from  Barges 


IN  CONNECTION  with  Denver’s  new  70-m.g.d. 
mechanical  filtration  plant  recently  installed  on  the 


1  mechanical  filtration  plant  recently  installed  on  the 
-lorth  side  of  Marston  Lake,  a  90-in.  reinforced-concrete 
intake  pipe  was  laid  through  a  40-ft.  dike  out  into  the 
lake,  a  distance  of  nearly  a  quarter  of  a  mile,  and  a 
screen  house  was  constructed  at  the  shore  end  of  this 
line  a  few  hundred  feet  from  the  aeration  basins  of 
the  filter  plant.  At  the  start  a  short  section  of  the 
pipe  with  concrete  cutoff  collars  was  laid  in  a  cofferdam 
in  the  center  of  the  dike  and  backfilled.  The  subaqueous 
pipe  was  brought  down  a  track  laid  on  the  slope  of  the 


low-water  level.  The  elevation  of  the  natural  ground 
at  the  point  where  the  new  intake  pierces  the  embank¬ 
ment  is  about  340  so  that  the  embankment  is  approx¬ 
imately  30  ft.  in  height.  Water  in  the  lake  varied  all 
the  way  from  345  to  356  while  the  construction  of 
the  pipe  line  was  in  progress,  the  pipe  being  laid  in 
from  12  to  20  ft.  of  water. 

Screen  House — The  .screen  house  is  a  concrete  struc¬ 
ture  up  to  the  level  of  the  top  of  the  embankment  and 
has  a  brick  superstructure.  The  concrete  walls  and 
floors  are  founded  on  bedrock  which  is  approximately 
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Second  Stage  of  Cofferdam 
This  second  stage  of  the  cofferdam  construction  shows 
pipes  ItoS  inclusive  in  place  and  the  gate  valve  set  on  the  tine-, 
also  the  Cutoff  walls  and  gate -chamber  It  shows  the  embankment 
rebuilt  solid  and  continuous  between  cutoff  walls i  also  the  double 
cofferdam  is  to  remain  in  place  unfit  all  the  work  reguired  in  connection 
with  these  S pipes  and  gate  valve  is  completed  and  the  gate  valve  dosed 
and  earth  embankment  replaced  as  far  as  pipe  4 


PIG.  1— DETAII.S  OF  DIKE  CROSSING 


embankment  into  the  water,  transferred  to  a  barge  from 
which  it  was  sunk  in  place  and  brought  home  by  a 
diver.  A  cone-shaped  frame  on  the  upturned  elbow 
at  the  intake  end  is  covered  by  a  conical  .screen  guided 
to  place  by  a  chain  from  the  frame  paying  through  the 
top  of  the  .screen  to  the  surface. 

•  Marston  Lake,  being  a  6,000-m.g.  uncovered  reser¬ 
voir,  is  subject  to  a  rather  profuse  growth  of  algae 
which  thrive  in  clear  shallow  water  under  the  action 
of  sunlight.  For  that  reason  it  was  considered  desirable 
to  draw  the  water  from  a  point  some  distance  from  the 
shore  where  there  is  always  a  considerable  depth  and 
where  the  growth  of  algae  is  minimized.  The  90-in. 
intake  will  provide  not  only  for  the  present  capacity 
of  the  filter  plant  but  also  for  future  extensions. 

The  lake  is  roughly  circular  in  shape  with  an  average 
diameter  of  a  little  over  one  mile;  and  an  earth  embank¬ 
ment,  the  elevation  of  the  top  of  which  is  370,  Denver 
datum,  extends  around  most  of  its  perimeter.  The 
bottom  of  the  lake  at  the  new  point  of  intake  is  below 
El.  320  so  that  the  depth  there  at  high  water  is  more 
than  40  ft.  and  more  than  20  ft.  at  proposed  minimum 


at  El.  312  or  about  30  ft.  below  the  natural  ground 
level.  The  structure  is  pear-shaped  in  plan.  Fig.  3, 
inside  dimensions  on  the  major  axes  being  38  ft.  and 
44  ft.  respectively.  The  structure  is  provided  with  the 
necessary  concrete  piers  and  steel  and  concrete  ap¬ 
purtenances  for  three  sets  of  traveling  screens.  These 
screens  have  a  height  of  60  ft.  c.  to  c.  of  sprockets  and 
are  provided  with  screen  baskets  8  ft.  long.  They  are 
designed  for  a  speed  of  travel  of  6  ft.  per  minute. 
Two  of  the  screens  have  No.  40  copper  mesh  wire  and 
the  third  screen  has  No.  60  copper  mesh  wire. 

As  the  ground  was  quite  wet  above  bedrock,  due  to 
seepage  through  the  embankment,  a  sheetpile  cofferdam 
was  driven  down  to  bedrock  around  the  location  of  the 
concrete  structure  before  excavation  was  started  and 
four  12xl2-ft.  wooden  key  piles  were  driven  inside  the 
cofferdam  to  afford  a  means  of  bracing  during  the 
progress  of  excavation  and  concrete  construction.  The 
sheetpiling  was  left  in  place  and  used  as  an  outer 
form  for  the  lower  part  of  the  concrete  walls.  The 
cofferdam.  Fig.  2,  was  excavated  with  a  clamshell  bucket 
on  a  crane  which  also  was  used  for  handling  concrete. 
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The  pipe  line  is  provided  with  a  vertical  elbow  at 
the  intake  end,  a  60-ft.  valve  in  the  embankment  about 
75  ft.  from  the  south  wall  of  the  screen  house  and  a 
steel  l^reeches  which  connects  with  the  90-in.  line  where 


the  lake  and  out  into  the  water  several  hundred  feet. 
Each  pipe  was  loaded  on  a  low  pipe  car  which  ran  on 
this  track.  Fig.  4,  and  which  was  pulled  out  into  the 
lake  by  a  hoistintr  drum  on  the  barjre  to  a  point  where 
the  depth  of  water  was  sufficient  to  jrive  flotation  for 
the  loaded  bartre.  The  pipe  was  then  picked  up  by  the 
barjre  and  transported  to  the  location  of  the  pipe*  line 
where  it  was  laid.  The  empty  car  was  pulled  back  to 
the  loading  yard  by  a  cable  on  the  drum  of  the  loco¬ 
motive  crane,  this  cable  beintr  eased  off  gradually  to 
steady  the  car  when  delivering  pipe. 

Before  delivery,  each  subaqueous  pipe  was  provided 
with  a  heavy  strap-iron  band  placed  around  the  pipe 
at  its  center  of  gravity  and  to  facilitate  handling,  a 
pair  of  eyes  was  welded  on  top  of  the  band  near  the 
45  deg.  points.  From  the  pipe  handling  device  on  the 
barge  a  Y-shaped  bridle  was  hung  which  consisted  of 
a  pair  of  short  eyebars,  the  ends  of  which  engaged  the 


screen 


FIG.  2— EXCAVATING  FOUNDATION  OP  PEAR-SHAPED 
SCREEN  HOUSE 

Sheeting  was  driven  to  bedrock  and  used  for  outer  form 

for  concrete  walls.  Note  proximity  to  toe  of  dike. 

it  enters  the  screen  house  and  branches  into  two  54-in. 
down  pipes  provided  with  valves  at  approximately  El. 
325.  Special  steel  reducers  6  ft.  long,  with  ends  of 
necessary  shape  for  calking  into  the  steel  ends  of  the 
concrete  pipe,  provided  for  connection  to  the  60-in. 
flanged  valve.  The  pipe  line  must  act  as  a  siphon  when 
the  lake  is  at  a  low  level  and  provision  is  made  for 
pumping  the  air  out  of  the  line  at  a  high  point  near 
the  screen  house  so  as  to  start  the  action  of  the  siphon. 
This  necessitates  an  airtight  pipe  line  in  the  first  200  ft. 
of  pipe  line  laid  south  of  the  screen  house.  To  provide 
for  airtightness,  welded  steel  cylinders  of  No.  12  gage 
steel  made  integral  with  the  steel  joint  rings  by  welding 
were  molded  into  the  walls  of  the  pipes  when  they  were 
manufactured  and  the  calked  lead  joints  used  in  this 
design  of  pipe  were  also  made  airtight  without  diffi¬ 
culty.  All  pipe  laid  in  the  lake  was  manufactured  in 
12-ft.  lengths  weighing  approximately  15  tons  each  or 
8J  tons  when  submerged  in  water.  For  convenience  in 
handling,  the  pipes  laid  on  shore  were  manufactured  in 
6-ft.  lengths.  As  the  pipe  laid  by  subaqueous  methods 
operates  under  no  head,  having  substantially  the  same 
pressure  inside  and  outside,  it  was  not  found  necessary 
to  calk  the  joints  or  fill  the  joint  space  with  mortar 
beyond  the  end  of  the  section  acting  as  a  siphon.  To 
prevent  any  tendency  for  the  pipes  to  separate  all  pipes 
laid  under  water  were  provided  with  a  pair  of  IJ-in. 
eyebolts  at  each  end,  which  were  driven  into  steel 
nipples  molded  into  the  concrete  during  manufacture, 
all  of  them  being  in  the  same  plane.  The  pipes  were 
laid  with  these  eyebolts  on  the  horizontal  axis  and  li-in. 
bolts  were  inserted  through  the  eyebolts  by  the  divers 
and  nuts  screwed  home. 

Pipe  Delivery — All  pipe  laid  on  shore  was  delivered 
by  truck.  It  was  the  intention  to  load  the  subaqueous 
pipe  on  the  laying  barge  from  a  dock  but  the  lake  level 
was  considerably  low’er  than  was  anticipated.  Accord¬ 
ingly,  a  railway  track  of  about  5-ft.  gage  was  laid 
from  the  manufacturing  yard  down  the  east  shore  of 
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FIG.  3— PEAR-SHAPED  SCREE.N  HOUSE  FOR  THREE 
TRAVELING  SCREENS 

eyes  on  the  pipe  band  and  were  secured  by  steel  pins 
to  which  ropes  were  fastened  so  that  they  could  be 
easily  removed  after  the  pipe  was  laid  and  the  load 
slackened  off.  The  steel  bands  were  left  in  place  on 
the  pipes. 
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FIG.  4— CRANE  DELIVERS  PIPE  TO  RAILROAD 
DOWN  S1X)PE 

Flat  oar  oarrylnp  |)l|)o  near  water  edge  let  down  slope  with 
cable.  BarKe  will  pick  up  between  pontoons  when  pipe  far 
enoUKh  out  for  barge  to  get  it. 

According  to  the  specifications  the  first  stage  of  the 
work  was  to  be  the  construction  of  a  cofferdam  in  the 
main  body  of  the  embankment  and  this  cofferdam  was 
to  be  excavated  and  the  pipe  laid  and  fully  protected 
by  the  necessary  concrete  cutoff  walls  and  earth  backfill 
before  the  water  face  of  the  embankment  was  disturbed. 
Percolation  of  water  along  the  sides  of  the  cofferdam 
during  construction  or  along  the  pipe  after  it  was  laid 
might  readily  develop  a  condition  of  erosion  which 
could  undermine  the  embankment.  The  cutoff  walls 
were  to  be  extended  out  8  ft.  beyond  both  sides  of  the 
cofferdam  and  at  right  angles  to  it  by  driving  full 
length  interlocking  sheetpiles  made  structurally  intact 


of  earth  was  excavated  from  the  top  of  the  embankment 
its  full  width  down  to  elevation  360. 

The  first  cofferdam  was  made  up  of  a  single  row  of 
steel  sheetpiles  forming  a  complete  box  about  IT  ft. 
wide  and  40  ft.  long,  the  north  end  being  about  :i<)  ft. 
from  the, south  wall  of  the  screen  house  which  is  at  the 
down-stream  toe  of  the  embankment.  It  was  provided 
with  the  necessary  corner  pieces  and  six  crosses  so  that 
the  steel  piling  in  the  cutoff  walls  could  be  made  struc¬ 
turally  intact  with  the  concrete  collars  around  the  pipe. 
Twelve  12xl2-in.  timber  piles  about  40  ft.  long  were 
driven  inside  of  the  cofferdam  at  the  corners  and  along 
the  sides,  w-hich  served  as  a  framework  for  the  timber 
bracing  of  the  cofferdam,  and  the  12xl2-in.  rangers 
framed  on  these  posts  also  supported  heavy  cross-tim¬ 
bers  which  served  as  a  mat  for  the  crane  used  in  ex¬ 
cavation,  piledriving  and  pipe  laying.  Six  pipes,  6  ft. 
long  or  36  ft.  of  pipe,  were  laid  in  this  cofferdam  and 
three  combined  concrete  and  sheetpile  cutoff  walls  33  ft. 
wide,  w’ere  constructed  across  it.  Reinforced-concrete 
struts  were  placed  between  the  concrete  collars  so  that 
they  could  act  as  retaining  walls  to  take  care  of  any 
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FIG.  6— I.AYING  BARGE  WGTH  PIPE  READY  TO  LOWER 
Four  spuds  steady  barge  which  is  pulled  to  Anal  position  by 
lines  moored  to  buoys.  Four  guy  ropes  were  fastened  on  each 
side  of  the  pipe  at  both  ends.  Laying  rig  supported  on 
transverse  track.  A  chain  block  fastened  to  the  sling  gave 
a  longitudinal  motion  and  four  guy  ropes  provided  slight 
adjustment  in  alignment. 

with  the  cofferdam.  As  soon  as  the  cofferdam  excava¬ 
tion  was  completed  sheet  piles,  8  or  9  ft.  long,  were  to 
be  driven  across  the  bottom  below  subgrade  along  the 
line  of  a  cutoff  wall  and  when  the  pipe  was  laid  a  con¬ 
crete  collar  or  curtain  was  to  be  placed  around  it, 
bonded  to  the  sheetpiles  in  the  bottom  and  to  sections 
of  piling  on  the  inside  of  the  cofferdam  interlocking 
with  the  walla  so  as  to  give  an  impervious  cutoff  wall 
at  least  32  ft.  wide  and  approximately  the  same  height. 

Before  any  cofferdam  work  was  started  a  wide  pris.m 


FIG.  6— THE  6X16-IN.  SILL  WITH  ANGLE  BARS 
AND  WEIGHTS 

unbalanced  pressure  which  might  develop  during  back¬ 
filling  or  while  the  embankment  was  settling. 

The  second  cofferdam  had  practically  the  same  dimen¬ 
sions  in  plan  inside  as  the  first  and  was  constructed 
in  substantially  the  same  manner,  but  a  double  row  of 
steel  sheetpiles  were  driven  around  the  portion  which 
was  out  in  the  water,  the  space  between  the  two  rows 
of  piling  being  filled  with  impervious  material.  In 
addition  to  the  60-in.  valve,  which  with  the  reducer 
occupied  a  space  of  about  14  ft.,  four  pieces  of  pipe, 
6  ft.  long,  were  laid  in  this  cofferdam.  One  low  cutoff 
wall  was  constructed  on  this  cofferdam  and  a  concrete 
valve  chamber,  6x10  ft.  in  plan  inside,  was  built  over 
the  60-in.  valve. 

A  third  cofferdam  was  constructed  out  in  the  water 
so  as  to  drop  the  pipe  line  down  about  7  ft.  in  a  distance 
of  36  ft.  This  cofferdam  was  built  in  extension  of  the 
second  cofferdam  in  water  varying  in  depth  from  10  ft. 
to  15  ft.  Only  a  single  row  of  sheetpiles  was  used 
in  this  cofferdam.  It  was  protected  from  seepage  by 
a  large  piece  of  heavy  canvas  which  extended  completely 
around  the  outside  of  it,  and  placed  around  the  bottom 
of  the  cofferdam  acted  effectively  as  a  water  seal. 

All  piling  in  the  first  cofferdam  and  the  inner  row 
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of  the  second  cofferdam  was  left  in  place.  The  outer 
row  of  piling  in  the  second  cofferdam  and  all  sheetpiles 
in  the  third  cofferdam  were  pulled  with  the  crane.  All 
concrete  pipe  and  steel  specials  laid  in  the  cofferdams 
were  concreted  in  the  full  width  of  the  cofferdams  from 
subjrrade  up  to  a  point  8  in.  above  the  top  of  the  pipe. 

Piling  32  ft.  lontf,  similar  to  that  described  for  the 
screen  house  cofferdam,  was  used  for  the  cofferdams 
throutjh  the  embankment  and  it  was  driven  with  a 
steam  hammer,  the  leads  for  which  were  supported 


manila  ropes  wound  on  winch  heads.  These  spuds  served 
effectively  in  steadyinjr  the  barjre  while  at  anchor  and 
were  very  useful  when  manipulatin>r  the  barsre  into 
exact  position.  The  bar}?e  was  also  equipped  with  a 
removable  boom  and  pile  driver  leads.  In  loading  or 
laying  pipe,  the  barge  was  brought  to  approximate 
position  on  its  own  power  and  pulled  to  final  position 
by  lines  moored  to  buoys,  which  were  .shifted  as  the 
work  progressed.  Very  careful  manipulation  was  re¬ 
quired  as  the  barge  had  to  be  brought  to  exact  alignment 
and  di.stance  within  a  few  inches  when  laying  pipe. 

In  order  to  minimize  the  difficulties  of  laying  by 
making  the  pipes  go  together  easily,  special  care  was 
taken  to  keep  on  exact  grade  and  line.  Before  a  pipe 
was  laid,  a  wooden  sill  16  in.  wide  and  about  6  in. 
thick.  Fig.  6,  was  placed  in  the  bottom  of  the  lake  at 
right  angles  to  the  pipe  line  a  foot  or  so  back  of  the 
point  where  the  end  of  the  bell  was  to  come.  The 
sill  was  provided  with  an  angle-iron  leg  at  each  corner 
and  when  lowered  into  the  water  was  weighted  down 
by  means  of  removable  saddles  fastened  to  lead  weights, 
guides  being  used  to  bring  the  sill  to  the  proper  posi¬ 
tion  after  which  it  was  rammed  to  exact  grade  by 
means  of  two  specially  devised  tampers  made  up  of 


FIG.  7— CONCRETE  ELBOW  AND  GUIDE  FOR  SCREEN 

from  the  boom  of  the  crane.  Most  of  the  excavation 
was  done  with  clamshell  and  orangepeel  buckets.  A 
10-ton  crawler  crane  was  used  for  piledriving,  excava¬ 
tion,  pipe  laying  and  backfilling. 

Pipe  Laying  in  the  Lake — The  improvised  barge, 
Fig.  5,  used  for  the  delivery  and  laying  of  the  sub¬ 
aqueous  pipe,  consisted  of  twin  rectangular  timber  pon¬ 
toons,  each  26  ft.  long  and  9  ft.  wide  with  an  overall 
depth  of  34  in.  They  were  provided  with  watertight 
decking  to  prevent  waterlogging.  They  were  fastened 
together  with  a  space  of  about  9  ft.  between  them  so 
as  to  give  a  few  inches  clearance  for  a  90-in.  pipe, 
which  has  an  outside  diameter  of  8  ft.  4  in.  Across 
the  barge  a  heavy  gallows  frame  was  constructed  on 
top  of  which  an  18-in.-gage  track  was  placed  for  the 
geared  pipe-handling  rig.  Astern  of  the  twin  pontoons, 
with  its  axis  on  the  longitudinal  axis  of  the  barge,  a 
third  pontoon  was  fastened.  This  supported  a  steam 
hoi.sting  engine  which  furnished  power  for  driving  the 
propellers,  one  of  which  was  placed  at  the  stern  of 
each  of  the  twin  pontoons  and  which  also  drove  a 
counter  shaft  which  furnished  power  for  the  laying  rig 
and  the  winch  heads  used  to  operate  the  spud  and 
mooring  lines.  The  main  anchor  was  operated  by  one 
of  the  drums.  The  barge  had  a  very  narrow  freeboard 
and  drew  nearly  33  in.  of  water  with  its  fixed  load  and 
the  maximum  movable  load  of  about  15  tons.  In  taking 
on  a  pipe  from  the  delivery  car  the  barge  was  anchored 
in  position  astraddle  of  the  railway  track  and  the 
;>artially  submerged  pipe  resting  on  the  delivery  car 
was  pulled  in  between  the  twin  pontoons. 

Four  long  spud  posts  were  provided,  one  at  each 
corner  of  the  barge;  they  were  raised  and  lowered  by 


FIG.  8— SCREEN  FOR  TOP  OF  ELBOW  LET  DOWN 
ON  GUIDE  CHAIN 

Guide  chala  from  frame  pays  through  ring  at  top  of  screen. 
A  second  chain  on  screen  enables  screen  to  be  pulled  up  for 
cleaning.  Both  chains  are  attached  to  a  buoy. 


angle  irons  and  pieces  of  sheetpiling.  Before  the  sill 
was  lowered  exact  soundings  were  taken  to  determine 
the  contour  of  the  lake  bottom  so  that  a  sill  of  necessary 
thickness  could  be  provided  or  blocking  nailed  on  the 
underside  of  the  sill  to  fill  up  depressions.  In  case  the 
sill  was  driven  below  exact  grade,  it  was  an  easy  matter 
to  nail  a  scab  on  top  while  in  position  under  water. 

The  pipes  were  laid  bell  end  forward  and  in  laying  the 
spigot  end  was  carefully  aligned  on  the  bell  of  the  pipe 
last  placed  by  means  of  four  guy  ropes  fastened  on 
each  side  of  the  pipe  at  both  ends.  The  pipe-handling 
or  laying  rig  which  was  supported  on  a  transverse  truck 
gave  a  motion  in  two  directions,  that  is,  up  and  down 
and  sideways.  A  chain  block  fastened  to  the  sling 
gave  a  longitudinal  motion  to  the  pipe  and  the  four 
guy  ropes  provided  for  slight  adjustments  in  align¬ 
ment,  so  that  it  was  a  relatively  simple  matter  to  bring 
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the  pipe  home  to  exact  position.  When  this  was  done, 
the  diver  entered  the  tie  bolts  throujrh  the  eyebolts  at 
the  ends  of  the  pipe  and  placed  the  nuts  on  them,  after 
which  they  were  tightened  up  by  means  of  a  ratchet 
wrench  operated  either  by  the  diver  or  by  a  rope  from 
the  barge. 

Line  which  was  on  a  tangent  was  carried  by  means 
of  range  poles  on  shore  and  in  the  lake,  it  being  occa¬ 
sionally  checked  up  with  a  transit.  Grade  was  carried 
by  water  level  corrected  for  changes  in  gage  height, 
or  when  the  lake  was  rough,  by  rod  measurements  from 
pipes  already  in  place. 

After  pipe  laying  was  finished,  pea  gravel  w'as  spilled 
along  either  side  of  the  pipe  line  through  slots  in  the 
sides  of  gravel  boxes  transported  along  the  center  line 
by  the  barge.  The  gravel  was  well  worked  under  the 
haunches  of  the  pipe  by  the  divers  so  as  to  insure  a 
firm  and  permanent  foundation. 

Conical  Screen — A  precast  reinforced-concrete  elbow, 
provided  with  a  spigot  joint  ring  to  engage  the  bell 
of  the  last  pipe,  was  installed  at  the  end  of  the  pipe 
line.  This  elbow,  which  weighed  nearly  20  tons,  was 
lowered  into  place  by  the  barge.  Just  before  lowering, 
a  conical  screen  frame  consisting  of  six  heavy  brass 
rods  with  a  ring  at  the  point  of  the  cone  w'as  placed  in 
po.sition  on  top  of  the  open  end  of  the  elbow,  the  feet 
of  the  brass  rods  fitting  into  holes  left  in  the  concrete 
during  molding.  A  chain  fastened  to  the  ring  of  this 
frame  serves  as  a  guide  for  ne  screen  which  was 
installed  later.  The  screen.  Fig.  8,  which  is  also  con¬ 
ical  in  shape  and  w'hich  is  made  up  of  brass  rods 
braced  or  soldered  together,  has  openings  1  in.  square 
in  the  clear.  There  is  a  hole  in  the  brass  casting  at 
the  top  of  the  screen  and  a  brass  clevis  provides  a 
means  of  fastening  the  screen  to  the  chain  by  which 
it  is  handled.  When  the  screen  was  lowered  into  place, 
the  guide  chain  on  the  screen  frame  was  passed  through 
the  hole  in  the  brass  screen  casting  and  the  screen 
dropped  readily  into  exact  position  with  its  bottom  ring 
on  top  of  the  concrete  elbow.  The  ends  of  both  chains 
are  fastened  to  the  buoy  which  marks  the  end  of 
the  intake  and  the  screen  can  be  easily  raised  for 
cleaning. 

Laying  of  pipe  in  the  lake  was  started  at  the  end  of 
March,  1925,  and  finished  early  in  May  so  that  the  job 
of  laying  98  pieces  of  pipe  took  about  30  working  days. 
Five  pieces  of  pipe  were  frequently  delivered  and  laid 
in  one  day,  but  wind,  which  is  prevalent  in  Colorado  at 
that  season  of  the  year,  interfered  materially  with  the 
progress  of  laying,  not  only  because  of  the  roughness 
of  the  water  but  because  of  the  danger  of  the  barge 
being  grounded  in  the  shadow  water  on  the  east  shore 
where  the  pipe  was  loaded. 

The  Lock  Joint  Pipe  Co.  handled  all  pipe  manufacture, 
pipe  laying  and  cofferdam  construction  with  its  own 
forces;  and  Stearns-Roger  Manufacturing  &  Supply  Co. 
of  Denver  constructed  the  screen  house.  The  total 
amount  of  the  contract  for  the  pipe  line  and  the  screen 
house  was  about  $315,000. 

Burton  Low'ther,  chief  engineer  of  the  Denver 
municipal  water-works,  was  in  general  charge  of  all 
water-works  construction  for  the  city  and  Walter  A. 
Sumner  was  resident  engineer  on  this  job.  James  H. 
Fuertes,  of  New  York,  was  designing  and  consulting 
engineer  and  was  represented  on  the  job  by  Fred  H. 
Weed,  resident  engineer. 


Compromise  Arrangements  Made  in 
Railway  Plans  in  Oregon 

Interstate  Commerce  Commission  Authorizes  N'e\^ 
Construction — Does  Not  Order  All 
Lines  Requested  by  State 

ONFLICTING  plans  for  new  railroad  con.struction 
in  Oregon  have  been  before  the  Interstate  Com¬ 
merce  Commission  for  nearly  two  years.  Beginninjr 
with  the  request  of  the  Oregon  Public  Service  Commis¬ 
sion  that  the  Interstate  Commerce  Commission  order 
the  construction  of  some  400  miles  of  railroad  in  the 
central  portion  of  Oregon  (Engineering  Neivs-Revurd, 
Oct.  16,  1924,  p.  635)  and  followed  by  several  applica¬ 
tions  from  individual  railroad  companies  for  authority 
to  build  lines  in  the  same  region,  the  matter  has  become 
one  of  more  than  usual  interest  not  only  because  of  the 
large  mileage  involved  but  al.so  because  the  commission 
was  asked  to  order  the  con.struction  of  a  considerable 
mileage  of  railroad,  which  in  the  opinion  of  the  railroad 
companies  concerned  was  not  warranted  on  the  basis  of 
the  revenue  in  view.  Because  of  the.se  circumstance.s, 
the  Interstate  Commerce  Commission  decided  to  con¬ 
sider  both  the  complaint  of  the  Oregon  Public  Service 
Commission  and  the  application  of  the  railroad  compa¬ 
nies  at  one  time.  This  has  been  done  and  on  May  3  the 
commission  issued  an  order,  outlined  briefly  in  our  issue 
of  May  27,  p.  875,  dismissing  the  complaint  of  the  Ore¬ 
gon  Public  Service  Commission  and  authorizing  the  con¬ 
struction  of  about  360  miles  of  railroad,  the  authoriza¬ 
tion  being  conditioned  upon  the  granting  of  certain 
operating  rights  among  the  railroads  concerned. 

In  the  eastern  half  of  Oregon  is  a  great  plateau  re¬ 
gion  about  4,500  ft.  above  sea  level  reached  only  by  a 
few  stub-end  railroad  lines  and  hardly  any  highways. 
The  center  of  the  region  is  semi-arid,  but  in  the  north 
and  west  it  contains  large  stands  of  timber  and  in  the 
south  and  east  are  many  settled  areas.  The  Oregon 
commission  sought  not  only  to  open  up  this  area  fcr 
development  by  the  construction  of  an  east  and  west  line 
of  railroad  and  a  north  and  south  line  across  it,  but  also 
by  these  lines  to  provide  a  new  route  to  carry  the  prod¬ 
ucts  of  western  Oregon  to  the  eastern  market.  These 
products  now  move  over  the  lines  of  the  Great  Northern, 
Northern  Pacific,  or  Chicago,  Milwaukee  &  St.  Paul  to 
the  north  and  eastward,  or  southward  and  eastward 
over  the  lines  of  the  Southern  Pacific  by  wmy  of  Rose¬ 
ville,  Calif.,  and  Ogden,  Utah.  The  Oregon  commission 
sought  the  construction  of  an  east  and  west  line  from 
Oakridge  to  Crane,  w’hich  would  give  a  new  route  to  the 
ecst  at  least  420  miles  shorter  than  the  route  by  way  of 
Ogden,  and  the  construction  of  a  north  and  south  line 
between  Klamath  Falls  and  Bend,  with  a  connection  to 
Oakridge,  which  would  give  an  additional  north  and 
south  route  and  would  increase  the  competition  in  the 
region  around  Klamath  Falls  which  now  is  tributary  to 
the  Southern  Pacific  and  its  controlled  lines  only.  More¬ 
over,  the  Oregon  Commission  requested  that  the  Inter¬ 
state  Commerce  Commission  order  the  joint  use  of  the 
new  railroad  by  the  major  railroad  systems  with  which 
they  connected  in  order  to  increa.se  competition. 

The  new  lines  proposed  by  the  Oregon  commission 
would  connect  with  the  Great  Northern  and  Union  Pa¬ 
cific  .systems  on  the  north,  with  the  Southern  Pacific  on 
the  west  and  south,  and  with  the  Union  Pacific  system 
on  the  east.  In  order  to  establish  the  new  route  for 
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pinducts  of  western  Oregon  across  the  state,  the  South¬ 
ern  Pacific  would  have  to  turn  over  to  the  Union  Pacific 
freijrht  which  it  now  handles  southward  and  eastward 
through  Ogden,  and  the  Union  Pacific,  the  Great  North¬ 
ern  and  the  St.  Paul  would  be  required  to  turn  over 
freight  to  the  Southern  Pacific  to  be  routed  to  the  new 
transcontinental  route.  The  railroads  were  actively 
oi)posed  to  any  such  arrangement  and  the  Interstate 
Commerce  Commission,  in  its  decision,  stated  that  the 
con.-^truction  by  the  Union  Pacific  of  its  line  across  the 
state  from  Crane  to  Oakridge  (as  proposed  when  con¬ 
struction  of  this  line  was  started,  the  Union  Pacific  then 
being  affiliated  with  the  Southern  Pacific)  is  not  eco¬ 
nomically  feasible  now  that  the  two  systems  are  inde¬ 
pendent.  On  the  other  hand,  the  commission  considered 
that  the  construction  of  additional  north  and  south 
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lines  is  economically  justified  and  desirable  from  a 
point  of  developing  the  territory,  but  it  expressed  itself 
as  being  opposed  to  the  construction  of  paralleling  lines 
and  as  favoring  the  joint  use  of  certain  lines,  at  least 
until  there  is  sufficient  traffic  developed  to  require  the 
construction  of  additional  lines. 

In  view  of  these  considerations,  the  Interstate  Com¬ 
merce  Commission  declined  to  order  the  large  amount  of 
new  construction  requested  by  the  Oregon  Public  Serv¬ 
ice  Commission  but  authorized  the  railroad  companies 
to  build  lesser  amounts  as  follows : 

Oregon,  California  &  Ecmtem  Railway  Co. — The  Ore¬ 
gon,  California  &  Eastern  Railway  Co.  is  authorized  to 
construct  a  line  from  its  northerly  terminus  at  Sprague 
River  north  6.3  miles  to  Silver  Lake,  with  a  branch  from 
a  point  on  this  line  20  miles  north  of  Sprague  River  in  a 
northwesterly  direction  along  the  Williamson  River  ap¬ 
proximately  15  miles,  and  another  branch  from  Sprague 
River  southeasterly  65  miles  to  Lakeview.  Authority  to 
build  these  lines  is  given  upon  the  condition  that  the 
Oregon  Trunk  Ry.  be  granted  the  right  to  operate  either 
over  the  Southern  Pacific  line  from  Paunina  to  Klamath 
Falls  or  over  the  tracks  of  the  O.,  C.  &  E.  Ry.  to  Kla¬ 
math  Falls  from  a  connection  on  the  proposed  William¬ 
son  River  branch  described  above. 


Oregon  Trunk  Ry. — The  Oregon  Trunk  Ry.  is  author¬ 
ized  to  construct  a  line  of  railroad  from  Bend  by  way  of 
Paunina  to  the  neare.st  practical  point  of  connection 
with  the  Oregon,  California  Ea.'^tern  Ry.  But  there  is 
the  condition  that  if  the  Oregon  Trunk  Ry.  .shall  be 
granted  the  right  to  operate  over  the  Southern  Pacific 
from  Paunina  to  Klamath  Falls  it  shall  construct  onl> 
from  Bend  to  Paunina.  Con.st ruction  by  the  Oregon 
Trunk  Ry.  south  of  Paunina  or  by  the  Oregon.  Califor¬ 
nia  &  Eastern  Ry.  is  not  to  be  commenced  until  a  copy 
of  the  agreement  for  operating  rights  is  filed  with  the 
commission. 

Central  Pacific  Ry. — The  Central  Pacific  Ry.  (South¬ 
ern  Pacific  System)  is  authorized  to  con.struct  a  line  of 
railroad  from  a  point  near  Klamath  Falls  .southeast  to 
Cornell,  Modoc  (Tounty,  Calif.,  a  di.stance  of  36  miles, 
and  thence  southeast  to  a  connection  with  the  Nevada- 
California-Oregon  Ry.  at  Alturas,  Calif.  As  the  latter 
line  is  narrow-gage  it  will  have  to  be  widened  and  im¬ 
proved  to  fit  it  for  part  of  a  main  line  route. 

In  addition  the  Southern, Pacific  Co.  is  authorized  to 
obtain  control  of  the  Oregon.  California  &  Ea.stern  Rail¬ 
way  Co.  by  purcha.se  of  its  capital  stwk  upon  the  condi¬ 
tion  that  the  Oregon  Trunk  Ry.  shall  be  granted  rights 
to  operate  over  either  the  Natron  cutoff  line  or  the 
Oregon,  California  &  Ea.stern  line  into  Klamath  Falls. 
The  Southern  Pacific  Co.  also  is  authorized  to  acquire 
control  of  the  Nevada-California-Oregon  Ry,  Co.  by 
purcha.se  of  its  capital  .stock. 

The  Southern  Pacific  Co.  estimates  that  the  total  cost 
of  this  work  will  be  $19,741,000.  This  includes  pur¬ 
chase,  rehabilitation  and  e.xten.sion  of  the  Oregon,  Cali¬ 
fornia  &  Eastern,  purcha.se  and  changing  the  gage  of 
the  Nevada-California-Oregon  and  the  new  extension 
from  Klamath  Falls  to  Alturas.  In  addition  to  this  it 
is  now  spending  nearly  $40,000,000  in  the  con.struction 
of  Natron  cutoff  and  Black  Butte  cutoff. 

The  construction  of  the.'^e  lines  .satisfies  part  of  the 
requirements  of  the  Oregon  Public  Service  Commi.ssion, 
in  that  a  new  and  shorter  route  to  the  Ea.st  will  be  pro¬ 
vided  from  Eugene  over  the  Natron  cutoff  to  Klamath 
Falls,  thence  by  the  new  line  of  the  Southern  Pacific  to 
Alturas  and  south  over  the  reconstructed  line  of  the 
Nevada.  California  &  Oregon  Ry.  to  Wendel.  Moreover, 
the  Interstate  Commerce  Commission,  by  refusing  to 
comply  with  the  request  of  the  Oregon  commission  that 
it  order  the  con.struction  of  certain  railway  lines  and 
then  attempting  to  satisfy  the  requirements  of  the  lat¬ 
ter  commission  by  approving  the  con.struction  of  lines 
w’hich  the  railroads  were  anxious  to  build,  avoided  rai.s- 
ing  the  que.stion  of  its  authority  to  order  the  con.struc¬ 
tion  of  any  railroad  again^it  the  wishes  of  the  railroad 
company  so  ordered.  This  action  by  the  commission  is 
reasonably  certain  to  insure  the  early  construction  of 
.some  or  all  of  the  lines  now  authorized,  whereas,  had 
the  commission  ordered  any  or  all  of  the  railroads  to 
build  lines  which  they  were  unwilling  to  build,  the  whole 
matter  in  all  probability  would  have  gone  to  the  courts 
on  a  test  of  the  constitutionality  of  the  order  and  con¬ 
struction  would  have  been  postponed  indefinitely. 

Action  by  the  Railroad  Companies — Following  the 
publication  of  this  order  by  the  Interstate  Commerce 
Commission,  the  presidents  of  the  Great  Northern  Ry. 
Northern  Pacific  Ca  and  the  Southern  Pacific  Co. 
met  to  discuss  the  conditions  established  by  the 
commission,  but  have  not  yet  reached  any  definite 
agreement. 


rounding  the  structure  are  connected  to  a  pump  dii?. 
charging  4,500  g.p.m.  continuously.  Aside  from  1,. mjf 
the  direct  opposite  of  the  construction  procedure  used 
on  the  caisson  the  grit  chamber  work  presented  iittle 
of  interest.  Indeed  the  caisson  sinking  was  ordinary 
except  for  usual  exacting  care  always  necessary. 

Plant  Layout — Success  in  sinking  the  caisson  was 
really  a  task  of  careful  plant  layout.  First,  the  pos¬ 
sibility  of  cave-ins  around  the  caisson  as  it  was  being 
dredged  out  required  that  all  structures  be  placed  out¬ 
side  a  possible  danger  zone.  The  contractor  determined 
that  this  zone  should  be  20  ft.  wide  entirely  around  the 
structure  (Fig.  1).  Second,  it  was  desirable  to  have 
as  few  structures  as  possible.  Third,  since  it  was 


A  Problem  in  Plant  Layout 
On  Saturated  Sand 


Open  Dredging  an  82-Ft.  Caisson  63  Ft.  Deep  in 
Sand  Below  Tide  Level  Calls  for  Pile 
Foundation  for  Plant 

The  problem  of  locating  a  construction  plant  on 
sand  con.stantly  wet  and  certain  to  move  as  con¬ 
struction  proceeded  was  interestingly  solved  recently  in 
sinking  a  circular  caisson  82x63  ft.  on  the  shore  of 
Jamaica  Bay  on  Long  Island.  Each  plant  unit  was  put 
on  a  pile  foundation  and  was  kept  outside  a  danger 
zone  assumed  as  a  ring  20  ft.  wide  all  around  the 
caisson.  The  arrangement  is  indicated  by  Fig.  1  and 
the  general  view  Fig.  2  shows  the  nature  of  plant  and 
structure. 

Conditions  of  Site — The  structure  is  the  first  of  three 
80-m.g.d.  units  of  the  new  Jamaica  sewage  treatment 
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necessary  to  place  the  1,600  yd.  in  the  concrete  bottom 
by  a  continuous  pour,  the  plant  had  to  have  a  capacity 
and  operating  efficiency  td  take  care  of  this  maximum 
requirement.  The  estimated  time  for  this  operation 
was  48  hours. 

Two  stiff-leg  derricks  with  70  and  90-ft.  booms  were 
so  located  that  the  dredging  buckets  could  cover  the 
entire  structure.  Next  the  sand  and  stone  storage  piles 
and  the  concreting  plant  were  placed  at  equal  radial 
distances  from  the  base  of  the  70-ft.  derrick,  marked  A 
in  Fig.  1.  At  the  same  time  the  concreting  plant  was 
placed  as  close  as  possible  to  the  edge  of  the  danger 
zone.  The  radial  distance  was  chosen  so  that  the  boom 
at  a  fixed  inclination  would  slightly  clear  the  storage 
bins  above  the  concreting  plant.  By  this  arrangement 
sand  or  stone  can  be  transferred  from  the  storage  piles 
to  the  concreting  plant  bins  by  merely  swinging  the 
derrick  thus  eliminating  slow  and  costly  “booming.” 

The  location  of  all  of  these  structures  having  been 
satisfactorily  determined,  there  remained  the  100-ft. 
concreting  tower.  It  was  not  possible  to  place  this 
directly  in  front  of  the  mixer  discharge  and  keep  out¬ 
side  of  the  danger  zone.  It  was  offset  as  shown  in 
Fig.  1,  and  although  the  flat  inclination  that  was  thus 
obtained  from  the  mixer  discharge  chute  to  the  tower 
hopper  caused  some  inconvenience,  the  arrangement 
as  a  whole  worked  satisfactorily.  Counterweight  chutes 
reached  all  of  the  caisson  wall  except  a  small  section  on 
the  far  side.  Guying  the  tower  also  presented  a  prob¬ 
lem.  Wires  across  the  caisson  site  would  interfere 
with  the  derrick  booms  if  carried  to  dead  men.  A 
40-ft.  gin  pole  was  Anally  erected  directly  across  the 
caisson  and  one  guy  wire  fastened  to  it.  A  second  wire 
was  fastened  to  a  leg  on  the  tower  foundation  structure 
and  the  others  were  carried  to  dead  men. 

From  a  cement  shed  of  5,000-bag  capacity  an  inclineg 
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FIG.  1 — COMPACT  CONSTRUCTION  PI^NT  T.AYOI’T  FOR 
OPEN  CAISSON  SINKING  JOB 


plant  for  the  Borough  of  Queens,  New  York  City. 
Each  of  these  units  consists  of  a  grit  chamber  and  a 
circular  pit  in  which  are  to  be  housed  two  26  ft.  diam¬ 
eter  fine  screens  and  the  pumping  plant.  Following  the 
completion  of  the  three  screening  and  pumping  units, 
an  activated  sludge  plant  will  be  constructed  further 
to  treat  the  sewage. 

At  the  site,  the  ground  is  about  a  foot  below  mean 
high  water  in  the  adjacent  Jamaica  Bay.  The  sand  is 
continuously  saturated.  The  construction  plan  deter¬ 
mined  on,  therefore,  was:  (1)  For  the  shallow  grit  tank 
foundations,  to  keep  down  the  water  level  by  well  points 
and  pumping  and  to  concrete  in  the  dry,  and  (2)  for 
the  deep  circular  screen  pit  to  sink  a  circular  caisson 
by  open  dredging  and  seal  the  bottom  under  water. 
The  saturated  condition  of  the  site  is  indicated  by  the 
fact  that  for  the  grit  chamber,  a  reinforced-concrete 
structure  96x40  ft.  in  plan  being  built  in  open  exca¬ 
vation  to  El.  —23.6,  over  200  well  points  entirely  sur- 


cal'leway  track  leads  to  the  charging  platform  of  the  keyway  and  two  steel  dowel  plates.  Their  use  has 
concreting  plant.  This  track  extends  out  the  opposite  resulted  in  an  exceptionally  watertight  structure, 
end  of  the  shed  (Fig.  1)  so  that  trucks  can  unload  onto  No  attempt  was  made  to  keep  the  water  out  during 
the  Hat  cars  which  can  then  be  pulled  to  the  unloading  sinking.  Much  more  than  the  actual  volume  of  mate- 
point  (either  the  shed  or  the  charging  platform)  by  rial  in  the  cais.son  was  dredged  out  for  as  the  pre.ssure 
the  cable.  The  cable  is  operated  by  the  tower  hoist  on  the  inside  of  the  caisson  was  reduced  by  the  removal 
which  is  located  in  the  adjacent  boiler  house.  This  is  of  material,  the  .sand  and  water  from  the  outside  pushed 
the  only  steam  hoist  on  the  job,  the  others  being  75  under  the  toe.  These  cave-ins  were  rather  frequent  and 
and  40-hp.  electric  hoists.  The  concrete  mixer  is  also  _ _ _ 
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■’j  hanging  in  air.  The  piles 
.  were  capped  about  10  ft. 

I  above  the  original  ground 
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sox  w.\i.x.  to  the  piles  by  the  bucket 

of  derrick  A. 

Sinking  the  Caisson — The  section  of  the  caisson 
shown  in  Fig.  3  indicates  the  type  of  cutting  edge 
used.  It  was  tapered  down  to  6  in.  and  heavily  rein¬ 
forced  as  shown  but  no  steel  shoe  was  used.  Wooden 
forms  in  sections  8  ft.  high  and  8  ft.  long  were  placed 
and  removed  by  the  derricks.  A  total  of  2,000  cu.yd. 
of  concrete  was  poured  in  the  walls. 

The  first  step  was  to  pour  an  8-ft.  lift  of  concrete  that 
usually  took  about  6  hours.  The  weight  of  the  caisson 
caused  some  settlement  but  the  greater  part  of  the 
sinking  was  accomplished  by  dredging,  which  procedure 
required  the  remainder  of  the  week  with  an  average 
daily  sinking  of  about  1  ft.  Derricks  A  and  B  worked 
together  on  the  dredging,  depositing  the  sand  just 
outside  of  the  danger  zone.  One  man  with  a  2-in.  hose 
washed  the  material  further  away  from  the  work. 
This  resulted  in  a  very  low  material  handling  cost. 
It  would  have  been  advantageous  to  leave  the  sand  in 
the  piles  for  use  in  the  final  fill  but  the  excess  weight 
was  felt  to  multiply  the  dangers  of  cave-ins.  Con¬ 
struction  joints,  as  shown  in  Fig.  4,  consisted  of  a 
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several  times  encompassed  the  whole  danger  zone  but 
no  trouble  other  than  the  extra  dredging  resulted. 

The  bottom,  of  mass  concrete  16  ft.  thick  in  the  center 
and  7  ft.  on  the  sides,  was  poured  through  a  tremie 
hung  from  the  drop  line  of  derrick  B.  On  this  con¬ 
tinuous  pour  the  plant  functioned  even  better  than 
expected  and  the  1,600  cu.yd.  of  concrete  was  poured  in 
35  hours.  Final  operations  consi.sted  in  pumping  water 
from  the  structure  and  in  the  con.struction  of  the  floors 
and  cross  walls  to  carry  the  screening  and  pumping 
equipment. 

Personnel — The  Jamaica  treatment  plant  has  been 
designed  by  the  Queens  Bureau  of  Sewers,  F.  Seely, 
A.ssistant  Engineer.  The  Awixa  Corp.,  Islip,  N.  Y., 
with  Claire  D.  Schlemmer,  president  and  general 
manager,  is  handling  the  part  now  under  construction. 

Concrete  Encased  Steel  Beams  Investigated 

An  extensive  series  of  tests  is  now  in  progress  at 
Ohio  State  University  on  the  strengthening  effect  of 
concrete  encasement  of  steel  beams.  In  part  these  tests 
parallel  those  carried  out  at  McGill  University  a  year 
or  two  ago,  where  it  was  shown  that  concrete  of  the 
usual  dimensions  and  arrangement  of  haunch  encase¬ 
ment  applied  to  concrete  floorbeams  of  buildings  or 
bridges  for  fireproofing  or  weather  protection  purposes 
acts  in  full  co-operation  with  the  steel  as  reinforced 
concrete.  This  effect  was  also  brought  out  in  certain 
of  the  stress  measurements  on  stringers  of  highway 
bridge  floors  by  Prof.  A.  H.  Fuller  at  Iowa  State 
College.  In  the  Ohio  tests,  a  number  of  old  I-beams 
and  built  plate  girders,  some  of  them  badly  corroded 
and  weakened  m  service,  were  encased  in  concrete  by 
surrounding  them  with  steel  mesh  and  applying  gunite. 
The  ela.stic  behavior  as  well  as  the  failure  loading 
of  the  beams  showed  a  great  strengthening  effect  of 
the  concrete.  New  beams  gave  a  similar  result.  Tests 
with  poured  concrete  encasement  are  also  in  progress. 
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Progress  and  Opportunities  of  Agricultural  Engineering 

Thirty-Nine  American  and  Two  Canadian  Universities  Now  Offer  Instruction — Fields  of  Service, 
Opportunities  and  Occupations  of  Graduates — Economy  of  Farm  Machinery 

By  Q.  C.  Ayres 

Associate  Profes.sor  of  ARricultural  Engineering, 

Iowa  State  College,  Ames.  luwa 


Orthodox  readers  of  Engineering  News-Record 
are  beginning  to  ask  questions  about  agricultural 
engineering.  They  are  beginning  to  wonder  why  it  has 
weathered  the  storms  of  twenty  years’  existence  as  a 
distinct  branch  of  the  parent  profession.  They  revile 
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educational  work  has  spread  rapidly  until  in  1926  such 
courses  were  offered  in  39  colleges  and  universities 
in  the  United  States  and  two  in  Canada.  During  this 
period  78,000  agricultural  students  have  received  spe¬ 
cialized  instruction.  The  1924-25  enrollment  was  5,000. 

The  first  full  four-year  professional  course  leading 
to  the  degree.  Bachelor  of  Science  in  Agricultural 
Engineering,  was  initiated  at  Iowa  State  College  in 
1909.  Nebraska  and  others  quickly  followed.  Today, 
nine  institutions  offer  degree  courses,  and  such  work 
is  on  the  point  of  adoption  at  six  others.  Altogether, 
276  students  have  received  the  bachelor’s  degree  in 
agricultural  engineering,  27  the  master’s  degree,  and 
16  the  professional  degree  of  Agricultural  Engineer. 
These  figures  take  no  account  of  the  more  than  300 
old-line  engineers  who  have  specialized  in  this  subject 
for  years  and  are  uniformly  enthusiastic. 

A  typical  division  of  subjects  in  the  professional 
course  at  representative  institutions  is  shown  in  Fig.  1. 
The  aim  has  been  to  ground  the  student  in  the  funda- 
mercial  sciences  and  give  him  sufficient  training  in 
general  engineering  and  agriculture  to  engender  a 
sympathetic  attitude  and  enable  him  to  combine  and 
apply  appropriate  principles  of  both. 

Functions  of  Agricultural  Engineers — In  order  to 
explain  the  field  and  functions  of  agricultural 
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the  editor  of  “Random  Lines’’  for  his  grant  of 
immunity  and  yet  are  mildly  curious  to  know  the  rea¬ 
son  w’hy.  What  can  agricultural  engineers  do,  they 
ask,  that  could  not  be  done  as  well  or  better  by  special¬ 
ists  from  the  civil,  mechanical  or  electrical  fields?  Why 
have  leading  educational  institutions  all  over  the  coun¬ 
try  accorded  it  such  whole-hearted  recognition  and 
support?  Where  do  professional  graduates  in  this 
subject  continue  to  find  satisfactory  employment  year 
after  year? 

The  purpose  of  this  article  is  to  answer  these  and 
similar  questions  which  are  believed  to  be  of  particular 
interest  at  a  time  when  agricultural  problems  are  arous¬ 
ing  nation-wide  attention.  The  article  is  not  intended 
as  an  appeal  for  converts.  Rather  is  it  a  mere  recital 
of  facts  regarding  a  movement  whose  record  of  accom¬ 
plishment  plainly  entitles  it  to  a  better  understanding 
among  engineers. 

Origin — Geographically,  the  movement  has  centered 
in  the  Middle  West.  Nebraska  led  off  in  1904  by  offer¬ 
ing  simple  work  in  engineering  as  service  courses  for 
agricultural  students.  From  this  modest  beginning, 
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FIG.  2— ORGANIZATION  CHART,  DIVISION  OF  AGRICUL¬ 
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engineers,  the  following  definitions  are  necessary: 
Agriculture  is  the  industry  engaged  in  the  production 
of  raw  material  for  food,  shelter  and  clothing  to  fill 
the  needs  of  the  human  race.  Engineering  is  the  art 
and  science  of  organizing  and  directing  men,  and  con¬ 
trolling  forces  and  materials  of  nature  for  the  benefit 
of  the  human  race.  Agricultural  Engineering  is  the 
art  and  science  of  engineering  identified  with,  and 
applied  to,  the  industry  of  agriculture. 
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farminfj — where  the  use  of  power  and  mechanical  equip¬ 
ment  on  a  larfre  scale  is  of  major  sifrnificance. 

The  introduction  and  development  of  farm  machinery 
has  been  the  most  important  factor  in  the  development 
of  American  agriculture.  The  use  of  labor-saving 
machinery  increa.ses  the  productive  capacity  of  the 
farm  w’orker  and  makes  possible  a  hitrher  standard 
of  living.  The  productive  capacity  of  the  farm  worker 
has  been  increased  three-fold  in  75  years.  That  a 
direct  relation  exists  between  the  value  of  farm  machin¬ 
ery  in  use  and  value  of  crops  is  clearly  indicated  in 
Fig.  3.  Fig.  4  shows  the  number  of  workers  in  agri¬ 
culture  that  have  been  released  for  other  pursuits  by 
the  use  of  improved  machinery  since  1850. 

Power  is  applied  by  means  of  farm  machinery  to 
farm  operations  to  replace  or  increase  the  effectiveness 
of  labor.  Fig.  5  shows  that  power  bears  the  same 
relation  to  production  per  farm  worker  as  does  farm 
machinery.  If  animal  power  is  included,  the  total 
primary  power  used  in  agriculture  is  40,000,000  hp. 
which  exceeds  by  10,000,000  hp.  the  power  used  in  all 
manufacturing  industries  of  the  United  States. 

Under  normal  conditions  about  40  per  cent  of  the 
building  construction  of  the  United  States  is  upon  the 
farm.  The  value  of  farm  buildings  compri.ses  14.7  per 
cent  of  the  fixed  capital  of  the  farms  of  the  United 
States,  which  was  $77,925,989,073  as  reported  in  the 
census  of  1920.  The  distribution  of  this  wealth  is  indi¬ 
cated  in  Fig.  6.  Furthermore  the  health  of  livestock 
and  the  quality  of  dairy  products  is  dependent  in  large 
degree  upon  housing  conditions  and  sanitation  of  barns. 
Not  only  that,  but  the  health  and  comfort  of  rural  life 
in  general  depends  to  a  great  extent  on  sanitary,  labor- 
saving  and  comfort-giving  conveniences  in  farm  homes. 

Land  Reclamation — Any  further  increa.se  in  the  pro¬ 
ductive  farm  land  area  of  the  United  States,  when 
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fig.  3— effect  of  MA('HI.NERY  ox  production  per 
FARM  worker.  U.  S.  CENSUS  OF  1920 

Agricultural  engineering,  being  functional  in  char¬ 
acter  and  organization,  is  comparable  to  mining  engi¬ 
neering  in  its  relationship  to  the  older  branches  of  the 
profession.  Just  as  the  mining  engineer  needs  to  be 
both  engineer  and  metallurgist,  so  the  agricultural 
engineer  is  both  engineer  and  agriculturist.  One  is 
no  more  a  hybrid  than  the  other.  In  general  the  pur¬ 
pose  of  agricultural  engineers  is  to  serve  the  farmer 
by  increasing  the  productive  capacity  of  the  individual 
farm  worker  and  to  assist  in  applying  the  income  from 
the  surplus  produced  for  those  things  which  contribute 
to  his  general  well  being. 

Old-line  engineers  will  not  render  such  service 
because  the  field  is  financially  unattractive  and  they 
have  little  time  and  sympathy  to  devote  to  this  work 
even  if  it  should  become  so.  This  does  not  mean  that 
agricultural  engineers  are  poorly  paid.  On  the  con¬ 
trary,  their  income  ranks  well  above  the  average  for 
the  profession,  mainly  because  they  work  indirectly 
through  industrial  organizations  and  state  and  federal 
institutions,  and  because  competition  is  not  severe.  As 
an  example  of  how  some  of  them  function,  the  organi¬ 
zation  chart  of  the  Division  of  Agricultural  Engineer¬ 
ing,  Bureau  of  Public  Roads,  United  States  Department 
of  Agriculture,  is  shown  in  Fig.  2. 

Fields  of  Service — The  six  principal  divisions  of  the 
agricultural  engineering  field  are:  (1)  Farm  machin¬ 
ery — mechanical  equipment  used  in  agriculture;  (2) 
power  used  in  the  conduct  of  agricultural  operations; 
(3)  farm  structures — rural  architecture  and  the  group¬ 
ing  and  design  of  farm  buildings;  (4)  farm  and  homo 
utilities — water  supply,  sewage  disposal,  heating,  light¬ 
ing,  ventilation  and  home  equipment;  (5)  land  reclama¬ 
tion-drainage,  irrigation  and  land  clearing;  (6)  power 


FIG.  4— AGRICULTURAL.  WORKERS  RELEASED  BY  FARM 
MACHINERY  SINCE  1850 


According  to  the  census  of 
1920,  53,024,975  acres  of  im¬ 
proved  farm  land  were  a  *1- 
ally  benefited  or  made  of  more 
value  for  agricultural  pur¬ 
poses  by  direct  drainage  and 
65,495,038  acres  were  pro¬ 
vided  with  outlet  facilities 
by  organized  drainage  enter¬ 
prises.  In  1920,  33,598,099 
acres  of  arid  land  were  in¬ 
cluded  in  irrigation  enter¬ 
prises  of  which  18,218.rvl9 
acres  w'ere  actually  supplied 
water  in  1919.  In 
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addition,  39,110,357  acres  of 
farm  land  were  reported  as 
•X-'BBSpQSSSBS  needing  drainage  in  the  same 

■  SSC  SSSSSSSSl^  censu.s.  Much  of  this  occurs 
hhSSSSSSESSS  nmall  wet  spots  in  culti- 

-*555SSSS555S  vated  fields,  the  elimination 

of  which  by  drainage  would 
lower  the  cost  of  production. 

■  ■■■■■■■■■■■  make  fields  uniform  and  in- 

■  ■■■■■■■■■■■  creases  the  acre-yield.  As  one 

■  ■■■■■■■■■■■  line  of  tile  is  usually  sufficient, 
SSEEESEEEESE  no  other  kind  of  reclamation 

■  SEC ■■■■■■■■  offers  such  large  returns  on 

the  money  invested.  During 
.XD  VALUE  the  period  from  1910  to 

1920,  it  is  estimated  that 
5,000,000  acres  of  land  have  been  reclaimed  by  clearing 
off  second-growth  trees  and  stumps.  The  land  reclama¬ 
tion  situation  is  shown  graphically  in  Fig.  7. 

Opportunities  for  Graduates — Of  these  several  fields, 
each  has  drawn  its  quota 
from  graduates  in  agri¬ 
cultural  engineering.  A 
survey  recently  concluded 
by  the  writer  disclosed  the 
facts  shown  in  the  accom¬ 
panying  table.  A  com¬ 
paratively  large  percent¬ 
age  of  graduates  who  have 
into  education  is 
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gone 

worthy  of  note  since  it 
emphasizes  a  wholesome 
trend  in  the  early  years 
of  development  and  expan¬ 
sion  of  any  profession. 

It  should  also  be  noted 
that  only  about  16  per  cent 
are  now  engaged  in  some 
line  of  work  not  directly 
associated  with  agricul¬ 
tural  engineering,  which 
is  approximately  the  nor¬ 
mal  defection  as  ascer¬ 
tained  by  the  Society  for  the  Promotion  of  Engineering 
Education.  A  majority  of  these  are  working  in  related 
lines  such  as  municipal,  sanitary  and  highway  engineer¬ 
ing.  The  tabulated  data  do  not  show  the  effects  of  a 
definite  agreement  recently  consummated  between  the 
colleges  and  implement  manufacturers,  whereby  the 
latter  agree  to  absorb  a  certain  number  of  graduates 
each  year  into  their  organizations. 
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FIG.  7  —  POTEN¬ 
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ING  METHODS 
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FIG.  6— DISTRIBUTION  OF  FIXED  CAPITAL  OF  FARMS. 

IT.  S.  CEN.SrS  OF  1920 

clearing  alone,  50,000,000,  and  by  both  clearing  and 
drainage,  60.000,000;  reclaimable  by  drainage  and  by 
irrigation,  30,000,000  each.  This  represents  a  possible 
increase  of  32  per  cent  in  our  present  farm  land  area 
by  the  application  of  engineering  methods. 
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Another  significant  activity  that  augurs  well  for 
the  future  is  the  co-operative  project  launched  about 
two  years  ago  by  the  National  Electric  Light  Associa¬ 
tion,  The  American  Society  of  Agricultural  Engineers, 
and  various  power  companies  and  individual  farmers  in 
many  states.  Briefly,  the  purpose  of  this  investigation 
is  to  discover  ways  and  means  of  increasing  the  electric 
power  consumption  of  individual  farms  to  the  point 
where  it  will  become  profitable  for  central  stations  to 
supply  them  with  high-line  current.  In  a  study  of  this 
kind,  the  trained  agricultural  engineer  is  obviously 
indispensable. 

The  consulting  field  in  agricultural  engineering  is 


abutment  with  reference  to  the  fixed  abutment  is  mea¬ 
sured  by  dial  gages,  giving  readings  to  0.001  in.  Seated 
vertically  on  the  top  surface  of  the  arch  at  55  co-ordi¬ 
nate  points  are  light  vertical  rods  bearing  against 
similar  dial  gages  at  their  upper  ends  and  footing  on 
the  arch  by  means  of  steel  pins  (phonograph  needles) 
set  in  shallow  pita  in  the  outer  surface  of  the  arch. 

To  investigate  the  strain  relations  of  the  arch,  these 
extrados  dials  are  first  set  to  zero  reading;  then  a  de¬ 
terminate  movement  of  a  few  hundredths  of  an  inch  is 
given  to  the  movable  abutment,  or  a  corresponding  rota¬ 
tion;  then  the  extrados  dials  are  again  read.  Their 
readings  repre.sent  the  vertical  displacement  of  the  arch 
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as  yet  scarcely  touched.  There  are  a  few  engineers, 
however,  who  have  enjoyed  a  lucrative  practice  in  this 
field  for  some  years.  Their  clients  usually  are  wealthy 
owners  of  rural  estates  and  holding  companies  engag¬ 
ing  in  agricultural  operations  on  a  large  scale.  On  the 
whole,  there  is  ample  reason  to  believe  that  agricultural 
engineers  will  continue  to  perform  ever  more  valuable 
service  and  that  they  will  continue  to  grow  in  the 
respect  of  their  colleagues  and  of  the  public. 

Skew  Arches  Investigated  by  Means  of 
Hard-Rubber  Models 

XPERIMENTAL  study  of  skew  arches  is  in  prog¬ 
ress  in  the  laboratory  of  Prof.  George  E.  Beggs  at 
Princeton  University,  Princeton,  N.  J.,  for  the  commit¬ 
tee  on  concrete  and  reinforced  concrete  arches  of  the 
American  Society  of  Civil  Engineers.  An  interesting 
test  arrangement  and  method  is  used.  The  test  arches 
are  made  of  hard  vulcanized  rubber,  and  their  strain  re¬ 
lations  are  being  studied  by  an  effectively  planned  ap¬ 
plication  of  the  principle  of  virtual  displacement.  In  its 
general  nature,  the  experimental  arrangement  is  a  close 
analogue  to  Professor  Beggs’  “Deformeter,”  used  for 
investigating  continuous  structures  by  means  of  plane 
models.  The  skew  arches  under  test  have  a  span  of 
about  20  in.  and  a  rise  of  8  in.,  and  in  dimensioning 
are  precisely  similar  to  the  skew  arches  tested  by  the 
Bureau  of  Public  Roads  at  Washington  on  7-ft.  spans; 
skews  of  30  deg.,  45  deg.  and  60  deg.  are  represented. 

The  test  arch  is  set  upon  two  bed  plates  or  abutment 
plates  mounted  on  a  very  heavy  and  rigid  structural 
steel  supporting  frame.  The  one  abutment  plate  is 
fixed  to  this  frame,  while  the  other  is  supported  by  six 
adjustable  rods  (arranged  to  apply  the  six  reaction  com¬ 
ponents  required  for  equilibrium),  each  of  which  has 
two  short,  flexible  sections  of  A -in.  diameter  to  enable  it 
to  act  as  a  frictionless  rocker  support.  In  each  of  these 
rockers  is  a  turnbuckle  adjustment,  so  that  by  suit¬ 
able  manipulation  of  these  tumbuckles  it  is  possible  to 
shift  the  abutment  sideways,  toward  or  away  from  the 
other  abutment,  or  vertically  up  or  down,  or  to  rotate 
it  in  one  of  the  three  moment  planes.  The  motion  of  the 


caused  by  the  applied  movement  of  the  abutment,  or, 
in  other  words,  the  effective  leverage  of  the  arch  struc¬ 
ture  between  the  abutment  and  the  particular  point  at 
which  the  reading  is  taken.  The  .same  ratios,  then  (by 
virtue  of  the  well-known  reciprocal  theorem),  represent 
the  force  ratio  between  a  vertical  load  applied  to  the 
arch  at  the  point  considered  and  the  abutment  reaction 
in  the  direction  of  the  movement  applied  in  the  experi¬ 
ment.  Thus,  in  a  few  “runs”  it  is  possible  to  obtain 
complete  sets  of  influence  values  for  the  arch  reactions. 
Completion  and  discussion  of  the  results  will  probably 
take  several  months,  and  in  the  meantime  an  anal3rtical 
study  is  being  carried  out  for  comparison  with  the 
experimental  results,  with  a  view  to  determining  the 
applicability  and  limit  of  precision  of  the  theory. 

Now  South  American  Transcontinental  Railway 

Renewal  of  work  on  the  new  Argentine-Chilean  trans¬ 
continental  line,  headed  for  the  Pacific  port  of  Antofa¬ 
gasta,  is  reported  as  probable  under  the  new  Argentine 
government,  which  is  favorable  to  railway  development. 
The  construction  of  the  Argentine  portion  of  the  line, 
in  which  much  American  machinery  and  equipment  was 
used,  was  described  in  Engineering  News-Record  of 
Aug.  30,  1923.  Soon  after  that  time,  political  changes 
and  the  impossibility  of  getting  the  Argentine  Congress 
to  take  any  action  or  to  vote  funds,  caused  first  a  reduction 
and  eventually  almost  complete  stoppage  of  work.  For 
some  time  the  rail-head  has  remained  at  Puerta  de  Ta.stil 
and  the  only  work  of  importance  done  since  then  has 
been  the  completion  of  all  tunnel  work  as  far  as  the 
Abra  de  Chorrillos.  Grading  is  ready  for  some  80  miles 
ahead  of  the  present  rail-head  and  there  has  been 
finished  a  little  more  than  70  per  cent  of  the  work,  as 
regards  cost.  The  amount  of  heavy  grading,  tunnel 
and  viaduct  work  to  be  completed  is  small,  although 
the  heaviest  bridge  on  the  line  is  yet  to  be  constructed . 
this  is  the  Munal  viaduct,  787  ft.  long  and  246  ft.  high. 
The  Chilean  government  has  approved  the  Barros-Jarpa 
Noel  treaty  which  assures  the  initiation  of  the  work  on 
their  section  as  soon  as  this  treaty  is  ratified  by  the 
Argentine  government. 


.  Concrete  Bridge  Designed  for  Elastic  Movement 

Swedish  Railroad  Bridge  in  Cold  Climate  Uses  Steel  Hinges,  Different  Concrete  Mixes,  Large  Expansion 

Joints,  and  Expansion  Slide  Plates  Under  the  Floor 

By  Charles  R.  King 

Member,  Institution  of  Civil  Engineers,  London,  England 

The  peculiarity  of  the  reinforced-concrete  rail-  verse  beams  of  reinforced  concrete  with  their  ends 
way  bridge  of  the  Swedish  State  Railways  w’hich  carried  in  wall  mortises.  The  approach  bridge  walls 
crosses  the  River  Ore  about  85  miles  northwest  of  Stock-  on  the  east  bank  are  also  braced  by  three  full  height 
holm  near  the  town  of  Krylbo,  consists  in  the  mechanical  transversing  walls, 
jointing  together  of  eight  .separate  monolithic  sections, 

Fig.  1,  each  subdivision  being  further  de.signed  to  per¬ 
mit  in  itself  elastic  movements  under  temperature  varia¬ 
tions  and  loads.  All  the  transverse  gaps  in  the  structure 
for  permitting  ela.stic  movement  in  vertical  and  horizon¬ 
tal  directions  were  made  watertight  by  a  f^y.stem  of  lay¬ 
ers  of  lap-jointing,  which  is  in  turn  covered  with  pliable 
materials,  the  whole  resembling  fi.sh  .scales.  Besides  the 
mechanical  jointing  in  the  .sections  composing  the  bridge, 
the  concrete  itself  is  con.stituted  of  a  mosaic  of  different 
.strength.s,  in  order  to  resist  or  to  yield,  according  to  the 
hx’al  needs.  The  various  proportions,  the  locations  of 
which  are  indicated  on  Fig.  3,  were  determined  by  an 
elaborate  series  of  tests  made  in  connection  with  the 
design. 

Durability  under  severe  conditions  of  climate  and  roll¬ 
ing  loads  is  the  main  purpose  of  such  refinement  in  con¬ 
struction.  The  bridge  is  located  at  60  deg.  north  lati¬ 
tude,  and  subject,  therefore,  to  a  very  wide  range  of 
temperatures.  The  main  arch  span  is  about  295  ft.,  and 
the  whole  bridge  is  built  on  a  grade  of  1.1  per  cent.  A 

1  Semi-Elosbc  Section  Noll  Hinged  Section!  Hinged  Section !Se3?on‘Sec?w  S^fionl 
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FIG.  2— MAIN  ARCH  CE.NTERI.NG  UNDER  FULL  LOAD  OF 
CONCRETED  ARCH 

The  falsework  c»st  nearly  3  times  as  much  as  the  arch  Itself. 


The  west  bank  piers  are  carried  on  natural  founda¬ 
tions.  In  the  top  of  each  of  these  piers  is  placed  a 
20-in.  expansion  gap  24  ft.  deep,  shown  in  Fig.  3. 

Steel  Hinges — The  two  largest  arches  in  the  structure 
are  supported  by  six  transverse*  rows  of  steel  hinges. 
There  are  five  hinges  in  each  abutment  course,  each  .set 
held  together  by  a  steel  pin,  3i  in.  in  diameter  with  a 
total  bearing  length  of  about  23  ft.  3  in.  The  halves 
of  each  hinge  are  similar,  and  are  held  together  by 
their  own  weight,  with  a  slight  space  between  their 
knuckles  to  permit  a  .small  radius  of  rotation  about 
the  pin.  This  space  is  filled  with  natural  tar  for 
w'aterproofing. 

The  .steel  hinges  .are  connected  to  the  ordinary  steel 
reinforcement  by  .means  of  spiral  reinforcement  having 
coned  diameters.  There  are^nine  spiral  reinforcements 
to  every  five  hinges  in  each  main  arch  abutment;  each 
crown  hinge  has  eight  .spirals  as  shown  in  the  detail 
in  Fig.  3  and  also  in  Fig.  4.  The  smaller  arch,  about 
106  ft.  in  span,  is  similarly  hinged  but  with  smaller 
fittings. 

To  make  the  line  of  hinges  on  the  main  arch  abut¬ 
ment  w'aterproof,  particularly  from  snow  and  rain 
draining  down  the  arch  extrados,  the  foot  of  the  arch 
ring  terminates  with  a  concrete  spur  which  projects 
into  a  niche  in  the  pier  wall.  This  leaves  a  joint  which 
is  filled  with  a  plastic  waterproof  material. 

Floor  Slides — The  bridge  door  is  rigidly  attached  only 
at  the  crown  of  the  main  arch,  so  that  its  two  ends  are 
free  to  move  longitudinally  on  the  main  pier  abutments 
under  the  guidance  of  steel  expansion  slides  shown  in 
detail  in  Fig.  3.  The  floor  consists  of  four  stringer 
beams  and  a  trough  of  concrete  filled  with  ballast  to 
carry  the  railroad  track.  Under  each  beam  is  the  ex- 
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large  amount  of  centering  was  necessary  as  showm  in 
F'ig.  2.  this  fal.sework,  in  fact,  costing  nearly  three  times 
as  much  as  the  arch  itself. 

The  bridge  was  designed  by  Prof.  Otto  Linton,  of 
the  University  of  Stockholm  under  the  general  condi¬ 
tions  drawn  up  by  the  director  of  roads  and  waterways, 
Rolf  Moberg.  The  construction  work  was  carried  out 
by  the  engineering  firm  of  Kreuger  &  Linton. 

Foundations  and  Piers — The  two  piers  on  the  ea.st 
bank  of  the  river  are  supported  on  a  concrete'  pile 
foundation.  Wooden  piles  were  used  under  the  river 
abutments  supporting  the  falsework. 

The  concrete  cap  on  top  of  the  piles  for  the  east  bank 
river  pier  No.  4  measures  about  60x55  ft.  and  stands 
with  a  slope  of  1 :6.8  from  the  horizontal  line  as  planned 
with  regard  to  the  thrust  from  the  main  arch  ring. 
The  reinforcement  in  this  cap  consists  of  a  crossed 
steel-rail  mat  on  the  bottom  and  1-in.  round  bars  set 
at  an  angle  of  45  deg.  in  both  the  longitudinal  and 
transverse  directions  in  the  main  body  of  the  cap.  This 
detail,  as  well  as  others  hereinafter  referred  to,  is  shown 
in  Fig.  3. 

The  east  bank  piers  are  made  hollow,  are  heavily 
reinforced,  and  are  braced  at  various  heights  by  trans- 
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flanges  of  which  are  seated  in  tar  on  layers  of  ’arred 
felting  that  extend  upward  under  the  sheet  of  pliable 
tar  which  latter  is  covered  by  the  cap  of  1:3  concrete 


pansion  slide  consisting  of  a  fixed  plate  that  slides  on  a 
railhead  19 i  in.  long  aligned  crosswise  to  the  direction 
of  the  floorbeam.  The  upper  surface  of  this  railhead 
is  rounded  so  that  the  plate  above  it  rests  on  less  than 
2  in.  of  surface.  The  bridge  floor  is  thus  free  to 
deflect  vertically  from  that  point  in  accordance  with 
the  floor  swing  through  a  radius  of  95  ft.  7  in.  as 
struck  from  the  center  of  the  main  arch  abutment 
hinge.  Beyond  the  limits  of  all  possible  longitudinal 
movements,  there  are  stops  on  the  upper  bracket.  Also, 
all  lateral  mavement  is  made  impossible  by  cutting  a 
slot  through  the  middle  of  each  supporting  rail,  into 
which  engages  a  tongue  cast  in  the  center  of  the  upper 
bracket. 

The  spandrel  walls  w’ere  also  designed  to  nermit  free 
expansion  movement  of  the  floor.  This  object  was 
attained  by  inserting  break  joints  consisting  of  three 
different  sized  layers  of  waterproofing  cutting  into  the 
w’alls  by  one-third  of  the  thickness  from  each  side  as 
shown  in  detail  in  Fig.  3.  In  this  detail,  it  is  also 
noted  that  the  reinforcement  is  cro.ssed  diagonally  in 
an  X-form. 

This  arrangement  of  steel  is  designed  to  permit 
a  semi-pivotal  movement  in  the  surrounding  concrete. 

The  shorte.st  spandrel  wall  nearest  the  arch  center  is 
provided  at  top  and  bottom  with  two  breaks  in  con¬ 
tinuity,  but  the  other  two  deeper  walls  have  such  joints 

See  lower  part  Fig.  5.  The  drain  head  swkets  into^a 

enter  by  the  ventilation  holes  and  tend  to  cause  cor¬ 
rosion. 

The  arches  on  the  west  bank  form  part  of  the  floor 
and  are  drained  direct  through  from  the  ballast.  The 
deep  expansion  gaps,  which  run  down  to  the  level  of 
the  springing  of  each  western  arch,  are  provided  with 
drain  courses  and  outfall  pipes  at  their  deepest  level. 
The  floor  surface  above  these  gaps  is  filled  with  natural 
only  below  the  floor  level,  because  the  relative  thinness  waterproofing, 

of  these  latter  walls,  considered  with  regard  to  their 
height,  w’as  estimated  to  contribute  to  the  necessary 
swinging  movement. 

Drainage  and  Waterproofing — Much  care  was  ex¬ 
ercised  in  the  design  of  drainage  and  waterproofing 
details  in  the  structure  because  of  the  several  large 
openings  used  in  its  design. 

Transversely,  the  bridge  floor  is  of  trough  section 
draining  towards  the  middle  and  longitudinally  is 
divided  into  a  series  of  cants.  The  ridge  on  these  cants 
corresponds  with  the  break  in  the  concrete  for  permit¬ 
ting  temperature  movements.  This  is  shown  in  detail 
in  the  upper  part  of  P'ig.  5.  Here  the  mass  concrete 
W’as  first  covered  with  a  layer  of  asphalt,  and  then 
a  layer  or  cap  of  1 : 3  concrete  was  run  on  a  wire  mesh. 

The  break,  or  vertical  gap,  through  the  three  layers  is 
then  covered,  first  with  a  sheet  of  tarred  felt,  then 
with  sheet  lead  and  finally  is  covered  by  a  sheet  of 
tarred  felt. 

The  floor  drains  in  the  valleys  have  domed  caps  the 
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FIG.  6— WATERPROOFING  AND  DRAINAGE  DETAILS 


-SPIRAL  REINFORCE.MENT  AT  BACK  OF  STEEL 
HINGES  I.N  THE  ARCH  CROW’N 


Ohio  River  Regulation  at  Evansville 

The  Chief  of  Engineers  has  recommended  a  modifica¬ 
tion  of  the  existing  project  for  the  improvement  of  the 
Ohio  River,  to  protect  a  bend  known  as  the  Kentucky 
Peninsula  and  hold  the  channel  of  the  river  as  it  passes 
Evansville,  Ind.  This  work  involves  the  reforestation 
of  the  sloughs  .on  the  Kentucky  Peninsula  and  on  the 
bank  as  well  as  the  bank  protection,  at  an  estimated  cost 
of  $200,000,  provided  local  interests  furnish  without 
cost  to  the  United  States  all  land  necessary  for  the  pur¬ 
pose.  The  District  Engineer  fears  that  unless  such 
work  is  done,  the  Ohio  River  in  flood  stage  may  cut  its 
channels  through  the  Kentucky  Peninsula  some  six  miles 
distant.  This  change  in  the  channel  would  not  only  cut 
off  Evansville  but  would  probably  materially  change  the 
sediment  of  the  stream  below.  The  recommendation  by 
the  Chief  of  Engineers  has  been  approved  by  the  Secre¬ 
tary  of  War. 
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Crossing  Elimination  and  Road 
Relocation  in  California 

Examples  Selected  from  Recent  Operations 
Indicate  Methods  Followed  and 
Costs  Involved 

Removal  of  grade  crossUigs  and  line  improve- 
ment  to  avoid  crossings  has  in  California  in  common 
xcith  other  large  road  building  states  involved  in 
recent  years  a  number  of  major  highway  construc¬ 
tion.  operations.  From  information  got  from  the 
state  highway  commission  a  number  of  these  opera¬ 
tions  are  outlined  here.  They  are  of  enough  variety 
to  indicate  practices,  though  no  attempt  is  made 
completely  to  catalog  the  work  done  or  contem¬ 
plated.  Examples  of  elimination  both  by  separating 
grades  and  by  relocating  to  avoid  crossings  are 
I  included.  In  several  instances  some  account  of  the 
!  ecirmmics  and  cost  of  the  improvement  has  been 
i  possible. — Editor. 

SINCE  1924  there  have  been  completed  or  put  under 
construction  on  California  state  highways  14  grade 
I  crossing  eliminations  costing  about  three-quarters 


ondary  highway,  71;  (b)  crossings  of  a  single-track  line 
carrying  a  moderate  traffic  (not  a  transcontinental  road) 
and  a  primary  trunk  or  secondary  lateral.  Includes  impor¬ 
tant  suburban  electric  railroads,  68. 

Class  IV — (a)  Crossings  of  unimportant  single  track 
steam  or  electric  lines  on  which^  serv’ice  is  limited  and 
primary  trunk  or  secondary  lateral  highways,  124;  (b) 
crossings  of  spur  and  switch  lines  with  all  highways,  114. 

This  classification  it  will  be  obserx-ed  gives  primary 
place  to  crassing  elimination  by  highway  relocation. 
One  of  the  examples  of  relocation  given  indicates  the 
possibilities  where  the  occasion  pre.sents  itself.  How¬ 
ever,  relocation  is  a  broader  problem,  usually,  in  which 
crossing  elimination  is  one  factor.  The  examples  here 
given  are  pre.sented  in  this  broader  aspect.  The  com¬ 
mon  crossing  elimination  involves  grade  separation  and 
not  relocation  to  avoid  crossings. 

Grade  Separations — Of  the  14  crossing  eliminations 
previously  mentioned  two  only  were  line  relocations; 
three  were  overhead  bridges  and  nine  were  subways. 
Fig.  3  illustrates  and  de.scribes  several  of  these  cross¬ 
ings.  The  most  expensive  was  that  at  Montebello  in 
Los  Angeles  County,  costing  $200,000.  Of  seven  pro- 
po.sed  eliminations  that  are  planned  for  the  near  future, 
one  is  an  overhead  cro.ssing  and  six  are  subways.  Of 


KIG.l— KKLOCATIO.N  1CI.IMI.NATKS  TWO  GRADE  ('ROSSING.S 

of  a  million  dollars.  There  are  now  planned  for  early 
elimination  six  major  crossings.  These  are  but  a  frac¬ 
tion  of  all  crossings.  In  1922  the  state  highway  com- 
mission  in  conjunction  with  the  Bureau  of  Public  Roads  underpai 
and  the  State  Railroad  Commission  made  a  study  of  Enginee 
grade  crossings  on  state  highways,  A  total  of  573  respect 
crossings  were  investigated,  446  of  which  were  outside  jointly 
the  corporate  limits  of  cities  and  the  remaining  127 


FIG.  2— RELOCATION  CUTS  OUT  SIXTEEN  CURVES 

within  the  limits  of  cities  but  on  state  highway  routes. 
A  classification  of  these  crossings  was  made  as  follows : 

Class  I — Crossings  possible  of  elimination  by  relocation. 
(This  number  is  indefinite.) 

Class  II — Crossings  of  a  primary  highway  and  trunk  line 
railway  of  two  or  more  tracks,  24. 

Class  III — (a)  Crossings  of  a  single-track  line  and  a 
primary  or  trunk  highway  or  of  any  trunk  line  and  see¬ 


the  latter,  the  most  notable  is  the  South  San  Francisco 
underpass,  estimated  to  cost  $250,000,  described  in 
Engineering  News-Record,  Nov.  12,  1925,  p.  815.  In 
respect  to  grade  separation,  the  cost  is  usually  borne 
jointly  by  the  railroad  company  and  the  state,  but 
counties  and  other  political  subdivisions  often  are  wil¬ 
ling  to  participate.  Division  of  cost  among  the  various 
participating  bodies  is  affected  by  features  pertinent  to 
particular  crossings  and  frequently  is  agreed  to  in  ad¬ 
vance,  but  in  some  instances  it  is  necessary  to  have  the 
State  Railroad  Commission  determine  the  matter.  In 
all  instances  official  authorization  for  the  project  must 
come  from  the  railroad  commi.ssion. 

The  design  of  structures  for  grade  separations  is  a 
duty  of  the  bridge  department  of  the  highway  commis¬ 
sion.  The  plans,  of  course,  have  to  meet  with  the 
approval  of  railroad  engineers  and  the  railroad  com¬ 
mission.  Generally  the  work  is  done  by  the  state,  but 
sometimes  the  railroad  company  desires  to  construct  a 
portion  of  a  subway  or  superstructure.  Construction 
by  railroad  forces  does  not  mean  that  the  work  is  being 
done  solely  at  the  expense  of  the  railroad.  It  means, 
merely,  that  a  co-operative  agreement  has  been  reached 
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Fia.  3— TYPES  OP  GRAr>E  SEPARATIONS  ON  CALIFORNIA  STATE  HIGHWAYS 


1.  PIsno.  San  I^uis  Obispo  County — Overhead  structure  of 
reinforced  concrete  Ririler  type  over  tracks  of  Southern 
Pacifle  ;  J.  L.  Webster,  contractor;  estimated  cost  $60,000. 
Part  of  important  realiRnment  project. 

2.  North  Sacramento.  Sacramento  County — Subways  under 
the  tracks  of  the  Western  Pacific  and  Sacramento  Northern 
railways  made  possible  the  removal  of  a  dilapidated  wooden 
trestle  which  crossed  the  railroad  lines  at  grade.  Lord 
nishop,  contractors ;  cost  $50,000 ;  completed  In  Janu¬ 
ary,  1926. 

3.  Montebello,  I.,os  .4ngeles  County — Largest  subway  on 
state  highway  system,  located  sotith  of  .Montebello  on  Los 
.\ngeles-Whittier  highway,  one  of  the  heaviest  traveled 
state  highways.  Original  narrow  highway,  crossing  tracks 
of  Los  .Vngeles  and  Salt  Lake  Ky.  (I’nlon  Pacific  System) 

for  the  work  to  be  done  by  construction  forces  of  the 
lines.  The  railroad  commission  as  a  general  rule  as¬ 
sesses  at  least  50  per  cent  of  the  cost  of  all  grade 
separations  to  the  public. 

Road  Relocation — As  an  example  of  highway  reloca¬ 
tion  primarily  to  eliminate  grade  crossings,  the  new 
line  of  the  National  Old  Trails  route  through  Barstow 
as  shown  by  Fig.  1  is  notable.  The  old  county  road, 
shown  in  the  illustration,  followed  a  tortuous  course 
through  the  town,  crossing  the  main  line  of  the  Santa 
F6  railroad  twice  and  passing  through  its  freight  yards. 
It  had  many  right-angle  turns  and  the  view  at  two  of 
the  crossings  was  obstructed.  Accidents  were  frequent. 
The  grading  of  less  than  three  miles  of  the  state  high¬ 
way  shortened  the  distance  IJ  miles  and  eliminated  the 
three  railroad  crossings. 

For  gains  purely  by  curve  elimination  the  relocation 
shown  by  Fig.  2  is  selected.  Here  a  relocation  only 


at  grade,  has  been  widened  to  56  ft.  and  a  modern  structure 
built  to  eliminate  the  grade  crossing.  The  subway  has  two 
one-way  openings,  each  with  28-ft.  clear  width,  dividing 
trafllc  into  three  lines  each  way.  Subway  was  built  by  the 
railroad  company,  the  highway  commission  co-operating  at 
a  cost  of  $200,000.  Completed  March.  1926. 

4.  Polaris.  Nevada  County — Crossing  of  two  main  line  tracks 
of  the  Southern  Pacifle  Co.  and  Truckee  River  was  affected 
with  one  structure,  an  arch  spanning  the  river,  the  tracks 

assing  under  the  girder  approach  span.  Proctor  &  Cieg- 
orn.  contractors,  cost  $53,000 ;  completed  October,  1925. 

5.  Hinton,  Nevada  County  —  Overhead  structure  In  the 
Truckee  River  highway,  crossing  the  tracks  of  Southern 
Pacific.  T.  H.  and  M.  C.  Polk,  contractors  ;  estimated  cost 
$30,000. 

two-thirds  of  a  mile  long  cut  out  16  curves.  The  new 
location  required  the  construction  of  two  bridge.^  but 
in  building  these  it  was  possible  to  provide  for  future 
traffic  requirements  to  such  advantage  that  this  part 
of  the  cost  cannot  be  charged  wholly  against  the  relo¬ 
cation.  The  old  location  involved  three  curves  on  which 
accidents  were  frequent  and  ofttimes  fatal.  Two  of 
these  curves  were  at  the  foot  of  6  per  cent  grades  and 
on  the  edge  of  streams  as  shown  in  the  illustration. 
Although  bad  accidents  have  occurred  at  all  of  these 
curves  there  were  so  many  more  fatal  accidents  at  the 
very  sharp  curves  at  the  extreme  left  that  this  came 
to  be  known  as  “Death  Curve.” 

Relocation  from  the  point  of  view  of  traffic  economies 
is  represented  by  the  new  line  of  the  Pacific  Highway 
through  Sacramento  Canyon.  An  account  of  this  project 
as  given  by  H.  S.  Comly,  division  engineer,  Redding, 
Calif.,  is  as  follows: 


The  original  construction  of  the  Pacific  Highway 
between  Redding  and  Dunsmuir  in  Shasta  County  was 
in  1915‘  In  accordance  with  the  situation  then  existing, 
engineers  of  the  department  were  instructed,  if  possible, 
to  build  a  road  through  the  Sacramento  Canyon  at  an 
expenditure  of  $4,000  per  mile.  It  became  apparent  as 
soon  as  surveys  were  under  way  that  this  could  not  be 
done,  and,  after  the  work  was  completed  to  the  lowest 
standard  which  would  come  within  the  meaning  of  the 
word  “highway,”  a  17-ft.  graded  road  had  cost  an 
average  of  $10,000  per  mile.  The  grading  was  done 
between  the  years  1914  and  1917,  and  represents  the 
1915  standard  of  California  mountain  road  construction. 

In  1923,  when  the  commission  decided  to  complete 


distance  from  Redding  to  Dunsmuir  will  be  reduced 
from  65  to  58.5  miles,  or  10  per  cent. 

Assuming  the  average  cost  of  operating  a  motor 
vehicle  to  be  7ic.  per  mile,  the  shortening  of  di.stunce 
will  save  every  vehicle  traversing  this  section  of  high¬ 
way  about  50c.  per  trip.  Traffic  now  averages,  through¬ 
out  the  year,  about  1,000  vehicles  a  day  and  the  saving 
is  $500  a  day  or  about  $183,000  a  year.  Capitalized  at 
5  per  cent,  the  saving  in  distance  alone  would  warrant 
the  expenditure  of  $3,660,000.  The  coat  of  con-struction, 
including  bridging,  will  be  about  $2,750,000.  Therefore 
the  reconstruction  more  than  pays  for  itself  by  the 
factor  of  distance  saving  alone,  based  on  present  traffic. 
The  distance  to  be  paved  will  be  about  56  miles,  and 


the  main  trunk  lines  and  interstate  connections,  it 
became  apparent  at  once,  because  of  the  fact  that  the 
traffic  had  increased  so  rapidly  during  the  previous 
I  eight  years,  that  the  Sacramento  Canyon  section  of  the 
Pacific  Highway  had  been  built  on  too  low  a  standard. 
Placing  of  pavement  on  the  crooked,  narrow  grade  could 
not  be  considered.  Decision  was  made  for  a  bold  reloca¬ 
tion  on  standards  which  would  fufill  the  demands  of 
present  and  future  traffic. 

Surveys  for  reconstruction  of  the  sixty-five  miles  of 
highway  grade  between  Redding  and  Dunsmuir  were 
I  started  late  in  1923.  Construction  work  began  in  Jan¬ 
uary,  1924.  In  1925,  34  miles  of  old  line  had  been 
reconstructed.  On  this  portion,  the  distance  has  been 
shortened  three  miles,  the  new  highway  measuring  only 
31  miles.  A  location  survey  for  the  remainder  of  the 


this  will  cost  approximately  $2,000,000.  The  shortening 
of  distance  will  not  only  pay  for  the  reconstruction  but 
also  a  large  part  of  the  paving  bill. 

These  figures  are  rather  startling  in  view  of  the  fact 
that  they  are  based  only  on  present  day  traffic.  It  may 
be  conservatively  estimated  that  traffic  will  more  than 
double  during  the  next  five  years,  by  which  time  it  is 
hoped  the  paving  will  be  completed. 

Saving  of  distance  is  by  no  means  the  only  important 
feature  of  this  work.  If  it  were  possible  to  capitalize 
the  improvement  in  width,  alignment  and  grade,  the 
figures  would  be  even  more  surprising.  The  width  of 
the  completed  roadway,  including  drainage  ditches,  will 
be  27  ft.  on  sidehill  construction  and  30  ft.  where  the 
construction  is  not  so  heavy,  as  compared  with  17  ft. 
on  the  old  grade. 


canyon  section  is  finished  and  shows  a  total  saving  of  The  minimum  radius  of  curvature  will  be  300  ft., 
6.5  miles.  When  the  reconstruction  is  completed,  the  as  against  50  ft.  on  the  original  highway.  The  number 
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of  curves  will  be  reduced  more  than  one-half.  While 
the  maximum  tirade  will  still  be  6i  per  cent,  several 
miles  of  maximum  ^rade  will  be  entirely  eliminated, 
and  many  more  will  be  reduced  to  4  per  cent  or  less. 
The  total  ascent  and  descent  will  be  greatly  reduced  by 
this  means. 

What  advantage  this  means  in  increased  speed, 
coupled  with  increased  comfort  and  safety  of  traffic,  in 
accidents  prevented  and  lives  saved,  can  not  be  esti¬ 
mated  in  dollars  and  cents;  the  advantage  can  not  be 
denied,  however. 

In  planning  the  reconstruction  through  the  Sacra¬ 
mento  Canyon,  exhaustive  investigations  were  made  to 
insure  attainment  of  the  most  satisfactory  results.  Va¬ 
rious  possible  solutions  of  each  problem  were  considered, 
preliminary  lines  run,  projections  made  and  comparisons 
of  cost  studied.  These  investigations  and  the  final 
location,  including  plans,  cost,  on  the  average,  $1,250 
per  mile,  or  21  per  cent  of  the  cost  of  the  work.  WTiile 
it  is  not  possible  to  arrive  at  an  exact  saving  by  reason 
of  the  excess  preliminary  cost,  it  is  probable  an  ex¬ 
penditure  of  $500  per  mile,  over  the  minimum  cost  of 
surveys  and  plans,  is  saving  not  less  than  $2,500  per 
mile  in  construction.  Besides  this  actual  saving  the 
most  perfect  final  location  consistent  with  the  standards 
adopted  has  been  arrived  at  and  there  is  assurance  that 
the  alignment  and  grades  are  the  best  that  can  be 
worked  out. 

While  a  considerable  part  of  the  improvement  is 
brought  about  by  widening  the  existing  roadbed  and 
flattening  or  eliminating  curves,  there  are  m.any  in¬ 
stances  where  a  complete  abandonment  of  the  old  high¬ 
way  has  proved  advisable  and  economical.  A  typical 
instance  of  this  is  illustrated  by  the  accompanying 
sketch.  Fig.  4,  of  the  relocation  over  the  Salt  Creek 
divide,  now  under  construction.  As  indicated  in  the 
tabulation  accompanying  the  map,  the  ultimate  cost  of 
the  improvement  by  complete  relocation  is  less  than  by 
a  simple  line  revision  and  widening  of  the  existing 
highway,  as  indicated  by  the  dashed  lines.  This  is 
true  despite  the  fact  that  a  concrete  bridge  across  Salt 
Creek  has  to  be  demolished  and  a  larger  one  on  a  higher 
grade  line  built  in  its  place.  The  relocation  necessitated 
an  81-ft.  cut  at  the  summit,  containing  about  80,000 
cu.yd.  of  excavation. 

It  also  will  be  noted  the  use  of  curves  of  300-ft. 
radius  was  not  possible  along  the  old  highway,  and  that 
the  line  revision  included  two  bad  loops  made  up  of 
curves  of  200-ft.  radius.  The  relocation  has  only  two 
turves  of  less  than  500-ft.  radius,  one  of  300-ft.  radius 
and  another  of  325  ft.  The  total  curvature  is  reduced 
from  1,205  deg.  by  line  revision,  to  580  deg.  by  reloca¬ 
tion.  It  will  also  be  noted  the  relocation  is  1,629  ft. 
shorter  than  the  line  revision  in  a  distance  of  a  mile 
and  a  half. 

Compared  to  the  highway  of  1915,  the  relocation 
saves  0.6  mile  in  a  distance  of  1.9  miles,  and  reduces 
the  number  of  curves  from  forty  to  fourteen.  The 
improvement  in  width  is  denoted  on  the  sketch  which 
shows  the  relative  width  by  exact  scale.  The  rise  and 
fall  is  reduced  by  130  ft.,  and  the  length  of  maximum 
grade  by  about  one-half  mile. 

Direction — The  work  described  has  been  performed 
under  the  direction  of  the  California  Highway  Com¬ 
mission.  R.  M.  Morton,  state  highway  engineer. 
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AjV..E.  Convention  Reveals  Sound 
Internal  Condition 

Membership  and  Finances  Again  in  Satisfactory 
Shape — Association  Will  Publish  a 

Professional  Manual  ' 

Satisfactory  internal  and  administrative  condi¬ 
tions  were  brought  to  light  at  the  tw'elfth  national 
convention  of  the  American  Association  of  Engineers, 
held  last  week  at  Philadelphia.  Disagreement  over  in¬ 
ternal  policies  has  marked  the  conventions  for  several 
years  past,  but  on  this  occasion  it  was  quite  absent,  and 
at  the  same  time  the  reports  of  the  officials  showed  a 
stable  condition  of  membership  and  finances — equally  in 
contrast  with  conditions  that  had  prevailed  for  several 
years. 

Steps  were  taken  to  develop  the  work  of  the  associa¬ 
tion  in  several  important  respects.  A  plan  was  adopted 
for  publishing  a  professional  manual  of  engineering. 
Special  publications  are  also  to  be  put  out  covering  the 
rules  of  practice  and  decisions  in  practice  cases  worked 
out  by  the  association.  A  service  pledge  was  adopted. 
Life  membership  was  instituted  by  the  directors,  and 
it  was  decided  to  create  a  permanent  fund,  to  be  built 
up  by  setting  aside  monthly  5  per  cent  of  the  associa¬ 
tion’s  income.  The  intention  was  expressed  to  develop 
further  the  association’s  employment  service,  though 
for  the  present  no  new  offices  (the  two  now  existing  are 
in  New  York  and  Chicago)  will  be  created. 

At  present  the  total  membership  of  the  association  is 
about  6,900,  composed  of  5,300  adult  members  and  1,600 
student  members.  This  figure  represents  an  increa.se 
of  about  1,200  over  the  minimum,  reached  six  months 
ago.  As  membership  records  now  are  kept  on  a  paid-up 
basis,  the  present  total  is  believed  to  be  free  from  in¬ 
flation  by  overdue  expirations.  Equal  improvement  is 
.shown  in  the  finances.  Careful  management  of  the 
association’s  money  affairs  resulted  in  a  gain  of  surplus 
of  $7,500,  as  against  a  loss  of  $6,200  in  the  previous 
year,  in  the  face  of  a  reduced  income. 

Publication  of  The  Professional  Engineer  practically 
covered  its  cost  (with  a  fixed  allotment  from  dues  to 
cover  subscription  charge).  The  same  is  true  of  the 
employment  service,  which  placed  about  500  men  in  the 
12  months. 

Committee  Reports — Arthur  C.  Richards  presented, 
for  the  committee  on  services  and  salaries  of  engineers 
in  public  service,  an  encyclopedic  review  of  cost  of  liv¬ 
ing,  income  and  classification  of  services  of  engineering 
officials  of  cities,  counties,  states  and  the  government. 
The  report  was  presented  only  in  brief  abstract.  A  co¬ 
ordinate  report  was  rendered  on  the  subject  of  services 
and  fees  for  practicing  engineers  by  Paul  Hansen.  This 
presented  a  curve  of  proposed  percentage  fees  recom¬ 
mended  as  minima,  for  work  costing  less  than 
$1,000,000;  it  ranges  from  a  maximum  of  6  per  cent 
for  a  $10,000  undertaking  to  3i  per  cent  for  $1,000,000, 
when  design  specifications  and  construction  supervi.sion 
are  included;  and  from  4  per  cent  down  to  I  per  cent 
for  preliminary  investigations  and  reports. 

Reporting  for  the  committee  on  permissible  free  pub¬ 
lic  service,  Victor  H.  Cochrane  recommended  that  the 
association  or  its  chapters  should  not  undertake  public 
service  when  the  required  work  consists  of  development 
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of  details  and  does  not  involve  skilled  professional 
opinion:  when  the  required  time  and  labor  are  such  as 
to  constitute  a  hardship  upon  those  who  would  under¬ 
take  the  work;  and  when  there  are  no  individuals  in  the 
group  having  the  specialized  knowledge  and  skill  for 
carrying  out  the  service  effectively. 

The  problem  of  engineering  competitions  was  brought 
to  the  front  by  the  report  of  the  practice  committee, 
which  during  the  year  considered  one  case  of  this  kind. 
It.suggested  that  the  association  draft  a  code  to  govern 
the  conduct  of  engineering  design  competitions  similar 
to  the  corresponding  architectural  codes. 

Registration  of  engineers  was  less  actively  dealt  with 
during  the  past  year  than  previously.  The  committee 
on  registration  reported  various  local  criticisms  of  reg¬ 
istration  laws.  The  report  and  the  discussion  bore  par¬ 
ticularly  on  the  Pennsylvania  law’,  which  it  was  charged 
is  badly  administered ;  it  is  now  before  the  court  for  a 
determination  of  its  constitutionality,  with  a  lower  court 
decision  against  it. 

Considerable*  active  discussion  on  various  ques¬ 
tions  concerning  registration  developed  after  reading  of 
the  report.  0.  Laurgaard,  city  engineer  of  Portland  and 
chairman  of  the  Oregon  Board  of  Engineering  Exam¬ 
iners,  described  the  successive  improvements  of  tne 
Oregon  registration  law  by  amendment,  and  said  that 
the  state  is  now  in  a  position  to  investigate  violations 
and  to  use  registration  funds  for  prosecution  of  vio¬ 
lators.  He  suggested  making  registration  a  condition 
of  membership  in  engineering  societies  or  in  the  associ¬ 
ation  chapters,  as  has  already  been  done  in  the  charter 
of  the  new  Portland  Chapter  of  the  association.  The 
formation  of  societies  of  professional  engineers  is  an 
undesirable  development,  he  declared.  Arthur  C.  Rich¬ 
ards,  of  Altoona,  referred  to  the  fact  that  25,000  en¬ 
gineers  are  now  registered  in  the  27  states  having  reg¬ 
istration  laws,  against  a  total  membership  in  the  four 
principal  technical  societies  and  the  association  of  about 
40,000,  and  a  census  enumeration  of  about  90,000  en¬ 
gineers.  This  slowness  of  development  of  the  registra¬ 
tion  movement,  and  conditions  arising  from  the  grand¬ 
father  clause,  which  were  criticised  by  some  members, 
are  outweighed  by  the  fact,  Mr.  Laurgaard  stated,  that 
through  registration  laws  we  are  building  the  engineer¬ 
ing  profession  of  the  future.  Later  the  convention 
passed  a  resolution  in  favor  of  energetic  continuance  of 
the  campaign  for  registration  laws  and  their  im¬ 
provement. 

A  plan  developed  during  the  past  year  for  the  prep¬ 
aration  of  a  professional  manual  of  engineering  was 
endorsed  and  adopted  by  the  Board  of  Directors  and 
by  the  convention.  This  manual  is  intended  to  assist 
business  men,  public  officials,  and  the  general  public 
to  a  better  understanding  of  the  professional  phase  of 
engineering  work  and  the  reasons  for  professional 
standards,  codes  of  ethics,  practice  rules,  and  fixed  fees. 

Organizational  Affairs — It  was  decided  to  award  a  gold 
medal  annually  for  the  most  significant  achievement  in 
welfare  work  during  the  year.  The  committee  on  award 
is  to  consist  of  two  members  of  the  association  and 
three  prominent  engineers  selected  without  regard  to 
association  membership. 

The  following  service  pledge  was  selected  by  the 
Board  of  Directors  from  among  a  number  prepared  by 
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various  members  during  the  past  year,  the  adopted  draft 
being  that  of  retiring  president  D.  B.  Steinman: 

We  dedicate  ourselves  to  the  service  of  mankind  as 
members  of  the  engineering  profession. 

We  consecrate  our  professional  knowledge  and  skill  to  the 
advancement  of  human  welfare,  safety,  and  progress. 

As  we  benefit  by  the  technical  knowledge  and  public 
esteem  won  for  the  profession  by  the  engineers  who  labored 
in  the  past,  we  shall  ever  strive  to  augment  that  heritage 
before  passing  it  on  to  the  engineers  who  are  to  follow. 

We  therefore  affirm  our  guiding  purpose: 

So  to  live  and  work  as  to  ju.stify  the  trust  and  confidence 
reposed  in  the  engineering  profession. 

To  carry  out  professional  engagements  with  generous  meas¬ 
ure  of  performance,  and  with  fidelity  toward  those  whom 
we  understand  to  serve. 

To  foster  a  spirit  of  courteous  consideration  and  fraternal 
co-operation  within  the  profession. 

To  extend  encouragement  and  a  helping  hand  to  younger 
engineers  and  to  those  in  need. 

To  place  service  before  profit,  the  honor  and  standing  of 
the  profession  before  personal  advantage,  and  the  public 
welfare  above  all  other  considerations. 

Two  minor  changes  in  administrative  system  were 
instituted.  The  convention  decided  to  elect  each  year  a 
nominating  committee,  instead  of  leaving  nominations 
for  officers  to  the  membership  and  to  the  directors.  It 
adopted  a  slightly  modified  form  of  offering  and  voting 
amendments  to  constitution  and  by-laws. 

Election  of  officers  for  the  coming  year  resulted  in 
the  choice  of  C.  J.  Ullrich,  of  the  engineering  firm  of 
McGonagle  &  Ullrich,  Salt  Lake  City,  as  president,  over 
George  E.  Taylor  of  West  Virginia.  W'.  R.  Harris,  of 
Cleveland,  won  in  the  contest  for  first  vice-president, 
and  Donald  M.  Baker,  of  Los  Angeles,  for  second  vice- 
president.  The  newly  elected  directors  are:  J.  M.  Bus- 
well,  C.  W.  Cross,  V.  H.  Cochrane,  C.  S.  McKee,  H.  G. 
Culverhouse,  E.  G.  Haines,  and  J.  Denison.  The  con¬ 
vention  voted  in  favor  of  Tulsa,  Okla.,  as  the  seat  of 
the  1927  convention. 

Addresses — Of  a  number  of  addresses  of  general  in¬ 
terest  that  were  a  feature  of  the  convention,  the  follow¬ 
ing  may  be  noted.  Mrs.  L.  M.  Gilbreth,  of  Montclair, 
N.  J.,  dealt  with  the  subject  of  motion  study  as  related 
to  fatigue  and  other  factors  of  efficiency.  C.  E.  Chase, 
of  Philadelphia,  briefly  outlined  the  principal  elements 
of  the  new  Delaware  River  bridge.  Prof.  D.  S.  Rob¬ 
bins,  of  Las  Cruces,  N.  M.,  spoke  on  “New  Scientific 
Knowledge  of  Interest  to  Engineers.”  Dr.  Frederick  H. 
Newell,  of  Washington,  reviewed  the  history  and 
progress  of  the  association,  while  Morris  L.  Cooke,  of 
Philadelphia,  discussed  the  subject  of  “Giant  Power.” 
Visits  to  the  Philadelphia  subway  construction  work  and 
other  engineering  and  historical  points  of  interest  at 
Philadelphia,  as  well  as  trips  to  Atlantic  City  and  to 
New  York,  including  Coney  Island,  furnished  entertain¬ 
ment  and  diversification. 

President’s  Address — Dr.  D.  B.  Steinman,  retiring 
president,  addressed  the  association  on  the  subject,  “Our 
Profession.”  His  scholarly  discussion  of  the  subject 
dealt  with  the  obligations  to  mankind  and  to  the  future 
which  form  the  basis  of  engineering  ideals.  Develop¬ 
ing  this  theme  further,  he  indicated  how  the  original 
purposes  and  the  work  of  the  association  have  been 
directed  toward  advancing  these  ideals  and  serving  the 
profession  and  public. 

[Abstracts  from  the  Address  of  Dr.  Steinman  will  be 
published  in  an  early  issue. — Editor.] 
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Section  A-A  Section  B-B 

HOW  AN  UNDERPINNING  PROBLEM  WAS  SOLVED  IN  PHILADELPHIA 


Remove  Cast-iron  Column  Carrying 
Ten  Stories 

Removal  of  the  lower  portion  of  a  cast-iron  column 
.  in  an  old  ten-story  building  was  recently  carried 
out  in  Philadelphia  by  simple  methods  in  an  interesting 
way.  The  building,  1013  Chestnut  St.,  has  cast-iron 
columns  supported  on  grillage  beams  in  concrete  foun¬ 
dations  below  basement  level.  To  construct  a  new’  store 
front  in  the  first  story  it  became  neces.sary  to  remove 
one  of  the  columns.  The  work  was  accomplished  by 
the  use  of  a  system  of  steel  diaphragms  and  timber 
shores  for  the  temporary  support  of  the  column  at  sec- 
ond-fioor  level  while  the  lower  portion  of  the  column 
was  removed  and  new  steel  girders  and  columns  were 
installed  to  span  the  store-front  opening.  The  work 
was  so  planned  and  executed  that  the  steelwork  of  the 
second  floor  was  not  disturbed. 

Two  short  36-in.  built  girders  or  diaphragms  were 
attached  to  the  sides  of  the  column  at  the  bottom  of 
the  second-floor  beams  by  55  1-in.  tap  bolts  in  each 
side.  These  diaphragms  projected  forward  and  back  of 
the  column,  and  served  as  brackets  against  which  the 
upper  ends  of  inclined  shores  could  be  butted.  The 
shores  were  12  x  12-in.  timbers  tied  together  with  two 
12-in.  channels.  The  inclined  brace  on  the  street  side 


rested  upon  the  foundation  wall  of  the  building,  while 
the  other  one  was  framed  to  12  x  12-in.  timber  posts 
resting  upon  timber  sills  on  the  ground.  By  wedging 
the  channel  tie  the  shores  were  lifted  sufficiently  to 
take  the  load  of  the  column.  After  the  shoring  was  in 
place,  half  of  the  cast-iron  column  was  burned  otT  and 
the  inner  one  of  two  transverse  girders  under  the  dia¬ 
phragms  w’as  erected,  together  with  two  columns  sup¬ 
porting  it  upon  a  reinforced-concrete  girder  built  on 
the  old  footing  pier.  The  old  column  was  then  burned’ 
through  and  removed  and  the  outside  girder  with  its 
supporting  columns  was  erected,  completing  the  new 
steelwork.  This  steel  frame  was  jacked  up  by  jacking 
at  the  base  of  the  columns,  to  take  the  load  of  the 
column  re.sting  on  the  girders  and  relieve  the  timber 
supports.  The  2i-in.  slabs  under  the  new  columns  were 
grouted  with  alumina  cement,  and  the  jacks  were  held 
until  the  cement  had  set.  Finally  the  ends  of  the  dia¬ 
phragms  projecting  on  the  street  face  of  the  building 
were  burned  off  and  the  first-story  section  of  the  old 
column  was  completely  removed. 

The  new  girders  are  17  ft.  long,  with  webs  42  x  i!  in. 
and  flange  angles  6  x  4  x  ?  in.  and  two  cover  plates. 
They  are  supported  at  each  end  upon  new  8-in.  H-col- 
umns  resting  upon  a  new  reinforced-concrete  foundation 
girder,  as  shown  by  the  drawing. 


CAST-IRON  COLUMN  SHORED,  AND  ITS  NEW  STEEL  SUPPORT 


The  building  is  owned  by  Mayer  Lichtenstein  and 
Morris  Haber.  J.  E.  Feelstein  was  architect  on  the 
work,  Fred  W.  Abbott  was  engineer  and  S.  Yellin  & 
Son.  Philadelphia,  were  contractors. 

Device  for  Measuring  Aggregates 
at  the  Concrete  Mixer 

A  DEVICE  for  measuring  three  sizes  of  aggregate 
by  volume  simultaneously  at  the  concrete  mixer 
has  been  developed  and  used  successfully  for  some  time 
in  connection  with  the  lining  of  tunnels  on  the  recon¬ 
struction  of  the  Yosemite  Valley  R.R.  in  the  Merced 
River  Canyon,  Calif.,  by  A.  J.  Novelli,  engineer  for  the 
contractor  on  this  work. 


ARRANGEMENT  OF  AGGREGATE  MEASURING  DEVICE 


This  device  consists  of  a  series  of  boxes,  one  for 
each  size  of  aggregate,  placed  under  the  hoppers,  these 
boxes  being  adjustable  for  any  volume  required.  The 
boxes  are  connected  to  the  piston  of  a  compressed  air 
cylinder  and  are  operated  by  a  lever  on  a  valve,  con¬ 
trolled  by  the  mixer-man.  They  have  openings  in  the 
top  and  bottom,  the  former  being  open  and  the  latter 
closed  while  filling,  and  vice  versa  when  dumping. 

After  being  filled  the  boxes  are  dumped  simulta¬ 
neously  directly  into  the  mixer  by  turning,  at  the 
mixer-man’s  station,  a  lever  which  operates  the  air 
cylinder.  The  boxes  are  returned  to  the  filling  position 
by  reversing  the  lever,  the  time  required  for  the  entire 
operation  being  about  6  seconds.  The  aggregate  in  the 
hoppers  is  regulated  by  a  spring  attachment  which  pre¬ 


vents  clogging  and  enables  the  boxes  to  move  freely. 

The  cost  of'  the  device  is  somewhat  more  than  for 
other  types  of  volume  aggremeters  which  is,  however, 
believed  to  be  more  than  made  up  by  the  saving  in 
labor  cost  and  the  securing  of  accurate  measurement. 

For  the  foregoing  data  Engineering  News-Record  is 
indebted  to  Jerome  Newman,  consulting  engineer  on 
the  work. 

Reduction  of  Mud  Balls  in 
Rapid  Sand  Filters 

By  August  V.  Graf 

Chief  Chemical  Engineer,  St.  Louis  Water-Works 

At  the  Chain  of  Rocks  filter  plant  of  the  St.  Louis 
.  water-works,  the  mud  balls  forming  in  the  sand 
bed  are  disintegrated  by  jetting  the  sand  from  one  end 
of  the  filter  to  the  opposite  end  while  wash-water  is 
applied  to  the  filter.  This  is  accomplished  by  means 
of  a  hydraulic  ejector.  The  pressure  or  nozzle  end  of 
the  ejector  is  connected  to  a  water  plug  with  a  2i-in. 
water  hose  provided  with  standard  pipe  fittings.  The 
discharge  end  of  the  ejector  is  fitted  with  standard 
pipe  and  fittings  as  required.  The  discharge  pipe 
should  be  so  assembled  that  it  will  act  as  a  hanger  for 
the  ejector,  thus  enabling  the  latter  to  be  held  in  the 
floating  sand  at  any  desired  depth.  At  this  plant  the 
discharge  pipe  is  carried  horizontally  from  the  ejector 
for  a  few  feet,  then  with  a  4-in.  elbow  and  length  of 
pipe  the  line  is  carried  vertically,  terminating  in 
another  4-in.  elbow  and  a  long  length  of  horizontal  pipe 
extending  toward  the  opposite  end  of  the  filter  and 
resting  on  the  concrete  cross-beams.  The  vertical  dis¬ 
tance  from  the.  lower  edge  of  the  last  length  of  the  hori¬ 
zontal  pipe  to  the  edge  of  the  spout  on  the  ejector 
should  be  made  such  that,  when  the  apparatus  is  hung 
on  the  cross-beams,  the  edge  of  the  spout  will  be  about 
3  or  4  in.  below  the  surface  of  the  stationary  sand. 
At  the  extreme  end  of  the  last  length  of  horizontal 
pipe,  the  line  is  continued  vertically  downward  for  a 
short  distance  and  there  the  discharge  is  reduced  to 
2i  in.  with  a  4x2i-in.  reducer  and  a  short  2i-in.  nipple. 
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Under  the  discharge  is  placed  a  wooden  box  aboat  4 
ft.  high  and  15  in.  square,  open  at  both  ends  and  pro¬ 
vided  with  three  .sloping  .screens,  each  15x12  in.  in  plan. 
The  screens  are  so  arranged  that  one  discharges  onto 
another,  while  fastened  to  the  top  screen  there  is  a 
small  steel  plate  against  which  the  discharge  from  the 
ejector  impinges.  This  steel  plate  tends  to  further  dis¬ 
integrate  the  mud  balls. 

Underneath  this  box  there  should  be  suspended  a 
J-in.  mesh  wire  basket  2i  ft.  square  by  6  in.  deep,  the 
bottom  of  which  should  be  a  few  inches  above  the  over¬ 
flow  edge  of  the  wash-water  troughs.  This  will  retain 
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hammer  without  jets.  That  the  work  was  absolutely  a 
waste  of  time  and  money  so  far  as  preventing  the 
passage  of  water  needs  no  words  to  explain  the  ac¬ 
companying  illustration.  “Overdriven,  buckled,  tele¬ 
scoped,  broken,  broomed,  out  of  line  the  cutoff  piles 
would  hardly  stop  a  dog,  let  alone  water,”  said  the  en¬ 
gineer  who  handed  the  Engineering  News-Record  cor¬ 
respondent  the  picture  with  the  injunction  to  pre.serve 
his  incognito.  In  consequence  it  will  be  unavailing  to 
write  to  the  editor  for  “more  details”  but  the  designer 


A*»*mbly  EI«vation  of  vl«t  and  Spouf 
DET.VIUS  OK  HYDRAI’l.IC  EJECTOR 

any  small  gravel  that  may  come  through  the  ejector. 
As  fine  gravel  accumulates  on  this  screen,  it  should  be 
removed  and  scattered  uniformly  over  the  area  of  the 
filter  while  the  wash-water  is  being  applied.  Without 
this  screen  fine  gravel  would  tend  to  pile  up  under¬ 
neath  the  box  and  cause  an  unevenness  in  the  surface 
of  the  gravel  bed. 

When  ready  for  jetting,  the  filter  is  first  given  a 
normal  wash  and  then  while  the  wash-water  is  still 
being  applied,  the  apparatus  is  lowered  into  place.  The 
rate  of  wash  is  then  cut  to  about  5  gal.  per  sq.ft,  per 
minute,  which  is  continued  for  15  min.  after  which  the 
rate  of  wash  is  momentarily  raised  to  10  gal.  in  order 
to  level  the  sand  bed.  At  the  Chain  of  Rocks  plant 
this  increase  and  decrease  of  wash-water  is  continued 
every  15  min.  for  5  hr.,  after  which  the  apparatus  is 
moved  to  the  next  filter.  The  amount  of  wash-water 
used  during  the  5-hr.  peiiod  amounts  to  about  1,430 
gal.  per  .sq.ft,  of  filter  area.  The  ejector  may  be  moved 
about  by  four  men. 

By  thus  jetting  the  .sand  in  the  filters  once  every  six 
months,  the  mud  balls  are  very  considerably  reduced 
and  part  of  the  coating  of  the  .sand  grains  due  to  soften¬ 
ing  of  the  water  is  removed. 

How  Cutoff  Piles  Looked  Uncovered 

IN  addition  to  puddle  core-walls,  earth  dams  of  mod¬ 
erate  height  are  frequently  supplied  with  sheetpiles  to 
intercept  any  water  that  may  course  through  a  pervious 
stratum  below  the  foundation  layers.  What  one  sec¬ 
tion  of  Wakefield  sheetpiling  cutoffs  looked  like  was  dis¬ 
closed  recently  in  the  Southwest  when  the  embankment 
was  overtopped  and  the  material  washed  away  from  230 
ft.  of  the  sheeting,  some  of  it  showing  20  ft.  of  the 
piles.  The  piles  were  made  up  of  3xl2-in.  planks  and 
were  spliced  to  make  up  a  50-ft.  length.  They  were 
driven  through  sand  to  shale,  probably  with  a  steam 


WAKEFIELD  SHEETPILES  UNCOVERED  BY 
OVERTOPPED  RESERVOIR 

Splicing  was  one  point  of  weakness  but  piles  did  not  follow, 
were  over-driven,  broken,  broomed  and  spilt.  Concrete  header 
on  top  broken  up  by  the  weaving  of  piles. 

should  think  twice  and  learn  local  conditions  before 
building  up  a  false  sense  of  security  with  sheetpiling 
of  this  length  which  may  be  driven  under  the  same 
conditions  as  those  in  the  illustration. 

Cylinders  for  Concrete  Samples 
Made  Up  on  the  Job 

IN  equipping  the  field  laboratory  for  testing  cement 
on  the  Balch  project  now  being  constructed  by  the 
San  Joaquin  Light  &  Power  Corporation  in  California, 
a  supply  of  cylindrical  forms  was  required,  in  which  to 


FORMS  FOR  CONCRETE  COMPRESSION  SAMPLE 

prepare  6  x  12-in.  concrete  cylinders  as  samples  for 
compression  tests.  It  was  decided  to  make  these  cyl¬ 
inders  in  the  machine  shop  on  the  job,  and  this  was 
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From  Job  and  Of Hce 


for  Contractor  and  Engineer' 


done  at  a  cost  of  $4  per  cylinder  as  compared  to  a  price 
of  about  $20  per  cylinder  that  would  have  been  paid 
for  factory-made  laboratory  equipment. 

Standard  6-in.  pipe  cut  to  lengths  of  exactly  12  in. 
was  used  for  these  cylinders.  The  first  operation  was 
to  machine  a  smooth  interior  finish,  after  which  a  4-in. 
slot  was  cut  along  one  side.  Tw’o  pairs  of  lugs  were 
then  welded  close  to  this  slot  and  drilled  for  the  i-in. 
bolts  used  to  draw  the  edges  of  the  slot  together.  Each 
cylinder  was  calipered  to  give  the  exact  cross-sectional 
area  with  the  slot  closed.  The  spring  in  the  steel  pipe, 
as  it  automatically  opens  the  slot  when  the  bolts  are 
loosened,  nicely  separates  the  form  from  the  concrete 
sample  when  the  cylinder  is  removed. 

Weighted  Canvas  Controls  Quicksand 
While  Concrete  Is  Poured 

By  R.  J.  Reigeluth 

C.  W.  Klakeslee  &  Sons.  New  Haven,  Conn. 

Building  a  tunnel  on  quicksand  within  10  ft.  of  a 
power  house  wall  may  involve  unique  construction 
methods,  for  instance,  keeping  the  trench  filled  with 
water  while  excavating  and  covering  the  quicksand  with 
canvas,  to  form  a  base  for  the  concrete  mat. 

In  order  to  double  the  capacity  of  the  Steel  Point 
Power  Plant  of  the  United  Illuminating  Co.,  Bridge¬ 
port,  Conn.,  a  new  intake  tunnel  was  required.  Prop¬ 
erty  limitations  along  the  harbor  made  it  necessary 
to  run  this  tunnel  just  outside  of  the  power  house 
within  which  large  generators  and  turbines  operate  in 
exact  alignment.  During  excavation  quicksand  was 
encountered  at  18  ft.  below  high  water  level.  Samples, 
on  test,  indicated  a  state  of  suspension  which  is  very 
difficult  to  control.  Working  in  this  material  required 
caution  not  to  undermine  the  power  house  foundations. 

The  tunnel,  339  ft.  long,  was  constructed  in  three 
parts.  A  cofferdam  15  ft.  wide  was  built  of  40-ft. 
steel  sheeting  driven  15  ft.  below  grade.  The  excava¬ 
tion  inside  the  dam  was  carried  down  to  elevation  -|-5 
by  means  of  a  clamshell  bucket.  At  that  point  the 
bottom  began  to  “boil.”  The  excavated  area  was  imme¬ 
diately  flooded  by  reversing  the  pumps  and  a  full  head 
of  water  maintained  at  all  tides  to  keep  the  material 
in  equilibrium.  Excavation  was  then  continued  to  — 5 
by  operating  the  clamshell  under  water. 

When  the  excavation  had  attained  sufficient  depth, 
a  diver  leveled  the  bottom  with  a  water  jet.  He  then 
placed  a  25-oz.  duck  covering  over  the  entire  bottom 
of  one  section  and  put  500-lb.  precast  concrete  blocks  on 
the  canvas  at  regular  intervals  to  hold  it  in  place.  A 
concrete  mat  5  ft.  thick  was  then  deposited.  After 
a  period  of  twenty-one  days  the  water  was  pumped  out 
and  the  bottom  was  found  to  hold  perfectly. 

The  canvas  insured  a  full  depth  of  concrete  through¬ 
out  the  entire  slab.  Ordinarily  depositing  the  concrete 
would  have  pushed  a  wave  of  sand  ahead  of  it  and  made 
thin  spots  in  the  slab.  It  also  prevented  the  wet  con- 
trete  from  mixing  with  the  sand  when  it  was  deposited 
which  would  have  decreased  the  strength.  In  addition, 
it  provided  an  almost  impervious  membrane  between 


the  quicksand  bottom  and  the  concrete.  This  protected 
from  blow-outs  due  to  unbalanced  pressure. 

The  contractors  were  C.  W.  Blakeslee  &  Sons  of  New 
Haven.  Conn.,  the  superintendent  in  charge  being  Wil¬ 
liam  Powell.  Westcott  &  Mapes,  Inc.,  of  New  Haven 
were  the  designing  engineers,  while  E.  J.  Beugler  of 
Cheshire,  Conn.,  was  consulting  engineer. 

Advantages  Shown  for  Wire-Willow 
Mattress  Over  Basket- W’eave  Type 
By  F.  Y.  Parker 

Assistant  Engineer.  War  Oepartinent.  Engineer  Office, 
Kansas  Oity,  Mo. 

The  increasing  scarcity  of  weaving  brush  on  the 
Missouri  River  between  Kan.sas  City  and  St.  Louis 
has  caused  several  types  of  experimental  mattress  to  be 
tested.  The  type  here  described  was  more  rapidly  con¬ 
structed  and  required  not  only  less  balla.st  but  approx¬ 
imately  one-third  less  willows  than  the  standard  basket 
weave  type.  Moreover  bar-growth  willows  one  season 
old  were  effectively  used  for  weaving.  Finally,  the 
cost  was  about  $2  less  per  100  sq.ft,  than  that  for  the 
standard  mattress. 


MATTRESS  OF  WILLOWS  WOVE.\  0.\  A  NO.  9  WIRE  MESH 

The  foundation  or  web  of  this  mattress  is  No.  9 
galvanized  wire  mesh  6  in.  square  and  54  in.  wide. 
Through  alternate  top  and  bottom  meshes  brush  was 
thrust  on  the  forward  weave  and  duplicated  on  the 
reverse  weave  through  the  open  meshes ;  stiffening  poles 
and  cables  were  placed  as  usual.  In  weaving,  the  brush 
tops  were  downstream  and  each  section  of  wire  mesh 
was  laid  over  the  previous  sections  until  the  brush  tops 
and  wire  sections  were  clipped  together  at  the  edges. 

Two  recent  uses  of  this  type  mattress  follow.  In 
one  instance  an  ordinary  basket  weave  mattress  had 
been  constructed  on  a  sand  bar  as  a  foot  mattress  to 
a  private  revetment.  Subsequent  high  water  deposited 
about  a  foot  of  silt  over  the  top  but  a  later  shift  of 
the  channel  eroded  the  bar,  undermining  the  outer  third 
of  the  mattress  causing  it  to  drop,  and  threatened 
rapid  destruction  of  the  revetment.  The  method  of 
repair  was  carefully  to  wash  the  top  silt  from  the 
mattress  for  20  to  30  ft.  shoreward,  to  cover  the  break 
with  wire-willow  mattress  and  then  to  reballast. 

The  other  case  was  a  foundation  mattress  for  a  1,200-ft. 
dike.  The  mattress  was  constructed  across  a  dry  sand 
bar,  the  driving  of  the  piling  on  the  dike  alignment 
being  accomplished  during  the  succeeding  high  water. 
The  middle  fifth  of  the  75-ft.  mattress  on  the  dike 
alignment  was  constructed  wholly  of  brush,  on  each  side 
of  which  was  a  strip  of  wire-willow  mattress  30  ft. 
wide.  The  use  of  wire-willow  mattress  saved  $1,200. 
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Letters  to  the  Editoi* 

Thi$  department  aims  to  be  a  forum  for  the 
discussion  of  the  riews  of  engineers  and 
contractors.  The  range  of  interest  should 
be  as  wide  as  possible.  Contributors  are, 
therefore,  asked  to  make  their  letters  short. 

Early  Days  of  Separate  Sludge  Digestion 

Sir — I  was  interested  in  the  editorial  in  your  issue  of  May 
20,  p.  797,  entitled  “Reversion  to  Type,”  and  its  discussion  of 
the  Cameron  septic  tank  and  the  two-story  tanks  of  the 
Lawrence  Experiment  Station,  of  Travis  and  of  ImholT.  To 
recall  what  is  now  more  or  less  ancient  history  but  perhaps 
interesting  to  the  present  generation  because  of  its  age, 
allow  me  to  present  some  of  the  old  data. 

In  an  article  read  before  the  American  Public  Health  Asso¬ 
ciation  at  Minneapolis,  Oct.  31,  1899,  I  stated:  “I  believe 
a  modification  of  the  septic  tank  could  be  constructed  in¬ 
tended  to  treat  only  the  matters  in  suspension  in  the  sew’age 
and  settled  out  daily  while  passing  through  ordinary  settling 
tanks,  flushing  this  accumulated  sludge  when  necessary 
into  a  septic  tank.”  And  in  the  report  of  the  Lawrence  Ex¬ 
periment  Station  for  1899,  I  said:  “The  observation  that 
the  stronger  the  sewage  entering  a  septic  tank  the  greater 
the  percentage  of  organic  matter  suggests  the  idea  that 
where  exceedingly  large  volumes  of  sewage  are  to  be  puri¬ 
fied  .  .  .  the  sewage  could  be  passed  through  ordinary 

settling  tanks  so  constructed  that  the  sludge  settling  to 
the  bottom  of  these  tanks  could  be  flushed  into  a  septic 
tank  and  this  sludge  then  be  treated  by  septic  tank  action 
instead  of  attempting  to  treat  the  whole  volume  of  sewage.” 

Such  a  tank  was  put  in  operation  Nov.  16,  1899,  and  it 
was  of  the  true  two-story  type.  The  Travis  and  Imhoff 
tanks  were  both  based  upon  the  operation  and  results  of 
this  tank,  and  this  fact  has  been  acknowledged  by  both  of 
them:  By  Travis  in  a  pamphlet  published  many  years  ago, 
and  by  Imhoff  in  a  letter  to  the  writer  dated  Sept.  9,  1912, 
and  in  a  paper  read  by  him  before  the  International  Con¬ 
gress  of  Demography  and  Hygiene  held  at  Washington  that 
year.  The  pertinent  portion  of  Dr.  Imhoff ’s  letter  is: 

“I  have  to  read  a  paper  in  Washington  the  25th  about 
sludge  di.sposal.  There  is  one  very  important  thing  I  wish 
to  ask  you.  My  opinion  about  separate  sludge  digestion  is 
(so  far  as  I  could  ascertain  from  printed  publications) 
that  such  sludge  treatment  first  was  tried  by  you,  as  pub¬ 
lished  in  your  report  of  1899  and  1900.  Is  your  opinion  still 
the  same  or  do  you  know  any  other  publication  by  engineers 
or  chemists  who  tried  it  [separate  sludge  digestion]  before 
you?  Have  you  any  other  publications  written  by  your¬ 
self  in  which  is  said  anything  about  that  question  before 
1903  when  Travis  wrote  [on  the  same  subject]?” 

About  1912  some  controversy  arose  between  Imhoff  and 
Travis  in  regard  to  their  respective  tanks  and  patents  and 
the  case  was  heard  before  the  Imperial  Patent  Court  of 
Germany.  (See  Report,  Lawrence  Experiment  Station, 
1913,  pp.  272  and  273.)  Portions  of  Claims  1  and  2  of  the 
Travis  patent  follow: 

“Claim  1 — Process  for  the  biological  treatment  of  sewage 
by  means  of  separate  treatment  of  the  solid  an  1  liquid  con¬ 
stituents  characterized  by  the  following:  The  sewage 
passing  through  one  or  more  closed  or  open  settling  spaces 
at  such  a  speed  as  to  permit  the  lighter  particles  to  come 
to  the  surface  and  the  heavier  to  sink  to  the  bottom  and  to 
pass  through  openings  in  it  with  a  portion  of  the  liquid 
into  a  liquefying  space  situated  below  the  settling  spaces, 
in  which  they  are  partly  decomposed  and  liquefied  through 
biological  action,  whence  the  liquid  passes  out  of  the  lique¬ 
fying  space  over  weirs  to  one  or  more  filters  through  which 
it  passes  upward  in  known  manner,  etc. 

“Claim  2 — Apparatus  for  carrying  out  Claim  1  charac¬ 
terized  as  follows:  Combining  the  settling  chamber  (a) 
and  the  liquefying  chamber  (b)  in  a  closed  tank  in  such 
a  manner  that  the  settling  space  arranged  above  the  lique¬ 
fying  space,  etc.” 

The  judgment  rendered,  in  1912,  is  in  part:  “It  need 
not  be  settled  here  whether  these  differences  are  material 
or  not,  as  it  is  clear  that  compared  with  the  purification 
slant  described  in  the  report  of  the  experimental  station  at 
Lawrence  of  the  State  Board  of  Health  of  Massachusetts, 


Boston,  1899  (3l3t  annual  report,  p.  422),  the  protected 
process  contains  nothing  new,  which  is  contended  l.y  the 
claimant.  The  purification  process  there  employed  tiJ.oni- 
ing  to  this  report  is  exactly  the  same  as  that  of  the  ’,Mtent 
attacked.  The  sewage  was  passed  through  ordinary  set¬ 
tling  tanks  and  the  sludge  collected  at  its  bottom  wa-  at 
the  same  time  flushed  into  a  septic  tank,  where  alone  it  was 
subject  to  septicization.  The  defendants  contend,  however 
from  the  fact  that  only  ordinary  settling  spaces  are  men¬ 
tioned  in  the  Boston  report,  and  that  nothing  is  said  about 
the  continuous  removal  of  the  sludge  out  of  the  settling 
spaces,  that  it  must  be  concluded  that  the  process  describea 
in  the  report  was  only  worked  intermittently  and  that  a 
continuous  flow  through  the  plant  as  in  the  case  of  the 
patent  attacked,  had  not  taken  place.  These  contentions 
are,  however,  not  justified,  etc.” 

Certain  claims  of  the  Emscher  Drainage  Board  acting 
for  Imhoff  were  disallowed  and  the  court  stated  in  its  final 
conclusion  that  “the  division  of  the  official  costs  is  justified 
by  the  consideration  that  each  party  has  partly  lost  its 
case.” 

In  this  German  case,  testimony  was  given  by  the  writer 
and  a  drawing  of  the  Lawrence  tank  of  1899  also  presented. 

It  was  of  course  true  as  Travis  claimed  that  sewage  was 
not  passing  continuously  through  the  upper  section  of  the 
Lawrence  tank,  that  is,  was  not  flowing  twenty-four  hours. 

As  I  stated  in  the  beginning  of  this  letter,  this  is  at  the 
present  time  more  or  less  ancient  history  but  it  is  perhaps 
well  once  in  a  while  to  make  clear  how  much  the  various 
modern  processes  of  sewage  purification  owe  to  the  Law- 
rence  Experiment  Station  which  for  38  years  has  been  giv- 
ing  to  the  world  information  concerning  this  and  other 
sanitary  subjects.  H.  W.  Clark, 

Chief  Chemist,  Massachusetts  Department  of 

Boston,  Mass.,  Public  Health  and  Director  of  the 

June  8,  1926.  Lawrence  Experiment  Station. 

Do  Standard  Specifications  for  Quality 
Improve  Practice? 

Sir — I  was  very  much  interested  in  your  editorial  com¬ 
ment  (Engineering  News-Record  of  June  3,  p.  885)  on  Dr. 
Mathews’  criticism  of  standardization  of  specifications.  I 
have  for  a  number  of  years  been  associated  with  commit¬ 
tees  engaged  in  the  preparation  or  revision  of  standard 
specifications.  I  have  served  as  a  member  of  one  sectional 
committee  of  the  American  Engineering  Standards  Com¬ 
mittee  that  has  just  completed  its  work  after  about  4i 
years’  discussion,  most  of  which  has  been  by  correspondence, 
and  am  still  actively  serving  on  another  similar  A.E.S.C. 
committee  that  has  been  functioning  since  1923,  most  of 
whose  work  has  been  accomplished  by  round-table  discussion, 
but  whose  task  is  still  uncompleted.  The  general  question 
that  you  have  raised  in  your  editorial,  namely,  “Are  standard 
quality  specifications  worth  while  when  measured  in  terms 
of  the  ultimate  result?”  is  one  to  which  I  have  given  con¬ 
siderable  thought  during  the  course  of  my  activities  along 
the  above  lines,  and  there  is  much  that  can  be  said  pro  and 
con  on  the  subject. 

There  is,  however,  one  general  thought  that  has  always 
recurred  to  me  in  my  own  analysis  of  the  matter,  which 
is  that  structures  must  be  designed  according  to  some  speci¬ 
fication  and  it  is  essential  that  the  materials  of  which  they 
are  to  be  constructed  meet  the  requirements  of  such  speci¬ 
fication.  If  there  are  a  number  of  manufacturers  whose 
products  meet  these  requirements,  all  of  which  are  being 
manufactured  under  different  specifications,  it  is  logical  to 
conclude  that  there  must  be  one  be.st  specification  for  the 
purpose,  or  one  which  will  permit  manufacturing  methods 
involving  the  greatest  economies  and  which  consequently, 
barring  the  question  of  possible  price  control,  should  result 
in  the  lowest  possible  selling  price.  The  A.E.S.C.,  in  the 
consideration  it  is  now  giving  the  matter  of  “Guaranteed 
Quality  under  Specifications”  has  expressed  the  thought  in 
these  words:  “Putting  manufacture  more  on  the  basis  of 
generally  known  characteristics  interpreted  in  the  terms  of 
specifications  and  grades  might,  on  account  of  the  extension 
of  mass  production,  permit  the  manufacture  of  a  large 
quantity  of  staple  goods  that  could  be  sold  on  a  wide 
market  because  of  their  known  quality  and  presumably  high 
value  in  relation  to  price.  Moreover,  it  would  seem  that  the 
manufacturer  would  be  placed  in  a  better  position  with 
respect  to  his  purchases  of  the  raw  materials  and  constitu¬ 
ent  parts  entering  into  his  products.” 


ENGINEERING  NEWS-RECORD 


The  question,  therefore,  resolves  itself  into  one  of 
economics.  If  the  preceding  analysis  is  sound  then  the 
logical  conclusion  would  seem  to  be  that  standard  quality 
specifications,  acceptable  to  the  majority  interests,  are 
justified  and  desirable.  This  would  enable  a  manufacturer 
to  produce  in  advance  of  actual  requirements,  during  other¬ 
wise  slack  periods,  many  materials  for  which  he  was 
reasonably  assured  of  a  future  demand,  and  thus  operate 
his  plant  in  the  most  efficient  and  economical  manner;  the 
economies  could  then  be  reflected  in  lower  prices  to  the 
consumer,  at  the  same  time  assuring  him  better  deliveries, 
and  would  assure  the  designer  of  structures  a  reasonable 
uniformity  of  material  regardless  of  the  source  of  supply. 

I  believe  that  the  question  of  standardization  must  be 
looked  at  from  the  broader  point  of  view  before  judgment 
is  passed.  To  me,  it  has  always  seemed  to  be  a  matter  of 
trying  to  secure  the  maximum  benefit  to  the  greatest 
number  of  interests  concerned.  It  has  never  been  my  under¬ 
standing  that  it  was  ever  the  thought  of  those  advocating 
standardization  of  specifications  that,  once  a  certain  speci¬ 
fication  had  been  standardized,  such  for  example  as  has 
been  done  in  the  case  of  Portland  cement,  all  further 
attempt  to  improve  the  physical  or  other  characteristics  of 
that  product  should  cease.  The  compilation  and  general 
acceptance  of  such  a  specification  merely  mean  that  a  meas¬ 
uring  stick  has  been  set  up  by  which  that  particular  mate¬ 
rial  is  to  be  gaged  and  tested.  Such  a  specification  is  not 
necessarily  permanent  in  character,  but  simply  constitutes 
a  goal  which  all  manufacturers  of  that  product  must  reach 
if  they  would  remain  in  business  and  beyond  which  all 
should  strive  to  pass  as  far  as  they  can.  Standards  are 
always  subject  to  revision  as  expediency  requires,  but  this 
is  no  reason  why  the  industry  should  not  have  the  advan¬ 
tages  of  them  in  the  meantime.  Modern  business  is  founded 
upon  the  principle  of  “the  survival  of  the  fittest”  and  the 
manufacturer  or  business  man  who  is  content  to  sit  quietly 
back  and  be  satisfied  with  past  performances  is  soon  sched¬ 
uled  to  pass  out  of  the  picture  in  these  days  of  keen  business 
competition,  or  be  absorbed  by  his  more  progressive  com¬ 
petitors. 

Quality  specifications,  if  their  purpose  is  not  properly 
understood  and  they  are  not  used  accordingly,  would  cer¬ 
tainly  tend,  as  you  stated,  to  straitjacket  progress.  On  the 
other  hand,  quality  specifications,  especially  when  prepared 
under  the  supervision  and  most  careful  scrutiny  of  such 
agencies  as  the  A.E.S.C.  sectional  committees,  certainly 
meet  the  immediate  requirements  of  the  maximum  number 
concerned  and  are  acceptable  to  the  remainder.  When  the 
necessity  arises,  there  is  a  procedure  available  for  their 
revision  but  they  are  protected  against  frequent  changes 
merely  to  suit  the  ideas  of  a  few  individuals,  and  it  is  in 
this  way  that  manufacturing  is  stabilized  to  the  fullest 
extent. 

The  advantage  of  nationally  recognized  standards  in  con¬ 
nection  with  the  marketing  of  goods  for  foreign  trade  is  of 
considerable  importance,  and  would  undoubtedly  tend  to 
reduce  trade  disputes  and  litigation  arising  from  misunder¬ 
standings  which  are  due  largely  to  the  differences  in  trade 
practices  and  industrial  conditions  in  the  two  countries 
involved. 

Rather  than  “exalting  and  hall-marking”  the  mediocre, 
quality  specifications  will  generally  be  found  to  have  the 
effect  of  barring  from  the  market  goods  below  a  certain 
minimum  standard,  unless  such  goods  are  .sold  at  prices  duly 
reflecting  their  want  of  the  standard  quality. 

Newark,  N.  J.  Howard  H.  George, 

June  10.  Assistant  to  Chief  Engineer,  Public 

Servnee  Production  Co. 

[If  in  this  last  paragraph,  our  correspondent  means  to 
say  that  standard  specifications  tend  to  eliminate  goods 
above  as  well  as  below  the  set  standard,  then  we  are  not  far 
from  being  in  hearty  agreement  with  him.  But  perhaps 
this  very  point  is  at  issue;  if  so,  we  must  leave  its  discus¬ 
sion  to  a  later  occasion. — Editor.] 

Trusses  in  Commodore  Perry  Hotel 

Sir — In  your  June  10  issue,  p.  956,  there  appears  a  letter 
criticising  the  use  of  steel  trusses  in  hotel  design  to  carry 
upper  stories  above  large  public  rooms,  and  referring  espe¬ 
cially  to  the  Commodore  Perry  Hotel,  being  erected  in  this 
city.  As  I  am  responsible  for  the  structural  design  of  the 
Commodore  Perry,  I  am  writing  to  give  your  correspondent 
and  readers  such  data  as  are  necessary  to  consider  in  form¬ 
ing  an  opinion  regarding  the  propriety  of  the  design. 


Trusses  are  used,  as  stated  by  your  correspondent,  tc 
carry  the  upper  stories  over  public  rooms.  These  trusses 
will  have  all  members  and  connections  solidly  enclosed  in 
concrete.  The  trusses  are  not  walled  in,  as  your  correspond¬ 
ent  assumes,  but  are  accessible  from  a  low  stor>’  seizing 
as  a  pipe  gallery. 

The  use  of  heavy-  girders  and  trusses  to  transfer  the  loads 
from  upper-story  columns  beyond  the  limits  of  large  rooms 
in  the  lower  stories  is  frequently  required  in  modern  archi¬ 
tectural  practice.  When  such  construction  is  resorted  to  the 
most  careful  attention  should  be  given  to  fireproofing 
methods.  George  V.  Rhines, 

Toledo.  Ohio.  Mills,  Rhines,  Bellman  &  Nordhoff, 

June  16, 1926.  Architects. 

Schenectady  Sewage  Chlorination  Studies 

Sir  —  Mr.  Cohn’s  Schenectady  experiments  on  .sewage 
chlorination,  reported  in  your  issue  of  June  10,  p.  943,  indi¬ 
cate  that  the  influent  to  trickling  filters  can  be  relatively 
heavily  chlorinated  without  materially  impairing  the  effi¬ 
ciency  of  the  filters.  Experience  elsewhere  has  resulted  in 
impaired  filter  efficiency.  It  is  probab'e  that  immature  or 
overloaded  filters  would  have  their  efficiency  diminished.  It 
is  also  improbable  that  the  filters  at  Schenectady  would 
have  continued  to  function  efficiently  had  the  heavy  chlorina¬ 
tion  been  maintained.  The  results  do  indicate  that  by  inter¬ 
mittent  heavy  doses  of  chlorine  or  hypochlorite  the  moth 
flies  may  be  kept  from  becoming  too  prevalent  and  that 
continuous  application  of  small  quantities  of  chlorine  will 
minimize  odors. 

The  cost  of  the  chlorination  treatment  has  not  been  re¬ 
ferred  to  by  Mr.  Cohn.  If  the  minimum  quantity  used  in 
the  experiments,  4  p.p.m.,  were  to  be  applied  continuously, 
the  additional  cost  of  treatment  would  be  about  $2.50  per 
m.g.,  assuming  chlorine  at  10c.  per  lb.  If  chlorination 
permits  higher  rates  of  treatment  this  increased  cost  would 
be  offset  to  the  extent  that  capital  charges  were  reduced. 
As  regards  intermittent  application  of  hypochlorite  in  single 
targe  doses  during  the  fly  season,  the  purchase  of  the 
chemical  would  not  materially  increase  the  cost  of  treatment. 

On  the  whole  the  experiments  have  been  distinctly  encour¬ 
aging  and  it  is  to  be  hoped  that  research  w-ill  be  continued, 
not  only  at  Schenectady  but  elsewhere,  along  the  lines  begun 
by  Mr.  Cohn.  H.  P.  Eddy, 

Boston,  Mass.,  Consulting  Engineer. 

June  12,  1926. 

Sir — Mr.  Cohn’s  tests  emphasize  one  important  property 
of  the  trickling  filter,  namely  its  ruggedness  and  ability  to 
withstand  inhibitory  influences  and  temporary  overloads. 
In  our  studies  on  the  treatment  of  industrial  wastes  at 
Chicago  we  have  found  the  trickling  filter  more  adaptable 
to  variations  in  strength  and  composition  of  such  wastes 
than  the  activated-sludge  process. 

'The  continuous  use  of  liquid  chlorine  at  the  rates  found 
necessary  at  Schenectady  would  be  quite  extensive,  costing 
probably  from  $3  to  $4  per  m.g.  The  Schenectady  sewage 
is  comparatively  weak,  and  the  tank  effluent  used  in  these 
tests  was  quite  dilute,  with  an  oxygen  demand  of  only 
64  p.p.m.  and  40  p.p.m.  suspended  solids.  With  even  a 
moderately  strong,  stale  sewage  the  cost  of  continuous 
application  of  chlorine  would  be  prohibitive,  unless  a  very 
acute  emergency  might  exist  with  regard  to  odors  and  flies. 
The  most  practical  solution  of  the  fly  problem  seems  to  be 
the  application  of  chlorine  as  calcium  hypochlorite.  The 
cost  of  this  treatment  should  be  far  less  than  the  cost  of 
continuous  application  of  liquid  chlorine.  While  hypo  would 
not  eliminate  odors,  it  would  probably  lessen  them  by  re¬ 
ducing  the  tendency  toward  pooling  and  by  removing  ex¬ 
cessive  growths  of  surface  films. 

As  to  the  effect  of  nitrification,  I  do  not  believe  the  tests 
have  demonstrated  conclusively  that  the  large  amounts  of 
chlorine  applied  toward  the  end  of  the  tests,  in  October, 
would  not  ^  harmful  to  the  normal  working  of  the  beds. 
In  order  to  apply  more  than  approximately  10  p.p.m.  of 
chlorine  it  was  necessary  to  divert  a  large  proportion  of 
the  flow  from  dosing  tank  B  to  dosing  tank  A.  The  rate  on 
filter  A  was  thus  increased  to  about  6  m.g.d.  per  acre  while 
the  rate  on  the  chlorinated  filter  B  was  reduced  to  less  than 
1  m.g.d.  per  acre.  This  light  loading  helped  filter  B  to 
withstand  the  excessive  amounts  of  chlorine.  Even  with 
the  increased  loading  filter  A  produced  more  nitrate  than 
filter  B  from .  Oct.  8  to  16.  The  results  indicate  a  very 
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light  loading  on  the  Schenectady  filters,  with  nitrificatiorf 
at  its  maximum  at  the  time  of  the  tests.  During  August 
and  September  the  tests  demonstrated  that  the  filters  could 
stand  up  to  10  p.p.m.  chlorine  with  an  almost  sterile  influent. 
The  pronounced  unloading  of  filter  R  may  have  been  with¬ 
out  significance  during  the  period  of  the  tests,  but  it  seems 
likely  that  nitrification  and  stabilization  could  not  be  con¬ 
tinued  long  with  a  sterile  influent  and  a  filmless,  partially- 
sterilized  filter  bed. 

The  absorption  of  chlorine  w’as  quite  variable.  With 
6  p.p.m.  chlorine  applied,  there  was  practically  none  at  the 
filter  nozzles;  with  10  p.p.m.,  about  2  p.p.m.  at  the  nozzles 
and  traces  in  the  effluent;  with  2^  to  .30  p.p.m.  applied,  less 
than  p.p.m.  at  the  nozzles  and  0.2  p.p.m.  or  less  in  the 
effluent.  It  would  be  interesting  to  know  whether  the 
analyses  indicate  an  appreciable  oxidation  of  the  nitrogen 
or  carbonaceous  compounds  in  the  Imhoff  effluent  by  these 
large  amounts  of  chlorine.  The  absorption  of  20  to  25  p.p.m. 
ought  to  show  a  considerable  oxidation. 

F.  W.  Mohlvan, 

Chicago,  Ill.,  Chief  Chemist,  Sanitary  Di.strict 

June  14,  1926.  of  Chicago. 

Sir — ^Tbe  fact  that  Mr.  Cohn  finds  but  a  slight  decrease 
in  efficiency  with  applications  of  chlorine  is  encouraging 
but  constitutes  only  a  step  in  the  direction  of  increasing 
efficiency  and  consequent  elimination  of  nuisances.  Psy- 
choda  fly  control  was  the  initial  object  of  the  study,  and 
was  apparently  attained,  although  “visual  observation”  is 
often  a  poor,  unconvincing  measuring  stick. 

The  statement  is  made  that  the  nitrifying  bacteria  in  the 
beds  were  affected  by  the  increase  in  chlorine  strength  and 
it  i.  assumed  that  they  soon  became  accustomed  to  the  new 
conditions.  This  would  mean  that  these  organisms  were 
readily  able  to  adjust  their  physiological  activities  to 
poisons.  It  is  well  know’n  that  poisons,  in  suitable  concen¬ 
trations,  may  be  stimulating  as  well  as  toxic  to  bacteria, 
but  this  does  not  mean  that  the  bacteria  are  accustomed 
to  the  poisons.  The  general  theory  is  that  disinfection  is 
chemical  in  nature,  gradual  and  not  an  instantaneous  proc¬ 
ess,  probably  highly  complex  in  regard  to  reaction  between 
cell  and  disinfectant.  It  was  pointed  out  by  Ricket  in 
1892  that  poisonous  salts,  added  to  bacterial  suspensions, 
were  at  different  concentrations  (a)  indifferent,  (b)  stimu¬ 
lating,  (c)  inhibitive,  (d)  toxic  (Comt.  Rend.,  vol.  114,  p. 
1492;  also  .see  Falk  &  Winslow,  Jour.  Bact.,  Jan.,  1926.). 
It  may  be,  therefore,  that  the  bacteria  did  not  become  accus¬ 
tomed  but  were  reacting  towards  the  chlorine  in  one  or 
more  of  the  four  ways  indicated.  Evidence  for  this  reason¬ 
ing  may  be  found  in  the  nitrates  curves,  which  show  rea¬ 
sonable  similarity  but  fairly  persistent  lower  values  for  the 
chlorinated  effluent,  except,  perhaps,  with  the  higher  appli¬ 
cations.  It  is  possible  that  the  chlorine  was  active  in  the 
following  ways:  indifferent,  stimulating,  somewhat  inhibi¬ 
tive,  but  practically  never  toxic  to  the  organisms  if  they 
were  affected  at  all.  More  likely,  with  lower  chlorine  appli¬ 
cation  the  chlorine  was  absorbed  before  it  reached  the  nitri¬ 
fying  organisms,  because  we  have  shown  that  nitrification 
takes  place  mostly  in  the  bottom  of  the  beds  (N.  J.  Ag. 
Exp.  Sta.  Bull.  390).  The  curve  for  residual  chlorine  in 
Mr.  Cohn’s  paper  indicates  that  no  residual  chlorine  was 
present  until  rather  high  quantities  were  added.  It  seems 
therefore  than  the  chlorine  w’as  absorbed  by  the  colloidal 
material  present  in  the  influent  and  by  the  organic  material 
present  in  the  top  layers  of  the  beds.  Since  the  flies  breed 
only  in  the  few  top  inches  of  the  bed,  the  film  nearest  the 
top,  being  most  affected,  is  removed  and  the  larvae 
washed  out. 

Another  question  is  whether  other  than  nitrifying  bacteria 
w’ere  not  affected.  In  this  respect  it  is  extremely  interest¬ 
ing  to  note  that  the  amount  of  colloidal  material  increased 
and  stability  decreased  with  the  increase  in  chlorine.  If,  in 
addition,  the  absence  of  odor  is  kept  in  mind  it  seems  clear 
that  chlorination  inhibited  the  activities  of  or  was  actively 
toxic  to  the  putrifying  organism  carried  on  the  beds  with 
the  sewage  and  those  present  in  the  top  layers.  Our  labo¬ 
ratory  studies  show  that  colloidal  material  is  continuously 
produced  and  further  broken  down  by  bacterial  action.  But 
different  organisms  under  different  conditions  will  accom¬ 
plish  the  work.  If  putrefactive  organisms  perform  the 
initial  work  and  they  are  inhibited  or  killed  off,  the  colloidal 
material,  which  adsorbs  or  absorbs  the  chlorine,  remains 
unattacked  and  passes  out.  At  the  same  time  the  bio- 
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chemical  oxygen  demand  should  be  higher  in  the  treated 
material  and  no  direct  relation  should  exist  betwen  sta¬ 
bility  and  B.O.D.,  for  portions  of  the  colloidal  material  arc 
coming  through  in  different  stages  of  decomposition.  Sta¬ 
bility  as  such,  however,  should  be  lower  in  treated  samjiles. 
At  the  same  time,  when  the  partly  attacked  mateual  is 
completely  chdtked  in  its  decomposition  by  the  chlorine, 
B.O.D.  values  should  be  higher.  This  was  actually  the  ease 
near  the  end  of  the  experiment. 

Mr.  Cohn’s  large-.scale  experiments  are  a  step  in  the  right 
direction  to  increase  the  efficiency  of  the  beds.  The  ami  is 
to  decrease  protozoa  and  fungi  to  an  efficient  mininium 
and  increa.se  the  bacterial  population  to  an  efficient  maxi¬ 
mum.  This  apparently  can  be  done.  Numerous  laboratory 
experiments  show  that  protozoa  and  fungi  can  be  decrea.<cd, 
at  the  same  time  increasing  or  decreasing  the  number.-  of 
bacteria  at  will,  with  different  concentrations  of  poisonous 
sub.stances.  The  following  is  cited  from  a  series  of  experi¬ 
ments  on  selective  killing  in  tank  liquid: 


Mafppia* 

P.P.M. 

BarlPria 

Million  per  C.C. 

1  Votnzo 
P-  r  r  c 

CuSO« 

0 

?4 

11.500 

CuSO« 

1 

67 

7.000 

CuS04 

2 

68 

5.000 

CU.SO4I 

10 

140 

5.000 

HgCl; 

0 

52 

11.200 

HgCb 

1 

97 

3.800 

HrCIi 

2 

78 

3.500 

HiiClj 

10 

5i 

2.200 

The  author 

has  not  considered  the  effect  of  temperature 

on  the  rapidity  of  the  action  of  chlorine.  It  is  possible  that 
more  chlorine  should  be  added  in  the  early  and  late  parts 
of  the  season  to  obtain  results  than  during  midsummer;  also 
the  results  obtained  during  the  beginning  of  September 
might  not  be  comparable  with  the  results  from  middle 
October.  William  Rudolfs, 

New  Brun.swick,  N.  J.,  Chief,  Sewage  Investigations 
June  12, 1926.  Laboratory. 


Sir — The  paramount  objection  raised  to  chlorination  of 
tank  effluent  prior  to  filtration,  as  practised  at  Schenectady, 
seems  to  be  the  great  cost  of  the  treatment.  It  should  be 
borne  in  mind  that  the  .study  at  excessive  chlorination  rates 
was  made  solely  to  ascertain  the  quantity  of  gas  required 
to  de.stroy  the  nitrification  efficiency  of  the  units.  It  is 
evident  to  the  writer  that  change  of  rate  of  filtration,  a.- 
carried  out  during  the  latter  portion  of  the  .study,  has  a 
distinct  effect  on  nitrification,  but  the  fact  still  remains 
that  the  treated  beds  withstood  the  short  test  with  remark¬ 
able  fortitude. 

Having  determined  last  year  that  ordinary  rates  of 
chlorination  had  no  apparent  deleterious  effect  on  the 
filters,  plans  are  now  being  made  to  chlorinate  this  summer 
at  a  rate  of  about  4  p.p.m.  in  order  to  ascertain  the  benefit 
of  such  treatment  on  psychoda,  odors  and  bed  surface  and 
nozzle  conditions.  Such  a  treatment  would  cost  about  $2.25 
p.m.g.  of  sewage  and  would  not  impose  an  excessive 
burden  upon  a  plant  that  was  in  need  of  such  control  work. 

A  one-month  run  just  completed  indicates  rather  defi¬ 
nitely  that  chlorination  of  raw  sewage  can  be  carried  out 
more  economically  than  chlorination  of  the  effluent  from 
the  Schenectady  tanks.  Application  of  liquid  chlorine  in 
dosages  of  roughly  5  p.p.m.  gives  promise  of  producing  a 
definite  chlorine  residual  at  the  effluent  of  the  tanks;  that 
is  in  excess  of  the  residual  chlorine  obtained  in  the  tank 
effluent  after  direct  chlorination  in  the  dosing  tank,  at 
similar  rates  of  application.  If  this  holds  true,  the  chlori¬ 
nation  of  raw  sewage  can  be  carried  out  cheaper  and  will 
have  the  advantage  of  reducing  septic  tendencies  in  the 
Imhoff  tanks  themselves  and  will  overcome  the  production 
of  odors  at  the  dosing  tanks  that  results  from  the  agitation 
of  the  liquid  on  going  over  the  weirs  and  steps  of  the 
chamber.  It  is  tentatively  planned  to  chlorinate  all  of  the 
raw  sewage  entering  the  Schenectady  tanks  at  a  rate  that 
will  give  a  residual  chlorine  at  the  effluent  weirs  and  to 
a.scertain  the  effect  on  both  the  tanks  and  the  filters.  It 
may  be  found  that  such  work  can  be  carried  out  much 
cheaper  than  last  year’s  study  would  indicate,  and  may 
thus  overcome  the  objections  of  lack  of  economy  that  are 
raised.  MORRIS  M.  COHN. 

Schenectady,  N.  Y., 

June  19,  1926. 
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current  events  in  the  civil  engineering  and  CONTRyACTING  FIELDS 

. . . . 


Engineering  Educators  Meet 
at  Iowa  University 

Educational  Research  Results — Board 
of  Investigation  and  Co-ordination 
Presents  Valuable  Report 

Convention  Report  by 
Donald  D.  Curtiit,  Depart¬ 
ment  of  Mechanies  and 
Hydraulics,  State  Uni¬ 
versity  of  Iowa 

The  Society  for  the  Promotion  of  En- 
pineerinjf  Education  held  its  thirty- 
fourth  annual  convention  meetinfr  at 
the  State  University  of  Iowa,  Iowa 
City,  June  16  to  18.  The  attendance 
was  312,  with  more  than  eighty  insti¬ 
tutions,  thirty-eight  states,  and  Canada 
and  Brazil  represented.  The  sudden 
and  untimely  death  of  Dean  Wm.  G. 
Raymond  of  the  State  University  of 
Iowa  on  June  17  cast  a  heavy  cloud 
over  the  atmosphere  of  the  gathering; 
all  following  social  features  were 
abandoned,  save  some  functions  for  the 
ladies  and  the  annual  banquet. 

The  meetings  were  unusually  fruitful 
and  stimulating.  The  character  of  the 
papers  was  such  as  to  lead  to  spirited 
and  thought-provoking  discussion,  in 
most  cases  limited  only  by  the  time 
available.  It  was  a  feature  of  the  early 
sessions  that  the  president  called  the 
papers  strictly  to  the  time  limit,  and 
stopped  discussion  immediately  on  ex¬ 
piration  of  the  scheduled  time. 

As  always,  the  joint  meeting  of  Deans 
and  Administrative  Officers  and  Teach¬ 
ers  of  English,  although  a  preliminary 
meeting,  was  well  attended.  The 
group’s  discussion  was  summarized  by 
Professor  Nelson  as  pointing  to  two 
objectives,  training  the  engineer  to 
speak  and  write  clearly  and  forcefully, 
and  fostering  regard  for  literature.  For 
the  first  of  these,  the  consensus  of 
opinion  was  that  in  addition  to  the 
formal  courses,  as  ordinarily  given,  the 
full  co-operation  of  all  departments  in 
demanding  correctness  in  expression, 
oral  and  written,  was  essential  to  suc¬ 
cessful  mastery  of  English  by  the  stu¬ 
dent.  For  the  second,  the  recommenda¬ 
tion  was  to  permit  election  of  literature 
courses. 

Educational  Research  Results 

Almost  exclusively  the  set  program 
was  devoted  to  results  and  interpreta¬ 
tion  of  the  findings  of  the  research 
started  some  years  agro  to  co-ordinate 
engineering  colleges.  The  amount  of 
energy  expended  and  the  body  of  fact 
and  finding,  theory  and  synthesis,  pre¬ 
sented  was  tremendous.  Dean  Mars- 
ton,  reporting  as  chairman  of  the 
A.S.C.E.  committee  on  Engineering 
Education,  gave  composite  results  of 
questionnaires  sent  to  some  1,600  mem- 
^rs  of  A.S.C.E.,  A.S.M.E.,  and 

A.I.E.E.  From  these,  it  was  apparent 
that  there  was  a  general  appeal  for 
broadening  of  college  courses  and  a 
tendency  to  hold  to  the  engineering 
course  but  to  have  it  include  some  busi- 
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The  Erie  road  has  completed 
the  laying  of  a  third  rail  be- 
I  tween  Buffalo  and  Elmira. 

*  *  « 

I  The  Canadian  Government  is 
i  soliciting  bids  for  the  construc¬ 
tion  of  sections  of  the  Pacific 
Railway  between  Lake  Superior 
and  the  Pacific  Ocean,  contrac¬ 
tors  to  receive  lands  or  proceeds 
of  lands  at  the  rate  of  20,000 
acres,  and  cash  at  the  rate  of 
$10,000  per  mile,  together  with 
.  interest  at  the  rate  of  4  per  cent 
per  annum  for  twenty-five  years 
from  the  completion  of  the 
work,  or  any  further  sum  which 
may  be  stipulated  in  contract. 

*  o  * 

The  Hudson  River  Tunnel 
Company,  which  has  been  de- 
I  layed  more  than  a  year  by 
injunctions,  has  again  resumed 
operations  at  the  shaft  in  Jersey 
City. 


ness  training.  Some  less  than  half  the 
replies  indicated  a  preference  for  func¬ 
tional  division  in  courses  as  opposed  to 
technical  division,  that  is,  sales,  design, 
and  such  as  opposed  to  civil,  mechani¬ 
cal,  and  such. 

That  guidance  of  high  school  stu¬ 
dents  in  choosing  engineering  as  a 
career  should  be  furnished  by  confer¬ 
ences  of  high  school  teachers  and 
teachers  of  engineering,  addresses  on 
engineering  to  high  schools,  distribu¬ 
tion  of  especially  prepared  literature  to 
high  schools,  and  dissemination  of  in¬ 
formation  by  various  means,  such  as 
radio  and  extension,  was  the  contention 
of  a  portion  of  a  paper  on  engineering 
students  and  graduates.  It  was  pointed 
out  that  less  than  half  the  students  en¬ 
tering  upon  technical  courses  had  any 
conception  of  their  chosen  field. 

The  matter  of  elimination  of  engri- 
neering  students  has  attracted  a  good 
deal  of  attention  as  evidenced  by  the 
repeated  queries  as  to  how  to  remedy 
the  situation  in  which  the  eliminations 
are  so  numerous  as  at  present,  with  the 
too-frequent  accompanying  personal  in¬ 
jury  to  students.  Dean  Seashore,  State 
University  of  Iowa,  offered  the  prelimi¬ 
nary  placement  examinations,  which 
are  yearly  being  improved,  as  the 
means  by  which  the  student  may  be 
warned  in  advance  of  entering  a  course 
for  which  he  is  unfitted.  By  this 
method,  the  matter  is  handled  in  a 
kindly  way,  the  student  being  shown  by 
(Concluded  on  p.  1040) 


Much  New  Construction  for 
Federal  Reclamation 

$7,4.31,000  Appropriated  Includes  Some 
New  Projects  in  Oregon, 

Montana  and  Utah 

From  the  text  of  the  Reclamation 
Appropriation  Bill,  just  made  public,  it 
appears  that  large  appropriations  were 
made  for  the  con.struction  of  new  proj¬ 
ects.  The  total  carried  by  the  bill  is 
$7,4.31,000  from  the  reclamation  fund, 
and  the  sums  of  $.35,000  and  $16,000 
respectively  for  contributing  to  Yuma 
levee  maintenance  and  for  investiga¬ 
tions  of  arid,  semi-arid,  swamp,  and 
cutover  timberland  in  any  of  the  states 
with  respect  to  development.  Separate 
bills  further  make  appropriations  of 
$25,000  to  continue  co-operative  study 
of  irrigation  along  the  Columbia  River. 

New  Projects 

Appropriations  for  new  projects  con¬ 
tained  in  the  main  appropriation  bill 
include  the  Owyhee,  Vale,  and  Baker 
projects  in  Oregon,  an  extension  of  the 
Sun  River  project  in  Montana,  and  the 
Echo  reservoir  and  associated  work  of 
the  Salt  Lake  Basin  project  in  Utah. 
The  appropriation  for  Owyhee  is  the 
balance  of  $.315,000  appropriated  in 
1924  and  reappropriated  a  year  later; 
for  Vale,  the  unexpended  balance  of 
$500,000  appropriated  a  year  ago,  with 
authority  to  purchase  an  interest  in 
the  existing  Warm  Springs  storage  re¬ 
servoir  and  for  the  construction  of 
drainage  works  for  the  Warm  Springs 
and  Vale  projects.  For  Baker,  the  un¬ 
expended  balance  of  the  1926  appro¬ 
priation  is  appropriated;  for  Echo 
reservoir,  the  unexpended  balance  of 
the  1925  appropriation,  and  for  Spanish 
Springs  division  of  Newlands  project, 
the  unexpended  balance  of  $500,000  ap¬ 
propriated  in  1925.  A  similar  appro¬ 
priation  is  made  for  the  completion 
of  the  works  on  the  Kittitas  Division 
of  the  Yakima  project. 

Repayment  Provisions 
An  important  proviso  made  in  re¬ 
spect  to  the  new  projects  is  that  no 
money  shall  be  expended  until  satis¬ 
factory  contracts  have  been  made  with 
irrigation  districts  for  repayment  of 
the  cost  of  the  works;  that  all  land- 
holdings  over  160  irrigable  acres  shall 
have  their  sale  prices  fixed  by  the  Sec¬ 
retary  of  the  Interior  and  shall  not 
receive  water  if  not  sold  at  such  price 
unless  half  the  con.struction  charges 
against  such  land  have  been  paid;  that 
operation  and  maintenance  charges 
shall  be  paid  in  advance  each  year, 
but  that  the  first  year’s  operation 
charges  after  public  notice  shall  be 
paid  as  part  of  the  construction  cost; 
that  the  state  authorities  may  co-oper¬ 
ate  with  the  United  States  in  promoting 
the  settlement  of  the  projects,  and  in 
securing  and  selecting  settlers.  Gen¬ 
erally,  the  significant  change  over 
prior  laws  is  the  allowing  of  repay- 
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merit  of  conistruction  cost  in  40  years 
instead  of  in  20  years  as  heretofore, 
this  cost  to  bear  no  interest. 

Of  the  old  projects,  partial  abandon¬ 
ment  of  some  divisions  is  provided  for: 
On  the  Uncompahpre  project,  Colo., 
the  Secretary  is  authorized  to  investi¬ 
gate  the  feasibility  of  discontinuing 
operation  of  any  parts  of  the  project 
and  removing  the  water  user^  thereon 
to  other  lands.  A  similar  provision  is 
made  for  the  Frannie  division  of  the 
Shoshone  project,  Wyo.,  with  the  fur¬ 
ther  provision  that  after  Dec.  31,  1926, 
no  government  money  .shall  be  expended 
for  operation  or  maintenance  of  this 
division.  No  money  is  appropriated  for 
the  King  Hill  project,  but  operation 
or  construction  is  authorized  at  the 
expense  of  the  district,  for  sums  to  be 
contributed  in  advance. 

Passenger  Trains  in  Rear  End 
Collision  Near  Pittsburgh 

Shortly  after  midnight  on  the  morn¬ 
ing  of  June  17  the  Cincinnati  Limited 
of  the  Pennsylvania  Railroad  bound  for 
New  York,  ran  into  the  rear  end  of  the 
Pittsburgh  -  Washington  express  near 
Gray  station  on  the  Pennsylvania  Rail¬ 
road  3  miles  east  of  Blairsville,  Pa. 
The  Pittsburgh-Washington  train  had 
stopped  to  repair  an  air  hose  and  was 
just  about  to  p’'oceed  when  the  accident 
happened.  The  three  rear  sleepers 
were  telescoped  and  the  end  of  the  club 
car  badly  smashed,  resulting  in  the 
death  of  sixteen  persons. 

Very  meager  reports  as  to  the  cause 
of  the  accident  are  available  at  this 
time,  but  from  statements  of  the  crew 
it  appears  that  the  Cincinnati  Limited 
ran  by  the  fixed  signals  set  against  it 
and  warning  signals  put  out  by  the 
flagman  of  the  standing  train.  As  the 
engineer  and  fireman  of  the  leading 
locomotive  and  the  engineer  of  the 
second  locomotive  were  killed,  it  is  not 
known  how  they  came  to  run  by  the 
signals  set  against  them,  or  failed  to 
observe  the  flare  and  torpedoes  which 
the  rear  trainman  of  the  standing  train 
states  that  he  placed  700  ft.  back  of  his 
train. 

Decision  on  New  Highway  Into 
San  Francisco  Announced 

The  California  Highway  Commission 
on  June  8  authorized  advertisement  for 
bids  on  the  proposed  $280,000  under¬ 
pass  at  South  San  Francisco  that  will 
provide  a  connection  with  existing 
roads  for  a  new  highway  route  doivn 
the  peninsula.  The  new  highway  has 
been  partially  completed  under  the  di¬ 
rection  of  the  Highway  Commission 
with  funds  provided  by  the  City  of  San 
Franci.sco.  The  underpass  was  de- 
ecribed  in  Enqincerivg  Newn-Record, 
Nov.  12,  192.5,  p.  815. 

The  underpass  is  designed  with  side 
walls  that  will  ultimately  support  a 
total  of  16  railroad  tracks.  For  the 
nresent  decks  are  to  be  placed  for  a 
total  of  only  7  tracks,  the  remainder 
to  be  added  as  needed.  The  cost  of  the 
structure  is  to  be  apportioned  as  fol¬ 
lows:  Southern  Pacific  R.R.,  23.7  per 
cent;  California  Highway  Commission, 
71.2  per  cent;  and  belt  Line  Ry.,  5.1 
per  cent. 


Dean  Raymond  Dies  at 
Iowa  University 

William  Galt  Raymond,  dean  of  the 
College  of  Applied  Science  at  the  State 
University  of  Iowa,  Iowa  City,  died  at 
the  University  hos¬ 
pital  Thursilay 
morning,  June  17. 

Dean  Raymond 
was  born  in  Prince¬ 
ton,  Iowa,  in  1859, 
studied  engineer¬ 
ing  at  the  Univer¬ 
sity  of  Kansas  and 
graduated  from 
Washington  U  n  i  - 
versity  with  the 
^ _  degree  of  civil  en¬ 

gineer  in  1884. 
Before  graduation  he  worked  as  an 
assistant  engineer  on  railway  construc¬ 
tion  and  after  graduation  began  teach¬ 
ing  at  the  University  of  California 
where  he  was  an  instructor  in  civil  en¬ 
gineering  from  1884  to  1890.  From 
1892  until  he  w’ent  to  the  University  of 
Iowa  in  1904  he  was  Professor  of 
Geodesy,  Road  Engineering  and  Topo¬ 
graphic  Drawing  at  Rensselaer  Poly¬ 
technic  Institute.  Mr.  Raymond  began 
his  work  at  Iowa  University  as  Profes¬ 
sor  of  Civil  Engineering,  becoming 
Dean  of  the  College  of  Applied  Science 
when  that  was  organized  in  1905. 

Dean  Raymond’s  activities  were  not 
confined  to  his  college  work.  He  prac¬ 
ticed  as  a  consulting  engineer  and 
wrote  a  number  of  books,  some  of 
which,  such  as  his  “Plain  Surveying,” 
have  been  standards  of  engineering  in¬ 
struction  for  many  years.  He  also  took 
an  active  part  in  technical  society 
activities,  being  a  past  president  of  the 
Society  for  the  Promotion  of  Engineer¬ 
ing  Education,  which  organization  was 
holding  its  convention  at  the  University 
at  the  time  of  his  death;  was  a  past 
president  of  the  Iowa  Engineering 
Society  and  a’  member  of  the  American 
Society  of  Civil  Engineers  and  the 
American  Railway  Engineering  Asso¬ 
ciation.  During  the  war  he  served  on 
the  Iowa  State  Board  of  Conciliation 
for  the  adjustment  of  public  utility 
rates. 

The  degree  of  Doctor  of  Laws  was 
awarded  to  Dean  Raymond  by  Wash¬ 
ington  University  in  1905,  and  the  de¬ 
gree  of  Doctor  of  Engineering  was 
awarded  to  him  by  Michigan  University 
in  1919. 

Allegheny  County  Opens  New 
7th  St.  Bridge 

On  June  17  the  new  7th  St.  bridge 
over  the  Allegheny  River,  in  Pitts¬ 
burgh,  built  by  the  County  of  Alle¬ 
gheny,  was  opened  to  public  traffic. 
This  is  the  first  of  the  three  downtown 
bridges  (6th,  7th  and  9th  Sts.)  which 
are  being  rebuilt  at  the  order  of  the 
War  Department  to  give  greater  verti¬ 
cal  clearance  and  better  arrangement 
of  piers  for  navigation.  The  structure 
is  of  the  self-anchored  type.  The  foun¬ 
dations  were  built  by  The  Foundation 
Co.  and  the  superstructure  by  the 
American  Bridge  Co.,  to  designs  made 
by  the  county  Department  of  Public 
Works. 


Failure  of  Sunnyside  Reser\oir 
Due  to  Seepage 

On  the  morning  of  Aprli  28  a  break 
30  ft.  wide  occurred  in  the  we?t  wall 
of  the  Sunnyside  reservoir  which  i> 
part  of  the  municipal  water  ^ apply 
system  of  Salt  Lake  City.  The  reser¬ 
voir  is  an  artificial  basin  formed  partly 
by  excavation  and  partly  by  fill,  and  is 
lined  with  6  in.  of  concrete.  The  <iimen- 
sions  are  140x205  ft.  at  the  bottom,  the 
depth  is  30  ft.  and  the  side  slopes 
li:l.  At  the  time  of  failure  the  water 
was  23  ft.  deep. 

Failure  is  a.^cribed  to  leakage  which 
apparently  started  near  the  center  of 
the  west  side  and  traveled  through  the 
embankment  diagonally  until  it  en¬ 
countered  the  outlet,  overflow  and 
washout  pipes.  From  that  point  it 
naturally  followed  these  pipes  through 
the  fill  section.  Slight  leakage  had 
existed  for  some  time.  The  first  indica¬ 
tion  of  more  serious  trouble  was  a 
small  stream  of  murky  water  coming 
through  the  valve  well  which  was  ob¬ 
served  by  the  caretaker.  He  imme¬ 
diately  reported  this  to  the  water  works 
department  and  opened  the  outlet  gate. 
Forty  minutes  later  the  wall  was  out 
and  the  reservoir  empty. 

The  natural  ground  line  intersects 
the  western  slope,  where  the  failure 
occurred,  midway  between  the  top  and 
bottom.  With  the  exception  of  a  layer 
of  hardpan  2  ft.  thick,  about  10  ft. 
below  the  ground  surface  the  material 
is  very  fine  sand. 

$12,000,000  Asked  for  Montreal 
Harbor  Improvements 

A  government  bill  to  authorize  a 
loan,  not  to  exceed  $12,000,000,  to  the 
Montreal  Harbor  Commission,  in  con¬ 
nection  with  a  big  development  pro¬ 
gram,  has  been  introduced  in  the 
Canadian  House  of  Commons.  The 
minister  of  marine  and  fisheries  stated 
that  the  current  program  of  the  har¬ 
bor  board  included  $5,400,000  for 
wharves,  piers  and  basins,  $3,155,000 
for  a  grain  elevator,  $1,342,000  for 
railways  and  electrification,  $800,000 
for  dredging,  $322,000  for  shops  and 
buildings  $.300,000  for  permanent  sheds, 
$155,000  for  plant  and  the  remainder 
for  miscellaneous  purposes. 

Resolutions  Against  Oil  Pollution 
Adopted  by  Conference 

Delegates  of  a  dozen  nations  to  the 
International  Conference  on  Oil  Pollu¬ 
tion  of  Navigable  Waters  held  at  Wash¬ 
ington,  D.  C.,  beginning  June  8,  adopted 
a  proposed  convention,  effective  when  h 
of  the  12  participating  nations  have 
signed  the  agrreement.  The  convention 
provides  for  the  establishing  of  areas 
not  less  than  50  nor  more  than  150  miles 
from  shore  into  which  oil  or  oily  sub¬ 
stances  shall  not  be  discharged  from 
any  craft  other  than  war  vessels  that 
carry  oil  or  use  it  as  fuel.  The  limita¬ 
tion  as  to  the  amount  oil  that  may  be 
discharged  is  fixed  at  “0.05  per  cent  of 
crude,  fuel  or  Diesel  oil”  or  enough  “to 
form  a  film  visible  to  the  naked  eye.” 
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A  SUPPLEMENTAL  appropriation  of 
$50,000  for  the  establishment  of  a 
master  scale  for  checking  the  large 
scales  in  use  by  the  railroads  and  some 
industrial  plants  has  been  asked  by  the 
Bureau  of  Standards.  It  is  contended 
that  there  now  is  no  adequate  check  on 
the  scales  used  in  weighing  the  $4,500,- 
000,000  worth  of  freight  which  the  rail¬ 
roads  handle  each  year. 


The  House  Committee  on  Irrigation 
and  Reclamation  has  approved  a 
bill  authorizing  the  Secretary  of  the 
Interior  to  pay  assessments  against 
government  property  on  reclamation 
projects  for  municipal  improvements. 
The  Comptroller  General  ruled  recently 
that  assessments  for  paving,  sewers  or 
similar  improvements  may  not  be  paid 
even  if  the  property,  is  benefited  with¬ 
out  legislative  authority. 


The  Portland  Electric  Power  Co.  of 
Portland,  Ore.,  has  applied  to  the 
Federal  Power  Commission  for  an 
amendment  to  its  license  which  will 
allow  it  to  take  up  the  second  stage  of 
its  development  on  the  main  fork  of  the 
Clackmas  River  in  Clackamas  County, 
Ore.  A  tunnel  22,000  ft.  long  will 
carry  the  water  into  the  Oak  Grove 
reservoir.  An  additional  37,500  kw.  is 
to  be  installed  in  the  Oak  Grove  power 
house. 


wide  competitions  are  to  be  staged  and 
provision  made  to  reward  those  who 
bring  forward  ideas  of  real  merit. 

Another  objective  of  the  bill  is  to 
develop  a  private  air  craft  industry.  \ 
plan  is  worked  out  to  insure  remunera¬ 
tive  prices  to  a  large  number  of  pro¬ 
ducers.  The  committee  does  not  want 
to  see  two  or  three  large  manufacturers 
get  all  the  contracts.  Conspiracy 
among  bidders  to  prevent  competition 
is  heavily  penalized. 


The  Public  Lands  Committee  of  the 
Senate  has  approved  a  bill  giving 
the  consent  of  Congress  to  the  opening 
of  negotiations  by  Idaho,  Washington, 
Wyoming  and  Oregon  looking  to  a  com¬ 
pact  with  respect  to  the  division  of  the 
waters  of  the  Snake  River  and  its  trib¬ 
utaries.  Any  agreement  before  becom¬ 
ing  binding  must  be  approved  by  the 
legislature  of  each  state  concerned  and 
by  Congress. 

The  Secretary  of  the  Interior  in  re¬ 
porting  on  the  bill  declares  he  is 
“heartily  in  accord  with  the  plan  of 
adjusting  differences  relating  to  the 
division  of  the  waters  of  interstate 
streams  by  means  of  compacts  between 
the  states  involved.” 

The  Committee  also  approved  a  simi¬ 
lar  agreement  between  Wyoming  and 
South  Dakota  for  the  division  of  the 
waters  of  the  Belle  Fourche  and  Chey¬ 
enne  Rivers. 


IN  CO-OPERATION  with  the  Secre¬ 
tary  of  War  and  the  Secretary  of 
the  Navy  the  House  Military  Affairs 
Committee  and  the  Naval  Affairs  Com- 


CONSTRUCTION  ROAD  IN  FISH  CREEK  CANYON 


IN  LOCATING  a  construction 
road  to  the  site  of  the  Horse 
Mesa  dam  in  the  Salt  River 
Canyon,  Arizona,  engineers  of  the 
Salt  River  Valley  Water  Users’ 
Association  selected  a  route  via 
the  precipitous  Fish  Creek  canyon 
which  enters  the  main  canyon 
some  four  miles  below  the  dam 
site,  traversing  a  region  hereto¬ 
fore  practically  inaccessible.  The 
road  winds  in  continuous  curves 
around  bold  pinnacles  and  cliffs 
where  the  remnants  of  ancient 
cliff  dwellings  are  found,  and  for 
several  miles  threads  a  canyon 
whose  scenic  features  rival  the 
Grand  Canyon  of  the  Colorado. 


The  location  was  made  possible 
by  entering  a  narrow  notch  near 
the  head  of  the  canyon  and  then 
carefully  working  out  a  zigzag 
descent  into  the  canyon  with 
sharp  curves  just  outside  the 
“switchback”  class.  Having  thus 
descended  abruptly  to  a  level  be¬ 
low  the  sheer  cliff  faces,  it  was 
possible  to  locate  on  a  bench  cut 
for  most  of  the  remaining  distance 
through  the  canyon.  To  the  truck 
driver  on  this  job,  being  on  the 
brink  of  a  precipice  is  daily 
routine. 

The  picture  shows  one  of  the 
zigzags  in  the  road  where  it  enters 
Fish  Creek  Canyon. 


WASHINGTON  NOTES 


f)KESIDENT  COOLIDGE,  on  June 
1  22,  signed  the  bill  appropriating 
$155,000,000  for  highway  construction 
over  a  period  of  two  years. 


The  House  has  passed  the  bill 
authorizing  payment  of  the  ex¬ 
penses  of  three  delegates  representing 
the  United  States  at  the  International 
Sanitary  Conference  meeting  in  Paris, 
to  revise  the  International  Sanitary 
Convention  of  1912. 


mittee  have  prepared  a  bill  intended  to 
encourage  the  development  of  aviation. 
The  committees  regard  the  bill  as  a 
promising  step  in  the  development  of 
aviation  for  defense  and  “as  a  most 
useful  means  for  fostering  the  aircraft 
industry  and  promoting  the  art  of 
aviation.” 

It  is  planned  to  throw  open  the  doors 
of  competition  to  all  designers  and  in¬ 
ventors  “even  to  all  those  with  hut 
limited  financial  strength.”  Nation- 
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Engineering  Educators  Meet 
at  Iowa  University 

{Conrludrd  from  j».  1037) 

the  actual  evidence  that  he  is  unquali¬ 
fied;  his  aptitude  may  lie  in  some  par¬ 
ticular  direction  which  wi’l  be  show’n  in 
the  examination  results. 

Extension  and  Co-operative  Courses 

Extension  courses  have  been  studied 
by  comparison  with  work  in  residence, 
and  the  conclusion  from  this  study  is 
that,  properly  administered,  such 
courses  may  be  made  to  furnish  a  ready 
means  of  keepinjj  the  graduate  up  to 
date  and  growing  in  his  field,  as  well 
as  offering  opportunity  to  men  who  can¬ 
not  for  some  reason  attend  college.  A 
.surprising  bit  of  evidence  in  the  find¬ 
ings  is  the  fact  that  a  large  part  of 
the  students  who  had  taken  work  both 
in  residence  and  in  extension  con¬ 
sidered  the  influence  and  personality  of 
the  teacher  more  intense  and  helpful  in 
extension  courses  than  in  residence 
courses. 

Co-operative  courses,  half  of  the  time 
being  spent  in  college  and  half  in  in¬ 
dustry  in  short-period  alternation,  have 
proved  valuable  in  giving  the  student 
a  perspective  of  actual  working  condi¬ 
tions.  In  many  instances  such  courses 
permit,  through  having  only  half  the 
students  in  residence  at  one  time,  more 
efficient  use  of  space  and  equipment  in 
the  college.  Often  the  co-operative  plan 
has  permitted  the  utilization  of  equip¬ 
ment  for  research  which  would  have 
been  far  beyond  the  means  of  the  in¬ 
stitution,  the  students  being  granted 
the  use  of  the  facilities  of  the  industry 
served. 

Two  dominant  notes  were  sounded 
throughout  the  whole  discussion  when¬ 
ever  teacher  requisites  were  mentioned; 
the  first  and  more  insi.stent  was  “can 
the  teacher  teach”;  the  other  was  “is 
the  teacher  qualified  as  a  leader  in  re¬ 
search  and  industry.”  All  seemed  to 
agree  that  the  teacher  was  the  most  im¬ 
portant  factor  in  the  effectiveness  of 
any  curriculum.  One  institution  con¬ 
siders  four  chief  points,  in  the  order 
named,  in  selecting  members  to  its  in¬ 
structional  staff — scholarship,  teaching 
ability,  professional  .standing,  and  apti¬ 
tude  or  training  in  the  humanities.  An¬ 
other  paper  suggested  the  advisability 
for  the  training  of  teachers  in  a  sum¬ 
mer  course  of  a  month’s  duration,  with 
suitable  arrangements  made  for  in¬ 
struction,  expense  of  the  young  in¬ 
structors  who  would  attend,  scope  of 
the  training,  and  other  details. 

Curricula 

In  the  presentation  of  the  study  re¬ 
lating  to  curricula,  the  subject  of  for¬ 
eign  languages  evoked  a  good  deal  of 
spirited  discussion.  Dean  Cooley  cham¬ 
pioned  the  cause  of  the  study  of  lan¬ 
guage  for  the  practical  reason  of  possi¬ 
ble  invasion  of  foreign  fields,  and  pre¬ 
cipitated  a  warm  debate.  The  findings 
of  fact  show'  that  foreign  languages 
are  not  so  much  admission  require¬ 
ments  as  formerly,  nor  so  much  re¬ 
quired  courses  of  study  in  engineering 
colleges.  In  the  course  of  the  discus¬ 
sion  some  members  held  that  foreign 
languages  had  never  been  demonstrated 
to  have  had  enough  mor'*  value  than 
various  other  so-called  cultural  subjects 


to  warrant  their  inclusion  to  the  ex¬ 
clusion  of  the  other  courses. 

Board  of  Investigation 

Probably  the  most  important  single 
feature  of  the  convention  was  the  re¬ 
port  of  the  Board  of  Co-ordination  and 
Investigation.  Associate  Director 
Hammond’s  summary  of  the  fact-gath¬ 
ering  stages  set  forth  such  a  mass  of 
careful,  thorough,  all-inclusive  evidence 
as  to  be  almost  unique  in  the  history  of 
engineering  education.  Chairman  Scott 
reported  on  some  of  the  administrative 
phases  of  the  work.  Noteworthy  in  his 
statement  were  the  encouragement  and 
appreciation  expressed  by  the  various 
bodies  concerned,  and  their  admonition 
to  proceed  to  the  application  of  the 
principles  evolved  from  the  study. 

Director  Wickenden  made  analysis 
and  recommendation  on  the  basis  of 
the  facts  found  in  the  investigation. 
His  report,  throughout,  was  construc¬ 
tive  rather  than  destructive.  The  pres¬ 
ent  order,  by  it,  would  not  be  destroyed, 
or  crippled  by  serious  alteration,  but 
rather  would  be  strengthened  and  am¬ 
plified  until  engineering  education  was 
more  balanced  and  stabilized  in  all  in- 
.stitutions.  By  the  report,  the  four  year 
course,  with  simplification  and  unifica¬ 
tion  of  subject  matter,  may  be  confi¬ 
dently  expected  to  give  a  good  general 
training  upon  which  to  build  an  intense 
technical  knowledge  by  graduate  study, 
extension  courses,  or  post-scholastic  edu¬ 
cation.  The  technical  engineer  of  today 
is  called  upon  to  be  thoroughly  trained 
in  one  field  and  intelligent  in  several 
allied  fields.  This  demands  broad  gen¬ 
eral  training,  followed  by  education 
along  with  practice.  The  report  re¬ 
peatedly  stressed  the  fact  that  con¬ 
certed  action  by  the  col’^ges  is  neces¬ 
sary  to  insure  real  progress  now.  It 
is  evident  that  the  colleges  alone  cannot 
solve  the  problem  of  engineering  educa¬ 
tion,  but  that  the  industries,  the  engi¬ 
neering  societies,  and  the  colleges  must 
work  together  to  meet  their  mutual  ob¬ 
ligations  and  serve  their  mutual  inter¬ 
ests.  In  the  early  fall,  a  group  of 
deans  and  executive  officers  wnll  meet 
to  formulate  a  program  of  action  to 
reach  practices  making  for  further 
co-ordination  in  engineering  education. 

Because  of  the  death  of  Dean  Ray¬ 
mond,  the  convention  was  hastened  to  a 
close  a  half  day  sooner  than  had  been 
scheduled  by  presenting  some  of  the 
matters  of  business  on  the  evening 
which  was  to  have  been  devoted  to  the 
banquet  and  by  cutting  short  the  final 
discussion  period. 

The  officers  for  the  coming  year  are: 
O.  M.  Leland,  Dean  of  En^neering, 
University  of  Minnesota,  president;  H. 
W.  Tyler,  Massachusetts  Institute  of 
Technology  and  W.  S.  Rodman,  Uni¬ 
versity  of  Virginia,  vice-presidents;  F. 
L.  Bishop,  Dean  of  Engineering,  Uni¬ 
versity  of  Pittsburgh,  secretary;  W.  0. 
Wiley,  treasurer;  Miss  Sada  A.  Har- 
barger,  Ohio  State,  W.  K.  Hatt,  Purdue, 
E.  R.  Hedrick,  University  of  California, 

R.  A.  Seaton,  Dean  of  Engineering, 
Kansas  State  Agricultural  College,  J. 
W.  Votey,  University  of  Vermont,  and 

S.  M.  Woodward,  State  University  of 
Iowa,  council.  The  next  convention  of 
the  society  will  be  held  at  the  Univer¬ 
sity  of  Maine,  Orono,  Maine. 
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Cement  Association  Takes  Over 
Research  Work 

After  June  30  the  work  of  the  .Stuc- 
ture  Materials  Research  Laboratury, 
which  has  been  carried  on  by  the  !’■  n' 
land  Cement  Association  in  co-op.  ra¬ 
tion  with  the  Lewis  Institute  at  the 
building  of  the  latter,  19.51  West 
Madison  St.,  Chicago,  will  move  to  the 
new  P.C.A.  building,  33  W.  Grand  .\ve., 
Chicago.  The  work  there  will  be  con¬ 
tinued  as  the  Research  Laboratory  of 
the  Portland  Cement  Association.  Duff 
A.  Abrams  continues  in  charge  of  the 
laboratory. 


Overflow  Indicates  Silting  Up 
of  Pescadero  Cut 

On  June  14  telegraphic  dispatches 
from  Calexico  stated  that  about  half 
the  flow  in  the  Colorado  River  was 
pouring  through  a  600-ft.  break  in 
Pescadero  levee  which  extends  to  the 
southwest  beyond  Pescadero  Cut  and 
along  its  north  side.  The  break  was  not 
considered  a  menace  to  Imperial  Valley 
lands  because  the  river  is  now  at  a  com¬ 
paratively  low  stage  and  the  Saiz  and 
Volcano  Lake  levees  stand  as  a  second 
line  of  defence  some  distance  to  the 
west  and  north  of  the  overflowing 
waters. 

Significance  attaches  to  the  break, 
however,  because  it  occurs  with  a  flow 
of  only  65,000  or  70,000  sec.ft.  while  in 
June,  1922,  the  year  in  which  the  Pes¬ 
cadero  Cut  was  put  in  service,  a  flood  of 
112,000  sec.ft.  followed  this  route 
without  overflow.  It  is  believed  that  a 
considerable  silting  up  of  this  route 
has  occurred,  probably  just  below'  the 
Pescadero  Cut  itself.  The  present  sit¬ 
uation  has  given  rise  to  .speculation  as 
to  what  might  occur  in  a  heavy  flood. 
The  flood  of  1916  amounted  to  about 
240,000  sec.ft. 


Moffat  Tunnel  Commission 
Sells  More  Bonds 

Unforeseen  difficulties  existing  in  bor¬ 
ing  the  Moffat  Tunnel  have  increased 
the  cost  beyond  the  upset  price  of 
$6,720,000  laid  down  by  the  Colorado 
Legislature  in  1922  when  it  ordered  the 
tunnel  driven.  Little  preliminary  in¬ 
vestigation  along  the  line  of  the  tunnel 
was  or  could  be  made  in  the  way  of 
borings  on  which  to  base  cost  estimates. 
A  new  5J  per  cent  loan  of  $3,500,000 
just  negotiated  is  the  second  supple¬ 
mental  loan,  the  first  being  for 
$2,500,000.  Much  of  the  added  cost  is 
chargeable  to  timbering  required  by  the 
nature  of  the  work  encountered  and  by 
other  normal  developments  of  the  work, 
but  aside  from  some  water  flows  there 
have  been  no  serious  difficulties.  J. 
Vipond  Davies,  con.sulting  engineer, 
states  that  work  is  proceeding  satisfac¬ 
torily  and  conditions  encountered  are 
normal. 

Progress  as  of  May  15th  was  re¬ 
ported  as  follows;  Pioneer  tunnel, 
east  portal  15,459  ft.,  west  portal  12,413 
ft.,  leaving  4,511  ft.  between  the  head¬ 
ings;  main  tunnel,  east  portal  14,868  ft., 
west  portal  12,038  ft.  The  railroad  tun¬ 
nel  has  been  enlarged  to  full  size  13,239 
ft.  at  the  eastern  end  and  6,760  ft.  at 
the  western  end. 
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Encfwoerind  Societies 


Calendar 


Annaal  Mfrllnga 

A\tERICAN  SOCIETY  FOR  TESTING 
MATERIALS.  I’hlladelphia,  Pa.; 
Annual  MeetinK.  Atlantic  City, 
N.  J.;  June  21-25,  1926. 

WIERICAN  SOCIETY  OF  CIVIL. 

^  engineers.  New  York.  N.  Y. : 
.Summer  MeetinK,  Seattle,  Wash., 
•luiy  11-16;  Annual  Convention, 
rhiiadelphia.  Pa.,  October  4-9, 
1926. 

\E\V  ENGLAND  WATER  WORKS 

‘  association,  Bo.ston.  Maas. ; 
Annual  MeetinK,  Providence,  R.  I., 
Sept.  14-1”  1926. 

INTERNATIONAL  CITY  MANA¬ 
GERS’  ASS(X?IATION,  Lawrence, 
Kansas  :  Annual  Convention.  Colo¬ 
rado  Springs,  Colo.,  Sept.  21-23, 
1926. 


The  Providence  (R.  I.)  EngineerinR 
Society  at  its  June  8  meeting  elected 
the  followinpr  officers:  President,  Fran¬ 
cis  B.  Marsh;,  vice-president,  R.  Leslie 
Fletcher;  secretary,  A.  W.  Meyer;  and 
treasurer,  C.  T.  Morey. 

The  Council  of  the  Affiliated  Tech¬ 
nical  Societies  of  Boston  held  its  annual 
meeting  June  7  and  elected  for  the  en¬ 
suing  year  the  following  officers:  Chair¬ 
man,  Frederic  A.  Eustis;  vice-chairmen, 
Lewis  E.  Moore  and  Frank  A.  Marston; 
and  treasurer,  Alfred  Kellogg. 

The  San  Francisco  Section  of  the 
.American  Society  of  Civil  Engineers 
at  its  bimonthly  meeting  on  June  15 
elected  R.  A.  Monroe  secretary-treas¬ 
urer  to  succeed  Harold  B.  Hammill.  A. 
Kempkey  presented  the  paper  of  the 
evening  which  described  the  Gordon 
Valley  project  that  provides  a  water 
supply  for  the  city  of  Vallejo. 


Personal  Notes 


Dr.  Charles  Terzaghi,  during  the 
past  year  special  lecturer  on  soil 
mechanics  at  Massachusetts  In.stitute 
of  Technology,  has  been  appointed  asso¬ 
ciate  professor  at  the  Institute. 

Thorndike  Saville,  professor  of 
hydraulic  and  sanitary  engineering  at 
the  University  of  North  Carolina,  has 
been  given  a  year’s  leave  of  absence 
from  the  University  and  from  his  work 
for  the  North  Carolina  Department  of 
Conservation  and  Development.  Pro¬ 
fessor  Saville,  who  recently  made  a 
brief  trip  to  Venezuela  for  the  Inter¬ 
national  Health  Board  of  the  Rocke¬ 
feller  Foundation  in  company  with  Dr. 
H.  H.  Howard,  Director  for  the  West 
Indies  for  the  Rockefeller  International 
Health  Board,  has  been  “loaned”  to  the 
government  of  Venezuela  to  organize 
and  for  the  time  to  administer  a  Bu¬ 
reau  of  Sanitary  Engineering.  The 
Venezuelan  government  has  control  of 
many  municipal  affairs,  including  water 
supply,  sewage,  garbage  and  malaria 


control.  Professor  Saville  will  investi¬ 
gate  and  plan  additional  new  water 
supplies  for  some  of  the  larger  cities 
of  Venezuela.  He  will  take  with  him 
an  assistant  engineer  from  this  coun¬ 
try,  but  otherwise  his  staff  will  be  sup¬ 
plied  by  the  Venezuelan  government. 
He  will  sail  for  Venezuela  with  his 
family  July  3. 

A.  J.  Boze  has  been  appointed  county 
highw'ay  engineer  for  Adams  County, 
Wisconsin,  to  succeed  John  McGregor, 
resigned. 

Frank  Burton  has  tendered  his  re¬ 
signation  as  commission  of  the  building 
department  of  the  city  of  Detroit,  in 
order  to  go  into  private  practice  in 
Detroit.  Mr.  Burton  has  been  building 
commissioner  in  Detroit  for  the  past 
five  years;  he  is  also  president  of  the 
Building  Officials  Conference. 

W.  K.  Seitz,  lately  city  engineer  of 
St.  Joseph,  Mis.souri,  has  resigned  his 
former  position  to  become  city  manager 
of  Melbourne,  Florida. 

Major  General  Harry  Taylor,  the 
retiring  Chief  of  Engineers,  expects  to 
remain  at  his  desk  until  the  very  end 
of  his  term.  He  will  turn  the  office  over 
to  Major  General  Edgar  Jadwin,  his 
successor,  on  June  28,  but  he  will  have 
to  remain  on  duty  for  several  days  to 
dispose  of  the  various  matters  he  has 
been  handling  personally.  General  and 
Mrs.  Taylor  will  leave  shortly  for  an 
extended  European  tour. 

Thomas  T.  Towles,  formerly  with 
the  Department  of  Public  Works,  Rich¬ 
mond,  Va.,  and  prior  to  that  with  the 
du  Pont  Engineering  Co.,  has  recently 
taken  a  position  as  engineer  in  the 
structural  division  of  Stone  &  Webster, 
Inc.,  Boston,  Mass. 

Major  M.  P.  Fox  of  the  Corps  of 
Engineers  is  in  Brussels  to  attend  the 
Navigation  Congress.  While  in  Europe 
he  will  visit  various  navigation  works. 

H.  R.  Wake,  of  the  engineering  staff 
of  the  Aluminum  Company  of  Canada, 
has  been  appointed  town  manager  of 
Arvida,  the  new  industrial  town  on  the 
Saguenay  River. 

A.  D.  C  Blanchard,  hydraulic  engi¬ 
neer  of  the  New  Brunswick  Electric 
Power  Commission,  has  resigned  and 
will  join  the  staff  of  the  International 
Paper  Co.,  Grand  Falls,  N.  B. 

G.  S.  Smith  has  been  appointed  as¬ 
sistant  division  engineer  of  the  Colorado 
division  of  the  Missouri  Pacific  R.R. 

Frank  A.  Barbour  and  G.  Gale 
Dixon  announce  the  dissolution  of  the 
partnership  of  Barbour  and  Dixon,  con¬ 
sulting  engineers,  Boston,  Mass.  Mr. 
Barbour  will  practice  in  his  own  name, 
as  prior  to  the  partnership,  specializing 
in  hydraulic  and  sanitary  engineering, 
with  offices  in  the  Tremont  Building, 
Boston.  Mr.  Dixon  joins  the  engineer¬ 
ing  staff  of  the  Mahoning  Valley  Sani¬ 
tary  District,  at  Youngstown,  Ohio. 

F.  M.  Randlett  has  been  promoted 
1  to  the  position  of  Pacific  Coast  Man- 
■  ager  of  Robert  W.  Hunt  Co.  Mr.  Rand- 
•  lett  was  formerly  district  manager  in 
1  the  Pacific  Northwest,  with  headquar¬ 


ters  at  Portland,  Ore.,  and  Seattle, 
Wash.,  and  previous  to  that  time  was 
for  many  years  chief  enginet>r  of  the 
Water  Department  of  Portland,  Ore.; 
he  served  previously  in  the  engineer¬ 
ing  department  of  the  New  York,  New 
Haven  &  Hartford  R.R.  and  with  Stone 
&  Webster,  Inc. 

William  B.  Ge.ster.  who  e.stablished 
the  San  Francisco  office  of  Robert  W. 
Hunt  Co.  in  1903,  continues  his  asso¬ 
ciation  with  that  company  in  the  capac¬ 
ity  of  consulting  engineer,  with  head¬ 
quarters  at  San  Francisco. 

J.  H.  Manning,  vice-president  of  the 
division  of  engineering  and  construc¬ 
tion,  Stone  &  Webster,  Inc.,  Boston, 
will  shortly  transfer  his  headquarters 
to  the  New  York  office  of  the  company 
at  120  Broadway. 

Edward  E.  Wall,  formerly  director, 
public  utilities,  for  the  city  of  St.  Louis 
and  for  many  years  water  commis¬ 
sioner  has  opened  an  office  as  consult¬ 
ing  engineer  in  the  Merchants-Laclede 
Building,  St.  Louis. 

Verne  E.  Alden,  a.s.sistant  to  gen¬ 
eral  superintcmdent  of  Consolidated 
Gas,  Electric  Light  &  Power  Co.,  of 
Baltimore,  Md.,  for  the  past  eight  years 
and  prior  to  that  in  electrical  design 
work  with  the  Westinghouse  Electric 
&  Manufacturing  Co.  at  East  Pitts¬ 
burgh,  Pa.,  has  joined  the  mechanical 
division  of  Stone  &  Webster,  Inc.,  at 
its  Boston  office. 

C.  F.  Loweth,  Chicago,  Ill.,  chief 
engineer  of  the  Chicago,  Milwaukee  & 
St.  Paul  Ry.,  received  the  degree  of 
doctor  of  engineering  from  Rose  Poly¬ 
technic  Institute,  Terre  Haute,  Ind., 
June  10. 

George  L.  Alden,  head  of  the  me¬ 
chanical  engineering  department  of 
Worcester  Polytechnic  Institute,  Wor¬ 
cester,  Mass.,  received  from  this  in¬ 
stitute  June  18  the  degree  of  doctor  of 
engineering.  Professor  Alden  has  been 
engaged  during  the  past  few  years  in 
developing  the  new  hydraulic  labora¬ 
tory  for  Worcester  Polytechnic  Insti¬ 
tute,  which  was  opened  recently. 


Obituartj 


Charles  G.  Young,  consulting  engi¬ 
neer,  New  York  City,  former  president 
of  the  C.  G.  Young  Engineering  Co., 
died  suddenly  at  a  place  near  San 
Juan,  Porto  Rico,  June  16,  after  return¬ 
ing  from  work  on  an  engineering  proj¬ 
ect  in  Santo  Domingo.  Mr.  Young  was 
born  in  Bath,  N.  Y.,  in  1866,  was  edu¬ 
cated  at  Haverling  Academy,  and  was 
engaged  for  a  number  of  years  in  elec¬ 
trical  engineering  work.  From  1902 
to  1909  he  was  construction  manager 
for  the  White-Crosby  Co.  and  the  J.  G. 
White  Co.  Since  1909  he  had  been 
president  of  the  company  bearing  his 
name,  engaged  in  consulting  engineer¬ 
ing  and  construction  work,  investiga¬ 
tions  and  plans  for  public  utilities,  in 
this  country.  South  America,  Europe 
and  Asia, 
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Concrete  Road  Yardage 

For  May  the  square  yardape  included 
in  concrete  pavement  contract  awards, 
according  to  the  Portland  Cement  Asso¬ 
ciation  were:  8,910,678  for  roads; 

4,619,195  for  streets;  and  507,250  for 
alleys;  or  a  total  for  the  month  of 
14,037,123  .sq.yd. 

The  accompanying  table  summarizes 
the  statistics  for  the  current  year; 

fSQI  ARK  YARDS  OF  CONCRKTE  PAVEMENT 
AWARDED  DURING  1926 

Total 

Month  Roails  Strocta  Alleys  All  Classes 

Jan .  2,161.415  1,410.201  57,218  3,628,834 

Feb .  2.726,611  2,010,941  274.836  5,012,388 

.March  .  4,662,885  3,050.630  224.879  7,938,394 

Annl...  8,758,195  4.324,729  479,763  13,562,687 

May....  8,910,678  4,619,195  507,250  14,037,123 

Totals  27,219,784  15,415.696  1,543,946  44.179,426 


Relative  Wear  of  Floorings 

Experimental  w'ork  at  the  Mellon 
Institute  of  Industrial  Research,  Pitts¬ 
burgh,  instituted  by  tile  manufacturers, 
has  resulted  in  some  comparative  data 
on  wood  and  other  flooring  materials. 

Pressure  was  applied  on  the  different 
materials  by  a  wheel  shod  with  leather 
surfaces  and  fine  sand  w’as  constantly 
fed  between  the  leather  and  floor  mate¬ 
rial  to  imitate  the  effect  of  dirt  ordi¬ 
narily  found  in  some  amount  on  all 
floors.  After  a  test  period  of  similar 
duration  in  each  case,  the  material  was 
weighed  to  determine  the  percentage 
loss  by  abrasion.  Following  is  a  list 
of  the  materials  tested  and  the  amount 
of  wear  under  the  test: 


.\verape 

Material  I’er  Cent  Loss 

Vitreous  tile  .  4-57 

Marble  .  23.18 

Maple  wood  .  23.79 

Rubber  .  20.59 

I.lnoleuni  .  ,'>6.57 

Oxychloride  cement  .  50.10 

Neat  Portland  cement .  16.79 

Asphaltic  composition  .  80.11 

Cork  tile .  45.93 


It  will  be  noted  that  vitreous  tile 
resisted  wear  most  effectively.  The 
test  conditions  were  perhaps  not  en¬ 
tirely  representative  of  actual  practice, 
as  mortar  of  cement  and  sand,  rather 
than  neat  Portland  cement,  is  usually 
employed  for  floor  surfacing,  and  the 
wood  floors  were  tested  without  the 
protection  of  varnish  or  other  floor 
finish,  such  as  is  almost  invariably 
applied  in  practice. 


National  Training  School  for 
Apprentice  Tile  Setters 

Under  the  auspices  of  the  Associated 
Tile  Manufacturers,  a  training  school 
for  apprentice  tile  setters  is  under  way 
at  Dunwoody  Institute  in  Minneapolis. 
A  few  years  ago  an  experimental 
course  was  conducted  at  Dunwoody  by 
the  tile  manufacturers  but  there  fol¬ 


lowed  a  period  during  which  the  prog¬ 
ress  was  slow. 

The  new  school  is  planned  for  four 
courses,  the  first  beginning  on  June  1. 
Each  course  is  13  weeks.  The  other 
courses  will  start  in  September  and  De¬ 
cember  of  this  year  and  in  March,  1927. 
There  are  about  20  apprentices  in  the 
course  now  under  way.  It  is  the  intention 
of  the  school  to  show  that  instruction 
can  be  given  in  a  way  that  will  shorten 
the  apprenticeship  term,  turn  out  good 
workmen  and  yet  not  overcrowd  the 
ranks  of  the  trade. 

f"'  ■'  '  \ 

Business  Notes 

t-  ■  . — ] 

General  Electric  Co.,  Schenectady, 
N.  Y.,  announces  that  it  is  aiding  in  the 
manufacture  of  two  new  oil-electric 
locomotives  that  are  to  be  applied  to 
industrial  and  short  line  freight  service. 
The  Red  River  Lumber  Co.  plans  to 
place  a  100-ton  oil-electric  locomotive 
in  service  on  a  line  15  to  20  miles  in 
length.  Maximum  grades  are  of  2  to 
3  per  cent.  The  Utah  Copper  Co.  will 
soon  place  a  60-ton  unit  in  service  at 
Bingham,  Utah,  for  hauling  wa.ste  cars 
on  the  upper  levels  at  its  mine.  The 
100-ton  locomotive  is  similar  to  those 
used  by  the  Long  Island  and  Great 
Northern  Railway.  The  smaller  loco¬ 
motive  is  like  those  of  the  Central  Rail¬ 
road  of  New  Jersey,  B.  &  0.,  Lehigh 
Valley,  D.  L.  &  W.,  Reading  and  the 
Erie.  These  oil-electric  locomotives  are 
being  developed  jointly  by  the  Ameri¬ 
can  Locomotive  Co.,  Ingersoll-Rand  Co. 
and  General  Electric  Co. 

Fairbanks  Steam  Shovel  Co., 
Marion,  Ohio,  has  been  purchased  by 
the  Osgood  Co.,  of  the  same  city.  The 
purchasers  are  prepared  to  furnish 
from  the  records  and  drawings  now  in 
their  possession  repair  parts  for  Fair¬ 
banks  machinery  and  equipment  that 
is  now  in  the  field.  Charles  Melvin, 
who  was  connected  with  the  Fairbanks 
Steam  Shovel  Co.  for  24  years,  has 
been  retained  by  the  Osgood  Co.  and 
placed  in  charge  of  the  department  for 
handling  service  and  repair  parts  on 
Fairbanks  machines.  All  owners  of 
dredges  or  other  Fairbanks  equipment 
are  requested  to  write  to  the  Osgood 
Co.,  giving  the  present  location  of  their 
machinery. 

Timken  Roller  Bearing  Co.,  Can¬ 
ton,  Ohio,  announces  the  following 
changes  in  its  personnel:  H.  E.  Gilmore 
promoted  to  manager  of  the  St.  Louis 
branch,  following  several  years’  experi¬ 
ence  at  the  Chicago  branch ;  G.  W. 
Curtis  promoted  from  industrial  equip¬ 
ment  engineer  to  district  manager  of 
sales,  industrial  division,  for  the  Mil¬ 


waukee  territory.  S.  M.  Weeknein 
succeeds  Mr.  Curtis  as  industrial  equip, 
ment  engineer.  G.  W.  Richards  and 
A.  R.  Spicacci  are  appointed  assistants 
to  Mr.  Weekstein. 

Freeman  W.  Stowe,  formerly  -ale> 
engineer  with  the  Sivyer  Steel  Casting 
Co.,  Milwaukee,  has  become  associated 
in  the  same  capacity  with  Deemer  Steel 
Casting  Co.,  New  Castle,  Del. 

Armco  Culvert  &  Flume  MANUKAr- 
TURERS  Association  is  celebrating  this 
year  the  30th  anniversary  of  the  in¬ 
vention  of  the  corrugated  culvert.  In 
the  thirty  years  the  original  design  has 
remained  unchanged.  The  first  cor¬ 
rugated  culvert  manufactured  by  the 
inventor,  James  H.  Watson,  was  re¬ 
cently  removed  from  under  a  public 
highway  near  Craw'iordville,  Ind., 
w'here  it  had  been  placed  in  1896.  It 
is  now  on  display  at  the  association’s 
research  laboratory  at  Middletown, 
Ohio. 

A.  W.  Claussen,  formerly  assi.stant 
engineer  of  the  National  Underwriters 
Laboratories,  Chicago,  has  joined  the 
organization  of  the  MeWane  Cast  Iron 
Pipe  Co.,  Birmingham,  Ala.,  as  research 
engineer,  with  headquarters  in  Bir¬ 
mingham. 

Westinghouse  Electric  &  Mfg.  Co., 
East  Pittsburgh,  Pa.,  announces  that 
Francis  Hodgkinson,  for  many  years 
chief  engineer  of  the  South  Philadel¬ 
phia  Works,  has  been  appointed  the 
consulting  mechanical  engineer  for  the 
organization  as  a  whole.  At  the  same 
time  the  office  of  chief  engineer  has 
been  discontinued,  and  a  new  position, 
manager  of  engineering,  announced. 
Appointed  to  the  new  position  is  A.  D. 
Hunt,  for  many  years  a  member  of  the 
engineering  staff  of  the  company. 

I -  '  1 

Equipment  and  Materials 

1-  -  -  1 

Tandem  Roller  Powered  by 
Gasoline  Engine 

Embodying  several  new  details  in 
addition  to  the  change  from  steam  to 
gasoline  power,  a  new  tandem  road 
roller  manufactured  by  the  Gallon  Iron 
Works  &  Mfg.  Co.,  Gallon,  Ohio,  is 
available  in  5,  6,  7,  and  8-ton  sizes.  A 
Hercules  four-cylinder  motor  is  used, 
mounted  in  a  rigid  chassis  frame.  The 
gearing  to  the  driving  roll  is  a  simple 
spur  gear  arrangement.  The  roller 
has  two  speeds  each  way,  of  2  m.p.h. 
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and  3i  m.p.h.  Gears,  shafting:  and  The  adjustable  span  feature  is  made 
bearingrs  are  inclosed  in  a  cast-iron  possible  by  the  clamp  connection  be- 
casf,  while  the  entire  mechanism  is  tw’een  the  column  and  the  crossbeam, 
inclo.-ed  in  a  sheet  metal  housing.  Both  There  are  no  connections  that  require 
hand  and  power  steering  gear  are  pro-  the  drilling  of  bolt  holes, 
vided,  the  fetter  being  driven  directly  The  unit  consists  of  cross  beams  of 
from  the  crank  shaft  of  the  engine.  8-in.  I-sections  to  which  are  clamped 
Other  features  are  adjustable  scrapers  4-in.  steel  pipe  columns  connected  in  a 
on  the  rolls,  phosphor  bronze  bearings  longitudinal  direction  by  li-in.  steel 
for  the  axles,  and  sprinkling,  cooling,  pipe.  A  wooden  nailing  strip  is  bolted 
and  gasoline  tanks  of  large  capacity.  to  the  bottom  of  the  cross  beam  for  at- 

taching  to  the  wooden  stringers  resting 
on  the  sill.  Wooden  panel  balustrades 

Sidewalk  Protection  Bridge  Uses 
Standardized  Steel  Frame 

For  protecting  sidewalks  around 
buildings  under  construction  or  repair, 
the  Patent  Scaffolding  Co.,  New  York 
City,  has  developed  a  standardized 


New  Fordson  Roller  Convertible 
Into  Three  Different  Sizes 

By  means  of  an  arrangement  for 
bolting  heavy  disks  to  the  wheels,  the 
Wehr  Co.,  Milwaukee,  has  produced  a 
Fordson  road  roller  which  can  be  made 
into  a  three-  a  four  or  a  five-ton  ma¬ 
chine.  Disks  bolted  to  the  rear  wheels 
make  it  a  four-ton  roller,  and  to  both 
the  front  and  rear  wheels  convert  it 
to  a  five-ton  machine.  A  feature  is  that 
the  scarifier  has  been  located  ahead  of 
the  center  of  gravity.  This  means,  it 
is  claimed,  that  the  pressure  required 
to  force  the  teeth  into  the  ground  does 
not  les.sen  traction  by  lifting  up  on  .the 
drive  wheels. 

The  frame  is  of  8-in.  channel  steel, 
and  a  3-in.  diam.  steel  shaft  is  used  on 
the  front  axle.  The  equipment  is  12  ft. 


FIG.  1 — SIDEWALK  BRIDGE  AT 
STEVENS  HOTEL.  CHICAGO 


ing-beam,  and  the  other  two  screws  are 
spread  equidistant  from  the  center  line 
at  the  back  of  the  machine.  This  ar¬ 
rangement  is  said  to  be  most  convenient 
for  conducting  tests,  since  the  operator 
is  in  full  view  of  the  specimen  at  all 


times,  and  the  other  witnesses  of  the 
test  can  make  observations  from  any 
one  of  three  points. 


steel  frame  sidewalk  bridge.  The  illus¬ 
trations  show  the  installation  around 
the  new  Stevens  Hotel  in  Chicago  where 
1,000  ft.  of  this  sidewalk  bridge  is 
being  used.  The  rental  value  on  this 
job  is  about  $5,000  a  month.  The  bridge 
may  be  either  purchased  outright  or 
rented  from  the  company.  It  is  claimed 
to  be  cheaper  than  wood  scalfording, 
easier  to  erect,  and  more  pleasing  in 
architectural  appearance. 

The  bridge  is  suitable  for  any  desired 
span  and  the  columns  may  be  shifted 
to  miss  obstructions,  driveways,  etc. 


In  all  of  the  newer  designs  oC  this 
m.achine  the  space  between  the  pulling  { 

screws  has  been  widened  so  that  there 
is  more  table  room  and  additional  space 
for  the  placing  of  specimens  and  in¬ 
struments  for  making  observations. 

The  load  is  indicated  on  a  micrometer 
dial-screw  beam  up  to  full  capacity  of 
the  machine  without  the  use  of  end 
weights.  The  poise  is  propelled  either 
manually  or  automatically,  and  an  auto¬ 
graphic  recorder  can  be  used  to  produce 
4  in.  long,  and  5  ft.  wide,  and  has  a  ®  stress  strain  curve. 

9-ft.  wheel  base.  The  width  of  the  The  illustration  shows  one  of  this 
rear  rolls  is  16  in.,  while  the  diameter  fype  of  testing  machines  of  IfiOO.OOO 
of  the  rear  rolls  is  42,  and  the  diameter  capacity  in  the  laboratory  of  Ohio 
of  the  front  rolls  30  in.  There  are  State  Lniversity.  This  machine  has  an 
seven  teeth  in  the  scarifier,  4i  in.  opening  between  screws  of  384  m.  A 
apart,  having  a  7-in.  ground  clearance  similar  machine  is  now  being  con- 
when  raised.  structed  for  the  American  Steel  Foun- 

‘  dries  of  the  same  capacity,  but  having 

a  clear  space  of  74  in.  between  the 
New  Line  of  Vertical-Screw  screws. 

Testing  Machines 

A  patent  was  granted  Feb.  16,  1926, 
for  the  new  line  of  testing  machines 
that  has  recently  been  introduced  by 
the  Riehle  Brothers  Testi/ig  Machine 

Co.,  Phil^elphia,  Pa.  The  rotating  ^rosa  Ties  —  Carnegie  Steel 

screw  feature  on  the  old  designs  has  (;jq  ^  Pittsburgh,  has  issued  the  ninth 
been  retained,  so  that  no  part  of  the  edition  of  its  booklet  on  .steel  cross  tie.s, 
ni^chine  projects  below  the  base  line,  which  is  divided  into  three  sections — 

This  makes  a  savings  in  foundation  mine  ties,  ties,  for  portable  tracks,  and 
costs,  and  permits  the  installation  of  ties  for  steam  and  electric  railroads, 
a  te.sting  machine  in  many  locations, 

where  otherwise  it  would  be  impossible.  Silent  Chain  Drive — Link-Belt  Co., 

The  machine  embodies  the  three  Chicago,  in  its  book  No.  812,  shows  the 
pulling-screws  feature,  with  which  it  is  use  of  its  silent  chain  drive  for  machine 
impossible  to  load  the  machine  so  that  tools.  Illustrations  and  examples  of  its 
each  of  the  three  screws  does  not  carry  use  under  many  conditions  are  given,  so 
its  share  of  the  load.  A  single  screw  that  this  book  supplements  the  com- 


Publications  from  the 
Construction  Industry 


fig.  2— detail,  of  column  connec¬ 
tion  TO  CROSSBEAM 


has  been  placed  on  the  center  line  of 
the  machine  toward  the  front  or  weigh- 


pany’s  book  No.  125  which  contains  list 
prices,  methods  of  figuring  drives,  and 


Business  Side  of  Construction 

'  FACTS  AND  EVENTS  THAT  AFFECT  COST  AND  VOLUME. 


This  Week*s  Contracts — Week  Ago— 

Same  Week  Last  Year 

The  money  value  of  contracts  reported  in  the  present  issue  of 
Engineering  News-Record  is  here  compared  with  the  figures  for 
corresponding  weeks.  Minimum  costs  observed  are:  $15,000  for 
water-works  and  excavations;  $25,000  for  other  public  works; 
$40,000  for  industrial  and  $150,000  for  commercial  buildings. 


Money  Value  of  Contracts  Let — Entire  U.  S. 


Week  Ending 

Public  Work 

Private  Work 

Total  Contracts 

June  24, 1926 . 

June  17,  1926 . 

June  25,  1925 . 

$19,894,000 

29,497,000 

24,917,000 

$23,717,000 

27,896,000 

30,685,000 

$43,611,000 

57,393,000 

55,602,000 

Heaviest  Week 

1926,  Mar.  11 . 

1925,  Sept.  3  . 

13,029,000 

16,215,000 

73,613,000 

69,424,000 

86,642,000 

85,639,000 

January  1  to  date 

1926 . 

1925 . 

511,956,000 

498,288,000 

850,525,000 

640,071,000 

1,362,481,000 

1,138,359,000 

Railways  Use  Quarter  of  U.  S.  Steel  Output  in  1925 

Less  Fuel,  Lumber  and  Cement  and  More  Steel  and  Ballast  Required 
Than  During  1924 


complete  information  about  the  details 
of  the  product. 

Gears — Foote  Bros.  Gear  &  Ma¬ 
chine  Co.,  Chicago,  has  issued  a  600- 
page  book  containing  a  catalog  of  its 
complete  line  of  gears  and  speed  re¬ 
ducers,  and  much  engineering  informa¬ 
tion  on  the  same,  besides  mathematical 
tables  and  other  information  on  me¬ 
chanical  engineering  subjects.  It  is  in¬ 
dexed  by  subjects  on  each  page,  and 
has  a  complete  cross  reference  index 
in  the  back.  It  comprises  in  fact  a 
treatise  on  modern  speed  reduction 
units  and  industrial  gearing,  and  should 
be  a  valuable  reference  book. 

Drill  Carriages — Sullivan  Ma¬ 
chinery  Co.,  in  its  Bulletin  No.  81-L 
describes  its  drill  carriage  which  was 
develoi)ed  by  I).  J.  O’Rourke,  formerly 
in  charge  at  one  of  the  portals  of  the 
Moffatt  Tunnel,  and  now  on  the  com¬ 
pany’s  staff. 

Lumber  IFaste  Prevention  —  Na¬ 
tional  Lumber  Manufacturers’  Asso¬ 
ciation,  in  its  “National  Lumber  Hand¬ 
book”  for  June,  1926,  publishes  descrip¬ 
tions  of  the  prize  winning  devices  in  its 
recent  waste  prevention  contest.  Text 
and  urawings  explain  the  devices  in  de¬ 
tail.  Conditions  for  the  1926-1927  con¬ 
test  are  also  given. 

For  Brinell  Machines  —  Morehouse 
Machine  Co.,  York,  Pa.,  has  issued  a 
pami)hlet  dated  June,  1926,  describing 
its  pro^’ing  ring  for  calibrating  Brinell 
hardness  testing  machines.  These  prov¬ 
ing  rings  developed  by  the  Bureau  of 
Standards  have  just  been  put  on  a 
commercial  basis,  this  pamphlet  an¬ 
nounces. 

Power  Shovels  and  Cranes — KoEHR- 
ing  Co.,  Milwaukee,  Wis.,  has  recently 
issued  a  1926  edition  of  its  catalog  and 
specifications  on  its  size  No.  1  shovels, 
cranes  and  draglines.  Extra  complete 
specifications  are  given  together  with 
photographs  and  descriptions  of  the 
most  important  of  the  machine  details. 
Dipper  dimensions  are  considered 
rather  more  fully  than  has  heretofore 
been  the  practice. 

Rock  Asphalt — Rock  Asphalt  Corp., 
Cherokee,  Ala.,  in  its  16-page  booklet  on 
“Good  Roads,  How  They  May  Be  Made 
To  Last,”  gives  a  description  of 
Cherokee  Rock  Asphalt,  telling  what 
it  is,  how  it  is  used  and  its  advantages 
in  the  construction  of  pavements.  Illus¬ 
trations  are  given  of  the  company’s 
quarry,  plant,  testing  laboratory  and 
still  others  of  the  rock  asphalt  in  use 
on  new  and  repair  road  work. 

Air  Compessors — Buhl  Co.,  Chicago, 
devotes  two  new  bulletins.  Nos,  102  and 
lO.*!,  to  its  stationary  and  portable  air 
compressors.  Photographs  and  specifi¬ 
cations  are  given  for  both  types. 

IFire  Rope  —  Broderick  &  Bascom 
Rope  Co.,  St,  Louis,  devotes  the  May 
issue  of  its  monthly  hou.se  organ  to  a 
special  fiftieth  anniversary  number. 
The  growth  of  the  company  is  outlined 
and  the  50-year  development  of  wdre 
rope  in  a  number  of  industries  is  con¬ 
sidered  on  separate  pages. 


Fuel,  materials  and  supplies  pur¬ 
chased  by  the  Class  I  railroads  of  the 
United  States  during  the  year  1925, 
amounted  to  $1,392,000,000,  a  gain  of 
3.6  per  cent  over  the  year  preceding  and 
a  drop  of  19.9  per  cent  compared  with 
1923,  according  to  a  report  of  the 
Bureau  of  Railway  Economics  issued 
May  31,  1926. 

These  purchases  were  made  directly 
by  the  carriers  and  not  through  con¬ 
tractors  doing  construction,  equipment 
building,  or  other  work  for  the  railways. 

Of  the  total  output  of  the  nation,  the 
railroads  purchased  during  1925,  the  fol¬ 
lowing  percentages:  bituminous  coal,  28 
per  cent;  fuel  oil,  20  per  cent;  forest 
products,  20  per  cent;  steel,  25  per  cent. 

Fuel  purchases  in  1925  were  2.6  per 
cent  below  those  of  the  previous  year, 
yet  owing  to  improved  locomotives  and 
other  factors,  the  carriers  hauled  6  per 
cent  more  freight  during  the  period,  as 
measured  in  net-ton  miles. 

Iron  and  steel  requirement  for  1925 
amounted  to  $419,254,603,  of  which  $97,- 
728,989  was  for  rails  and  $321,525,614 
for  other  iron  and  steel  products. 
Total  steel  expenditures  increased  15 
per  cent  compared  with  the  year  pre¬ 
ceding  and  were  9.8  per  cent  under 
1923.  Rail  purchases  alone  were  $18,- 
000,000  in  excess  of  1924  requirements. 

Forest  products  cost  the  railroads 
$170,305,031  in  1925,  a  decrease  of  5.8 
per  cent  compared  with  the  preceding 
year  and  26.8  per  cent  under  1923. 

Fewer  .switching,  bridge  and  cross 
ties  were  used  in  1925  than  in  1924, 
owing,  it  is  claimed,  to  increased  use  of 
creosoting  and  other  preservative  meth¬ 
ods.  The  total  timber  and  lumber  foot¬ 


age  purchased,  however,  increased  9.2 
per  cent  during  the  year. 

The  carriers  required  a  smaller 
amount  of  cement  but  over  50  per  cent 
more  ballast  comparing  1925  with  the 
year  preceding. 


This  Week’s  Special  Tabulation 
of  Unit  Prices 
7.  Concrete  Masonry 

The  following  unit  prices  on  concrete 
(1:2:4)  in  place  are  included  in  the 
low  bidders’  estimates  on  various  sub¬ 
way  jobs,  1922  to  date: 


Location 

Date 

Cu.  Yd. 

Price 

per 

Cu  Yd. 

Flushing.  N.Y.... 

.  Oct  1922 

24.560 

$14  75 

Brooklyn.  N.  Y., 
Bush  nick  Ave. . 

.  Dec.  1922 

7,630 

15.00 

Rochester,  N.  Y... 

.  May  I92J 

4,000 

21  00 

Ph.Iadelphia,  Pa., 
Broad  St . 

.  July  1923 

10,000 

15  75 

Brooklyn,  N.  Y., 
Fourth  Ave . 

.  Oct.  1923 

20,000 

15  80 

Brooklyn,  N.  Y,, 
Sect.  2.  R.  70... 

.  Apr.  1924 

32.660 

16.00 

Brooklyn,  N.  Y., 
Sect.  R.  8. . 

.  Oct.  1924 

28,050 

18.00 

Philadelphia,  Pa., 
Broad  .St . 

.  Oct.  1924 

73.000 

22.00 

New  York,  N.  Y.. 
Sect.  3-A,  R.  78. 

.  Jan.  1925 

29,000 

20  00 

New  York,  N.  Y., 
.Sect.  2,  R.  78... 

.  June  1925 

29,000 

20.00 

New  York,  N.  Y., 
Sect.  6,  R.  78... 

.  July  1925 

47,000 

23.00 

Philadelphia,  Pa., 
Broad  St . 

.  Aug.  1925 

63,200 

20.00 

New  York,  N.  Y., 
Sect.  1,  R.  5.... 

.  Sept.  1925 

21,730 

21.00 

New  York.  N.  Y., 
Sect.  4,  R.  102. 

.  Oct.  1925 

29,000 

22.20 

New  York,  N.  Y., 
Sect.  J.  R.  102. 

,.  Dec.  1925 

27,000 

23  00 

New  York,  N.  Y., 
Sect.  2.  R.  102. 

..  Dec.  1925 

23,000 

24  00 

Sect.  8.  R.  78  . 

.  Mar.  1926 

24,450 

22  00 

Sect.  5,  R.  102. 

..  Mar.  1926 

33,100 

22  00 

June  24.  1926 
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May  Borrowings  For  State  and  Municipal  Improvements 
30  Per  Cent  Under  Same  Month  Last  Year 

Bonds  marketed  during  May  totaled  awards  of  $22,088,000  and  the  $18,822,-  City,  N.  J.;  $3,351,000  41s  of  the  State 
$132,339,182  compared  with  $109,-  000  bonds  of  Baltimore,  Md.,  both  for  of  Georgia,  and  the  $3,500,000  5is  of 
04t!.923  of  the  preceding  month  and  general  improvement.  the  Moffat  Tunnel  Improvement  Dis- 

$190,585,636  of  May,  1925,  according  to  Several  of  the  other  large  issues  trict,  Colo. 

Commercial  and  Financial  Chronicle,  follow:  In  the  accompanying  table,  the  rates 

The  figures  for  May,  1925,  include  the  $10,082,000  4is  of  Westchester  Co.,  ranged  from  4  to  6  per  cent.  Most  of 
$60,000,000  New  York  City  bonds.  N.  Y.;  $5,000,000  4is  of  Chicago  Sani-  the  placements  called  for  a  premium 

The  placings  for  May,  1926,  were  tary  District,  Ill.;  $4,395,000  4s  of  Bos-  while  a  few  awards  went  at  par  oi 
augmented  by  the  Detroit,  Mich.,  ton.  Mass.;  $4,096,000  41s  of  Jersey  below. 

Representative  Public  Bond  Sales,  May,  1925 

Hate  per  SulJ 


Soile 

Purjioee 

Amount 

Cent 

For 

Baaia 

Dated 

Maturity 

Purchased  By 

Harlair  i:-  :  r  .v«  u.ent. 

$1,000,000 

4i 

101. II 

4.  19 

•May 

1 

1937-43 

II.  S.  Boone  A  Co.  and  others.  San  Francisco 

Count!/ 

Bridge . 

297,000 

4 

102.26 

4  31 

Apr. 

1 

1928-57 

Hoffiiian  &  Co.,  N.  Y.  City 

KoacU . 

150,000 

5 

102.58 

4  42 

July 

1 

1931 

Stranalian,  Harris  A  Oatis,  Inc.,  of  Toledo 

530,000 

4J 

100.81 

4  57 

1 

1927-33 

HoApital . 

600,000 

5 

107.60 

4  27 

May 

1 

1937-43 

.\mencan  Securities  Co.  and  others,  San  F'raix'isco 

Roads . 

16,425 

6 

103.12 

5  39 

.Mav 

1 

1928-36 

Cuss  Co.  State  Hk.  of  Caasop«)li.s 

Koada . 

21,000 

4J 

101.757 

4  24 

June 

1 

1931-37 

Holiert  Garrett  Sons  of  Baltimore 

'  ciaware,  . 

Hoads . 

25.880 

5 

102.22 

4  46 

Mav 

3 

1927-35 

Pnidden  A  Co.  of  Toledo 

Park . 

491,000 

4t 

101.93 

4  12 

•May 

1 

1927-51 

J.  S,  Himiel  A  C'o.  of  Newark 

Fanl  A  Co.,  FleminffMhurft,  and  others 

The  Herrick  ('o.  of  f'leveland 

Hoads . 

100,000 

4J 

100 

4i 

CurriiM  V.  () . 

Hoads . 

22.657 

15,000 

51 

6 

104. 13 

103.  50 

l92»-3i 

Hoads . 

150,000 

5 

104.95 

4  49 

J  Illy 

I 

1939 

Stern  Bros.  A  Co.  of  Kunsiis  City 

Hoad  iniprovf  inriit... 

46,750 

5 

102.48 

4  49 

Oct. 

1 

1927-35 

W.  L.  Slayton  A  Co.,  Toledo 

llokr,  C . 

Hoads . 

20,000 

5 

103.44 

4  73 

May 

1 

1936-55 

Provident  Savings  Hk.  A  Trvist  Co.,  Cincinnati 

Hoads . 

100,000 

SJ 

101.85 

5.07 

May 

1 

1936-45 

Blyth,  AA'ittcr  *  Co.  of  Portland 

DraiiiuKP . 

1,596 

6 

100.31 

5.90 

Feb. 

15 

1927-36 

Henry  t:.!.  Bk.  of  New  Castle 

Hoad . 

229,017 

41 

100  709 

4  35 

Apr. 

1 

1927-36 

Harris.  FoHm's  A  Co.  of  Chicano  and  others 

Hillsborough,  Fhi . 

Highway . 

116,000 

160,000 

5 

5 

100  10 

4  98 

June 

1 

1 

1928-36 

1939-56 

Stranahaii,  Harris  A  f>atis,  Inc.,  of  Toledo 

Hoad  and  1  ri  .'-e . 

130,000 

4} 

iol  45 

C.  W.  McNear  A  C'o.  of  C'hicaco 

Hoads . 

32,100 

5 

100  20 

4  95 

May 

7 

1927-35 

W.  K  Trrr>’  A  C'o.  of  Tole<lo 

Linii.  Iowa . 

Hoads . 

900,000 

41 

100  01 

4  24 

Nov. 

1 

. 1928-41 

AA’illiatn  H.  Compton  Co.  and  others,  Chicago 

Leflore,  Mi-ss . j 

Jail . 

125.000 

4S 

101  78 

May 

3 

25  >TS. 

'  Howe,  .'.now  A  Beetles,  Inc.,  of  Chicago 

Lehigh,  Pa . 

Improven.eiil . 

800,000 

41 

101  073 

3  89 

June 

i 

1931-46 

Harris,  Forb<w  A  Co.  of  New  York 

49,202 

51 

105  81 

26 

PuUi.  Iowa . 

Hoad . 

225,000 

41 

100.07 

4  24 

May 

15 

1927-43 

White-Phillii)ii  Co.  of  Davenport 

Totrnxhip 

LoiiKT  liurn  ll,  Pa.  . . . 

1 5,000 

4J 

100  77 

4  45 

May 

10 

1931-55 

First  Nat.  Bk.  of  New  Kensington 

1  ast  Hotlilehiin,  Pa... 

1  .nnt.ln  Pji  . 

School . 

8J.000 

10.000 

100  2^' * 

May 

Mav 

1 

1933-55 

First  Nat.  Bk.  of  Fredericktown 

.\furiicif)  1 

Akron.  0 . 

Street  improven.i  i.t.. 

193,300 

$ 

101  75 

4  31 

Sept. 

1 

1927-35 

Kldredge  A  Co.  of  New  York 

Alcoa,  Tenn . 

School . 

70,000 

5 

130  66 

4  95 

May 

1 

1932-56 

18  .  S.  Hill  A  Co.  of  Cincinnati 

Anacortes,  Wa:  1;. . 

Paving . 

34,000 

5 

100 

5 

Apr. 

1 

1928-42 

State  of  AAashington 

.Athens,  N.  Y . ' 

AA  ater . 

.Sewer . 

160,000  \ 
40,000  / 

4  40 

July 

1 

1930-64 

Hedmond  A  Co.  of  New  York 

.\tlanta,  Ga . 

Sewer . 

133,000 

5 

109  51 

4  30 

Jan. 

1 

1929-35 

F.nipirc  Trust  Co.  of  .Atlanta 

Beaver  D..in,  Wia . 

Sewer . 

Paving  and  I  :i  re.. . 
Conduit . 

'^OWtT . 

35,000 
4,204,000  1 
700,000  1 
5.:>00,000 

41 

102  28 

4  26 

May 

1 

1927-46 

Old  Nat.  Bk.  of  Beaver  Dam 

I'altiiiiore,  Md . 

Office . 

.Muaeuni . 

Water . 

Soho<j| . 

594,000 
505,000  i 
2.844.000 
4.475,000 

4 

98.6199 

4.  It 

May 

17 

1936-53 

National  City  Co.  of  New  York  and  otben 

IS^tiMpn-vinuut  2o!m]  '0''»  *  Beloit  Sa^•ing»  Bank 

Iniprov.iiK  iif  116,914  5  102.40  4  49  Mar  I  1928-36  Oti*  *  Co.  of  Toledo 

Improvement .  22,088,000  4'-4J  .  3.7S-4  20  May  15  1927-56  First  Nat.  Bank  of  N.  Y.  and  others 

PaviiiK .  70,000  5  100.03  4.99  June  I  1927-46  Urake-Jonea  Co.  of  Minneapolis  and  others 


Beloit,  WU . 

Canton,  O . 

I  I  'r  it,  ich . 

MiHithead,  Minn . 


Steel  Output  Heavier  Than  a  Year 
Ago— Demand  Slower 

Production  of  steel  ingots  for  the 
first  five  months  of  this  year  was  7 
per  cent  greater  than  for  the  corres¬ 
ponding  period  in  1925,  according  to  the 
.\merican  Iron  and  Steel  Institute. 

The  calculated  output,  all  companies, 
for  May,  1926  was  3,945,336  tons  as 
against  4,123,941  in  April  and  3,454,971 
tons  during  May  of  last  year.  The 
trend  in  production  is  very  similar  to 
that  of  1925,  in  that  both  years  show  a 
drop  in  February,  a  recovery  during  the 
month  following  and  a  decline  from 
March  to  the  end  of  May. 

Steel  Ingot  Output — All  Companies 


1926 

1925 

Tons 

Tons 

January  . 

. .  4,150,469 

4,193,281 

February  . 

. .  3,801,776 

3,752,352 

March  . 

. .  4,488,362 

4,194,340 

April  . 

..  4,123,941 

3,583,676 

May  . 

. .  3,945,336 

3,454,971 

Five  months . . . 

.,  20,509,884 

19,178,620 

Sales  of  fabricated  structural  steel 
for  the  first  five  months  of  this  year, 


totaled  1,024,000  tons,  according  to  the 
Department  of  Commerce.  This  repre¬ 
sents  about  5  per  cent  of  the  steel 
ingot  output  for  the  same  period.  Last 
year,  structural  steel  sales  for  the  first 
five  months  amounted  to  1,000,400  tons 
or  6  per  cent  of  the  steel  ingot  tonnage 
produced  during  those  months. 

Steel  demand,  as  indicated  by  unfilled 
orders  on  books  of  the  U.  S.  Steel  Cor¬ 
poration,  shows  a  downward  tendency 
similar  to  that  in  evidence  during  the 
first  five  months  of  1925,  3vith  the  ex¬ 
ception  that  February  of  la.st  year 
gained  slightly  over  the  month  preced¬ 
ing,  while  the  decline  has  been  consist¬ 
ent  since  Jan.  1,  1926.  Decreased  ship¬ 
ments  during  May  prevented  t  e  drop 
in  unfilled  orders  from  being  more 
abrupt. 

Unfilled  Orders  On  Books 
of  U.  S.  Steel  Corp. 

T^st  1926  1925 

Day  of  Tons  Tons 

January  .  4,882,739  5,037,323 

February .  4,616,822  5,284,771 

March  .  4,379,935  4,863,564 

April  .  3,867,976  4,446,568 

May  .  3,649,250  4,049,800 


Cement  Movement  Jan.  1  to  June  1 
Lighter  Than  in  1925 

Cement  is  following  its  regular  sea¬ 
sonal  characteristics  as  to  production, 
shipments  and  stocks,  but  on  a  larger 
scale  than  at  this  time  last  year. 

A  comparison  of  the  cement  move¬ 
ment,  Jan.  1  to  June  1,  1926,  with  the 
same  period  last  year,  shows  a  smaller 
volume  of  output  and  demand  thus  far 
in  1926.  The  drop  of  one  per  cent  in 
demand  has  been  met  by  a  cut  of  5  per 
cent  in  output,  thus  serving  to  prevent 
a  tendency  toward  price  decline. 

The  following  is  according  to  the 

Bureau  of  Mines: 

- Production—^  Shipments ——s 

Hbl.  Bbl. 

1925  1926  1925  1926 

Jan.  8,856,000  7,887,000  5,162.000  9,672.000 

Feb.  8,255,000  7,731,000  6,015,000  5,820,000 

Mar.  11.034.000  10,355,000  10,279,000  9,539,000 

Apr.  13,807,000  12,401.000  14,394,000  12,961,000 

hfay  15,503,000  16,467,000  16,735,000  17,950,000 

Five 

Months  57,455,000  54,841,000  52.585.000  51,942,000 

Mill  stocks,  for  the  entire  country, 
amounted  to  21,157,000  bbl..  May  31. 
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Weekly  Construction  Market 


The  recent  rise  in  steel  and  the  comparative  steadi¬ 
ness  of  brick  and  cement  have  not  served  to  com¬ 
pletely  check  the  downward  trend  in  the  construction 
materials’  market.  Lumber  is  weak,  with  the  possible 
exception  of  lonK-leaf  yellow  pine,  but  the  declining 
tendencies  are  marked  in  materials  other  than  the  four 
just  mentioned.  Douglas  fir  timbers  dropped  $2  per  M. 
ft.  at  Seattle  during  the  past  week.  Linseed  oil  con¬ 
tinues  to  move  in  an  upward  direction;  prices  advanced 
2c.  in  Denver  and  Chicago  and  6c.  per  7i-pound  gallon 
at  New  York,  since  June  17. 

Prices  are  firm  with  upward  tendencies  in  steel  plates 
and  reinforcing  bars.  Mill  quotations  dropped  10c.  on 
blue  annealed,  25c.  on  black  and  30c.  per  100  lb.  on  gal¬ 
vanized  sheets  during  the  last  week.  Pittsburgh  prices 
on  the  principal  hot-rolled  products  are:  bars,  $2  per 
100  lb.  in  carload  lots  or  better;  shapes  and  plates  $1.90 


per  100  lb.,  f.o.b.  mill.  Pig  iron  declined  $1  per  ton  at 
Cincinnati,  New  York,  Chicago  and  Pittsburgh  during 
the  week. 

Strikes  and  other  building  trades  labor  troubles  are 
in  force  in  seventeen  cities  throughout  the  country. 
During  the  last  week,  hoisting  engineers  in  Kansas 
City,  who  had  been  on  strike  since  May  10,  returned 
to  work  at  the  old  scale  of  $1.12J  per  hr,,  with  a  rate 
of  $1.19  to  become  effective  Sept.  1,  1926.  The  engi¬ 
neers,  together  with  the  carpenters,  had  demanded 
$1.25;  the  latter  are  being  hired  back  at  $1.12i  per  hr. 
in  many  instances,  on  an  open  shop  basis, 'with  little 
disorder  reported. 

Beginning  July  1,  Chicago  bricklayers  will  receive 
$1.62i  per  hr.,  against  the  old  rate  of  $1.50.  Plasterers 
•have  already  been  granted  a  similar  advance. 


New  York 

Atlanta 

Dallas 

Chicago  Minneapolis 

Denver 

San  Francisco 

Seattle 

Montreal 

Structural  shapes,  100  lb . 

S3  34 

S3  40 

Steel  Products 

S4  15  .  S3  10 

S3  35 

S3  07J 

S3  30 

3.35 

S4.00 

Structural  rivets,  100  lb . 

4  50 

3  50 

4  75 

3  50 

3.75 

4.65 

5  00 

4  00 

5.50 

Reinforcing  bars,  |  in.  up,  100  lb, . 

3  24 

3  30 

3  38 

3.00 

3.25 

3  77J 

3  10 

3.25 

3.25 

Steel  pipe,  black,  21  to  6  in.  lap, 
discount . 

■»s% 

54% 

53.6% 

55% 

54  25% 

36% 

35.6@49  2%  45% 

37  83 

Cast-iron  pipe,  6  in.  and  over,  ton 

Sl.()0(a;53.(S0 

45 . 30 

54.00 

49.20@50.20 

53  00 

64.00 

52.00 

55.00 

55  00 

Cement  without  bags*  bbl . 

2  50@2  60 

Concreting 

2  35  2.05 

Material 

2.10 

2.32 

2.85 

2.31 

2  65 

1  15 

Gravel,  J  in.,  cu.yd . 

1  75 

1  ^ 

2  38 

1  60 

1  65 

1  90 

1  80 

1  50 

1  50 

Sand,  cu.vd . 

1  00 

1.(43 

2  00 

1  40 

1.25 

1  00 

1  40 

1  50 

1.25 

Crushed  stone,  |  in.,  cu.yd . 

1  85 

2  50 

2.83 

1.87J 

1.75 

2.50 

1.80 

3.00 

1.70 

Pine,  3x12  to  12x12,  20  ft.  and 
under,  M.ft . 

62  00 

34  00 

Miscellaneous 

56  00  41  00  39.00®  30.75 

34.75 

27  00  - 

-23.00 

55  00 

I.ime,  finishing,  hydrated,  ton . 

18  20 

23  50 

20  00 

20  00 

25  50 

24.00 

22.00 

24.00 

21.00 

Lime,  common,  lump,  per  bbl . 

2.25@2  75 

1  50 

I  85 

2  25 

1.60@1  70  2.70 

1  60 

12.80 

10.00 

Common  brick,  delivered,  1,000.... 

20.40 

10  50 

14  10 

12  00 

-13.75 

12  00 

15.00 

15.00 

17.50 

Hollow  building  tile,  4x12x12,  per 
block . 

Not  used 

0895  .112 

.075 

076 

.075 

.09 

.12 

Hollow  partition  tile  4x12x12,  per 
block . 

.1112 

.0895  .112 

.075 

.076 

.075 

.108 

.09 

.10 

Linseed  oil,  raw,  5  bbl.  lots,  gal... . 

.8f)i 

+  96J 

1  13 

+  94 

+  .99J 

+  1  13 

.97 

1.12 

1.03 

Common  labor,  union,  hour . 

•  OOI 

30 

Common 

Labor 

.87i 

.50®  55 

.55 

.62} 

Common  labor,  non-union,  hour. .. 

.25 

30@  50 

82^ 

45®  60 

40®  45 

.50 

.50 

.30®  35 

Kxpliiiialioii  of  — Prices  are  to  con¬ 

tractors  in  carload  lots  unless  other  quan¬ 
tities  are  8i)ecifle(i.  Increases  or  decreases 
from  previous  quotations  are  indicated  by 
-j-  or  —  signs.  For  steel  pipe,  the  pre¬ 
vailing  discount  from  list  price  is  given; 
45-5%  means  a  discount  of  45  and  5  per 
cent. 


New  Tork  quotations  delivered,  except 
sand,  gravel  and  crushed  stone,  alongside 
duck ;  common  lump  lime  in  280-lb.  bbl. 
net  and  hydrated  lime,  f.o.b.  cars;  tile  “on 
trucks" ;  linseed  oil  and  cast-iron  pipe  f.o.b. 

Labor — Concrete  laborers’  rate,  93Jc. ; 
building  laborers,  90|c. 


Chlrago  quotes  hydrated  lime  In  60-lb. 
bags;  common  lump  lime  per  180-lb.  net. 
I.umber.  sand,  gravel  and  stone  f.o.b. ;  price 
on  tir  is  quoted  instead  of  pine. 

Minneapolis  quotes  on  fir  instead  of  pine. 
Brick,  sand  and  hollow  tile  delivered.  Ce¬ 
ment  on  cars,  (travel  and  crushed  stone 
quoted  at  pit.  Common  labor  not  organ¬ 
ized. 


This  limited  price  list  Is  published 
weekly  for  the  purpose  of  giving 
eurrent  prices  on  the  principal 
eonstruction  materials,  and  of  noting 
important  price  changes  on  the  less 
important  materials.  Moreover,  only 
the  chief  cities  are  quoted. 

Valuable  suggestions  on  costs  of 
work  can  be  had  by  noting  actual  bid¬ 
dings  as  reported  in  our  Construction 
News  section. 

The  first  issue  of  each  month  car¬ 
ries  complete  quotations  for  all  con- 
striietion  materials  and  for  the  Impor¬ 
tant  cities.  The  last  complete  list  will 
he  found  in  the  Issue  of  June  3  the 
next  on  July  1. 


Itenver  quotes  on  flr  instead  of  pine. 
Cement  "on  tracks” :  gravel  and  sand  at 
pit ;  stone  on  cars ;  lime,  brick,  hollow  tile 
and  lumber  on  job.  Tile  price  is  at  ware¬ 
house.  Linseed  oil.  delivered  In  wooden 
bbl.  Common  lump  lime  per  180-lb.  net. 

.Vtlnnta  quotes  sand,  stone  and  gravel 
per  tor.  instead  of  cu.yd.  Common  lump 
lime  per  180-lb.  net. 


Dallas  quotes  lime  per  180-lb.  bbl.  Steel, 
cement,  cast-iron  pipe  and  crushed  stone 
f.o.b.  cars,  other  materials  delivered. 

San  Francisco  quotes  on  Heath  tile,  siz* 
5i  X  8  X  111.  Prices  are  all  f.o.b.  ware¬ 
houses  except  C.-I.  pipe,  which  is  mill  price 
plus  freight  to  railway  depot  at  any  ter¬ 
minal.  Common  lump  lime  per  180-lb.  net. 
Lumber  prices  are  to  dealers  in  yards  at 
San  Francisco,  for  No.  1  flr,  common. 

Seattle  quotes  on  Douglas  flr  (delivered) 
Instead  of  pine.  Lump  finishing  lime  per 
180-lb.  net.  Brick  and  hollow  building  tile 
delivered.  Hydrated  lime  in  paper  sacks 
Sand  and  gravel  at  bunkers. 

Montreal  quotes  on  flr  lumber.  Sand, 
stone,  gravel  and  lump  lime  per  ton. 
Stone  and  tile  are  delivered ;  sand, 
gravel,  lime  and  cement  on  siding ;  brick 
f.o.b.  plant ;  steel  and  pipe  at  warehouse. 
Hollow  tile  per  ft.  Cement  price  Is  in 
Canadian  funds  (the  Canadian  dollar  stands 
at  100.156).  Bag  charge  is  80c.  per  bbl. 
Discount  of  10c.  per  bbl.  for  payment  within 
20  days  from  date  of  shipment.  Steel  pipe 
per  100  ft.  net;  2J  in.,  837.83. 


Business  Briefs 

Call  money  (luoted  at  4J  per  cent, 
June  22;  year  a^o  4J  per  cent. 

Time  loans:  Sixty-ninety  days,  4i; 
four-.six  months,  41  per  cent. 

Commercial  paper:  Best  names  4 
per  cent;  other  names,  41  per  cent. 


On  June  i,  1926 

E.  N.-R.  Construction  Cost  Index  Number  204.80 
E.  N.-R.  Construction  Volume  Index  Number  254 

For  Explanation  and  Details  of 
IndexeS’Since  1913 
See  the  First  Issue  of  Every  Month 


PROPOSALS 


Bids  Set-  Eng.  Rids 

Close  News-Il<‘tord  ('loa*' 

STREETS  AND  ROADS 

.Ian. 

.Tan.  R  Sf.  Ktiennp.  Que . TVo.  31  Jan. 

Jan.  13  .laokson.  Mias . Ian.  7  .Ian. 

.Ian.  H  W’aynpsboro.  Miss . Ian.  7  j-Vb. 


WATERWORKS 


noc'nrd  South  Houndhrmik,  N.  J . Ian. 

XNew«-Ke<oiu  ITinc-pton,  W.  Va . Ian. 


Jan.  18  California  . Ian. 

.Ian.  l!t  Omaha,  Neb . Ian. 


Jan. 

12 

Yorkville,  O . 

Dec. 

17 

Jan. 

20 

. Ian. 

7 

Jan. 

12 

lainK  Island  City,  N.  Y. .. 

.  Jan. 

7 

20 

7 

Jan. 

12 

St.  OeorKP,  N.  Y . 

Jan. 

7 

Jiin. 

1.6 

Kln.ston, 

N.  C . 

.  Dot*. 

31 

9  0 

Beck  lev.  W.  Va _ 

7 

Jan. 

16 

Ft.  I.,audprdale,  Fla . 

.  Dee. 

31 

9r. 

7 

Adv. 

Dee.  24  to  Jan.  7. 

Adv.  Jan.  7. 

Jan. 

16 

Auburn. 

N.  Y . 

.  Dee. 

17 

26 

31 

Jan. 

IS 

Vineland.  N  J . 

..I  .an. 

7 

26 

7 

Jan. 

18 

St.  Raul,  Minn . 

.Jan. 

7 

Feb. 

f, 

1  •enn.'ivlvania  . 

31 

Jan. 

21 

Auekintiil,  New  Zealand  . 

Nov. 

26 

Jan. 

21 

Port  Arthur,  Tex . 

.  J.an. 

7 

Feb. 

6 

PennsvIvania  . 

31 

Jan. 

25 

Towson, 

Md . 

.Jan. 

7 

Adv.  Jan.  7. 

Adv. 

Jan.  7. 

Fib. 

8 

Kentuckv  . 

7 

Jan. 

26 

Warsaw 

Ill . 

.  Dt'c. 

17 

.Mar. 

1 

Indiana  . 

7 

SEWERS 

BUILDINGS— INDUSTRIAL 

Jan. 

13 

Detroit. 

Mieh . 

..Tan. 

7 

Jan. 

13 

Wooster,  O . 

31 

J;in. 

13 

Baltimore.  Md . 

.  .Ian. 

7 

Jan. 

28 

Ft.  Worth,  Tex . 

31 

Jan. 

16 

Ore . 

7 

Jan. 

25 

Miami, 

Fla . 

.  Jan. 

7 

BUILDINGS— COMMERCIAL 

.  Adv.  Jan.  7. 

.Ian.  26  Montpromery,  .Ma . TVo.  31 

Adv.  Deo.  31  and  Jan.  7. 

.I.m.  29  Sikpston,  Mo . Jan.  7 

Adv.  Jan.  7. 

Jan  2S  Akron.  O . IVc.  24 

Wb.  2  SprinKfleid.  Ill . Jan.  7 

Adv.  Jan.  7. 

Mar.  10  Waco,  Tex . Jan.  7 

DRIDGBS 

Jan.  ir>  Eureka,  Kan . Jan.  7 

Jan.  16  Eldorado,  Kan . Jan.  7 


Jan.  10  Duluth,  Minn . Oct.  Jf 

Jan.  12  Jacksonvillp  Reax-h,  Fla . Ian.  7 

Jan.  12  I’hila.,  I’a . Ian.  7 

Jan.  12  Raltimore,  Md . Ian.  7 

Jan.  14  Raltimore,  Md . Jan.  7 

Jan.  ir>  Tulsa,  Okla . Dpp.  31 

Jan.  I.l  Milwaukee,  Wis . Ian.  7 

Jan.  1,6  Mason  Citv,  la . Jan.  7 

Jan.  18  Walters,  Okla . Dec.  31 

Jan.  20  Cleveland.  O . Jan.  7 

Jan.  20  Indianapolis,  Ind . Jan.  7 

.Ian.  26  Redfield.  S.  D . Jan.  7 

•Ian.  28  Jersey  City,  .V.  J . Jan.  7 


Jan  18  AVi'/nno  ’  . tv.,.’  .Mar.  1  Duluth.  Minn . -.Jan.  7 

Jan.  18  T>.xaH.nviniiomn . iW  94  ^pr.  1  VounRstown,  O . Dec.  31 


Jan  18  Texa.-Oklahoma  . Dec.  24  >  Youngstown,  o . iHc. 

Jan.  IP  DetrS  ^Mfch^^  J. .  .Jan.  7  BUILDINGS-EDUC  ATION  A  I.. 

Ian.  28  Elkhart.  Ind . ^c.  31  RELIGIOUS 

Jan.  28  Ooshen,  Ind . Dec.  31  , 

Seb.  3  San  Antonio.  Tex . Jan.  7  -Ta"-  *  . !""• 


EXCAVATION,  DR  A  IN  A  GB 
IRRIGATION,  LEVEES 
RIVER  AND  HARBOR 


Jan.  8  Raltimore,  Md . Jan.  7  Rapids,  la . Dec. 

Jan.  10  Muncie,  Ind . Dec.  17  Jan.  26  Circuit  Breakers,  etc. — WelllnK- 


Rlds  See  Em;, 

•'lose  NeWs>Uc<'ord 

Jan.  19  Miami,  Fla . D*‘c.  31 

Jan.  20  .‘4an  Francis<-o,  Calif . Dec.  31 

Jan.  22  Muncie.  Ind . Ian.  7 

Jan.  28  l.incoln.  Nib . Dec.  31 

Feb.  1  Terre  Haute,  Ind . Ian.  7 

Feb.  2  IJncoln.  Neb . Ian.  7 

Feb.  24  Williamsport.  l*a . Ian.  7 

Feb.  27  Duluth.  Minn . D«-c.  17 

FEDERAL  GOVERNMENT  WORK 

Jan.  11  Post  Oflice — Janesville, 

Wis . Dec.  17 

Jan.  11  Ruoys. — St.  OeorKe,  .N.  V.  ...Ian,  7 

Jan.  13  DiK-k — Wash.,  D.  C . Ian.  7 

.Ia.5.  14  Roads — Oregon  . Ian.  7 

Jan.  18  Hospital -  Soldiers  Home  (hr. 

Sawtelle  P.  0.1.  (^^lif . Nov.  26 

Jan.  19  Si’ows — laiuisville,  Ky . Dec.  24 

Adv.  Dec.  24  to  Jan.  7. 

Jan.  19  Steel — Milwaukee.  Wis . Dec.  31 

Adv.  Del-.  31  and  .Ian.  7. 

Jan.  20  DredKinK — Marc  Island, 

Calif . Jan.  7 

.Ian.  22  Dime — Douisville,  Ky . De<-.  31 

Adv.  Dec.  24  to  Jan.  7. 

Jan.  23  Dfflce — Miami,  Fla . .Ian.  7 

Jan.  26  Hospital — Ft.  SnellinK  (hr.  St. 

Paul).  Minn . Dec.  17 

Jan.  27  Recreation — TuskcKce, 

•Ala . Ian.  7 

Adv.  Jan.  7. 

.Ian.  28  RarRes — Savannah,  Oa . Ian.  7 

Adv.  Jan.  7 

Feh.  1  f>am — I.,ouisvlIIt ,  Kv . Di  e.  24 

Adv.  Dec.  24  to  Jan.  7. 

Feb.  3  Pi|»e  Masts — Panama, 

r  Z . .Tan.  7 

Feb.  3  DredKliiK-— Halveston, 

Tex . Jan.  7 

Adv.  Jan.  7. 

Feb.  24  Administration — Pearl  Har¬ 
bor,  T.  H . Jan.  7 

Mar.  1  Cruiser — Wash.,  D.  O . Dec.  31 

UNCLASSIFIED 

Jan.  8  Swimminx  I’ool — North  Tona- 

wanda.  N.  Y . Ian.  7 

.Tan.  11  Subway — New  York,  N.  Y..Dec.  31 
Jan.  12  Stadium — Johnstown,  Pa. .  .  Dec.  17 
Jan.  19  Retaining  Wall — Cedar 

Rapids,  la . Dec.  24 


Jan.  1 1  Johnstown,  Pa . 

Jan.  11  John.stown,  Pa . 

Jan.  12  Totowa  (mail  Paterson), 
N.  J . 


. Dec.  3  ton.  New  Zi-al.md  . Nov.  26 

. Dei*.  17  Jan.  26  IleatinK,  etc.  — ^  Ithaca, 


■VI  T  Eiiv  .nixii  nAi\Dv.ri\  N  J  . ...Jan  7 

Jan,  11  Detroit,  Mich . Jan.  7  Jan.  12  Wash..  D.  C . Jan.  7  Jan.  26  Sul 

Jan.  12  Buffalo.  N.  Y . Dec.  24  Jan.  13  Van  Nuys,  ('alif . Jan.  7  Jan.  29  Sul 

Jan  13  Minneapolla,  Minn . Dec.  31  Jan.  18  C'leveland.  O . Jan.  7  Feb.  5  Su^ 

Jan  27  Ft.  Pierce,  Fla . Dec.  24  Jan.  19  Miami  Beach,  Fla . Dec.  31  Feb.  10  Co 

Adv.  Dec.  24  to  Jan.  7.  Jan.  19  Coral  Cables,  Fla . Dec.  31  bo' 

See  [Toposal  advertisements  on  page  220y  Advertising  Section 


N.  Y . Dec.  31 

Adv.  Dec.  31  and  Jan.  7. 

Jan.  26  Subway — New  York,  N.  Y...Ian.  7 

Jan.  29  Subway — New  York,  N.  Y..Jan.  7 

Feb.  5  Subway — New  York,  N.  Y..Jan.  7 

Feb.  10  Coal  Handling  Plants — Mel¬ 
bourne,  Australia  . Dec.  17 


Construction  News 


Engineering  News-Record,  Jan.  7,  1926 


Some  of  the  Week’s  Large  Projects 


Among  the  announcements  for 
the  current  week  of  proposals, 
bid.s  desired  and  received  and  con¬ 
tracts  awarded,  are  the  following  big 
jobs : 

Proposed  Work 

Ho.^pital  buildings,  Los  Angeles. 
Calif.,  Bd.  Supervs.,  Los  Angele.s 
Co.,  had  plans  prepared,  first  unit, 
1.6,750.000. 

Refinery  and  warehouse,  Brooklyn, 
N.  Y.,  American  Sugar  Refining  Co. 
plans  building,  |5,000,000. 

Hotel.  New  York,  N.  Y.,  Hotel  Prop¬ 
erties,  Inc.,  having  plans  prepared, 
$2,500,000. 

Hotel,  Miami  Beach,  Fla.,  G.  R.  K. 
Carter,  pres.,  having  plans  prepared, 
$  ,500,000. 

Office,  Brooklyn,  N.  Y.,  Montague- 
Court  Corp.  having  plans  preparetl, 
$2,350,000. 

Courthou.se,  Newark,  N.  J.,  Essex 


Bd.  Freeholders,  having  plans  pre¬ 
pared,  $2,100,000. 

Hytlro-Electric  plant.  Sand  Springs, 
Okla.,  C.  Page  plans  plant,  $2,000,000. 

Club  and  hotel,  Miami,  Fla.,  All 
States  Society  Assn,  having  plans 
prepared,  $2,000,000. 

Cotton  mill,  Kannapolis,  N.  C., 
Cannon  Mfg.  Co.  plans  mill.  $2,000,000. 

Hotel,  St.  Louis,  Mo.,  H.  J.  Rush 
having  preliminary  plans  prepared, 
$2,000,000. 

Hospital  and  nurses  home.  New 
York,  N.  Y.,  Lincoln  Hospital  having 
plans  prepared.  $1,7.50,000. 

Theatre,  store  and  office,  Los 
Angeles,  Calif.,  Warner  Bro.s.  had  plans 
prepared.  $1,500,000. 

Apartment,  Chicago,  Ill.,  M.  S.  Plotke 
having  plans  preparetl,  $1.. 500,000. 

Bids  Wanted  On  Big  Jobs 

Factory,  Port  Ivory,  N,  Y.,  Proctor 
&  Gamble  soon  takes  bids,  $3,000,000. 


Theatre,  San  Antonio,  Tex.,  Famous 
Players-La.sky  Corp.,  about  Jan.  20, 
$1,. 500,000. 

Dormitories.  Totowa,  N.  J.,  Jan.  12, 
B.  G.  Lewis.  Comr.,  $1,000,000. 

Jail,  Jer.soy  City,  N.  J.,  Jan.  28,  Bd. 
Freeholders,  Hudson  Co.,  $1,000,000. 

Large  Contracts  Let  During  Week 

Irrigation  work,  Mexico  City^  Mexicos 
Mexican  government  to  J.  G.  White 
Eng.  Corp.,  N.  Y.  $30,000,000. 

Sewage  treatment  plant,  Cleveland, 
O,,  to  Mellon-Stuart  Co.,  Pittsburgh, 
Pa.,  $2,6.59,211. 

Office,  Detroit,  Mich.,  A.  Kahn, 
archt.,  to  H.  G.  Christman  Co., 
$2,500,000. 

Cement  plant.  St.  Stephens,  Ala., 
Santa  Rosa  Portland  Cement  Co.,  to 
H.  K.  Fergu.son  Co.,  Cleveland,  O., 
$2,500,000. 

Storm  drain,  Ix)s  Angeles,  Calif., 
Bd.  Pub.  Wks.  to  P.  R.  Gadd,  $2,324,000. 
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LEADITE 


MARK 


TRADE 


Rcgri-slered  U.  S.  Pat.  Offioo 


Good  Pipe  Joints 


Has  it  occurred  to  you  why  so  many  water 
works  men  are  using  Leadite  for  making  joints 
in  all  sizes  of  cast  iron  water  mains? 

There  are  many  sound  reasons. 

The  most  important  reason  is  that  experience 
has  proven  Leadite  joints  are  good  joints  and 
improve  with  age. 

The  other  reasons  relate  to  saving  in  the  cost  of 
material  and  labor. 

Leadite  facilitates  rapid  completion  of  the  work. 

Leadite  saves  money  from  every  angle  of  pipe 
laying. 

Anyone  can  make  Leadite  joints;  Leadite  is 
very  easy  and  simple  to  handle. 

Yarn  the  joint,  pour  it  full  of  molten  Leadite, 
and  the  joint  is  finished. 

If  you  have  never  tried  Leadite,  do  not  pass  up 
a  good  thing  without  investigating  it. 

Give  Leadite  a  trial. 

Leadite  resists  electrolysis. 

Leadite  does  not  corrode  or  rust. 

Leadite  has  been  successfully  tested  and  used 
for  over  30  years. 

Thousands  of  miles  of  pipe  jointed  with  Leadite 
are  in  service. 

The  up-to-date  water  works  man  specifies  and 
uses  LEADITE. 


LEADITE  saves  at  least  7S% 


Laying  36-iii.  c.  i.  ffater  Mains  With  Leadite  Joints 


LEADITE  is  the  pioneer  self-caulking 
material  for  c.  i.  pipe 

Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 


THE  LEADITE  COMPANY,  Inc. 

1511  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  A. 


CAULKING 


E  N  G  I  N  E  E  R  I  N  r,  N  E  W  S  -  R  E  C  O  R  1) 


S.  »*  lOnu 
News-Kfi'iiril 

iV  I  Foundation — Indiana|>oliH. 

liid . . ;  ■  ■ :  ‘i  ■  ■ 

1.  1.,  I'lrrult  Hrfaker.s---Aiiokland. 

'  N.  vv  Zealand  . Oeo.  10 

MATERIALS 

1.,,  1  raviliK  ltl(H-ks,  etc. — Toronto, 

(lilt . '»"•  < 

loi  F  I ’jiH-  Toronto,  Out . Jan.  7 

■  Itoiid  Oila— Nilea  City, 

■  .Mont . Joo-  • 


Ulirre  namr  of  ofllcial  U  not  Kivrn 
uliould  bo  addroBHod  to  Cit.v 
t  lerU.  t'ounty  CIrrk  or  rorrcNpondinC 

iiltirial. 


Waterworks 


I>KUr08KU  nUKK 

Mubh.,  I.owell  —  Plans  new  waterworks. 
to|ii  Diiii.  S.  Keerney,  city  eiiRr. 

\  Uoudluun  (Sta.  Huffalo) — West¬ 
ern  \'W  York  Water  Co.,  Klectrie  MldR., 
I'.uffiilo,  inakiiiK  plans  16  in.K.  P  d.  filtra- 
tiiin  plant,  1  m.p.  stand  pipe,  distribution 
main.s.  -  te.,  here.  To  exceed  $200,000. 

>.  r.,  Iliekur.\  —  Western  Power  Co. 
eratitid  iHTinission  to  City  to  constnu-t 
witerworks  plant,  on  Catawba  Uiver,  whl<;h 
is'eoiitrolled  by  them.  $100,000. 

Fla..  Moniesteud — Made  plans  20  mi.  6 
.ind  k  in.  *'•>•  mains  in  various  streets. 
jriiMi.PiiP.  C.  W.  Murray,  consult.  enKr. 

Fla..  Miami  Beaeli  —  Voted  $7.'>0,000 
b.iii(is,  waterworks. 


t'o..  I  I  IK  West  .Mam  .St  ,  itkiahonia  City, 
etitjrs. 

Okla..  S|»err.» — 4'tty  Council  makiiiK  |>lans 
new  waterworks  $4"  .110(1.  engineer  not 
selected 

t'allf.,  liialewiMMl  —  Defeated  $K.'i,00it 
bonds.  extendiiiK  waterworks.  Noted 
Nov  i!i 

('Hllf.,  Kiverside  MukiiiK  idaiis  at>l>ro.\j- 
mately  .S  mi.  42  in.  l>iia-  line  f((r  water 
supply.  I,.  .NafzKer,  i  ity  elinr. 

Kins  OKSIRKI) 

N.  V.,  l.iinK  Island  I'lty — Jan.  12,  by  N.  ,1. 
Mayes,  eomr  W  ater  Supply.  ( ias  Hlee- 
tricity.  Municipal  PldK-.  New  York  City, 
mains  DoUKlaston  Parkway.  Winchester 
Itivd  ,  itraddiH'k,  Jamaica,  and  Cast  Wil- 
liston  Aves.,  2C.'ith  St.,  Hee  and  Dittle  Neck 
Uds..  here. 

N.  V..  St.  lieorKe  Jan  12,  by  N.  J. 
Mayes,  eomr.  Water  Sujiply,  (las  &  elec¬ 
tricity,  Municipal  ItldK..  New  York  (”ity. 
mains  in  Meacli.  Mryarit,  ('arlton.  ('romweil, 
F(edler,  Fremont,  (Ireeley,  Kimtsley  Sts., 
here.  Former  bids  withdrawn.  Note(i 
Dec.  17. 

N.  J..  Vineland  Jidi.  IS,  b>  lid  Institu¬ 
tions  A-  AKencies.  Trenton.  15  (1  Uewis. 

eomr.,  .'(0,000  Kal  steel  water  tank  ami 
tower,  at  New  Jersey  Home  for  Feeble 
Minded,  here.  A.  15.  Mill.  .State  ( dlice 
ItldK.,  'Trenton.  eiiKr 

Md.,  TnWHnn  Ja!(.  1.  by  Colors.  15a Iti- 

more  Co.,  tlourt  Mouse,  mains,  etc.  as 
listed  in  lT((posal  '.»-W.  it(  Metropolitan 
Dist.  A.  K.  Walden,  eh.  eUKf 

F'la.,  Ft.  I.aiiderdair  -Daven|H>rt  &  Rich 
takinK  bids  IS  mi.  2-  to  IK-in.  c.i.  mains, 
etc.,  in  Westwood  lleiKhts  sub-division 
$120,000.  City  appropriates  $4o,ooo  toward 
cost.  J.  M.  Ilhein,  Ft,  Lauderdale,  eiiKr 

Mieb.,  Detroit — D('pt.  Pub.  WT<s  ,  <1.  H. 
Fenkell,  Kenl.  niKr.,  ti(kinK  bids  K-  to  JK-in. 


Mi«i...  t»k4(lon»  —  City  takes  bids  on  (>r  c.i.  mains;  adv.  K.  N.-K 


lit  fere  Feb.  r>,  100,000  Kal-  steel  standpi|s\ 
ell  I2.'i  ft.  .steel  tower.  A.  C.  K((We,  city  elk 

n..  .\»nn  bake  ltd.  Comrs.  Lorain  t'o. 
(Klyria)  made  plans  tind  soon  take  bids 
mains  in  Sewer  Dist.  1.  $2.'>0.000.  (1.  It. 

CascoiKne.  l^eader-News  ItldK.,  Cleveland, 
(■m;r 

(>.,  Clneinnuti — Hamilton  Co.  plans  6.700 
ft  1  and  6  in.  c.i.  mains,  etc.  in  VVater 
.Supply  Line  32,  Dist.  1,  Ilrockwell  Park 
Sub-division.  $15,010.  I(.  C.  Itoyatt.  Court 

lleiise.  eiiKr, 

111.,  t'ollinsville — I’lans  election  in  Janu- 
arv,  JlK.nOO  bonds.  repairiiiK  and  improv- 
iia;  waterworks,  incl.  14  in.  additional  main 
from  .lefferson  Ave.  to  water  tower,  etc. 

His..  Kaeine  Water  Dept.,  F.  .M.  .\lc- 

Klmy.  iiiKr..  soon  tiikes  bids  c.i.  mains,  piK 
lead,  specials,  curb  boxes,  curb  cocks,  etc. 

Kiiti.,  Flldorndn  —  Defeated  $400,000 
lifiids,  for  reservoir,  gravity  flow  line.  etc. 
Will  probably  resubmit  soon.  Itlack  ft 
Vtaleli.  Mutual  ItldK.,  K.'insas  City,  eriKrs. 
Not.d  (let.  15. 

Kan.,  benexa  -Flection  .Tan.  12.  $42,000 
la  nds,  new  waterworks.  Shockley  FliK.  C"  . 
Min  (irajihic  Arts  ItldK.,  Kansas  City.  Mo., 
ciiKrs.  Noted  Sept.  3. 

Veil..  IlawHon  —  S<K>n  takes  bids  35,000 
gal,  tank  for  waterwork.s.  $22,000  bonds 
Voted.  Noted  Dec.  17. 

Mo..  St.  bniiU — Soon  tiikes  bids  rein. -con., 
rubblestone  and  cut  stone  filtration  jdant  of 
2ii  units,  80  m.K.  daily  capacit.v,  piiiing.  etc., 
at  Howard’s  Itend  Waterworks  Plant  on 
Missouri  Uiver.  $1,225,000.  F.  F.  Wall, 
City  Hall,  dir.  Noted  Oct.  8. 

\rk.,  Searcy — Making  pridiminary  plans 
new  mechanical  filter  plant,  pi|s-  line, 
imnips  and  wash  water  tank.  $70,000.  C. 
W  Watson,  city  supt.  Fngineer  not 
announced.  Noted  July  23. 

Tev.,  .Aniartllo  -Making  plans  3,000,000,- 
•'"n  Kill,  storage  reservoir,  15  mi.  south 
Mist  of  h(-re,  12  in.  concrete  flow  line,  5 
ni  K.  rein. -con.  distributing  reservoir.  6 
shiillow  well.s,  six  1,000  g.p.m.  deep  well 
and  two  3,000  g.p.m.  horizontal  pumiis, 
Chicago  or  Des  Moines,  500,000  gal.  tank  on 
H'li  ft.  tower.  $1,750.  00.  Kiersted  & 
Stringfellow,  611  Interstate  Hldg.,  Kansas 
City.  .Mo.,  engrs.  H.  14.  Jones,  city  engr. 
N'vltd  JIar.  18. _ 

Tf\.,  riiii.T»n — Flection  Jan.  11.  $15,000 
bonds,  additional  mains,  pumping  e<iuip- 
incnt,  etc.  C.  M.  Harrison,  mayor. 

Tex.,  NHrogdnrhca--K1ertion  soon  $45,00ii 
bonds,  waterworks  improvements.  Address 
'Y  1  Ifciker,  mayor. 

_  Tex.,  Toyahvalc — Koch  &  Fowler,  engrs.. 
Central  Hank  Bldg.,  Dallas,  making  plans 
'■oinplete  waterworks  and  sewerage  sy.stems 
and  disposal  plant,  here,  for  Timber  Mts. 
Hcyclopment  Corp.,  c.'o  L.  I.  Starling,  pres., 
■b'l  Fidelity  Cnion  Bldg.,  Dallas.  $50,000. 

tfklii..  l>avenport — Jan.  A,  $25,** 
bonds,  waterworks  extensions,  Incl. 


Minn.,  St.  I’liiil  .Ian.  1 8,  by  C  .1.  Kies 
!iud.  Ramsey  Co..  2  tubular  wells  for  |>umi)- 
ing  water  into  laikes  .loseiihine  and  Cervais. 
Plans  later  pump  hon.ses  and  pumping 
eiluipment.  . 


to  Amcr  Fdr>.  ft  Mcby.  Co..  11th  .and 
llclH-rt  Sts.,  $43  58  each  and  $16,124  rc- 
sis‘ctively  ;  standard  guagi'  railroad  with 
switch  track.s.  etc.,  at  Howards  Itend,  St 
Louis  Co.,  to  F  C  Bowman.  Mall  and 
Breman  Aves.,  $12,517.  Noted  l>ei-.  24. 

.Mo.,  .Henulli  City  Clerk,  75.00(1  gal.  tank 
on  tower,  pump  house.  2  deeii  wells  with 
turbines,  also  sewage  dis|Hi.sa|  plant  and 
3.4  mi.  8-  and  12-in  vilr  clav  s.-wers,  etc., 
to  CJueal  t'onstr.  Co..  Mavtield.  Kv  Fngrs 
est  $65,000.  N((tcd  Dec  17 

.Ark.,  Hot  Springs  Mot  Springs  Pub 
Ctilities  Co..  200  m  g.  convex  tv|M-  rein. -con 
reservoir.  330  ft  long.  53  ft.  high  and  33 
ft.  wide  at  bottom,  to  Sanderson  ft  Porter. 
72  West  Adams  St.,  Chicago.  Ill 

Ark.,  I'arls  Comrs.  Waterworks  Impvt 
Dist.  4,  360,000  gal.  capacity  filter  plant  56 
X  56  X  11  ft.  rein. -lion,  .settling  basin,  etc., 
to  Pioneer  Constr.  f'o..  New  York  Life 
Bldg.,  Kansas  City,  Mo..  $17,832.  Noted 
IVc.  3. 

Tex.,  Ahilrne^  -Cast  iron  pipe,  to  .Amer 
f'ast  Iron  Piiw  Co.,  Praetorian  Bldg . 
Dallas,  $56,304. 

Tex.,  Ft.  Worth — To  IT.  S.  Cast  Iron  Pi|H* 
ft  Fdry.  CTo.,  Magnolia  Bldg.,  Dallas,  6  in 
Di'  I>avaud  pil«*,  $173,883,  8  in.  $53,146,  and 
10  in.  $26,820;  to  Amer.  Cast  Iron  Pljs- 
Co..  Praetorian  Bldg.,  Dallas,  12  in.  Class 
“B"  or  De  Lavaiid  pits*  $9,648  and  20  In 
$62,816;  to  B.arney  Smith  Mchy.  tTo.,  Joseph 
Bldg.,  Dallas,  6  in.  Vogt  valves,  $9,408  ;  to 
Uensselaer  A’alve  Co.,  Dallas,  t'orey  fire 
hydrants.  $32,368.  Crand  total  $358,441 
Noted  I>ec.  24. 

Tex.,  Frost  — AV.  Smith,  mayor,  piia-  line 
for  waterworks  imiirovements.  to  Mnnici|>al 
Fxcavator  Co.,  800  North  Crawford  .St  . 
Dallas,  $29,463.  Noted  IVc  31. 

Tex.,  l*ort  Arthur  City,  J.  P.  I.ogan. 
mayor,  centrifugal  pumps  for  filtration 
fdant,  ('ontr.  3.  to  Allis  Chalmers  Mfg.  <*o.. 
Maison  Blanche  I’ldg..  New  Orleans,  I.,a.. 
$14,375  ;  filter  euuipment,  Contr.  2.  to 
Robert  Filter  Mfg.  Co.,  Darbv,  Pa..  $29.- 
770  Noted  D(>c.  31. 

Tex.,  Wellington  —  C.  C.  Small,  mayor, 
waterworks  extensions,  incl.  14,080  univer- 


Tex.,  Abilene  --  City  (*omn.  taking  new  sal  and  18,975  ft.  6-  to  lO-in  cl  pipe,  et 
ds  vaterworks  .settling  basin.  Sls.ooo.  •"  Panhandle  Constr.  Co..  ImbbiH'k,  $4 


bids  vaterworks  .settling  basin.  $1 8.000.  ' 

Former  bids  rejei-ted.  D.  K.  Mobbs.  city 
engr.  F.  P.  Shish.  co  .State  University, 
^isfin.  consult,  engr.  Noted  Dee.  10 

Tex.,  I'ort  Arthur  -  Jan.  21,  by  t'ity 
Comrs.,  City  Mall,  water  puritieation  plant. 
F’ormcr  bids  rejected.  Rums  &  McDonnell 
Fug.  Co.,  Interstate  Bldg.,  Kansas  City, 
Mo.,  engrs.  Noted  Dec.  31. 

BIDS  KKCKIVED 

Mis..  .Milwaukee  Central  I5d.  Purchases, 
Dec.  30,  couplings,  meter,  corporation  and 
curb  cocks,  from  Mueller  Mfg.  Co,.  Dei-atur, 

III..  $12,344  ;  500  fire  hydrants,  from  R.  D. 
Wood  ft  Co.,  400  Che.stnut  St.,  Phila..  I’a.. 
$39,860  ;  stop  eiH'k  boxes,  i-over.s,  top  sec¬ 
tions,  bases  and  middle  sections,  from  W.  P 
Taylor  Co..  218  Fllieott  Rldg..  Buffalo. 

N.  A'.,  $6,112  ;  gate  and  tapping  valves,  from 
Chapman  A^alve  Mfg.  Co.,  650  AA’est  luike 
St..  Chicago,  Ill.,  $31,130;  15,000  lb.  liquid 
chlorine,  from  Pennsylvania  Salt  Mfg.  <30.. 
1000  AVidner  Bldg..  Phila  ,  Pa..  $4,1. '>6.  all 
for  AA'ater  Dept. 

Tex.,  Kemp — Waterworks  and  sewers  in 
various  streets,  from  A\’.  M.  Cramer.  3710 
( lak  drove  St.,  Dallas.  $59,627;  surf-ace 
reservoir  for  .same,  from  A\’.  P.  D’Connor. 
Preston  Bd..  Dallas.  $22,400.  Noted  De  17. 

rDNTK.AFTS  .\\V.AKDF,I> 

>i.  4..  Itelmiie  —  City  Council,  e.i. 

mains,  etc.  along  D  St.  hetweeii  5th  and 
15th  Sts,  to  J.  T.  Smith,  Spring  l,ak(‘, 
$69,078. 

Alich.,  Detroit  —  Dept.  AA’ater  Suiiplv, 
198.200  lin.ft.  6  in.  and  240,200  lin  ft.  8  iii. 
eeiitrifugal  pl|M-  f.o.b.  Detroit,  to  Cnited 
States  Cast  Iron  Pip«“  &  Fdry.  Co.,  Pearl 
St.,  Burlington,  N.  J.,  $0.72  and  $1.02  per 
lin.ft.  respectively;  2,000  tons  12  In.  Class 
“C”  c.i.  pilM-  to  Lynchburg  Fdry.  «'o.. 
Peoples  Bank  Bldg.,  Lynchburg,  A'a..  $45.30 
per  ton  ;  2, 000  tons  12  in.  and  4.(ioo  tons 
16  in.  class  “C”  c.i.  pii>e.  to  B.  Nicholl  fit 
Co.,  294  Madison  Ave.,  New  A'ork  Citv, 
N.  Y..  $45.32  and  $45.12  resjieetively. 

Kan..  Wellington — AA'aterworks,  to  Pan¬ 
handle  Con.str.  Co.,  LubbiH'k.  approxlmatelv 
$370,000. 

Neb.,  (irMnii  Island — H.  F.  Clifford,  city 
elk.,  two  700  hp  water  tube  boilers,  2 
mechanical  stokers,  etc.,  to  Kent  Fng.  <'o.. 
423  South  5th  St..  MlnneH|M>Us.  Minn.  $57.- 
60(t.  Noted  Ih'c.  3. 

■Mo..  St.  I,ouIh — Bd.  Pub.  Serv.,  208  City 
Mall,  170.  tons  12  in.  c.i.  pi|>e,  to  Natl.  Cast^ 
Iron  Pijie  Co.,  Tarrant  (TIty.  Birmingham, 
Ala.,  at  $47.60  iht  ton  ;  233  tons  special 
castings,  to  <5.  J.  Fritz  Fdry.  &  Mchy.  Co., 
2018  South  3rd  St.  at  $77.50  |>er  ton;  400 
fire  hydrants  and  465  valves  and  boxes,  etc.. 


to  Panhandle  Constr.  Co.,  ImbtxH-k,  $43,- 
159  Noted  Oct  1 

Okla..  Tulsa  —  AA’ater  Imiivt  Dist.  5  of 
'Tulsa  Co..  25  ml.  4-  to  lo-ln.  <’la.ss  150  De 
■  (avaud  e.i  mains,  to  M  L.  Cannady  f4  Co.. 
1122  South  Ix'wis  St..  $151,500.  Notiol 
Dee  3 

4tkla..  Turley — City,  AA'aterworks  Imiivt 
Dist.  3,  4  and  6  in.  I'.i.  piis-.  to  H  C.  James. 
Vinita,  $32,846. 


Sewers 


’.8''.’(  ft.  4  and  6  in.  c.i.  mains,  well,  jiump,  2018  South  3rd  St.  at  $77.50  |>er  ton;  400  000;  5,200 

fir-  pump  and  equipment,  etc.  (lantt-Iiaker  fire  hydrants  and  465  valves  and  boxes,  etc.,  from  Scho 

See  proposal  advertisements  on  page  220.  Advertising  Section 


I'KDI’tlSni)  W4IKK 

Fonn..  New  llritain — Making  plans  6-  to 
12-in.  sewers  in  Maple  Mill  Si'Ction.  $100,- 
000  L.  A.  Oldersmaw.  259  Main  St.,  engr. 

N'.  Y.,  Akron  fioon  takes  bids  sewerage 
system.  To  exceed  $100,000. 

N.  4'.,  Salisbury  -See  "Unclassified.” 

Fla.,  rirarwaler  —  See  “Streets  and 
Roads” 

Fla.,  Ilomrsteail  -Mad(‘  pl.ans  20  mi.  8- 
to  24-in.  vitr.  sewers  in  various  Htre«*tH 
$350,000.  C.  AV.  Murray,  eonsult.  engr. 

Fla..  Allami — Plans  sewers  in  Miami  Ud  , 
Southwest  1st  Ave.,  8th.  9th,  10th,  Itth  ami 
12th  Sts.,  LlOO  ft.  54  x  30  in..  355  ft.  42 
X  30  in.,  350  ft  36  x  30  in..  650  ft.  36  X 
24  in..  32it  ft  34  x  24  in.,  350  ft.  28  x  18 
in..  655  ft.  28  X  15  in  ,  325  ft.  24  x  18  in 
and  640  ft.  24  x  15  in.  concrete  s*>wer 
(rectangular  section).  2,160  ft.  12-  to  24-in 
vitr.  pil»‘,  etc..  $90,000  ;  in  Southwest  8th 
St..  Southwest  3rd.  2nd  and  Lst  Aves.,  700 
ft  24  X  42  in.,  700  ft.  30  x  24  in.,  450  ft  4‘J 

X  4  8  in.,  and  550  ft.  28  x  IS  In.  eonerele 

sewer  (rectangular  section),  3.5((0  ft.  12- 
to  24-in.  vitr.  pli«-,  etc.,  $75,000.  (•.  S 

Nichols.  Highland  Park.  Miami,  engr. 

Fla.,  Miami  —  SiMin  takes  bids  stor(a 
sewer,  1st  St.  between  2nd  Ave.,  1st.  2n(f 
and  3rd  Sts.,  In  Bay  Shore  Dist.  (down¬ 
town).  800  ft.  72  X  42  in.  rein. -eon.,  and 

1,100  ft.  72  X  36  In.  vitr.  clay  plia*.  etc. 

$90,000.  C.  S.  Nichols,  Miami,  engr. 

Fla..  Miami  Kearb — A'oted  $430,000  bonds, 
sanitary  sewers  and  $805,000  Ixmds  storm 
■sewer  In  various  streets. 

4)..  ('Ineinnati  Hamilton  f'o.  plans  sani¬ 
tary  sewers  In  Hewer  16,  Dist.  1.  Bna-k- 
well  Park  Subdivision.  10,041  ft.  6-  to  10  in 
vitr  clay  and  1,525  ft.  8  In.  c.i.  pl|M-,  13 
manholes,  etc.  $31,644.  L.  C  Boyatt, 
Court  Mouse,  engr. 

Mleh.,  Detroit  -Dept.  Pub.  AV'ks.  making 
idans  30,000  lin.ft.  T,0  ft.  cylinder  in 
Fn(er8()n  Rd.  from  River  Rouge  south  of 
Michigan  Ave.  to  SchofihTaft  Ave.,  $1,800.- 
000;  5,200  lin.ft.  124  ft.  In  Fmerson  Rd. 
from  Sch(Hil<Taft  Ave  t<(  flrand  River, 
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Public  officials  are  judged  by  the 

amount  and  kind  of  work  they  do 
and  its  cost  to  the  taxpayers. 

Those  having  to  do  with  roads, 
streets  and  alleys  are  blessed  or 
cursed  as  the  pavements  they  build 
endure  or  perish. 

Are  you  building  your  reputation 
on  good  concrete? 


Universal  Portland  Cement  Co. 

Chicago  Pittsburgh  Minneapolis  Duluth  Cleveland  New  York 
ConcTfte  for  Ptrnianence 
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Calif..  InicIrwiMHl  —  I>ef«'atert  $;riO,»IOi)  NIkeevleh,  208  Roycroft  Ave.,  8161,229. 


-ur  in  Avea..  $156,000;  2,700  ft.  r,  ft.  ont..  Toronto— Hast  York  Tw  i».  niakliiK  I'ex'l'I''  j"i"t  .  a.st  iron  piio-  S  In,  diam  ,  etr. 
(■riiiil  Ave.  Sewer,  in  (Irand  Av*‘.  from  |ilans  rein. -con.  .aewaKe  diai>oaHl  plant  for  $i..'9h,  total  $2.'>.90.'> 
l'j..rc  to  I.«isher  Hda.,  $56,000  ;  6,200  ft.  8  Woodbine  Diat.  $120,000.  (1.  U.  Jack,  413  CDNTKACTS  AWAKItKU 


from  Six  Mile  ltd.  to  Oriyid  Uiyer  Ave..  Fla.,  Miami  —  Jan.  25,  by  City  ('omn..  T)ec.  31. 
$177,000:  5.200  ft.  a  to  7i  ft.  1  untan  Ave.  aanitary  and  atorm  aewera  in  Sewer  Irnpvt.  I»a.,  < 
S,.wT,  in  Puritan  Ave.  from  Hub^ll  to  m^.a,  159,165  to  167  (inclusivet  ('ouncil. 

M.v.rs  Kd.,  $156,000:  4.900  ft.  Puritan  ifig  j,,  ,7.,  (indualve),  180,  181,  183  and  10.200  f 
\v.'  Sewer.  5  6  and  7  ft  cylinder  in  ,  S4  adv.  K.  N.-K.  Jan.  7  to  K.  I 

iniritan  Ave.  fnrni  Kmerson  to  Htjbbell  SnrlnKfleld  —  Feb.  2.  bv  Trustees  burith 


in  Curtis  Ave.  from  Meyera  to  WyomlnK 
Aves.  $55,000,  2,600  ft.  T>yndon  Ave^  Sewer 


nitary  and  atorm  aewera  in  Sewer  Irnpvt.  |»a.,  Overhrnok  (Phila.  P.  O. )  —  Horo 
ata.  146-A,  159,165  to  167  (inclusive'  ('ouncil.  Saw  Mill  Trunk  Sanitarv  Sewer. 
8  to  179  (Indualve),  180,  181,  183  and  10.200  ft.  33  and  36  In.  rein. -con.  plix-,  etc., 

4  ;  adv.  K.  N.-K.  Jan.  7.  to  It.  II.  Thomas,  332  Hoquet  St.,  Pitta- 

Ill.,  SprInKfldd  —  Feb.  2,  by  Trustees  burith  Noted  Nov.  19. 

irinKfleld  Sanitary  Di.st.,  West  Side  Pa..  I'hlla. —  Dept.  Pub.  Wka.,  Kureau  of 
terceptinB  Sewers  and  Appurtenances,  KnKineeriiif;  main  sewer  in  itowland  Ave. 

iva.  K,  F.  » I,  H  and  I.  S.  S.  Hreese.  pres.  ;  and  discharge  pi|M>a  In  Srruth  Hast  Sewage 

Iv.  K.  N.-H.  Jan.  7.  Noted  Dec.  31.  PumpinK  Station  and  Hlagle  ('reek,  to  V.  S, 

Mich.,  Detroit — Jan.  13.  by  Dept.  Pub.  (.'amisdlone,  812  West  Venango  St.,  $6,767 


sen  tt)  Marden  Aves.  $84,000.  5,300  ft  plant,  for  City.  $225,000. 

Warren  Ave.  Sewer  In  Warren  Ave.  from 

Kverirree-r  to  Kmerson  Aves.  $111,000,  5.200  .  ft*'  1*?  AO^ln^  reVn  ^^05^  ft' 

ft  in  Warren  Ave.  from  Emerson  to  V*  36-ln.  reln.-con.,  9,805  ft. 


Pacific  Flush  Tank  Co.,  149  Hway.,  New 
A'ork  ('ity,  $1,750;  370  manhole  <-overs  and 
dust  pans  ti>  ('arollna  Fdry.  &  Machine  ('«., 
Winston-Salem.  $3,308  ;  pipe,  to  Pomona 


Parkwood  Ave.  from  T^nyo  to  Martin  smith  93  Amitv  St  Flushing  (•»!•»  179 
Aves  ,  and  4.500  ft.  McOraw  Ave.  Sewer  In  N^'ted  i),'c^  31  • 


Mcfiraw  Ave.  from  T^onvo  to  Martin  Avea.,  .  *  v  x  .  .  . 

both  5j  to  71  ft..  $135,000  each  P  A.  „  Bruckner,  pres. 

Fellows  cltv  encr  Bronx  Boro,  3rd  and  Tremont  Aves..  Dei-. 

*  o*.  «  I  o  •.CO  .  j  29.  sewers  in  Truxton  St.,  from  M.  D*-l 

III  ,  East  St.  lamls — See  Streets  .and  Bais,)_  BBO  We.st  221st  St..  $17,930;  in 
Koads.  Wicham  and  Provost  Aves.,  from  F. 

WIs..  Milwaukee — R.  E.  Stoelting.  comr.  Spedero,  3883  Taddington  Ave.  $6,403  and 
Pub.  Wks.,  plans  election  In  April,  $2,235.-  $4,236  respectively;  in  Hobart  Ave.  from 

flflft  bonds  sewers  In  various  streets.  .1.  W.  Fiorello  &  KiM;k.  1895  Belmont  Ave..  $1,300  ; 
Srhwada,  City  Hall.  engr.  in  East  251st  St.,  from  A.  Spedero.  3883 


sewer  pi|>e,  to  San  Antonio  Sewer  Pits- 
Wks..  Itedell  Bldg.,  San  Antonio.  $8,317. 
Noted  Dec.  10. 

Tex.,  NaeogdorheM — -J.  Thackwell,  engr., 
Imfkin,  sewerage  system  and  disposal 


“Streets  .and  i'L-,  ‘ w '^1'“ V"," .  K.  U  Dalton.  319  Wilson  Bldg 

Balso.^^660^JVe.st^^22^^^^  SC. 17. 930^;  1.  Oaiias  $31,000.  Kngrs.  eat.  $35,000.  Not. 


nnV  _  % - 1  .*  V  I  e  -  tHiif.,  — riir 

*"£***1^*'^^ ’'l  aic  ti  1*00"  Sewer.  Sect.  37,  pre-cast  i-oncri 

p.rello  &  K.H;k  1895  Belmont  Ave.,  $1,300  ;  «•  Kemper,  P.  O.  Box  156, 

in  East  251st  St.,  from  A.  Spedero.  3883  J34  3r,5 


Dallas,  $31,000.  Kngrs.  est.  $35,000.  Noti-d 
IVc  24. 

Calif..  l•^Ml  Angeles — For  North  Outfall 
Sewer.  Sect.  37,  pre-cast  i-oncrete  pipe,  to 
(1  W.  Kemper,  P.  O.  Box  156,  Alhambra, 
$34,955. 

Calif.,  I.os  Angeles  —  Constructing  Boyle 


WIs..  West  Allis — A.  Wlchner.  supt.  Pub  Taddington  Ave.  $7,651.  Noted  Dec.  24.  Calif.,  I.os  Angeles  —  Constructing  Boyle 

Wks,,  takes  bids  In  spring  concrete  or  N.  C..  Durham — City,  8-  to  12-ln.  sewers  Heights  Storm  Drain  3,  to  Francisco  A 
vitr  storm  sewers  In  2nd.  3rd  and  4th  In  variou.s  .streets,  from  Hughes-Keegan  Ellingti>n.  1250  West  5th  St.,  $596,000. 
Wards.  $40,000.  W.  Darby,  Citv  Hall,  ('o..  Real  Estate  Exch.  Bldg.,  Richmond.  Noted  Dec.  31, 

engr  \'a..  $117,398.  Noted  IVc.  24.  Calif..  I.os  Angeles  — Bd.  Pub.  Wks,,  Dec.- 

Kan..  Topeka  —  Takes  bids  probably  in  <>••  Cleveland- Bd.  Comrs.  Cuyahoga  Co.,  23.  StV’torn' 

Pebruarv  sewage  disposal  plant  ;  and  plans  3,500  ft,  8  and  36  In.  sewers  in  Maytield  In  B.  R.  O,**^**!  Arcade  Bldg., 

3  dispiKsal  plants  later.  C.  A.  Haskin.s,  822  Rd  and  Belro.se  Ave.,  from  Joseph  (7o.,  $2^24.noo_  Not»-d  Nov.  12. 

Finance  Bldg..  Kansas  City,  Mo.,  engr.  Prospect-Fourth  Bldg.,  segmental  block  Calif.,  \lrtorvllle  -  Directors  Victorville 


Prospect-Fourth  Bldg.,  segmental  block 


Calif.,  Victorville  -  Directors  Victorville 


Kan.,  Topeka  —  Takes  bids  In  .T.anuary,  >j,,t„d  ilec  17*  •  “  u  ♦ 

26  blocks  intercepting  sewers  and  12  ml.  *  Milwaukee  _  J  H  Fowles 

Topeka  Dist.  Metroiiolltan  Sewerage  Comn.,  508  j 


W,  E.  Baldry,  City  Hall,  engr. 

Mo.,  St.  I.oiiis — See  “Streets  and  Roads.” 


$24,151,  brick  $24,431,  and  i-oncrete  $23,956.  Sanitary  Dlst.,  lateral  sewers  In  various 
Noted  llec.  17.  streets,  to  F.  W.  Secombe,  San  Bernardino, 

Wis.,  Milwaukee  —  J.  H.  Fowles,  secy.  $29,950.  Noted  Dec.  24. 

Metroisilitan  Sewerage  Comn.,  508  Market  Ont.,  Forest  Hill — Village,  4,500  ft.  15 
St..  Dec.  30.  equipment  for  Mud  ('reek  low  in  concrete  sewer  In  tunnel,  to  J.  Maguire 
level  sewage  bistster  station,  from  S'eomans  Contg.  ('o.,  lAd..  196  Spadina  Rd..  Toronto, 


*;Ji;2.S-^rrni‘as.;"york  tw^,..  925  n. 

^  ^  j***wor8  In  26th  St  F^rnirlt*  And  F'rut^*r  Avo.  And  410  ft.  12  In. 

Tex..  Alice  —  Klection  21,  *50  000  ('herry  Sts.,  also  McKinley  Blvtf.  and  Cold  Woodbine  Ave..  V>  Mjtchell  ConsU*  Co 

I  nnds  .^owerape  system.  J.  H.  Brijfsrs.  Alice.  SprInffH  Ave.  between  26th  and  30th  Sts..  5^  :  300  ft.  24  In.  and  l.ORO 

ner  Noted  Dec.  31.  from  Hoaff  &  Rollins  Co..  710  West  Ltiberty  27  in.  In  Oowan  Aye  to  Nat  Contic  Co.. 

Tex..  Waeo  —  Making  plans  and  takes  St..  I^iOulsvIUe,  Ky.  $286,826.  Noted  I>ec.  24.  ^  tiarnock  Ave.:  2.365  ft.  1--  to  21-|n. 
Jnds  about  Mar.  15.  activated  sludjte  type  WU..  Milwaukee — Dept.  F^ib.  Wks..  R.  K.  n*  * 

sf-wape  disposal  plant.  $225,000,  Terrell  Stoelting,  comr..  Dec.  28,  Ist  section  storm  WalllnRton  Ave.  9-5  ft.  1-  In. 

Hartlett  RnRlneers.  612  Calcasieu  RldR..  sewers  In  26th  St.  and  26th  St.  extension  ^  k  V 1  1  ^  ii' 

Antonio,  enters.  Noted  Oct.  29.  from  North  Menomonee  Canal  to  Grand  ny  day  labor  Kntfs.  est. 

Trx.,  Wrlllngton— Voted  $45,000  bonds,  $100,000. 

sanitary  sewers  In  all  streets.  Engineer  “J**'  -  •>•>«  . 

not  .selected  Noted  Dec  10  4  allf..  (.Irndulr — From  B.  D.  Zaicb,  220  ,, 

r„7,,  „  «  Sfith  St..  1.0S  Angeles.  25.488  ft.  8  In.  Brid&reS 

plans  sewer  collec-  vitr.  sewer  $1.15  per  ft.,  and  14.000  lin.ft.  xji 

V-  nnX  sewers  $0.99,  etc.,  total  approxi- - 

?  .0,000  W.  W.  Hoy.  1st  Natl.  Bank  Bldg.,  mately  $50,000.  PROPOSED  WORK 

’  Calif.,  I.ong  Beaeh — Sewer  in  Esther  St.  Pa.,  .Manayunk  (Sta.  Phila.)  —  Mont- 


(.5  600  and  *70,000  respectively.  W  W. 
Mnrner.  300  City  Hall.  engr. 


Bridges 


*■.0,000.  W.  W.  Hoy,  1st  Natl.  Bank  Bldg., 
banta  Ana.  engr. 


PROPOSED  WORK 

Pa.,  Manayunk  (Sta.  Phila.)  —  Mont- 


Chula  Vista — Plans  election  $40,-  (Pump  Dlst.  8),  53,155  ft.  8  in.  pipi-  and  gomeiw  Co.  (Norristown),  plans  bridi^ 
000  or  more  bonds,  sewerage  system.  16,777  ft.  cement  pipe,  etc.,  from  R.  N.  over  Schuylkill  River,  here.  $500,000. 


16,777  ft.  cement  pipe,  etc.,  from  R.  N.  over  Schuylkill  River,  here.  $500,000. 


See  proposal  sdvertisements  on  page  220,  Advertising  Section. 
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NAIIONAL  PAVINC;  BRICK  MANLTACTI  RLRS  ASSOCIATION,  r:NGINr:i-:RS  BLIK 


Don’t  let  youi* 


C  A^SINESS  Street,  residence  United  States  there  are  brick 
avenue  or  country  high-  pavements  in  use  which 

way,  they  are  all  the  same  from  were  laid  35  to  45  years  ago, 

the  viewpoint  of  the  Tax-  while  Holland  is  using  brick 
Payer^s  Pocketbook.  Only  pavements  built  at  Napo- 
one  type  of  pavement  avail-  leon’s  order, 
able  at  reasonable  first  cost 
has  repeatedly  proved  its 
ability  to  outlast  the  bonds 
issued  to  pay  for  it — VIT¬ 
RIFIED  BRICK. 

Think  this  over — name  any 
street  or  road  in  your  neigh¬ 
borhood  not  paved  with 
brick  which  has  given  even 
20  years  of  service.  And  then 
recall  the  fact  that  here  in  the 


Which,  to  your  mind,  is  the 
economical  policy  in  paving 
—to  build  wito  “cheap,”  short¬ 
lived  materials  which  will  re¬ 
quire  continuous  repair  and 
may  not  last  even  10  years 
— or  to  pay  an  only  slightly 
higher  first  cost  for  vitrified 
brick  and  get  a  pavement 
that  will  outlast  the  bonds 
and  may  even  outlive  you? 


VITRIFIED 


PAVEMENTS 


January  7,  19^ 
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(Continued) 

North  CiiroIlni»— State  Hy.  l>ept.,  UaleiKh. 
makitiir  plana  rein.-oon.  bridRes  on  Project 
Ml  ind  932,  C.raham  Co.,  $100,000;  on 
664,  Klchmond  Co.,  $35,000 ;  on 
Pall  et  479,  Wake  CJo.,  $35,000;  and  on 
Project  240,  Johnston  Co.,  $100,000.  C.  M. 
iinhaiTi.  lialelRh,  en>;r 

'  *North  Carolina — State  Hy.  Comn.,  Ra- 
L.iirh  inakinR  plans  rein. -eon.  bridRca,  etc., 
on  I’roject  303.  Bladen  Co  $50,000.  C.  M. 
liohain.  UaleiKh,  engr. 

North  Carolina — (^arolina  Power  &  BiRht 
Co  ItaleiRh,  plans  rein. -eon.  bridpe  to 
reniace  bridRe  over  Yadkin  River,  at 
Rwlffs  Island,  which  will  be  made 
Impa.'-sable  by  proiiosed  dt'velopment  $300,- 
000  P.  A.  Tillery.  Renl.  inRr. 

Fla..  Miami- -MakinR  plans  5  bndRes  over 
Miami’  River,  one  at  Southeast  2nd  Ave. 
j',00  000.  one  at  Southwest  2nd  St.  $350,- 
oitn  ’one  at  Northwest  2nd  St.  $350,000. 
one’ at  12th  Ave.  $340,000.  and  other  17th 
Ave  $340,000.  Howard.  HarrInRton  &  Ash. 
Kansiis  City.  Mo.,  consult,  arehts. 

Kan..  Holton  —  Jaek.son  Co.  soon  takes 
bids  StraiRht  Creek  BridRe,  70  ft.  truss 
span  20  ft.  wide,  at  Sta  439  plus  30  ; 
MuOdv  Creek  Bridpe,  90  ft.  truss  span,  20 
ft  wide,  at  Sta.  71  plus  80;  and  SprinR 
rnek  BridRe,  80  ft.  truss  span,  20  ft.  wide, 
.at  Sta.  317  plus  80,  all  on  Federal  Aid 
lYoject  291 -D.  Kansas  KnR.  Co.,  601 
Kan.sas  Ave.,  Topeka,  enprs  P.  W.  WriRht, 
Court  House,  co.  enRr.  Noted  May  7. 

Kan..  Independence  —  MontRomery  Co. 
makiiiR  plans  one  120  ft.  and  three  100  ft. 
siKin  *'on<;rete  bridpe,  on  F<‘deral  Aid  Proj¬ 
ect  199,  Sect.  C.  H.  K.  Hibbard  Co  .  In- 
dcp*'ndenee.  enRrs. 

Ten.,  Cold  SprinRN  —  See  “Streets  and 
Koad-s." 

Tex.,  Oeometown  —  Se«‘  "Streets  and 
Roads.” 

Tex.,  MadlsonvIIIe  —  See  Streets  and 
Roads.” 

Tex.,  New  Braunfels  —  City  and  Comal 
Co.  plan  2  span,  90  ft.  steel,  rein.-oon.  and 
timber  bridRe  over  ('omal  River,  on  HiRh- 
way  46.  $50,000.  J.  <7.  MorRan.  c/o  City 

H.iil.  enRT.  Noted  Aue.  27. 

Okla.,  Knld — See  "Streets  and  Roads.” 

Calif.,  I-«s  AnReIeB--City  Council  plans 
t('  issue  $500,000  bonds,  for  bridpes. 


RIDS  DFSIRF.n 

MinH..  JaekHon— See  "Streets  and  Roads.” 

MIhh.,  B  aynesboro  —  See  "Streets  and 

Road.s." 

Mich.,  Hetrolt  —  Jan.  19.  by  Wayne  Co. 
Road  Comn.  Real  Kstate  Kxch.  Bldp., 
bousinp  and  enclosure  walls  for  concrete 
and  atone  double  leaf  trunnion  bridpe  over 
River  Roupe,  at  Pix  Ave.  H  A.  Shuptrine. 
1103  Real  Kstate  Bldp.,  enpr.  Noted 
May  28. 

Wis..  Milwaukee — See  "Bids  Received  ” 

Kan.,  KIdorado  —  Jan.  14.  by  Clerk 
Hutler  Co.,  two  25  ft.  and  one  29J  ft.  deck 
pirder  span  bridpe.  three  8  x  30  ft.,  eipht 
8  X  30  ft.  and  three  6  x  28  ft.  box  culverts, 
en  Federal  Aid  Project  239-0.  K  S 
Klem-k,  Court  Hous*-,  enpr.  Noted  Ooc  17. 

Kan.,  Kiireka  —  .Ian  15,  by  Greenwood 
t'o.,  one  120  ft.  concrete  arch  and  two  40  ft. 
deck  Rirder  span  bridpe,  1,365  yd.  concrete, 
97.887  lb.  reinforclnp  and  6,255  lb.  struc¬ 
tural  steel;  two  18  ft.  span  bridpe,  190  yd. 
concrete  and  5,569  lb.  steel;  and  two  16  ft. 
sjian  bridpe,  254  yd.  concrete  and  4,434  lb. 
steel.  R.  I,.  Marlin.  Kureka,  co.  enpr 

Texas — See  "Streets  and  Roads." 

Tex.,  San  Antonio — Feb.  3.  at  office  judpe 
Rexar  Co..  215  ft.  non. -con.  pirder  type 
bridpe  over  T^eon  Creek  $75,000,  86  ft.  rein.- 
mn.  pirder  bridpe  over  Medio  Creek  $27,000. 
two  129  ft.  rein. -con.  pirder  approaches  and 
rcmodelinp  presemt  150  ft.  sti'el  truss  bridpe 
over  Medina  River  $29,000,  all  forepoinp 
on  Quintana  Rd.  in  Precinct  1  :  93  ft,  con¬ 
crete  pirder  bridpe  ov»“r  Calaveras  Creek,  on 
Klmendorf-Adklns  Rd..  in  Precinct  4.  $25,- 
000;  117  ft.  concrete  pirder  bridpe  over 
Calaveras  Creek,  on  Klmendorf-Lavernla 
Rd.,  in  Precinct  4.  $30,00.  A.  C.  Pancoast. 
102  Turner  St..  San  Antonio,  co.  enpr. 


BIBS  KKCKIVKB 

N.  V..  New  York — Dept.  Plants  &  Struc¬ 
tures.  Municipal  Bldp.,  Dec.  28,  reconstruct- 
inp  Hiph  Bridpe  over  Harlem  River,  be¬ 
tween  Manhattan  and  Bronx  Boros,  from 
P  T.  Cox  Contp.  Co.,  154  Nas.sau  St.. 
$1,481,400.  Noted  Dec.  10. 

Md..  Raltimorr — Bd.  Awards,  800  ft.  steel 
and  concrete  bridpe.  Smith  Kxtension  from 
Palls  Rd.  to  east  end  of  South  Ave.,  from 
•I  D  Robinson  Constr.  Co.,  1130  West 
Ikifayette  Ave..  $246,585.  Noted  Dec.  17. 

III.,  Rorkford — W.  Shlmmln,  chn.  Finance 
Com.,  Dec.  17,  800  ft.  rein. -con.  bridpe  over 
Rock  River,  from  Powers  St  Thompson 
Con.str.  Co.,  Joliet,  $279,400.  Noted  Dec.  3. 

Wl«.,  Milwaukee— Central  Bd.  Purchases, 
fahrlcatlnp  and  delivering  structural  steel 


for  Huron  St.  Bridpe.  from  .Milwaukee 
Bridpe  Co.,  1400  34th  St..  $28,320  Work 
will  b<“  done  by  city  forces. 

Bis..  Milwaukee  -D«»pt.  Pub.  Wks.,  R.  K. 
Stoeltinp,  comr.,  Dec.  30,  reconsiructinp 
new  pile  and  «*oncrete  bridpe  abutment  and 
timb«'r  protection  pier  at  t'herry  St.  Bridge, 
from  K.  K.  Gillen  t'o..  288  Hast  Water  St., 
$26,690.  Noted  Dec.  31. 

Tex..  Br«*rkenri<lpe  —  See  "Streets  and 
Roads.” 

CONTRACTS  ABAROF.O 

FTa..  Bruilenlon  t'omrs.  Manatee  ('o., 
I>onp  Boat  Inlet  Bridge,  675  ft.  long,  pile 
trestle,  between  l.rfmp  Boat  and  Anna  Maria 
Keys,  to  R.  H.  Parks  Co.,  Punta  Gorda, 
$30,795. 

Tennesnee-  Stat*’  Dept.  Highways  &  Pub. 
Wks.,  Nashville,  3  rein. -con.  bridges  each 
over  20  ft  span,  anil  reccmstructlnp  over¬ 
head  crossing,  on  Buford-Pulaski  Rd.,  to 
Globe  C’onstr.  Co.,  Kvansville,  Ind.,  $39,795  ; 
and  2  rein. -con.  bridpes  on  Biiford-Maury 
Co.  line  Rd..  to  W.  B.  Hailey  &  Co.,  Nash¬ 
ville,  $13,396  ;  both  on  Federal  Aid  Project 
40-C.  Giles  Co.  Noted  Dec.  11  under 
"Streets  and  Roads.” 

Olilu— S«‘e  "Streets  and  Rojids.” 

Oliin  —  Dept.  Highways  &  Pub.  Wks.. 
Columbia,  steel  bridpe  on  Sect.  "J” 
Hamden-Andover  Rd.,  Ashtabula  Co.,  to 
Reedy  Bros..  Warren,  $26,833  ;  rein. -con. 
box  culverts  on  Sect.  "K”  Gallipolis- 
Pomeroy  Rd..  Gallia  (Y>.,  to  Miller  Bros., 
Galllpolis,  $23,109.  .Noted  Dec.  31. 

Indiana — J.  D.  Williams,  dir.  State  Hy. 
Comn.,  Indianapolis,  (r.e.a.  means  reln.-con. 
arch,  r.r.p.  reln.-con.  pirder.  S.  R.  State 
Rua<l,  N.t.  steel  trusn.  r.c.s.  reln.-con.  slab, 
e.p.p.  encased  plate  pirder  and  e.e.  enpl- 
neers  estimate),  1  r.e.a.  and  1  r.c.p.  on 
S.  R.  l-I,  Johnson  Co.,  also  s.t.  and  1  r.c.p. 
on  S.  R.  11-B.  Noble  Co.,  to  R.  H.  King, 
Danville,  $30,522  and  $34,705  respectively, 
e.e.  $38,942  and  $35,065  res|iectlvely ;  1  s.t. 
on  S.  R.  7-K,  Huntington  Co.,  and  2  s.t.  on 
S  R.  7-B.  Allen  Co.,  to  Tharp  &  Tharp, 
Fountain  City,  $27,277,  e.  e.  $31,775  ;  1  r.c. 
on  S.  R.  46-1.,,  Noble  t'o.,  also  1  s.t.  and  1 
r.c.p.,  S.  R.  11-K,  Whitley  Co.,  to  D.*  Jen¬ 
kins,  501  Market  Ave.,  Terre  Haute,  $20,- 
692,  e.e.  $24,620  ;  1  r.c.p.  and  1  s.t.  on  S.  R. 
4-A,  Greene  Co.,  to  F.  B’ripht,  Bloomlield, 
$9,600,  e.e.  $12,070;  2  s.t.  on  S.  R.  21-B, 
Adams  and  Allen  Counties,  also  1  s.t.  on  S. 
R.  44-M,  (’linton  Co.,  and  1  r.c.p.  on  S.  R. 
44-N.  Carroll  Co.,  to  Burk  Constr.  Co.,  New 
Castle.  $16,765  and  $15,195  res|>ectively.  e.e. 
$21,657  and  $18,963  resis'ctlvely  ;  1  s.t..  1 
r.c.p.  and  1  r.c.s.  on  S.  R.  22-D,  Monro<> 
Co.,  to  K.  C.  B’ripht.  Bloomlield,  $29,412. 
e.e.  $37,635  ;  1  e.p.p.  and  grading  on  S.  R. 
22-G,  Marion  Co.,  to  M.  Balch  Constr.  Co., 
906  Majestic  Bldp.,  Tndianats)lls.  $43,040, 
e.  e.  $57,485.  Grand  total  $227,209.  Noted 
Sept.  17 

Bis..  Milwiiiikee  See  "Bids  Received.” 

Mo..  Nt.  I.oiiis  —  Terminal  R.R.  Assn.. 
Pnlon  Station,  approximately  360  ft.  rein.- 
con  and  steel  extension  to  Jefferson  Ave. 
viaduct,  etc.,  to  Fruin-C'olnon  Constr.  Co., 
Merchants-Ijiclede  Bldp.  Knprs.  est.  $350,- 
000.  Noted  Oct  15. 

Tex.,  Shu  .Antonio-  -I.  Kwip,  city  enpr., 
Dec.  28.  1  span  85  ft.  rein. -con.  and  steel 
bridge.  55  ft.  across  San  Antonio  River,  on 
4th  St.,  to  lYyor  &  Jeffr<‘y,  c/o  Builders 
Kxch.  Bldp.,  $26,631.  Noted  Dec.  24. 

Okla..  Olathe — See  "Streets  and  Roads." 

Cnlifornlix — See  "Streets  and  Roads.” 

Ont..  Toronto — Canadian  Natl.  Rys.,  New 
I'nion  Station,  bridpe  over  Don  River,  and 
Queen  St.  and  Kastern  Aves.  subways, 
general  <-ontract.  to  Dufferln  Constr.  Co., 
foot  Bathurst  St.  ;  .stru<-tural  steel,  to 
Hamilton  Bridpe  BTts.  Btd.,  General  As.sur- 
ance  Bldg.  Knprs.  est.  $500,000.  Noted 
Dec.  3. 


Dams 


PROrOSRD  B’ORK 

Okla..  Sand  Springs — See  “Buildings — 
Industrial.” 

I’allf..  .Anbnrn — See  “Kxcavatjon,  Daln- 
ape.  Irrigation.  I^evees,  River,  Harbor.” 


Railways 


rROrOSED  WORK 

North  Oaroliaa — See  Buildings — Indus¬ 
trial  under  "Reldsvllle  and  Proposed 
B'ork. 

N<»rth  Carolina  —  High  Point,  Denton  & 
Thomasvllle  R.R.,  High  Point,  C.  F.  Tomlin¬ 
son.  pres.,  plans  extending  16  mi.  lines 
from  High  Point  to  Greensboro. 

B'yominp — Union  Pacific  R.R.  Co.,  1416 
Dodge  St.,  Omaha,  Neb.,  plans  grading 


road  bed  and  laying  10  ml.  trai  k  b*‘twe«  n 
Yoder  and  newly  develojs'd  sugar  fields. 
R.  U  Huntley,  eh.  enpr. 

RIOS  IlESiKFH 

.MiHHoiiri — S«'e  "Contracts  Awardtd.” 

CONTRACTS  .\B  AKIIKO 
.Alisaouri  —  Terminal  R.R  .Assn,  I’nion 
Station.  St.  la>uis,  H  .)  Pfeifer,  eh  enpr, 
will  o)nstruet  twenty-on«-  l.Ooo  ft  storage 
tracks  for  pullman  and  pa.ssenper  coaches 
i>n  both  sides  Jeffer.son  .-Vve.  etc  by  day 
labor.  $650,000.  Noted  Oct  15 


Excavation,  Drainage, 
Irrigation,  levees 
River  and  Harbor 


PKOPOSKO  WORK 

III.,  Chieapn--Bd.  Bocal  Impvts..  U<M«m 
207.  City  Hall.  reje<  ted  bids  Dec.  21,  South 
Water  Street  Imttvt.,  Sect.  9.  inel  exi-ava 
tion,  300  ft  .  7  x  7  ft.  new  do»'k  construct  ion, 
piles,  sheeting  and  12  eais.stms  Bill 
readvertise.  Noted  Dee.  17 

.VIo.,  St.  I.oiiIh  Soon  takes  bids  extend¬ 
ing  Hurdle  Dik.s  10,  1|  12  and  13  into 

Mis.souri  River  at  new  Howards  lOnil 
B'aterworks  Plant  about  8  mi.  upstream 
from  St.  Charles.  $20o,ooo.  K  K  Ball 
(’■ity  Hall.  <lir. 

Tex.,  llallas  Bevee  Dist.  I.  e/o  .1  H 
Prince.  B'ilmer,  memb«“r.  Dallas  Co.,  voted 
$50,000  Isinds  levee  imitrovements.  Noted 
Dec.  17. 

Tex.,  Alr.Allen  —  B’at*-r  DIst.  3.  Hidalgo 
t'o.,  voted  $75,000  bonds,  concrete  lateral 
canals,  addition  improvements  elitninatinp 
seepage,  etc.  Address  I.  G.  C<H>k,  |)res. 

Oklahiima  —  Owner,  I'/o  J.  Steen,  pres 
First  Natl.  Bank,  Boswell,  making  surveys 
reelaiminp  and  draining  a|>|)roximately 
20,000  acre.s  in  Ch<H-taw,  Atoka,  Bryan. 
Johnson  and  Coal  Counties.  $150,000  or 
more. 

Calif.,  .Aiihiirn  -Camp  Far  West  Irriga¬ 
tion  Dist.,  making  plans  granite  concrete 
st<  r.ape  dam.  75  ft.  hiph,  6o0  ft.  long  on 
lM)ttom  and  230  ft  long  on  to|>,  and  ap¬ 
proximately  20  mi.  <-anal.  $100,000  or 
more.  M.  C.  Polk.  Chico,  enpr 

HIHS  HKSIRKU 

N.  J..  tieean  City — Golder  Constr.  Co.,  263 
South  15th  St..  I’hila..  Pa.,  taking  bids  B- 
000,000  i'u.yd.  hydraulic  fill  for  land  dev«d- 
opment,  here. 

Mirh.,  lletruit — Jan.  II,  by  G.  A  Ding- 
man,  drain  comr.,  Wayne  (’o..  County 
Bldp.,  dredging  Brady  and  Minnm'k  Drain, 
8,272  ft.  deep  with  2  ft  bottom  width. 

BIOS  RF.CKIVED 

N.  A'.,  St.  George  —  M.  (''osprove,  <'omr. 
Dm-ks,  Pier  "A."  foot  Battery  PI.,  .New 
York  City,  dredging  north  side  Pier  6,  at 
Arrietta  St.,  here,  from  Morris  At  Cum¬ 
mings,  15  Mo«>re  St..  .New  York  Cltv,  $10.- 
011.  Noted  Dee,  31 

CONTR.ACTS  .AB.ARHFII 
N.  Y.,  Nt.  George  -  M.  Cosgrove,  «'omr. 
D<M‘ks,  Pier  "A”  foot  Battery  PI.,  New 
York  City,  dredging  north  side  Pier  6,  at 
Arrietta  St.  here,  Contr.  1870,  to  .Morris  A 
Cummings,  15  Moore  St.,  New  York  Cltv, 
$10,011.  Noted  Dee.  31. 

Fla.,  Miami- -Golden  Isles  Corp.,  I>iiwy»'rs 
Bldg.,  37  Northeast  1st  Ave.,  dredging  3.- 
000,000  cu.yd.  sand,  etc.,  creating  lo  Islands 
In  Bla<'jiyne  Bay.  also  waterways,  and 
deeitenlnp  Pearl  Harbor,  to  United  Dredg¬ 
ing  Co.,  233  Bway.,  New  York  Citv,  N.  Y  , 
$1,600,000. 

111.,  Danville  —  Comrs.  Feather  Creek 
D.  D.  2,  Vermilion  Co..  99,129  cu.yd.  exeav. 
In  ojien  ditch,  etc.,  to  N.  J.  Cole,  Green¬ 
ville,  O.  Noted  I>ec.  10. 

Arkansas  -Chute  Drainage  Dist.,  Critten¬ 
den.  Bee  and  St.  Fran<'ia  Counties,  e/o  H. 
Brinkley,  chn.,  a|>proximately  350,000  cu.yd. 
earth  exi-av.  for  drainage  canals,  et<-.,  to 
W.  K.  Callahan  ('onstr.  Co.,  Ry.  Kxch. 
Bldp..  St.  Ijouis,  Mo.,  nt  $0,114  per  <'U.yd. 

Ark.,  JoneHlmm  -Bay-St.  Francis  D.  D. 
29,  Craighead  ('<>.,  1,848,500  ••u.yd.  «-x«-av. 
in  levees  and  1,284,800  cu.yd.  ext-av.  In 
ditches,  etc.,  to  A.  J.  O’Meara,  Dyersburg. 
Tenn.,  $34  3,501.  Noted  Nov.  19. 

Alexlro  —  Mexican  Government.  Mexico 
City,  irrlg.atlng  5,000,000  acres,  etc..  In  vari¬ 
ous  cities,  to  J.  G.  B'hlte  Kng.  Corp.,  43 
Kxch.ange  PI.,  New  York  City,  N.  Y. 
$30,000,000. 

Mexim,  Tampico — Mexican  Govt.,  Dept. 
Communications,  Mexico  City,  dredging  100 
meter  channel  In  Panuco  River  from 
Flm-al  wharf  to  Kast  (’’oast  OH  Co.,  near 
here,  to  Ignited  Dredging  Co.,  Tampico,  ap¬ 
proximately  $200,000. 


See  proposal  advertisements  on  page  220,  Advertising  Section. 
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Do  You  Know  The  Winning  Features? 


The  type  DC  shown  above  exemplifies  the  results  attained  in  the 
production  of  material  handling  machinery,  which,  on  account  of  its 
power,  strength  and  efficiency,  will  accomplish  the  work  demanded  of 
it,  with  the  highest  economy  in  the  shortest  time. 


The  winning  features  of  the  Industrial  type  DC,  and  those  which 
make  possible  its  splendid  achievements,  are  —  extra  large  rollers  In 
the  crawling  treads  which  hold  the  bearings  high  up  out  of  the  dirt; 
two  speeds  for  travelling  and  hoisting;  steering  and  propelling  con¬ 
trolled  entirely  from  operator’s  platform;  independent  friction  clutches 
for  each  function;  steel  castings,  bronze  bushings;  cut  gears,  and  a 
host  of  other  outstanding  superiorities. 


The  DC  is  a  crane,  shovel,  dragline,  piledriver,  clamshell,  grapple, 
magnet,  all  in  one,  and  it  gives  maximum  efficiency  in  each  service. 
Start  the  New  Year  right  by  specifying  Industrial  equipment. 


Book.  120-/4  will  be  sent  to 
you  promptly  upon  request. 


and  economical  opieration  requires  both  speed 
and  the  great  strength  necessary  for  continuous  operation. 
The  Industrial  Works  has  given  thorough  study  to  the 
conditions  under  which  these  machines  must  operate  and 
has  designed  them  with  high  speed  and  of  greater  strength 
and  reliability  than  any  other  machine  of  this  class  on  the  market. 
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Streets  and  Roads 


l>K01‘USKI)  WORK 

(  ..iiMMtlrut  —  Statt*  Hy  llartford, 

..I  .IIS  n  in.-isin.  iiavitiK.  eti-.  iibnut  5  mi. 
1\I.  ri<l.  ii-Mi(ldl«?town  lid.,  2«  ft.  J.  A.  Ma<  - 

I  )i  tn;i Id.  romr. 

New  York — See  "rm  lassKied.  ' 

\  Kiilfalo  —  Siipervs.  Krie  fo.  plan 

uHl.niiiK  22  radial  road.s  fnnn  here,  and 
i.nsiruclinK  2  hiiist  and  West  trunk  hiKh- 
w  IVS  etc.  $2:"  (MtO.nno.  (J.  Diehl, 

l  ili.i.tt  Sq.  UldK..  Huffalo,  e<>.  eiiRr 
'  y llumlnirK — Plans  eom-rete  or  vitr. 
i.n.  iv  naviliK  Hurtalo  St.  To  exreed  $.'»<•.- 
i:.  C.  Diehl.  lOllleott  Sq  llldK  .  Buf- 


SeM  Jersey — Puiie  May  Co.  (Cats-  May 
(■  M  )  Ilians  in.  eonerete  paviiiK  road  he- 
tw.  eii  Caiie  May  and  Atlantic  City.  $175,- 
.1.111  K.  K.  Smith.  Marmora.  eiiKr. 

Niirih  Carolin* — Bd.  Comes.  Currituck 
Co  Court  House.  Curritui-k.  authoriztsi 
I  ’iMi  000  bonds  concrete  pavitiK  roads  i»e- 
tweeii  Klizabeth  City  and  t'urrltuck  Court 
House  and  from  SliRo  to  Virginia  State 
line.  State  Hy.  Dept..  IlaleiKh,  In  chaiKe 
of  con.struction.  C.  M.  Ppham.  UaleiKh. 
Iiilthway  enKineer. 

Niirlli  Carolina  —  State  Hy.  Dept., 
UaieiKh.  makinK  plans  ffradinK  and  con- 
.  rete  or  asphaltic  pavinR  Ifi.OG  ml.  I'roject 
"(O,  Johnston  Co.  $515,000.  12.17  mi. 

Project  .207.  Bladen  Co.  $305,000,  10.51 

nii.  Project  398  Robeson  Co.  $315,000,  5.15 
mi  Project  465.  IVrson  Co.  $160,0(i0.  11.73 
mi!  Project  664.  Richmond  Co.  $375,000, 
13.36  ml.  Project  685,  Stanley  Co.  $428,000, 

6  5  mi.  Project  4870,  and  7.95  mi.  Project 
479.  Wake  Co.  $189,000  and  $240,000 
resiiectively :  pradinp.  pravel  on  broken 
.stone  pavinp  5.8  ml.  I’roject  772,  Wataupa 
Co.  $125,000,  6.86  ml.  Project  715,  Ashe  Co. 
$140,000;  pradlnp  and  topsolllnp  7.59  mi. 
I’roject  574.  Moore  Co..  $34,000  ;  clearinp. 
erubbinp  and  pradinp  16.3  mi.  Project  931. 
■ind  6.5  ml.  Project  932,  Oraham  Co..  $145.- 
000  and  $68,000  respectively.  C.  M.  TTpham, 
RaleiL'h,  hlphway  enpr. 

North  rarollna  —  State  Hy.  Dept., 
R.'ileiph.  maklnp  plans  pradlnp,  concrete 
or  asphaltic  pavlnp  13.46  mi.  Project  3960. 
Robeson  Co.  $378,000.  5.618  mi.  I’roject 

471.  Vance  Co.  $168,700,  and  6.826  mi. 
f’roj.ct  98,',  Swain  Co  $939,400  ;  clear- 
inc,  prubblnp  and  pradlnu  4.699  mi.  Project 
83S.  Henderson  Co.,  $45,500  ;  pradinp  and 
topsoilinp  12  mi.  Project  303,  Bladen  Co., 
$168,000.  C.  M.  T’pham,  Raleiph.  enpr. 

\.  I»nrltnin  Plans  pavine  various 

streets.  $1,000,000.  H.  W.  Kueffner,  dir. 
Pub  Wks 

V.  C.,  Salisbury — See  “Cnclassifled  ” 

(ia..  Ashburn — Turner  Co.  election  ,Tnn. 
16,  $126,000  bonds,  hardsurfacinp  various 
roods 

Klu.,  f'tearwater — -Pidlean  Kst.ates  plans 
develoninp  400  acri-s,  incl,  streets  and  sea¬ 
wall  $1,000,000;  and  sewers  $300,000,  R. 
F.  Smallwood  A  R.  W.  Wakelinp.  Clear¬ 
water,  archts. 

Fla.,  roral  tJah'es — O.  T.  Merrick,  c 'o 
.Administration  Bldp.,  Miami,  plans  6  ml.. 
200  ft  boulevard  and  6  mi.  liphtinp  system 
in  Hiscayne  Ba'-  section,  here. 

I'lii..  Ft.  T.anderdale  —  City  and  Daven¬ 
port  .t-  Rich,  makinp  plans  and  take  bids 
probably  In  February,  200.000  lin.ft,  3  ft. 
concrete  sidewalk  In  Westwood  Heiphts 
subdiyislon.  $120,000.  J.  H.  Rhein.  Ft. 
Laud  rdale,  enpr. 

Flu.,  linmesteiid — Made  plans  pavinp  10 
mi,  various  streets.  C.  AV.  Murr.ay,  consult, 
enpr. 


Fla.,  AliamI — Plans  3  In.  asphalt  on  8  In. 
rock  surfai-inp  52  ml.  Fast  Dixie  Hiphway. 
.Vortbwe.st  7th,  AWst  Flapler  and  20th  Sts.. 
N'ortheast  2nd,  South  and  North  Miami, 
N’orthwest  2nd.  17th.  7th.  22nd.  Southwest 
17th  and  22nd  Axes.  $3,790,000.  B.  M. 
niini'an,  ene-r.  streets. 

Flu..  Alliiml  Kearh  —  Voted  $4,259,000 
bonds,  streets,  sidewalks,  etc.,  on  various 
strei'ts. 

Mins.,  (Srenada — Grenada  Co.  soon  takes 
bids  improvinp  11.5  mi.  Grenada-Calhoun 
Pity  Rd.,  16  ft..  Federal  Aid  Project  147-A 
H  C.  Dietzer,  .Tackson,  enpr. 

Tennessee — State  Itept.  Hiphways  &  I’ub. 
Wks.  Nashville  makinp  surveys  improvinp 
15  mi.  Bolivar-McNairy  Co.  line  Rd.,  Harde¬ 
man  Co.  :  9  ml.  Union  Clty-Weakley  Co.  line 
Hd..  Obion  Co.;  and  16  ml.  Dresden-Oblon 
Po.  line  Rd.,  Weakley  Co.  C.  N.  Bass,  act- 
iiip  comr. 

Tennessee  —  State  Dept.  Hiphways  & 
Pub.  Wks.,  Nashville,  makinp  surveys 
improvinp  4  ml.  Crump-McNalry  Co.  line 
I’d.  Hardin  Co.  C.  N.  Bass,  Nashville, 
ai  tinp.  comr. 

Tennessee — State  Dept.  Hiphways  &  Pub. 
AVks.,  Nashville,  takes  bids  In  early  sprinp 


iinprovinp  14  mi.  l-j»fayette-Summer  Co 
line  Rd.,  Macon  Co.  C.  N.  Bass,  aetinp 
comr 

t>..  Cleveluiiil-  Cuyahopa  Co.  takes  bids 
in  sprinp  pavinp  1,25  ml.  Riverside  Rd. 
from  lairain  Ave.  to  I.Mike\vo<Hl  Cit.v  limits, 
38  ft.,  $188,110(1;  l,o2  mi.  Riverside  Rd.  from 
•Madison  Ave.  to  tHeveland  City  limits,  3S 
ft,  $174,000;  3  8  mi  Berea  Rd  ,  24  ft. 
$247,000,  1.158  mi.  West  25th  St.,  56  ft  , 
$262,500;  1.3  mi.  Wiuister  Rd.,  36  ft.,  $140,- 
000  ;  and  8.2  mi.  Center  Ridpe  ltd.,  24  ft.. 
$522,000.  F.  Lander.  Court  llouse,  enpr. 

O.,  Cleteluiid — Cu.VHhopa  Co.  takes  bids 
in  sprinp  pavinp  8.7  mi.  Isirain  Rd..  24  ft  , 
$570,000;  7  44  mi.  Detroit  ltd.,  32  ft  .  $600,- 
Ooo;  and  5.34  mi.  West  Uike  Rd  .  21  ft  . 
$350,000.  F.  I.6inder.  Court  House,  enpr. 

41..  Coliiiiibus — Soon  takes  bids  asphalt  on 
present  brick  resurfacinp  3,225  ft.  Parsons 
•Ave..  42J  ft.  $34,000.  R.  H.  Simpson,  i-ity 
enpr 

Ind..  .\nderHoii  —  Madison  <’o..  makinp 
plans  concrete  pavinp  21  mi.  Huph  Hill 
Road.  22nd  St.  and  lto»-ky  Ave  M.  H 
Steele,  Anderson,  enpr. 

111..  Fbist  .St.  I.oiiIh — Made  plans  pradinp, 
curbinp  and  pavinp  42nd  St.  from  ('asi-y- 
vllle  to  Van  Bureii  Sts.,  $21,500  ;  and  sew¬ 
ers  in  41st  St..  $6,200.  W.  -McK.  Brown. 
City  Hall.  enpr. 

111.,  Kast  .St.  I.oiiIh  Takes  bids  latter 
part  of  January,  pradinp,  I'urbinp  and  8 
in.  concrete  pavinp  6,180  sq.yd.  8th  St.. 
$34,500 ;  pradinp.  eurbinp  and  asphalt  or 
concrete  pavinp  10  blocks  Market  St. 
$30,900.  W.  McK.  Brown.  City  Hall.  enpr. 
Noted  Dec.  10  and  24. 

111.,  Mt.  Sterlinp  -Plans  pavinp  6  blox'ks 
South  Capitol  St.  and  1  hloi'k  Railroad  Ave. 
Kinsey  Knp.  Co.,  Arcade  Bldp.,  Pekin,  enprs. 

M'Ih..  Beloit — Takes  bids  In  sprinp  various 
types  pavinp  9.3  mi.  various  streets.  (1.  K. 
Heeblnk,  City  Hall,  enpr 

AVIh.,  Al’ent  .\IIIh — A.  Wichner,  supt.  Bd. 
Pub.  Wks.,  plans  pavinp  approximately 
100,000  sip  yd.  various  streets  durinp  1926. 
\V.  Darb.v,  City  Hall,  enpr. 

la.,  Wilton  Junction — Makinp  preliminary 
plans  pradinp.  curbinp  and  hardsurfacinp 
37  bliH'ks  various  streets.  H.  R.  Green 
Knp.  Co.,  Bever  Bldp.,  Cedar  Rapids,  enprs. 

Minn.,  Aloorbead — Makinp  plans  imvinp 
13  blocks  11th  .St.  $52,000.  It.  G.  Price, 
city  elk. 

Kan.,  Almena- -Makinp  plans  improvinp 
various  streets.  To  exceed  $25,000.  K.  T. 
Archer  &  Co..  609  New  Knpland  Bldp., 
Kan.sas  City,  Mo.,  enpr.s. 

Kan..  Holton  —  Jackson  Co.  soon  takes 
bids  pradinp  2.991  mi.  Sect.  A,  4.937  mi. 
Sect.  B.  and  3.927  ml.  Sect.  C  Federal  Aid 
Project  291.  P.  AV.  Wripht,  co.  enpr. 
Kansas  Knp.  Co.,  601  Kansas  Ave.,  Topeka, 
enprs. 

Kan.,  Newton — Harvey  Co.  soon  takes 
bids  pradinp  and  brick  or  concrete  pavinp 
7.7  mi.  Meridian  Hiphway,  Federal  Aid 
Project  329-A  and  B,  18  ft.  Kansas  Knp. 
Co..  601  Kansas  Ave.,  Topeka,  enprs.  A. 
Hay,  Court  House,  co.  enpr.  Noted  Get.  15. 

Kan..  Newton — Harvey  Co.  made  plans 
pradinp  and  bridpinp  8  ml.  Santa  F'e  Trail 
east  of  here.  Kansas  Knp.  Co.,  601  Kansas 
Ave.,  Tiqieka,  enprs.  A.  Hay,  Court  Hou.se, 
CO.  enpr. 

Kail.,  Ilttawa — Franklin  Co.  soon  takes 
bids  pradinp  4.402  mi.  Federal  Aid  Project 
2S9-K  and  4  914  mi.  same  road  Sect.  D,  28 
ft.  K.  F.  Loveless.  4'ourt  House,  enpr. 

Klin.,  ttttawa — Franklin  Co.  soon  takes 
bids  pradinp  5.056  mi.  Klnp  of  Trails  Rd.. 
Federal  Aid  Project  2S0-C.  and  5.056  ml. 
same  road.  Sect.  D.  and  1.005  ml.  AVellsville 
Rd..  Federal  Aid  Project  306-A.  all  28  ft. 

Neb..  I'airbiiry  —  Makinp  preliminary 
plans  pradinp,  curbinp,  pavinp.  etc.,  C  St. 
between  4th  and  14th  Sts. 

Neb.,  tlmaha  —  Union  Stock  A'ards  Co.. 
South  Omaha,  makinp  plans  1,500  ft.  reln  - 
con.  and  steel  viaduct  approach.  39  ft.  road¬ 
way,  etc.,  on  L  St.,  here.  W.  S.  Brenlp, 
c/o  owner,  ch.  enpr. 

Mo.,  Clinton  —  Takes  bids  In  January 
amieslte  resurfacinp  12.5  blocks  Public  Sq., 
Main.  AVashInpton  and  Franklin  Sts,,  40 
and  65  ft..  C.  A.  Calvird,  Jr.,  city.  elk. 

Mont..  Helena — Makinp  plans  pavinp  ap¬ 
proximately  2  mi.  road  from  here  to 
A’eterans  Hospital.  $60,000.  V.  N.  Kessler, 
cit.v  elk. 

Mo.,  Milan — Makinp  plans  pavinp  various 
streets.  $25,000.  K.  T.  Archer  &  Co.,  609 
New  Knpland  Bank  Bldp.,  Kansas  City, 
enprs. 

Mo..  I’leaHant  Hill — Makinp  preliminary 
plans  pavinp  various  streets  in  business 
district.  To  exceed  $25,000.  M.  B.  Rol¬ 
lins  &  Co.,  521  Ry.  Rxch.  Bldp.,  Kansas 
City,  enprs. 

Mo.,  St.  I.oiiln — Bd.  Pub.  Serv.,  208  City 
Hall,  soon  takes  bids  pradinp  and  concrete 
pavinp  9,970  sq.yd.  alleys  In  City  Blocks 
5569,  5554.  5542,  5529,  5293,  6206,  4849W, 
5132,  5134  and  5205,  $28,120,  also  790  ft. 


\itr  clay  sew.r  in  Dale  Ave.  Si-Wer  Disl 
6.  $.:..ioo.  W  W.  Horner.  300  City  Hall, 
enpr. 

Mo..  SI.  laiiil*  -Soon  takes  bids  widi-nmp, 
resetlinp  cuiliinp.  pavinp,  etc  Vandovea 
ter  St.  between  Market  and  Chouteau  Sts 
$241,9311  W  W  llorn.r,  3iHi  City  Hill, 

enpr. 

Ark..  I.ittle  Itnek  .Makinp  prelimimirv 
plans  pradlnp.  eurbinp.  putterinp  and 
pavinp  Appi.in  Wa.\.  West  5th.  6th.  7th 
and  Valentine  St.s  To  exceed  $25,(100 
II.  A.  Knowlton,  cit.'  ilk.  Knpiiieer  not 
Selecti-d 

.\rk.,  siliiuni  SprioKN  —  Makinp  pro 
liminary  plans  pradinp,  eiirlunp  and  pavinp 
streets  in  Pavinp  Dist  4  To  exce.-d  $25, 
000.  W.  L.  Winter.s,  311  Merchants  .Natl 
Bank  Bldp  .  Ft.  Smith,  enpr 

Tex.,  .\llee  Kleetion  Jan  21.  $r,0.00i| 
bonds  pavinp  alsiut  28  blocks  varioii.s 
streets.  .Address  mayor 

Tex.,  AiiKleloii  —  Brazoria  I'o.  makinp 
plans  hard  pavinp  II  mi.  Damon  Rd  Dist 
$150,000.  K  N  Gustafson,  Anpleton,  enpr 
Tex.,  Cleburne-  .Makinp  plans  is-rmaneiit 
pavinp  about  20  blocks  South  Willow  St  . 
Wardville.  .\nplin  to  City  Hall,  and  .Mill  St 
from  City  Hall  to  Harrell  St.  $75.ooo  (• 

H.  Reesdale.  c/o  City  Hall,  enpr 

Tex.,  I'olil  SprliipH- -San  Jacinto  Co.  mak- 
Inp  plans  pradinp,  bridpinp  and  peneral  siir 
facinp  12  mi.  State  Hiphway  35  from 
IJIierty  Co.  to  polk  Co.  line.  18  ft.  $200,- 
000.  R.  H.  Spiller,  Cold  Spriiips,  I'npr. 

Tex.,  F^dlnbiirp  —  HIdalpo  Co.  voted 
$3,500,000  bonds  hard  imvinp,  et»'.  .about 
150  mi.  roads.  16  and  18  ft.  1’.  S.  I>evine. 
Kdinburp,  co.  enpr.  Noted  lbs-.  3 

Tex..  (>aineHville  Makinp  plans  pavinp 
various  streets.  $50,000  C.  L  AVil-son, 
city  enpr. 

Tex.,  Iieorpetnwn  State  Hy.  Comn.,  Alls 
tin,  ranceiletl  bids  to  have  been  oiiened 
Jan.  8,  pradinp  and  bridpinp  11.492  tiii 
State  Hiphway  29,  State  Aid  I’roject  652 
$140,000.  M.  C.  Welborn,  Georpetown. 
resident  enpr.  Noted  Dec.  31. 

Tex.,  Huiinton  —  Harris  Co.  plans  coni-reli- 
p.avinp  14.25  mi.  State  Hiphway  6.  Halves 
ton  ltd,  20  ft.  $365,000.  Howe  A  Wiw. 
1st  Natl.  Bank  Bldp.,  enprs. 

'  Tex.,  KinpHvllle  Klei'tloii  Jan.  12,  $125.- 
000  bonds  permanent  pavinp  various 
streets.  Address  City  Knpineer. 

Tex..  Mailisniivllle  Madison  Co.  makinp 
plans  pradinp  and  bridpinp  12.56  mi.  Hiph¬ 
way  21.  Federal  Aid  I’roject  390-A.  $93.- 

600.  A.  Mcl'ormick,  .Madi.sonvllIe,  enpr. 

Tex..  Kayinoiiflvllle  Willai'.v  Co.  makinp 
plans  Bates  type  or  rein. -con.  surfacinp 
about  13  mi.  hiphway  from  Cameron  ('o 
to  Brooks  ('o.  lines,  18  ft  $300,000.  J  K 
Johnson,  Granpe,  enpr.  Noted  Get  29 
Tex,,  A'Irtorla — Victoria  Co  defeated  $1, 
700,000  bonds,  con.structinp  various  roads 
I’.  I’.  Putney,  I'o.  judpe. 

Tex,.  AVhartnn — Kleetion  Jan.  19.  $85,000 
bonds,  alternate  tyis-s  hard  pavinp  in 
blocks  Burleson  St.  to  connect  with  Milan 
St.  and  Fulton  St.  from  Public  Sq.  to  Santa 
Fe  Depot.  B.  D.  Klnp.  Wharton.  <-ity  enpr 
llkliilinma  —  State  Tfy.  Dept.,  Gklahoma 
City,  makinp  preliminary  plans  pradinp 
and  pravel  surfacinp  72,600  sq.yd.  Waponer- 
Coweta  Rd..  AV’aponer  Co.,  $35.000 ;  and 
pradinp  and  concrete  slab  surfacinp  21,120 
sq.vn.  State  Hiphway  1,  east  of  Stillwater, 
Payne  Co..  $52,600.  J.  M.  Pape.  hy.  enpr. 

Oklahomn  —  State  Hy.  Dept..  Gklahoma 
City,  makinp  surveys  pradinp.  ete.  14  mi 
Calvin  Allen  Rd.,  Huphes  (’o.,  30  ft  $45.- 
000.  ,1.  M.  Pape,  Capital,  hiphway  enpr 

Itkia.,  Hlaekw-ell — Plans  pradinp,  curbinp 
and  vertical  fibre  brick  pavinp  31.135  sq.yd. 
residential  streets  In  Impvt.  Dist.  31 
$131,349.  AV.  Rltzhaupt.  Jr,  Blackwell, 
ener. 

4>klu.,  Knid — City  Clerk  takes  bids  about 
Jan.  10  (extended  date),  pradinp.  <-urbinp, 
bridpinp,  sidewalks,  putterinp  and  6  in 
rein. -con.  pavinp  8  bUs’ks  various  strei-ts 
in  Pavinp  DIsts.  117,  118,  119,  121  and  124. 
30  ft.  $34,400.  F.  C.  Mapruder.  city  enpr 
Noted  Dec.  17. 

Hkla..  (iiithrle  —  T>opan  Co.  made  plans 
and  soon  takes  bids  concrete  surfaelnp  on 
present  prade  105.000  sq.vd.  Guthrie 
Kdmond  Rd  $254,000.  J  M.  Pape.  Capitol 
Bldp.,  Oklahoma  City,  hiphwav  enpr. 

Oklu.,  <lutlirle--Maklnp  preliminary  plans 
pradinp,  curhinp,  pavinp.  etc.,  15  bhsrks 
A/llas,  llth,  Lopan  and  Knst  Wa.shlnpton 
Sts.,  Pavinp  Di.st.  53.  $60,000. 

Hkla.,  Hennessey  —  Plans  concrete 
wldenlnp  8,200  sq.yd.  Main  St.  $25,000,  F 
Khler,  mayor. 

Okla..  McAlesfer — Plans  pradlnp  and  con¬ 
crete  pavinp  5.400  s<|.yd.  3rd  and  Washlnp- 
ton  Sts.  $29,700.  F.  Frasi-r,  McAIester, 
enpr. 

Okln.,  Oklahomn  City  —  Plans  widiininp 
South  Robinson  Ave.,  4,500  ft.  curbinp  and 
5,560  ft.  concrete  pavinp.  $38,815.  B.  M. 
Hart,  City  Hall,  enpr. 


See  ftroposat  advertisements  on  page  220,  Advertising  Section. 
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and  Roadn  (Continued) 

Okla..  I’lfhrr  —  I'lana  KradinK.  curblnR 
atui  com-rcte  pavitiK  10,400  aq.yd.  4th  St. 
}33,000.  (1.  Stein,  Miami,  engr. 

Okla.,  1‘onra  Clly — Plans  f^radinR,  ourb- 
iriK  and  vertical  libre  brick  paving  7,200 
wiyd  South  l,iike  St.  328,800.  K.  A. 
Junes,  Punca  City,  engr. 

Okla.,  I’ryor — Making  preliminary  plans 
gr.iding  and  concrete  jiaving  10, .'>00  .sq.yd. 
Main  St.  330,000.  Kngineer  not  selected. 

Okla.,  Tahleqiiah — Plans  grading,  curbing 
atnl  <ton<’rete  paving  '.•,700  s<|.yd.  l>i.st.  4. 
331,000.  T.  P.  Clonts,  2110  Garland  St., 
Muskogee,  engr. 

Calif..  Anaheim  —  Made  plans  curbing, 
glittering,  walks,  and  .I  in.  asphaltic  con- 
cri  te  paving  I'JO.OOO  sq.ft.  North  and  South 
Olive  Sts.,  etc.  K.  Hapgood,  city  engr. 

Calif.,  Illythe — Making  plans  r.  in.  Durite 
asphaltic  concrete  paving  approximately 
4II0,000  sq.ft  various  streets.  A.  C.  F’ul- 
inor,  040  West  7th  St.,  Itiverside,  engr. 

C.illf.,  Jacksnn  —  Plans  paving  various 
streets.  To  I'xceed  325,000.  H.  S.  Tallon, 
city  elk. 

Calif..  I.B  Mesa — Made  plans  curbing  and 
r>  in.  i-oiu'rete  paving,  etc.,  li  mi.  portion  of 
Chollas  Hd.,  30  ft.  W.  Uumsey,  303.')  C  St., 
Sun  Diego,  engr. 

Calif.,  San  Diego — Common  Council  plans 
iiiqiroving  Kettner  Hlvd.,  Hancwk  St.,  etc., 
R,!t87  cu.yd.  excav.,  16,132  lin.ft.  concrete 
I’urbing,  13,587  sq.ft,  concrete  sidewalks, 
and  402,805  sq.ft.  2  in.  asphalt  on  3i  in. 
bituminous  paving,  etc.  K.  A.  Rhodes,  city 
engr. 

Ont.,  Toronto — Plans  grading  and  paving, 
etc.,  extension  of  Suffolk  St.  through  Jarvis 
St..  365,000:  opening  and  grading  lane  be¬ 
tween  Galley  and  Garden  Aves.  316,500, 
lane  bi'tween  Marlon  St.  and  Pearson  Ave. 
35,100;  and  opening  lane  between  Munro 
and  Hamilton  Sts.,  34,150.  R.  C.  Harris, 
City  Hall,  engr. 

Calif.,  Yreka — Plans  5  in.  asphaltic  con- 
«-rete  paving  various  streets.  To  exceed 
325,000.  A.  O’Connor,  city  engr. 

BIDS  DESIRKD 

N.  J.,  South  Doiinilbrook  —  Jan.  15,  by 
Council,  T.  D.  Walters,  elk.,  8  in.  concrete 
paving  Canal  Rd.  from  Main  to  Klizabeth 
Sts.,  also  Klizabeth  St.  from  Canal  ltd.  to 
boro  limits.  H.  V.  Van  Kmburgh,  140 
North  Ave.,  Plainlleld,  engr. 

\V.  Va.,  Berkley  —  Jan.  22,  by  Raleigh 
Co.,  grading  and  paving  2.'>  mi.  Roads  1.  2, 
3,  4.  5  and  6,  in  Town  I  list.,  16  ft.  3600,000. 
11.  M.  Scott,  Beckley,  engr.  Noted  Dec.  3. 

W.  Va..  Biirkhiinnon — Jan.  20,  by  City 
Council,  concrete  paving  !»  projects.  $103,- 
000.  H.  A.  Sturm,  city  engr. 

W.  Va.,  I•rlncet^>n — .Ian.  16,  by  Mercer 
Co.,  clearing  and  grading  8,(t75  cu.yd.  1  mi. 
Hluestone  .Iunction-Ros>‘ville  Rd.  D.  T. 
Cadle,  ITlnceton,  engr. 

hla.,  Miami — Jan.  '  25.  by  City  Comrs., 
grading,  curbing,  guttering,  2  and  3  in. 
sheet  asphalt  surfacing,  etc.,  565,666  .sq.yd. 
Di.sts.  273  to  3(14  ;  concrete  sidew'alks  on 
45,240  sq.yd.  Dists.  63  and  64,  $120,000.  R. 
M.  Duncan,  city  engr.  Noted  Dec.  31. 

MIh*.,  Jarksnii — Jan.  13.  by  Pd.  Supervs. 
Hinds  Co.,  improving  7.251  mi.  Federal  Aid 
Project  82-P,  incl.  bridge.s,  31,414  cu.yd. 
excav.,  2!h043  yd.  borrow,  151,497  lb.  re¬ 
inforcing,  6,220  ft.  foundation  piling,  2.72 
mi.  Permuda  sod,  etc.  H.  C.  Pietzer,  Jack- 
son,  engr. 

Mins..  Waynenhoro  —  .Ian.  14,  by  Pd. 
Sup<‘rv8.  Wayne  Co.,  improving  6.876  ml. 
Fi'deral  Aid  I'roject  X3-A,  25.22  acres  clear¬ 
ing  and  grubbing.  37,78  4  cu.yd.  excav.,  24,- 
116  lb.  reinforcing.  14,311  cu.yd.  gravel, 
15,475  units  gravel  overhaul,  2  ml.  Bermuda 
sod,  also  bridges  over  2il  ft.  span.  Inch  76.- 
596  ft.  creosoted  timber,  2,646  ft.  untreated 
timber.  18,050  lb.  reinforcing,  etc.  H.  C. 
Dietzer,  Jackson,  engr. 

I.niilnlann — Jan.  26.  by  State  Hy.  Comn., 
Paton  Rouge,  gravi'IIng  0.72  mi.  Sect.  C, 
t)|s'Iousas-Vllle  Platte  Highway,  State 
Project  3S6-C,  St.  laindry  Parish.  W.  P. 
Robert,  Baton  Rouge,  highway  engr. 

Pennnylvania — Feh.  5  and  6,  by  State  Hy. 
I>«‘pt.,  Harrisburg,  grading  or  rein. -con. 
paving,  etc.,  approximately  25  ml.  22  proj- 
ei'ts  in  19  counties.  W.  H.  Connell,  eng. 
exiH'utIve  and  deputy  Bec.v.  highways;  adv. 
K.  N.-R.  Jan.  7. 

Kentucky — Feb.  8,  by  State  Hy.  Di-pt., 
hVankfort,  <K.  A.  I*,  means  Federal  .\ld 
IVoJeet).  grading  4  mi.  Columbia-Greens- 
burg  Rd.,  F.  A.  P.  143-A,  Adair  Co.;  1.5 
ml.  Fulton-Maytleld  Rd.,  F.  A.  P.  I46-B 
and  3  ml.  Fulton-Clinton  Rd.,  F.  A.  P.  131- 
F,  both  Fulton  Co.;  15.9  mi.  Maytield- 
Fulton  Rd.,  F.  A.  P.  146-A,  Graves  Co.;  4.2 


mi.  Klizabethtow  n-lx-itchlield  Rd.,  F.  A.  P. 
147-A,  Hardin  tlo.  ;  6.9  mi.  Cllnton-Pard- 
well  Rd.,  K  A.  P.  131-K.  Hickman  Co.;  5.2 
mi.  liodgenville-Greenshurg  Rd.,  F.  A.  P. 
126-P.  I>a  Rui-  Co.  ;  and  3.6  ml.  Richmond- 
McKee  Rd.,  F.  A.  P.  129-P,  Madison  Co., 
all  24  and  28  ft.  K.  N.  Todd,  highway 
engr. 

Indiana — Mar  1,  by  Comrs.  Henry  Co., 
New  Castle,  grading  and  I'oniTete  paving  1 
mi.  County  IJne  Rd.,  20  ft.,  near  Shirley,  in 
Hancock  and  Henry  Counties.  $30,000. 

■Neh..  Omaha — Jan.  19,  by  J.  P.  Hoctor, 
city  elk.,  improving  aiiproximately  60,000 
yd  streets  in  Di.sts.  2444,  2486,  2487,  2549, 
2620,  2659,  2665,  2672,  2726,  2749,  2765, 

2768,  2781,  2794,  2799,  2843,  2850,  2855, 

2861,  2867,  2868,  2879.  2880,  2887,  2890, 

2902,  2911,  2924,  and  2933,  etc.  H.  Peal, 

<  ity  engr. 

Ml).  NeoHho--Taking  new  bids  7  in.  con¬ 
crete  paving  11,460  sipyd.  South  Washing¬ 
ton  and  North  College  Sts.  Black  &  Veatch, 
701  Mutual  Bldg.,  Kansas  City,  engrs. 
Former  contract  withdrawn.  Noted  Dec.  17. 

Ark.,  Osceola  -  Jan.  20,  by  Pd.  Comrs. 
Osceola  &  Kittle  River  Road  Imjivt.  DIst.  1, 
Mississippi  Co.,  bituminous  concrete  or  con¬ 
crete  |>aving  various  roads.  A.  S.  Rogers, 
secy.  ;  adv.  K.  N.-R.  Jan.  7. 

Tex..  B  r  e  n  h  a  m  —  See  "Contracts 
Awarded." 

Washington — Jan.  19,  by  State  Hy.  Dept., 
Olympia,  grading,  crushed  rock  or  gravel 
surfacing,  etc.  5.4  nri.  State  Rd.  11, 
Franklin  Co.  and  1  mi.  State  Rd.  3,  Asotin 
Co.  ;  grading  and  crushed  gr.avel  surfacing 
9.7  mi.  State  Rd.  14.  Kitsap  Co.;  also 
clearing,  grading,  etc.  5.8  mi.  State  Rd.  8, 
Skamania  Co.  J.  W.  H<X)ver,  state  high- 
Avay  engr. 

ralifornia — Jan.  18,  by  State  Hy.  Comn., 
grading,  etc.,  0.25  mi.  streets  between  5th 
St.  in  Washington  and  M  St.  bridge,  Yolo 
Co.  R.  M.  Morton,  Forum  Bldg.,  Sacra¬ 
mento,  highway  engr. 

Calif.,  Ventura  —  Supervs.  Ventura  Co. 
tasing  bids  asphaltic  macadam  paving,  etc., 
300,000  sq.ft,  portion  of  Spear  Rd.  C.  W. 
Petit,  Ventura,  co.  surv. 

BID.S  RECEIVED 

N,  V.,  I.ong  Island  City — M.  K.  Connolly, 
|)res.  tjueens  Boro,  Queens  Subway  PIdg., 
grading  and  ••urhing  Clermont  Ave.,  also 
grading  and  i)ermanent  sheet  asphalt  pav¬ 
ing  Ghauncey  .St.  from  Sicilian  Asphalt 
Paving  Co.,  41  Park  Row,  New  York  City, 
$7,260  and  $10,830  respectively;  grading, 
curbing  and  sidewalks  on  Central  Ave., 
from  Pea«‘e  Pros..  Inc.,  57  North  Lawrence 
St.,  Flushing,  $1,623;  73rd  St.,  from 
O’Brien  Kurth,  8625  1 3th  St.,  Jamaica, 
$7,840 :  and  various  avenues,  from  Ken¬ 
nedy  &  Smith,  93  Amity  St.,  Flushing.  355,- 
320.  Noted  Dec.  31. 

N.  V.,  New  York  —  H.  Bruckner,  pres. 
Bronx  Boro,  3rd  and  Tremont  Aves.,  De<‘. 
29,  from  K.  Di  Minna,  2366  I»rrilard  PI., 
grading,  curbing  and  sidewalks  on  I’nder- 
bill  ,\ve.  $7,806,  Puritan  Ave.  36,428,  and 
on  Thierlott  Ave.  $2,041  ;  from  P.  J. 
Donovan,  30  Church  St.,  on  Hobart  Ave., 
$18,101;  from  Gramaglia  Pros.,  48  East 
Kingsbridge  Rd..  Hast  214th  St..  $11,997  ; 
from  Remo  Realty  Co..  530  K.ast  Tremont 
Ave.,  on  Harrington  Ave.,  316,004.  Noted 
Dec.  24. 

Md..  Baltimore — Mayor  and  City  Council, 
City  Hall,  grading,  surfacing  and  concrete 
work  at  Roland  Park  School,  Roland  Ave., 
from  W’.  F.  Huse,  2800  Montebello  Ave., 
329.739. 

Tex..  Breekeiirldge  —  J.  W.  Hill,  judge 
Stephens  Co..  Dec.  24,  bridging  and  paving 
with  (a)  2  in.  Modified  Topeka  Mix  (h)  2 
in.  bitulithic  <e)  2  in.  Amesite  (e)  2  in. 
r(H-k  asphalt.  (I)  17.76  mi.  State  Highway 
67.  State  Aid  Project  640  (S)  16.83  mi. 

highway  from  here  to  Throckmorton  Co. 
line,  from  L.  W.  Pelphrey  &  Co.,  Breeken- 
rldge.  (al)  3420.847  (el)  $492,166  (a«) 

$488,185  ;  from  Womack  Con.str.  Co.,  Sher¬ 
man.  (hi)  $489,921  ;  from  Texas  Natl.  Pav¬ 
ing  Co..  Eastland,  (el)  $428,712  ;  from  Aus¬ 
tin  Bridge  Co.,  1815  Clarence  St.,  Dallas, 
(r2)  $532,996  (e2)  $532,996.  Noted  Dec.  17. 

Tex.,  Warn — Permanent  paving  6  blocks 
North  12th  St.  from  Jefferson  to  West  and 
South  12th  St.,  from  Standard  Paving  Co., 
c/o  Provident  PIdg.,  $32,857.  Noted 
Dec.  3. 

California  —  State  Hy.  Comn.,  Sacra¬ 
mento,  Dec.  21,  grading  and  paving  6  ml. 
road  across  Sand  Hills,  Imiierial  Co.,  from 
Schmidt  &  Hitchco<'k.  Phm-nlx,  Ariz.,  as¬ 
phaltic  concrete  $270,985,  concrete  $288,817. 
Engrs.  est.  $299,551  and  $302,551  respec¬ 
tively.  Noted  Dec.  3. 

Calif.,  Paellle  drove — Curbing,  guttering 
and  1}  in.  on  2)  in.  asphaltic  concrete  sur¬ 


facing  lOl.KOO  s<|.ft.  portion  of  Git)si,'i  \v, 
from  ('lark  &  Henery  Constr.  Co  I'han' 
••cry  Bldg.,  San  Francisco,  approx i 
$26,000. 

Calif.,  Santa  Crus — Santa  Cruz  c. .  iY,,n 
C.  W.  WiH>d,  Mante<'a,  improving  rtii.il 
of  Santa  Cruz-Boulder  Oeek  llici 
3,100  cu.yds.  excav.  $0.75  p«'r  cu.yd  '  iVi 
cu.yds.  conen-te  curbing  $17.50.  2,Si.i 
yds.  concrete  |>aving  312.90,  and  2,("  ■■  ]>,“ 
reinforcing  $.055.  Noted  Dec.  10, 

CONTRACTS  AWARDED 
N.  Y.,  Brooklyn  —  J.  A.  Guid.  r,  pr,  s 
Brooklyn  Boro,  Boro  Hall,  grading 
iwrmanent  asphalt  on  6  in.  comreti-  p.iUtu. 
Vermont  St.,  to  Borough  Asphalt  C..  .  i  ;,,! 
Metropolitan  Ave.,  $11,129;  jind  19tli  A\,. 
to  B.  Turecamo  Contg.  Co.,  87tl6  l!.i\  I  'lh 
St..  $3,120.  Noted  Dec.  17. 

N.  Y.,  I.ong  Island  City — Park  Pd  !•'  p 
Gallatin,  pr»-s..  Arsenal  Bldg.,  64tli  nnit 
5th  Ave.,  New  York  C^ity,  imi)ro\ing  |,„i 
paving  transverse  road  in  Jacob  Riis  I'ark 
here,  to  Flemming  &  Sheppard,  116  linad' 
St.,  New  'V’ork  City,  $48,344.  Noted  I).-,. 

N.  %•„  New  York — J.  Miller,  pres.  Man¬ 
hattan  Boro.  Municipal  Bldg.,  grading  atal 
granite  bbsk  paving  10th  Ave.,  to  C  iiel. 
bock,  633  Wales  Ave.,  $3,351  ;  and  grading 
curbing,  fl.-igging  and  sheet  asphalt  jiaving 
Bennett  Ave.,  to  Gaffney  Constr.  Co  ai 
East  42nd  St.,  $26,180.  Noted  Dec.  17 

V.,  Yonkers  —  Pd.  Contr.  &  Snpnly, 
bitulithic  on  concrete  paving  Nei);),  rlian 
and  Old  Nepperhan  Aves.,  to  A.  Cianeiiilli 
923  Nepperhan  Ave.,  $195,367.  Noted 
Dec.  24. 

W.  Va.,  Philippi  —  Barbour  Co.,  Court 
House,  grading,  etc.  6.5  mi.  Project 
Galloway  Rd.- -Plea.sant  Dist.,  to  Marrarra 
&  Albright  Constr.  Co.,  Kingwood,  $7.'i,S02. 

N.  C..  Wilmington  —  City  Comrs.,  Citv 
Hall,  grading,  curbing,  sheet  asphalt  oh 
concrete  paving,  etc.  25  blocks  various 
streets,  to  Hudson  &  Scruggs,  Wilmington. 
$200,000.  Noted  Dec.  3. 

Fla.,  Bradenton — City,  c/o  R,  K.  Van 
Camp,  comr.  Pub.  Wks.,  Dec.  21,  improving 
various  streets,  33,000  cu.yd.  excav.,  4H,flflii 
lin.ift.  curbing,  65,000  sq.yds.  paving,  to 
('urry-Turner  tlonstr.  Co.,  Bradenton,  iL’.nO.- 
000.  Noted  Dec...  3. 

Alabama — State  Hy.  Dept.,  Montgonierv, 
rock  asphalt  surfacing  9.32  mi.  Deiatur- 
Moulton  Highwiiy,  18  ft.,  Morgan  ('o..  to 
J.  W.  Gwin,  Hamilton  Station,  Pirniing- 
ham,  $228,614,  engrs.  est.  $230,000;  gravel 
surfacing  6.3  mi.  Greenville-Pin<'aiii»le 
Highway.  18  ft.,  Butler  ('<>.,  and  6.3  mi 
Ashland-I.ineville  Rd..  both  18  ft.,  to  Nixon 
&  Phillips.  Klneville,  $35,955  and  $:’9,9.‘i:i 
respectively,  engrs.  ests.  $41,000  and  $42.- 
000  respectively.  Grand  total  $3(i4,ri24 
Noted  Dec.  3  and  10. 

MlHsissippI  —  State  Hy.  Dept.,  Jackson, 
grading  10  mi.  Knsidusco-Carthage  Itil.. 
Federal  Aid  Project  37,  to  Campenoi.s  &- 
Blanks,  Meridian,  $76,091. 

Eoiiisiuna  —  State  Hy.  Comn.,  Paton 
Rouge,  graveling  8.802  mi.  Hammond-New 
Orleans  Highway,  State  Project  127  Sect. 
C,  Tangipahoa  Parish,  to  W.  C.  Perry, 
Baton  Rouge,  $88,044.  Not*'d  Dec.  10 
Miss.,  Grenada  —  Grenada  Co.,  grading 
and  gravel  surfacing,  etc.,  8  ml.  Gren.ida- 
Calhoun  City  Rd..  16  ft..  Federal  Aid  Proj¬ 
ect  147-A.  to  Rogers  &  Dennison,  Box  .5. 
Memphis,  Tenn.,  $128,737. 

Miss.,  KoHoltisko  —  Attala  Co.,  grading, 
gravel  surfacing,  etc.,  9.932  ml.  Ft  deral 
Aid  Project  37,  to  Campenois  &  Blanks. 
Meridian,  $76,091. 

Tennessee — State  Dept.  Highways  &  I’ub 
Wks.,  Nashville,  2i  in.  bituminous  macadam 
on  8  In.  crushed  stone  surfacing  7.17  mi 
Buford-Maury  Co.  line  Rd.,  Federal  Aid 
Project  40-A,  Giles  Co.,  to  (Jonell,  Barrow 
*  Kirkpatrick  Co.,  Russellville,  Ky..  $179.- 
750  ;  and  6  and  8  in.  concrete  surfacing  9.19 
ml.  Buford-Pulaskl  Rd.,  18  ft..  Federal  .\id 
Project  40-C,  (illes  Co.,  to  J.  E.  ITyor  * 
('o.,  Martin,  $325,865.  Noted  Nov.  19. 

Ohio  —  Dept.  Highways  &  Pub.  'Wks., 
Nashville,  grading,  bridging  and  concrete 
surfacing  1.967  mi.  Sect.  "1-1”  Marysville- 
Marion  Rd.,  18  ft.,  Marion  Co.,  and  1.977 
mi.  Sect  “C”  same  road,  to  K.  K.  Ciytner. 
Bluflfton,  $51,470  and  $45,601  respectively, 
6.997  mi.  Sect.  "A”  Napoleon-Defiance  ltd., 
16  ft.  Defiance  Co.,  to  R.  Doaust,  Deflame, 
$182,498,  0.878  ml.  Sect.  "A-1”  Toledo- 

Angela  Rd.,  18  ft.,  Williams  Co.,  to  W.  t 
John.son,  Hlcksvllle,  $27,790 ;  waterbound 
macadam  surfacing  5.378  ml.  Sect.  "L”  Co- 
lumbus-Cinelnnatl  Rd.,  16  ft.,  Greene  ('o.. 
to  N.  B.  Putnam,  Columbus,  $93,018,  5.378 
mi.  Sect.  "H”  Columbus-Clinclnnatl  Rd.. 
Greene  Co.,  to  Blsh  &  Carey,  Ada.,  $61,737. 
3.45  mi.  Sects.  "A  and  B”  Cambridge-Stcu- 
benville  Rd.,  16  ft.,  Guernsey  Co.,  to  T.  P. 


See  proposal  advertisements  on  page  220,  Advertising  Section. 


t;.  ts  and  FloadH  (Contlnuod) 


,  Camp.  Hartman  HIdK..  t’oliiinbus, 
413  1.S92  ml.  Serf.  ••A-2”  SarahvilU- 

IM  and  Sect.  "K-l"  Caldwell-MarnesvIUe 
i),!  IS  ft..  Noble  t'o.,  to  l>.  1.  .AnKelo, 

;•  -.Hi.ll  $.54,001;  tar  macadam  surfa<-inK 
,  .  .  .  mi  Sect.  ••A-2”  West  Minster-New 
H  ,i  M>shire  Hd.,  18  ft.,  to  Sciot»>  Constr.  Co., 
Kiiii.m,  $39,137.  (5rand  total  $t:ii4,6fi.5. 
t» .  t'ineinnatl — Director  Pub.  Serv.,  ttrad 


bitulithic  on  4}  In.  concrete  pavlnK,  etc.  t’o..  4900  Kuclid  Ave.,  Cleveland,  ().,  ar(.bl> 
•ohimbus  18;i,l43  s<|.ft.  Adeline  I>r.,  etc.,  to  Cnlon  and  eiittrs. 

iarahvllle  I’avltiB  Co,  t’all  MldK  .  San  Kranclwo,  $65,-  i.^..  rhlla.  .MANllKACTCIllNC  J  W 

irnesviiie  289.  Noted  IH'c.  17.  Watson  t'o,  34th  and  Ism-usI  Sts.,  having 

.AnKelo.  Culif.,  Kiirekii  —  firadlnB,  curblnB.  vHr.  plans  (trepared  by  ItallinKer  Co..  13th  am 


Culif..  Kiirekii  —  firadlnB,  curblnB.  vHr.  plans  |>repared  by  ItallinBer  Co..  13th  am' 

sewers  anil  li  In.  warrenlte  on  3  In  as-  Chestnut  Sts.,  I  story,  124  x  7.s:t  ft.  rein 
lihaltic  concrete  surfacInB.  etc.,  218,211  si|.  con.,  brick  and  steel,  Ar.tmlnBo  .\\e  ,  'rulii. 
ft  Wabash  ..\ve.,  to  Mercer-Kraser  Co.,  and  SanBer  Sts  $.300,000. 


Kureka,  $66,335. 


N.  KannapuIlH  —  COTTON  MIl.l. 


Calif.,  I.OM  .\nKelFM  —  Tais  Anseles  Co..  Cannon  MfB.  Co.,  plans  mill  to  house  Mt.- 


st'‘  *  ind  Trendlev"  Ave.  $76'.8:{4’.  Orand  between  Halboa  St.  and  IVninsula  Ave..  41,- 
,.1  «tfil  856  Noted  Oct  16  796  si|.ft.  ci-ment  walks,  18,900  si|.ft.  clay 

teU.I  $161  8ab  NOt.a  ,2;,.S6:{ 


Kiiii.,  Iiideiienilenee  —  City  and  Mont- 


Neb..  Iloldrenre  —  OradinB,  curblnB,  «  in  ,, . . . .  "  - MeKeown  Itros  i-o  in,.  if> 

e,.„.'r>.te  navinir  etc  :17  807  vd  various  ‘'Ik-,  concrete  curbiiiB,  sidewalks,  and  1}  In.  -  MiKi  own  urns,  t  o  Inc.,  113  \N  est 

streets*  in*  Dists’  20  and’  21,  \o  Koberts  asphaltic  concrete  on  3i  in.  bituminous  Adams  M  .  <  hicaBo,  III.,  .1  C  .MeKeown, 

rons  r  Co  415  m  Natl  Ilank  paving  372.591  sq.ft.  K  St.  from  16th  to  purcha.se, I  .5  acre  site  and  plans  4 

1^1.10  Noted  Dec  3  ’  32nd  to  Oriflith  Co  ,  25  14th  St..  $61.-  huildings.  Oleiiwood  Avc  .  here.  $150., in, i 

«  .  T  .llnnn  _  c'itv  Cl»rk  9  5  in  Noted  Dec.  31.  Ala.,  tiantt— H  YDRO-Kt.KCTUIC  IM.ANT 

asphaitic '  concrete  pavTng  16,500  sq.yd!  <’««»•.  ««"  IlleBii  —  Curbing  sides  walks  'n{"nr'^  5o‘ ■ft’'‘‘hTBh“'''«lH'i ‘‘n 

wirioiis  stri'ets  to  Kaw  I’avinir  Co  100  and  li  in.  on  2i  in.  asphaltic  concrete  nyaro-<  it  <  iru  pi. ml.  .lO  ft,  high,  _oo  ft. 

Tois  ki  Ave.,  Topeka.  Kan.  Noted  D^’c.  17.  pavIng.  etc.  21 .5  OO'?  sq.ft.  2l8t  St  imd  p-n'Ir  Southern 

.  1  riife  «  in  nnin  ..,.n  Juliiin  Avc.,  to  (Irlltlth  Co.,  25  14th  St.,  '■"1'  '  ‘"^1*  •  Albany,  engrs 

K 'mni”  n^eln  -Tt  ooo^’sn  vtl  $35,563.  Noted  Dec.  10.  t>..  l  anlt.i,  KACTOUY— Hercules  .Motor 

vibrollthic  paving  1.1,000  sq.yd.  Dist.  1,  to  ^'•nrn  14, i  ll  illiwell  PI  i.-  w  |.  |•|.,L„ 

|}.,wsn  Iti.'ksr,!  Hlackshire  Harrison _ _ v  ,)rp.,  140  M.illivy  II  1  I.,  ft.  Iv.  tl.  1  l.l.ike. 


rtween  Halboa  St.  and  Peninsula  Ave.,  41,-  «iu..  .Atlanta — HKI)  SPHINtl  PI, ANT  — 

ftl  s<|.ft.  es'ment  walks,  18,900  sq.ft,  clay  Simmons  Co.,  23  Jones  Ave.,  plans  alter- 
nd  gravel,  33.450  s<|.ft.  5  in.  and  129,863  ing  and  doubling  capacity  iire.seiit  phiiit. 
I. ft.  8  in.  concrete  paving,  to  Kiinavaugh  also  3  story,  rein. -con.  and  .steel  olliee  build 
Twohy,  P.  t).  Hox  34,  Orange,  $57,965.  lug,  et,-.  $500,000  .Morgan  fv  Dillon,  < iraiit 

Calif..  Sail  llernardlno — Kor  4  in.  mac-  Hldg.,  engrs  .  ,,  „ 

dam  paving  isirtion  of  Ktirest  Home  Hlvd.,  t*a..  .Atlanta  —  KKI' Ul'i  KKATOIt  PI,.\.\T 
I  H  H.  l.ienau,  420  Hnsikside  Ave.,  Red-  — \Aarren  Co.,  S , Cast  Pair  St  .  V  P 
inds,  $59,275.  Warren,  pres.,  tuans  phmt  addition 

Calif..  San  Diega  —  A,  H.  Wright,  city  4Ja..  Atlanta— WOtlD  TRUSS  FACTORY 


Rowan.  Rickard  &  Hlai'kshire,  Harrison, 
$38,000;  concrete  paving  6,000  s<|.yd.  Dist. 
2,  to  Reagor  Constr.  Co.,  Augusta,  Kan., 
$20,000.  Noted  Oct.  22. 

Te\..  Brenham-  -Comrs.  Washington  Co., 
will  pave  with  hard  material  streets 
connecting  with  new  highways  (insid<< 


Buildings — Industrial 


secy.,  plans  2  story  and  basement,  It.ooii 
sq.ft.  tItMir  space  addition.  $100,000. 

t>..  Canton  STF.F.I,  PRANT  —  II  J. 
Kbt‘rman.  431  Tumarawas  St.,  plans  to  pur¬ 
chase  site  and  luiild  I  story,  structural  ste«  l 


1‘ROi‘ONRn  WORK  chase  site  and  luiild  1  story,  st 

Mass..  Boston  -BOIRKR  HOUSK — OH-  Plant.  $100,000. 
te  Safety  Razor  Co.,  47  West  1st  St.,  t>.,  Cleveland  —  FACTORY 


corineetlng  with  new  highways  (insid<>  ,  ..■—’J;*,  ic  ur  .V 

city  limits).,  by  day  labor.  $30,000.  Former 

bids  retei’ted  <1  A  Hracher  Hrenham  co  having  sketches  made  by  t..  T.  Main,  2r00 
bids  rejei tea.  o.  a.  itraintr,  tm  nnam,  to.  ,,,,vonshire  St..  1  story,  reln.-con..  West 
engr.  ,  .  ooo 


Tex.,  Waco  —  Hrick  on  conori'te  paving 
about  3J  blocks  alley  next  to  News  Tribune 
Hldg.,  to  Standard  I’aving  Co.,  524 


1st  St.  $40,000  or  more. 


»>.,  Cleveland  —  FAtlTORY  —  Newliiirg 
Steel  ('o.,  S.  Friedman,  sc<-y.,  6932  Kinsman 
ltd.  making  iircliminary  plana  3  or  4  story, 
rein  -con.  and  lirick,  Collaiiicr  Ave  $4110',- 


Mass..  Boston  —  FACTORY  —  Prince  OOO.  Fngineer  and  architect  not  selccti  d 


Macaroni  Mfg.  Co.,  207  Commercial  St., 


Ind.,  Kvansville  PACKINC  PLANT 


Provi’dent  Bldg  $3  25  iieV  vd^  Kn'gr’s  est  having  sketches  made  by  C.  H.  Way,  6  Stahl  Packing  Co.  South  loth  St  ,  plans  2 
$26  0015  Noted ’nViv  19  ^  ••mgr.,  est.  „(„ry.  7.000  sq.ft,  flotir  space,  story  and  liascmcnt,  44  x  45  ft.,  rein --on. 


nkla.,  Mitdill  —  Marshall  <*o..  Project  2, 
4.23  mi.  road  work,  8,475  cu.yd.  earth,  2,626 
cu.yd.  solid  rock  and  1,942  cu.yd.  loose  rock 
excav  19,054  cu.yd.  borrow,  etc.,  to  W.  R. 
Davis,  Madill,  $23,509  ;  Project  3,  3.58  mi. 
road  work,  12,339  cu.yd.  earth,  1,322  cu.yd. 
solid  rock  and  832  cu.yd.  loose  ro<-k  cxcav.. 


rein. -con.  and  brick  addition.  $40,000. 


and  brick,  concrete  pile  foundation,  Dixie 


Alass.,  Malden  (hr.  Boston) — RKFRIO-  $50,000.  Tail  &  Sons,  1717  Cass  Ave 


KRATINt!  PLANT  and  OFFICK  —  H,  P, 
Hood  &  Son,  Inc.,  494  Rutherford  St., 


St.  laiuis.  Mo.,  engrs. 
ind..  Indianapiilis 


WARKHOPSK 


Charlestown,  having  plans  prepan-d  1  and  Vonnegiit  Hardware  Co..  120  l-ljisl  Wash- 
2  .story,  60  X  110  ft.,  40  x  60  ft.,  and  40  x  ington  St  .  having  plans  prepared  by 
95  ft.,  rein. -con.  and  brick,  plain  founda-  Vonnegut,  Bohn  H  Mueller,  archts.  and 


-Vu..  Protect  5“  4  98*00  "i^oa  .1 '  work  ’  t*"",  ’339  Washington  St.  ’  $50,000.  Pri-  engrs..  610  Indiana  Trust  Bldg.,  6  story  ami 

.a  .1  ;  a  1  a  ,1  O  vate  plans.  basement.  100  X  195  ft.,  brick,  steel  and 

7,098  cu.yd.  earth,  1,187  eu.yd.  solid  nu'k  i.ion..,.  ,v..r,.b..i.v..  ttrnooo 

and  937  eu.yd.  loose  rock  excav.,  etc.,  to  Alass..  Huiith  Boston  (Sta.  Boston)  —  rein.  ton.  vv.inhousi.  ,  R.0,000. 


J.  T.  Abies,  Madill,  $28,133  and  $17,449  CHFMICAR  PLANT  —  Phoenix  Industrial 
re.sptutively.  Brand  total  $71,091.  Chemical  Co.,  388  Ka.st  8th  ,St.,  plans  cJiern- 


Ind..  Trrre  lliiiite — PAPKIt  MILI, — Terre 


Okla.,  Norman — .T.  Hair,  city  elk.,  grad¬ 
ing  and  concrete  paving  14,400  sq.yd.  vari¬ 
ous  streets  in  Impvt.  I'ist.  9,  26  to  36  ft., 
to  K.  R.  Tlbbets,  4U  West  22nd  St.,  Okla¬ 
homa  City,  $58,71  IW  Kngr.s.  e.st.  $61,110. 


Chemical  Co.,  388  Ka.st  8th  St.,  plans  cJiern-  Haute  Paper  t'o.,  19th  St.  and  Van  R  It  . 
ical  plant.  Knginecr  and  architect  not  plans  3  story,  45  x  1 00  ft.,  rcin.-tMin.  and 
si'lccted.  steel,  i-oncrete  pile  foundation,  19th  St.  $65.- 


Alass.,  Morerster — RKPAIR  and  SKRV-  000.  I’rivate  plans. 


ICK  (JARAOK— -Maek  Motor  Truck  Co.. 


MIrh.,  Itrirolt — PLANT  —  Hudson  Motor 


hom-i  ritv  S58‘71 1®  Knirr«  “e«t  *61110  Boston,  having  plans  prepared  by  Warren  Car  Co.,  12601  Fast  Jefferson  Ave.,  hud 
*'**«.’*.*''*«’  *“**>1^*“  ,  '■  *^.'**  •  Kng.  Co..  Terminal  Wharf,  Charleston,  plans  prefiared  by  A.  Kahn,  1000  Marquette 

Okla.,  Ponca  Pity — tirading,  curbing  and  brick  and  steel,  Shrewsbury  St.,  here.  Bldg.,  1  storv,  rein. -con.  addition  to  Build- 
brick  on  concrete  paving  streets  in  Dists.  55  $io(),ooo  *ir  more.  Ing  <\  Waterloo  St.  $75,000 

388  and**H  STl  Vvc'lv  Conn.,  Harffnnl  —  PRLNTINO  —  Case.  III.,  i'hicag.e  FPRNITltRK  FACTORY— 

ana  n  stiet  lively .  Imekwood  &  Brainard.  141  Pearl  St.,  had  Niemann  Table  Co..  77th  St.  and  Cottage 

Okla.,  Olathr — Johnson  brick  pavingr.  plans  prepared  by  l,4<K*kwood  Oreene  &  (To.,  (Snwe  Ave.,  jilans  1  story,  125  x  575  ft., 
etc.  fi.591  mi.  Federal  Aid  Project  246-0’,  en^rs.  and  archts.,  24  Federal  St.,  Boston,  rein.-<‘on.  and  hri<*k,  llTith  St.  near  FottJtue 
to  Cook  &  Stueker,  Ottawa,  $299,361  ;  20  5  story,  steel  and  concrete  plant,  Hleks  St.  Orove  Ave.  $400,000-$450,000.  Knglm-er 

ft.  s.ab  .span  bridges  on  same  road,  to  A.  F.  $325,000.  and  architect  not  selected. 


I>  wl.s,  Kldorado,  $5,170.  Noted  I>ec.  3.  N.  Y.,  Bro<>kl.vn  —  RKFINKRY  and  AVlu.,  Knnd  dii  l,ar-  -CARAOK  and  RR- 

f'nlifnrnia — State  Hy.  Comn.,  Sacramento  WARKHOPSR- -Amer.  Sugar  Refining  Co..  PAIr  ’sHOP — L.  Voell  Auto  Co..  24  Kast 
Ic,  e,  menus  engrs.  est.)  asphaltie  con-  117  Wail  St.,  New  York  City,  plans  rein.-  Division  St.,  having  plans  prepan*d  1  sttiry. 


AVIs..  Fund  dii  l,a4-  -CARAOK  and  RR- 


e.  e.  $13,356;  macadam  paving  15  mi.  high- 


N.  Y.,  New  York — PRINTINO  and  PUB-  Milwaukee,  engr 


way  between  Castalc  School  and  point  3  I.ISHING — New  York  American  &  Kvening  W'ls..  Mndlson — BOILKR  and  lIKATLNtl 

mi.  north  Natl.  Forest  Inn.  I.a)s  Angeles  Journal,  238  Williams  St.,  having  pro-  PLAN’T  —  University  of  Wisconsin,  c/'o 
Co.,  to  F,  W.  Nighbcrt,  Bakersfield.  $55,-  llminary  plans  prepared  by  McKenzie,  J.  O.  Phillips,  bus.  mgr.,  having  plans,  pre- 
860,  e.  e.  $34,104  ;  grading  and  crushed  VtMirhies  &  (•melln,  342  Madison  Ave.,  7  pared  by  A.  Peabody,  State  Capitol  Bldg., 
gravel  or  stone  surfacing  2  ml.  highway  story,  200  x  200  ft.,  rein. -con.,  concrete  pile  boiler  and  heating  plant,  Incl.  piping,  etc. 
Ix’tween  head  of  Richardson  Creek  and  foundation,  11th  Ave.  and  54th  Sts.-  Noted  $49,000. 

Klamath  River  (T-D.N.-I-A),  Del  Norte  Co.,  Dec.  10.  WTs..  Milwaukee  —  FACTDRY  —  Imyton 

to  H,  W.  Rohl.  625  Market  St.,  San  Fran-  N.  Y.,  Port  Ivory  (mail  Mariners  Har-  Park  Concrete  Products  Co.,  1279  29th  Ave.. 
cisco,  $85,740,  e.  e.  $106,231  ;  and  rein. -con.  bor) — FACTORY — Pro<’tor  &  Camble,  6th  having  plans  prepared  2  story.  42  x  84  ft., 
girder  bridge  over  Atchison,  Topeka  &  and  Main  Sts.,  Cincinnati.  O.,  soon  take  bids  concrete  blfs-ks  and  timts'r.  plain  foiinda- 

Santa  Fe  Ry.  near  Carlsbttd.  San  Diego  reln.-con.,  ateel  and  stone  addition,  plain  tl«>n,  29th  Ave.  $40,000.  Private  plans. 

Co.,  to  Coon  Bros.,  Riverside.  $18,370,  e.  e.  foundation,  here.  $3,000,000.  H.  Manly,  \vu  Alllwuiikee _ VViNRRR  PT.ANT — 

$22,390.  Grand  total  $174,757.  Noted  Dec.  20  Kast  53rd  St.,  New  York  City,  consult.  Conwa’y  Co  1819  St  Paul  Ave..  plans  rc- 
3  and  17.  engr.  Private  architects.  building  2  story.  200  x  200  ft.  plant.  St. 

Callfomia — State  Hy.  Comn.,  Sacramento,  p».,  Ktna  (Pittsburgh  P.  O. )  —  ICE  Paul  Ave.,  recently  destroyed  by  fire.  Kn- 
Bec.  21,  grading  and  asphaltic  concrete  PI.ANT  —  Wilkinsburg  Ice  Co.,  208  Centre  glneer  and  architect  not  selected. 

living  6  mi.  road  across  Sand  Hills,  Ave.,  Wilkinsburg,  hitving  plans  prepared  Wia.,  Sheboygan FACTORY  —  Dilllng* 

Imperial  Co.,  to  Schmidt  &  Hitchcock,  1  and  2  story  ice  plant,  brick,  steel  and  ham  Mfg.  Co.,  Wisconsin  Ave.  and  South 

Phoenix,  Ariz.,  $270,985.  Engrs.  eat.  $299,-  concrete,  here.  $200,000.  Private  plans.  Water  St.,  having  plans  prepared  by  E.  A. 

651.  Noted  Dec.  3.  Pa.,  phlls. — FACTORY — Phlla.  Rubber  Stubenrauch,  629  North  8th  St.,  3  story,  34 

Calif..  Bnrlingame — City  Trustees,  curb-  Co.  soon  lets  contract  28  reln.-con.,  brick  x  80  ft.,  and  40  x  80  ft.,  brick  and  timber 
ID?,  guttering,  walks  and  li  in.  Warrenlte  and  steel  factory  buildings.  Osborn  Eng.  addition. 

See  proposal  advertisements  on  page  220.  Advertising  Section. 
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HuilditiKM — Industrial  (Continued) 

Mo..  Kunsuii  City  —  KACTOliY — Sinlth- 
Mc<  ;ord-T<)wn»end  Dry  Coods  (*<»..  8th  St. 
and  Itway..  purchaaed  site  and  plans  S 
story  and  basement.  80  x  142  ft.  fireproof 
addition.  Kn^ineer  and  arehitect  not 
selected. 

Mo..  Marionvlllr — COI.I)  STt)HA<JK  and 
IIKKUKJKUATIO.N  I’KANT  -  Marionville 
(Told  StoraKo  (”o.  havlnn  plans  prei>ared  by 
Hts-kenlively  &  Mark.  (142  I.anders  Mldg.. 
SprInKfield,  4  story  and  basement.  85  x  110 
ft.  plant.  $85,000. 

Mo..  Mexl«-o  —  ICK  I’liA.NT  —  Missouri 
Power  &  I.>iKht  Co..  1 10  We.st  Promenade 
St.,  plans  improviiiK  ice  plant.  $75,000. 

.Mo.,  Kt.  I,ouU  —  KACTOUY  —  A.  K. 
Schmidt  Co..  1113  Pine  St..  makinK  pre¬ 
liminary  plans  3  story  and  basement.  45  x 
100  ft.,  brick  and  concrete.  1800-11  Olive  St. 

Mo.,  St.  I,ouls — FACTORY  —  WestlnR- 
house  Klectrlc  &  MfK.  Co.,  717  South  12th 
St..  havinK  preliminary  plans  prepared 
reln.-con.  factory.  $1,000,000.  I’rivate 
plans. 

■Mo..  Sikeston  —  SHIRT  FACTORY  — 
Chamber  of  (Tommerce,  W.  W.  HInchey, 
chn.  (Tom.  on  Industries,  makinK  pre¬ 
liminary  plans  2  story  shirt  factory,  brick 
and  concrete.  $40,000.  Klder  Mfg.  Co.,  703 
North  13th  St..  St.  Tami.s.  lessee. 

Trx..  4iHlveston — (M,F,ANIN(}  PRANT— 
International  Cotton  ReflninK  (Torp.,  42 
Bway.,  New  York  (Tity,  P.  (T.  Wadsworth, 
pres..  haviiiK  preliminary  plans  prepared  50 
X  200  ft.  cotton  cleaninK  plant.  $100,000. 
Private  plans. 

Tex..  Ilartinxen — COTTON  OIN — Hen¬ 
derson  &  Webb  havinx  preliminary  plans 
prepared  (!  stand,  80  saw  capacity  cotton 
gin.  $40,000.  Private  plans. 

Tex..  Kerens  —  COTTON  GIN  —  D.  W. 
Ray  &  Son.  plans  rebuilding  cotton  gin, 
recently  destroyed.  $45,000.  Kngineer  and 
architect  not  selected. 

Tex..  Marshall  —  ICK  PRANT  —  Kast 
Texas  Pub.  Serv.  Co.  c/o  K.  la^e,  Marshall, 
mgr.,  making  plans  1  story,  80  x  80  ft., 
reln.-con..  brick  and  steel  plant,  incl. 
equipment.  $150,000.  Private  plans. 

Tex.,  Narugdnehes  —  RIGHT  PT<ANT  — 
Election  siMin  $50,000  bonds,  light  plant 
Improvements.  Address  W.  I.  Baker, 
mavor. 

Tex.,  San  Antonio — APPLIANCE  PLANT 
— llnlt  Mfg.  (■’o.,  204  Pereida  St.,  plana  to 
take  over  present  plant  of  ITnit  Heating 
Co.,  and  construct  plant  to  manufacture 
gas  heating  appliances.  $50,000.  Address 
H.  E.  IlickinSon,  Russell  Bldg. 

Tex.,  San  Juan  -PI.ANTS — Rio  Grande 
Canning  Co.  having  preliminary  surveys, 
etc.,  made,  several  canning  plants  through¬ 
out  lower  Rio  Grande  Valley.  $100,000  or 
more. 

Okla.,  Blackwell  —  FOITNHRY  —  Acme 
Fdry.  &  Mfg.  Co.  jilans  40  x  60  ft.,  60  x  lOO 
ft.  and  56  x  850  ft.  steel  foundry  building.s. 

Okla.,  ItawNon — BRICK  PI,ANT — Acme 
Brick  Co.,  Mid-Continent  Bldg..  Tulsa,  hav¬ 
ing  preliminary  surveys  made  1  story  brick 
plant,  near  here.  $100,000.  Work  will 
probably  be  done  by  day  labor.  G.  M. 
('illtinan,  c'o  owner,  engr.  In  charge. 

Okla.,  Klngflsher  —  TJGHT  PLANT  — 
Voted  $40,000  bonds,  enlarging  steam  light 
plant,  incl.  2  new  boilers,  new  steam  tur¬ 
bine.  cooling  system,  circulating  pumps  and 
new  condenser.  W.  Ash,  city  comr.  En¬ 
gineer  not  announced. 

okla..  Sand  Springs  —  HYDRO-ELEC- 
TRBT  PI,.'\NT-  C.  Page,  ('hamber  Com¬ 
merce  Bldg.,  plans  hydro-electric  plant  on 
Illinois  River,  2.000  ft.  spillway.  53  ft. 
high,  dams  about  600  ft.  long.  65  ft.  high, 
and  three  5.000  kw.  turbines.  $2,000,000. 
Private  ))lans. 

Okla.,  tVaynoka — ICE  PI,ANT — Railway 
Tc«*  Co..  3(»!»  South  La  Salle  St.,  Chicago. 
III.,  having  preliminary  plans  prepared  100 
ton  plant  addition,  S.anta  Fc  yard.  here. 
$75,000.  Engineer  and  architect  not  an¬ 
nounced. 

N.  M.,  .Xrtesia — PI,ANT — Phillips  Petro¬ 
leum  Co..  Bartlesville.  Okla.,  plans  casing 
head  plant,  9,000  g.p.d,  capacity,  using  6,- 
000.000  ft.  wet  gas  daily,  near  here.  $625,- 
000.  Work  will  probably  lx*  done  by  day 
labor.  Private  plans. 

California — ICE  and  ICE  CREAM  FAC¬ 
TORY — Vel  Rose  Ice  &  Ice  Cream  ('o.,  I>odi. 
plans  rein. -con.  factories  In  various  cities. 
$100,000  or  more. 

Calif..  Fresno — II^'E  PI.ANT  —  Pacific 
Fruit  Express  Co.,  65  Market  St.,  San 
Francisco,  plans  ice  manufacturing  and 
storage  plant,  70.000  ton  capacity,  in  South¬ 
ern  Pacific  Tract,  here.  $500,000. 

Calif..  Fresno  —  PACKING  and  PRE- 
C(X)L1NG  PLANT  —  Forkner  Properties 
Ct>.,  Inc..  Pig  Gardens,  plans  packing  and 
pre-cooling  plant.  Forkner  Pig  Gardens 
Tract.  $100,000. 

Calif.,  Merced  —  FIG  PRE-COOI.ING 
PLANT — Stewart  Fruit  Co.,  Wells  Fargo 


Bldg.,  San  Francisco,  plans  fig  pre-c<Miling 
plant.  Southern  Pacific  Reservation,  here. 
$40,000  or  more. 

Calif..  Manta  Maria  —  SUB-STATIO.NS. 
etc. — Midland  ('ounties  Pub.  Serv.  (Torp., 
206  West  Main  St.,  plans  sub-stations, 
transmission  and  distribution  lines. 
$215,000. 

BIBS  IlKSIKKB 

Mass.,  Woreester — WORKSHOI*  and  RE¬ 
PAIR  GARAGE — P.  Power,  33  Presi-ott 
St.,  taking  bids  1  and  2  story,  reln.-con.  and 
steel,  Prescott  St.  $40,000.  H.  L. 
Meaeham,  120  Fr<jnt  St.,  archt. 

Iiid.,  Evansville  —  PLANT  —  See  ■‘Con¬ 
tracts  Awarded.” 

CONTRACTS  AWARDKB 

Mass.,  Boston  REPAIR  and  SERVICE 
— Meltzer  &  Snyder,  Strathmore  Rd., 
Brookline,  1  story,  135  x  176  ft.,  rein. -con.. 
Station  St.,  to  Hub  Constr.  (To.,  333  Wash¬ 
ington  St.  Archts.  est.  $100,000.  Noted 
Dec.  10. 

.Mass.,  Howe  —  POWER  UNIT  —  New 
England  Power  Co..  35  Harvard  St., 
Worcester,  1  story,  rein. -con.,  brick  and 
steel,  bere,  to  Sherman  I’ower  Constr.  Co., 
35  Harvard  St.,  Worcester.  Archts.  est. 
$40,000. 

Mass.,  Month  Boston  (sta.  Boston)  -  - 
REPAIR  SHOl’  —  A.  Ketnes,  58  Champney 
St.,  1  story,  50  x  70  ft.,  rein. -con.  and 
brick,  plain  foundation,  to  A.  W.  Mayers. 
68  Marine  Rd.  Archts.  est.  $40,000. 

N.  Y..  Buffalo-  MACHINE  SHOP — Bar¬ 
ber  Asphalt  Co.,  I^and  Title  Bldg.,  Phila., 
Pa.,  1  story,  45  x  225  ft.,  steel  plant,  here, 
to  Austin  Co.,  16112  Euclid  Ave.,  Cleve¬ 
land.  O. 

Pa.,  Newell  —  REPAIR  SHOP  —  Pitts¬ 
burgh  &  Lake  Erie  R.R.  (To.,  I'ittsburgh  & 
Lake  Erie  Terminal  Bldg.,  I’ittsburgh, 
general  contract  1  story,  35  x  150  ft.  repair 
shop,  here,  to  J.  H.  DeCarpentler  &  Son, 
Newell. 

M.  C..  Anderson  —  COTTON  MILL  — 
Toxaway  Mills,  2  story,  107  x  275  ft.  new 
mill,  also  3  story,  60  x  80  ft.  addition  to 
Riverside  mill  plant,  to  T.  C.  Thompson  & 
Bros.,  609  North  Smith  St.,  Charlotte, 

N.  C.,  $102.00(». 

.\la.,  Mt.  Htephens — CEMENT  I’LANT — 
Santa  Rosa  I’ortland  Cement  Co.,  C.  E. 
Hall,  pres.,  Nashville,  Tenn.,  reln.-con. 
plant,  6,000  bbl.  daily  capacity,  here,  to  H. 
K.  Ferguson  Co.,  4900  Euclid  Ave.,  Cleve¬ 
land,  O.  Archts.  est.  $2,500,000. 

Tenn..  Johnson  City -- SILK  PLANT  — 
Amer.  Bemberg  Corp.,  1  story  and  ba.se- 
ment,  267  x  575  ft.  and  5  story  and  base¬ 
ment,  67  x  267  ft.  manufacturing  buildings 
and  2  story.  75  x  150  ft.  power  house,  etc., 
reln.-con.  and  brick,  to  Hughes-Foulkrod 
Co..  Commonwealth  Bldg.,  Phila.,  Pa. 
Archts.  e.st.  $1,250,000.  Noted  Nov.  26. 

(>..  Akron— RUBBER  FA(’TORY — Good¬ 
year  Tire  &  Rubber  Co.,  East  Market  St., 
two  1  story.  60  X  100  ft.,  and  100  x  120  ft., 
brick  and  steel,  to  Hunkin-(Tonkey  Constr. 
Co.,  Hunkin-Conkey  Bldg.,  C’leveland. 
Archts.  est.  $100,000.  Noted  Aug.  27. 

O. ,  Coliimhiis — SERVICE  STATION — J. 
.1.  Coons.  370  East  Town  St.,  1  story,  52  x 
187i  ft.,  with  52  x  49  ft.  show  room,  con¬ 
crete  and  brick.  East  Broad  St.,  to  D.  D. 
Livingston,  1320  Franklin  Ave.  About  $55,- 
000.  Show  room  leased  to  Madden-Atkin- 
son  Co.,  399  East  Main  St. 

O.,  Kenmore  (br.  Akron)— RECT.AIMING 
PLANT  —  Miller  Rubber  Co..  South  High 
St.,  1  and  3  story,  35.000  sq.ft,  floor  space, 
steel  factory,  to  Austin  Co.,  16112  Euclid 
Ave.,  Cleveland. 

O..  Vniingstown  —  FACTORY  —  Youngs¬ 
town  Mirror  &  Art  Glass  Co.,  655  Market 
St.,  2  .story  and  basement  factory,  to  .Tohn- 
son  &  Carlson.  Mahoning  Bank  Bldg., 
$150,000. 

O..  Zanesville— NEWSPAPER  PLANT— 
Zanesville  Publishing  Co.,  3  story  and  base¬ 
ment,  47  X  127  ft.,  concrete,  brick  and 
terra  cotta,  to  DInzweiler  (^onstr.  Co., 
Zanesville,  about  $75,000. 

Ind.,  Evansville  —  FACTORY  —  Graham 
Bros.  Motor  Truck  Co.,  Stringtown  Rd.. 
general  contract  3  story,  brick  and  steel 
factory,  to  M.  J.  Hoffman  Constr.  Co.,  403 
Furn  Bldg.  Archts.  est.  $90,000. 

Ind..  FTvansville  —  PLANT  —  Mead- John¬ 
son  (To..  200  St.  Joseph  Ave.,  will  build 
power  plant,  stack,  225  ft.  high,  2  turbine 
generators,  etc.,  by  day  labor.  $90,000. 
W.  K.  Briggs,  Knoxville.  Tenn.,  engr. 

Ind.,  X’lneennes  —  SHOE  FACTORY  — 
Brown  Shoe  Co.,  1610  Washington  Ave., 
St.  Ix)uis,  Mo.,  general  contract  3  story, 
brick,  steel  and  rein. -con.  factory,  to  M.  J. 
Hoffman.  403  Fum  Bldg.,  Evansville. 
Archts.  est.  $100,000.  Noted  Dec.  17. 

Michigan  —  POWER  PLANTS  —  Spooner 
&  Merrill,  engrs..  Powers  Theatre  Bldg., 
Grand  Rapids,  2  hydro-electric  plants,  on 
Thornapple  River,  one  at  Ada.  to  Price 
Bros.  Co.,  45  Davies  St.,  Dayton,  O.,  $192,- 


777,  and  other  at  Cascade,  to  R.  E 
end  Corp.,  Ann  Arbor,  $171,151,  f, 

Serv.  Eng.  (To..  72  West  Adam.s  .Si  cin 
cago.  III.  Waterwheel  e(|uipn>ent  f. 
plants,  to  S.  Morgan  Smith,  P.  O.  |: 

York,  Pa.  ;  and  electrical  equipm,  ,  ' 
Westinghouse  Electric  tk  Mfg.  t',.  i-,, 

Bway..  New  York  City.  N.  Y. 

Mich..  Betrolt — FACTORY — <  |  ,|,  ^ 

Motor  Cfirp.,  1  story,  286  x  820  fi  j„ 
con.,  brick  and  steel,  to  H.  K.  Fergu>  .  c,, 
4900  Euclid  Ave.,  Cleveland,  ().  r.i-rs' 
est.  $400,000. 

III.,  rhieago  —  FACTORY  —  Cin.  t  Mf., 
C"*).,  2339  West  Van  Buren  St.,  2  stei  t;-, 

X  125  ft.,  brick  and  timber  factiir\  t.i 
Brollne-Nolan  Co..  5  North  I.,ii  Sail.  si 
Archts.  est.  $50,000. 

WIN..  Kenosha  —  BRASS  FOUNl(|;v  - 
S|>ecialty  Brass  Co.,  917  Lester  Si  .  r..- 
modeling  and  constructing  1  story,  iinck 
and  timber  addition,  Sheridan  Rd  .  t,,  .| 
.lensen.  West  Prairie  Ave.  Archt  ..si 
$40,000. 

XVIr.,  Kacine  —  FACTORY  —  S.  (’.  .l.ihn- 
son  &  Son  Co.,  1012  16th  St.,  60  x  Us  ft 
and  60  X  160  ft.,  brick  and  timber  to|p  a(i,||! 
tions,  to  A.  C.  Kajtpel  (To.,  526  Wisconsin 
St.  Archts.  est.  $60,000. 

WIs.,  Two  Kivers  —  M ANUFACTI  I ;| .\i ; 
— Aluminum  Goods  Mfg.  Co.,  15th  .uni 
Franklin  Sts.,  Manitowoc,  4  story.  5ii  \  iv.; 
ft.,  and  1  story,  50  x  82  ft.,  brick  and 
additions,  here,  to  W.  W.  Oeflein,  lin  ,  kt; 
Michigan  St.,  Milwaukee. 

Minn.,  Mt.  Paul  —  FACTORY  —  .\loi.,r 
Power  Equipment  Co.,  2512  University  A\i', 
general  contract  1  story,  100  x  3i)n  ft] 
rein. -con.  factory,  opposite  Ford  tilant.  lii 

P.  Steenberg  Constr.  Co.,  915  Hiiild>rs 
Exch.  Bldg.  Archts.  total  est.  about.  $lnn  . 
000.  Noted  June  4. 

Mo..  Mt.  Louis  —  MACHINE  SHOI' 
Standard  Oil  Co.  of  Indiana,  liOi  iisl  and 
Jefferson  Sts.,  1  story  and  basement.  114  x 
150  ft.,  brick  and  concrete,  Folsom  St  .  tu 
Ijay  Bros.  Constr.  Co..  5473  North  Kimts- 
highway.  Archts.  est.  $60,000. 

(’Hllf.,  Los  Angeles — FACTDRY  .!  U 
■Tonas,  4161  La  Salle  Ave.,  3  story,  60  x  180 
ft.,  reln.-con.  and  steel  addition,  and  5ii  x 
80  ft.  loading  platform,  5841  South  Park 
Ave.,  to  A.  H.  Halperin,  1007  South  Grand 
Ave.,  $60,000.  Noted  Sept.  24. 

Calif.,  Man  Franelseo — FACTORY— Kle. 
trie  Storage  Battery  Co..  1536  Bush  St  .  1 
and  2  story,  rein. -con.,  3rd  St.  near  Paul 
Ave.,  to  C.  L.  Wold.  185  Stevenson  St.,  ap 
proximately  $125,000. 


Buildings — Commercial 


PROPOSED  WORK 

Mush.,  Framingham — TOW’N  HALL  — 
Town,  plana  town  hall  with  auditorium. 
$150,000.  Ashton  Huntress  &  Alter.  477 
Essex  St.,  I.,awrence,  archts. 

Muhh.,  WoreeBter  —  GARAGE  —  Shikes, 
Ijong  &  W’aldron.  18  Tremont  St.,  Boston, 
having  plans  prepared  by  S.  S.  Ei.seiihi  rg. 
46  (Tornhill  St.,  Boston,  3  story,  100  x  140 
ft.  and  110  X  140  fL,  rein. -con.  garage 
$150,000. 

R.  I.,  Providence  —  MEMORIAL  —  City. 
Mayor’s  Ofllce,  City  Hall,  having  plans  pre¬ 
pared  by  A.  R.  Rosa,  885  Park  Ave..  New 
York  City,  270  ft.  memorial  tower,  70  ft. 
circular  diam.,  brick  and  steel,  plain  foun¬ 
dation.  $500,000. 

Conn..  Hartford  —  OFFICE  —  Travelers 
Insurance  Co.,  700  Main  St.,  plans  9  story, 
brick  and  steel  addition.  Grove  and  I’ro.s- 
p(*ct  Sts.  $300,000. 

Conn.,  Hartford — TEMPLE — (Tongrega- 
tion  Beth  Israel,  I.  Wise,  pres.,  810  Prosiiect 
Ave.,  plana  new,  temple.  $500,000.  Engi¬ 
neer  and  architect  not  selected. 

Conn.,  Hartford — THEATRE — D.  W.in- 
stock,  22  Girard  Ave.,  plans  brick  and 
steel  moving  picture  theatre.  State  St.  To 
exceed  $150,000. 

Conn.,  New  Haven — OFFICE — Southern 
New  England  Telephone  Co.,  126  Court  St., 
having  plans  prepared  by  R.  W.  F<M)te.  18.5 
Church  St.,  10  story,  40  x  45  ft.,  brick  and 
steel.  Court  St.  $150,000. 

Conn.,  New  Haven — STORE — Chamlier- 
lain  Co.,  46  Orange  St.,  had  plans  pre¬ 
pared  by  J.  Weinstein,  Chapel  St.,  5  story, 
brick  and  steel,  plain  foundation.  Orange 
St.  $200,000. 

N,  Y..  Bro.»kl>n  — APARTMENT  — M 
Aaron,  c/o  Cohn  Bros.,  engrs.  and  archts.. 
361  Stone  Ave.,  having  plans  prepared  4 
story,  brick,  steel  and  stone,  plain  founda¬ 
tion,  Carroll  St.  $250,000. 

N.  Y..  Brooklyn— APARTMENT — Rulian 
Building  Corp.,  c/o  Shampan  &  Shampan. 
engrs.  and  archts.,  188  Montague  St., 
having  plans  prepared  5  story,  100  x  lOO 
ft.,  brick,  steel  and  atone,  plain  found.i- 
tlon.  Union  St.  and  8th  Ave. 


See  proposal  advertisements  on  page  220,  Advertising  Section. 


H  iiliinKs — Commercial  (Continued ) 

V  \  Brooklyn  —  OKFICK — Montanue- 
..r;  (’’orn.  c/o  H.  C.  Severance,  archt., 
W.st  nth  St..  New  York  City,  haviiiK 
'ill-  oretMired  35  Btory,  brick,  Kteel  and 
'i  •  nlain  foundation.  Court  and  Mon- 
,  .,,,1  Sts.,  here.  »2,350,(K)0. 

'  s  t  Buffalo  —  AFAnTMP^NT  —  W 
Hr' Hitiuh’an,  c/o  Lewis  &  Hill,  archts.,  892 


(ilain  foundation,  485  IliKh  St.  $2,t00,U00. 
Itunyon  &  Carey,  Hroad  St.,  entrs. 

N.  J..  Trenton  AFAKTMKNT  —  (Slen 


pres.  HnKineer  ,ind  arehitiH-t  not  an- 
nouneed. 

Tenn.,  MrniphlH  llOTKIr-  -J.  Isele,  it  at 


xaP  York— AFARTMKNT— J.  K. 

(■■iriienter,  enKr.  and  archt.  598  Madison 
A\i  .  preparing  plans  15  story,  brick,  steel 
and  stone,  plain  foundation,  168  Hast  79th 
St  tiwner's  name  withheld. 


Witz,  37th  and  Walnut  Sts.,  haviiiK  plans  liavinK  plans  prepared  4  story  and  base- 
prepared  by  J.  MarKalis,  1505  Race  St.,  13  inent,  45  x  270  ft  ,  concrete,  brick  and  ste.  1, 
story  and  basement.  62  x  106  ft.,  rein.-c-on.,  l-last  83rd  St.  aid  Kuclid  A\e.  $400.t)00 
brick  and  steel,  plain  foundation,  23rd  and  t»..  ('letrlHiid  COMMKRt'lAL  Superior 
Walnut  Sts.  $700,000.  Korty-.N’inth  I'o..  c.'o  ll.  lairoiiKe,  Willi.iin- 

I'u.,  IMtlsburich  —  THKATRK  —  latew  son  ItIdK.,  had  preliminary  plans  prepared 
Theatrii'al  Knterprises.  1540  Rway.,  New  by  V.  D.  Allen,  Rose  HldK.,  2  story  and 
York  City,  N.  Y.,  haviiiK  preliminary  plans  basement.  90  x  170  ft  .  brick  and  steel'.  Fast 
prepared  by  T.  W.  Lamb,  *‘44  7th  Ave.,  New  49th  St.  and  Sniu-rior  Ave.  $150,000 


York  City,  N.  Y.,  3  story  and  basement, 
lirepriKif,  IVnn  and  6th  Sts.,  here.  $500,000. 


O.,  Kast  Cleveland  (Cleveland  I*.  <1. ) — 
AFARTMF.NT— .1.  Narosny.  13407  3rd  St. 


I*a.,  State  Cullexe  —  IIOTKL  —  State  had  plans  pre|mred  by  M.  Weis,  617  Itnion 

ColleKe  Hotel  Co.,  c/o  1*.  R.  Kap|),  archt..  RldR.,  Cleveland.  3  story  and  basement. 


Iirick.  steel  and  stone,  plain  foundation 


50,000.  O..  Marian  —  MKMORIAL  —  Hardlntt 

Md.,  Baltimore — RIISINKSS — Sherwood  Memorial  Assn,  takes  bids  probably  in 
•os..  Continental  RldB.,  J.  W.  Sherwood.  February,  IlardinK  Memorial,  52  ft.  hlRh, 
es..  plans  4  story,  110  x  150  ft.,  brick,  80  ft.  diam.,  marble  and  concrete  portico, 
larles  and  North  Aves.  $150,000.  KiibI-  BradinK.  plantlnB  and  land.scapinB.  Dela 
er  and  architect  not  8**lected.  ware  Rd.  $550,000.  A.  I).  Taylor,  4614 

Md.,  Baltimore— OFFICF — -I.  Silberstein,  I’rospect  Ave.,  Clev«*land,  landscape  archt 
2  St.  Raul  St.,  plans  probably  6  story,  H.  Hornbo.stel  &  K  F  Wood,  Hardy  & 
Ick  and  steel,  Calvert  and  la'xinston  Sts.  Hays  RldB.,  Rlttsbursh,  Ra  .  archts. 

00,000.  EnBineer  and  architect  not  stt-  ind..  Bedfonl  —  RA.NK — Citizens  Natl 


393  7th  Ave.,  brick,  steel  and  stone,  plain 
foundation,  14l8t  St.  and  Concord  Ave. 
$1,750,000. 

N.  Y.,  New  York — HOSRITAI/ — Elizabeth 
Ho.spital,  415  West  5l8t  St.,  takes  bids 
about  .Ian.  20,  6  story,  120  x  200  ft.,  brick, 
steel  and  stone,  plain  fttundation.  Fort 
WashinBton  Ave.  and  190th  St.  $800,000. 
(•’Connor,  Helaney  &  Schultz,  162  East 
37th  St..  enBrs.  and  prchts.  Noted 


new  court  hous«‘  and  jail.  $250,000 


Ind.,  IndianapoIlH-  HOSRTTAtj — Marion 
Co.  plans  2  story  and  basement,  reln.-<-on. 


story,  brick,  steel  an(i  stone,  plain  founda-  remodelinB  hotel  into  san.atorium,  develop-  |,,y  (^orj*.  havinB  plans  prepared  by  F  I), 
lion,  Matiison  Ave.  and  52nd  St.  $2,500,000.  lake,  water  and  sewer  works,  etc.,  here.  .Jacobs.  28  West  T.ake  St.,  ChIcaBO,  111.,  2 

Noted  Nov.  5.  fifeenville  HOTEI.r— H  W  .  buller  st„ry  and  bas»  ment.  70  x  160  ft.,  reln.-cn  . 

\.  Y.,  New  York — LOFT — Swan  Founda-  Chamber  f)f  (  omnierce  purchast^  ».461  brick  and  steel,  concrete  pile  h>undation. 

tion,  c/o  Schwartz  &  dross,  enBrs.  and  acres  site  <  aesar  s  Head  tract,  and  plans  $15o,oou. 

archts.,  347  5th  Ave..  havinB  plans  pre-  larBe  hotel.  $1,000,000.  Ind.,  Terre  Haute — SHRINE  TEMPI.E-- 

pared  14  storv,  brick,  steel  and  stone,  plain  Fla..  Haines  City  —  APARTMENTS  —  Terre  Haute  Chapter  Shrine  had  plans  pre¬ 
foundation,  West  29fh  St.  $1,000,000.  Owner,  c/o  F.  Wallick,  archt.,  308  Hume-  pared  by  Johnson.  Miller.  Miller  &  Yeaser, 

N.  Y.,  New  York — LOFT  -Trinity  C'orp .  Mansur  RldB.,  Indianapolis,  plans  3  story  so  North  5th  St.,  and  soon  takes  bids  2 
efo  V  Mayjter,  enBC  and  archt.  15  East  “ad  basement,  94  x  110  ft.,  brick,  steel  and  story,  130  x  145  ft,,  brick,  plain  foundation, 
4nth  St.,  soon  takes  bids  10  storv,  brick,  rein. -con.,  concrete  pile  foundation,  here,  Ntirth  7th  St.  $300,000.  Noted  Oct.  29. 
steel  and  stone,  plain  foundation.  Varlck  $150,000;  and  3  story  and  basement,  50  x  Mich..  IliKhland  Park  (Oetrolt  P.  O.) — 
St  $750,000  Noted  Nov  205  ft.  brick  and  reln.-tmn,  and  concrete  MERCANTILE  —  S.  S.  KresBC,  Kresfic 

N.  Y.,  New  Rnelielle  APARTMENT —  lo'o  foundation,  here,  $225,000.  RldB.,  havinB  plans  prepared  2  story  and 

(•dell  Court  Corp..  c/o  L.  E.  Denslow.  ensr.  Fla.,  Jacksonville  —  ASSEMRI.Y  —  Ford  basement,  120  x  200  ft,,  rein. -con.,  brick 


ley  Corj*.  havinB  plans  prepared  by  F  I). 
Jacobs,  28  West  T.ake  St.,  ChIcaBo,  111  .  2 


^  ii  -tVr  'i.-.  n  28  West  l.ake  St.,  (’hicaBo,  III.. 

S.  4  .,  fireenville  -  HOTEI.r— H.  W  .  b uller  story  and  bas<-ment,  70  x  160  ft.,  rein.-co 
<-/o  Chamb*-r  f)f  (  omnierce  purchast^  »,461  brick  and  steel,  concrete  pile  fountlatii 
acres  site  (  aesar  s  Head  tract,  and  plans  $150,000. 


Ind.,  Terre  Haute — SHRINE  TEMPI.E- 


St  $750,000  Noted  .Nov  .'  205  ft.  brick  and  reln.-(mn,  and  concrete  MERCANTILE  —  S.  S.  KresBC,  Kresfic 

N.  Y.,  New  Rnelielle  APARTMENT —  Pi'c  foundation,  here,  $225,000.  RldB.,  havinB  plans  prepared  2  story  and 

(•dell  Court  Corp..  c/o  L.  E.  Denslow.  ensr.  Fla.,  JarkHonville  —  ASSEMRI.Y  —  Ford  basement,  120  x  200  ft,,  rein. -con.,  brick 
and  archt.,  44  West  181h  St.,  New  York  Motor  ('o..  Woodward  Ave..  IliBhland  Park,  and  steel,  jdaln  foundation.  Wisidward  and 
Citv  havinB  plans  prepared  6  stiiry  tirick,  Mi(;h.,  had  plans  pri‘pared  by  A.  Kahn,  1000  I>abelle  Aves.  $250,000.  Private  jilans. 
steel  and  atone,  plain  foundation.  Ddell  Manpiette  RldB  Detroit,  Mich,,  1  story,  m..  rhiearo  —  APART.MENT  —  M.  S 

IM.  here.  $500,000.  206  x  239  ft.,  brick,  steel  and  rein-con.  ad-  Plotke,  111  West  WashinBton  St.,  havinB 

N.  Y.,  RochcHter  —  THEATRE  and  ditii^n.  jilain  foundation,  Atlantic  Coast  plans  prepared  by  lIusz.aBh  Ji  Mill,  6  North 

STORE — M  Katz,  Ellicott  S<|.  RldB.,  Ruf-  Line  and  St.  Johns  River,  here.  MiehiBan  Ave,,  8  story,  brick  and  stone,  on 

falo,  plans  theatre  an(i  stori's,  Clinton  Av(>.,  Fl».,  Miami  —  -VPARTMENT  —  R.  A.  100  x  258  ft.  site,  4240-48  (!llarendon  Ave. 

here.  To  exceed  $500,000,  Preas.  archt..  Metropolitan  RldB.,  prepar-  $1,500,000. 


Preas.  archt..  Metropolitan  RldB.,  prepar-  $1,500,000. 


MiehiBan  Ave,,  8  story,  brick  and  stone,  on 
100  X  258  ft.  site,  4240-48  (;;iarendon  Ave. 


N.  Y.,  SyraeiiHe — HOME — Rishnps  House  InB  plans  3  story,  rein. -con.,  in  Central  III..  ('hlraK»  —  R.ANK  ('olumbia  State 
of  Charity,  takes  bids  about  Feb.  1,  280  x  Miami  Subdivision.  Canal  St.  $150,000.  Rank.  5000  West  ChiiaBo  Ave.,  had  plans 
(50  ft.  Home  for  Ased.  fireproof,  Salina  Owner  s  name  withheld.  pre|>ar.d  by  W  (1  ITlTendell,  39  South 

St..  $150,(100.  Randall  Vedder,  S.  A.  &  Fla.,  Miami  —  CIATR  and  HOTEL — All-  State  St.  and  sisin  takes  bids  2  story.  50 


K.  RldB.,  archt.s. 

N,  Y.,  Syraeiise 


States  Society  A.ssn.,  10th  St.  and  2nd  Ave.,  x  125  ft.,  brick,  marble  and  stone.  5146-48 


flavins  tentative  plans  prepared  by  M. 
(Imnser,  Snow  RldB.,  3  story  and  base- 


HOSPITAL  _  City  havins  plans  prepared  by  Day  &  Zimmer 


man,  16th  and  Walnut  Sts.,  Phila.,  Pa., 


West  Chicaso  Ave.  $250,000. 
III.,  ChiraBo  —  HOSPITAL- 


steel  and  rein. -con.,  2nd  Ave  and  10th  St.  Hospital,  e/o  R.  Tyson.  5*  West  .lackson 


•  •lent,  brick  or  hollow  tile  hospital  for  $2,000,000.  Rlvd.,  havins  preliminary  sketches  made  by 

eimtasious  diseases.  $250,000.  F’la..  Miami  Brarh — HOTEIj — O.  R.  K.  Holabird  &  Roche.  104  South  MiehiBan 

N.  Y.,  Syrarnse  _  THEATRE  and  Carter,  pres.,  15  Ocean  Dr.,  havins  plans  Ave.,  8  or  9  story,  approximately  95  x  205 

OFFICE  _  M.  H.  Mark  Theatrical  Enter-  prepared  by  R.  A.  I’reas,  Metropolitan  ft.  hospital.  East  Superior  St.  and  Fairbank 

iTises,  Mark  Strand  Theatre,  Rway.,  New  Rids.,  Miami.  20  story,  steel  and  rein. -con..  Court.  $1,500,000. 

Vi-rk  City,  havins  plans  prepared  by  T  W.  Ocean  Dr.  at  Riscayne  Ave.  $2,500,000.  III..  Chlraso — OFFICE — A.  S.  S<  hulman, 

l.amb,  ensr.  and  archt..  644  8th  Ave.,  New  New  Orleans  —  OFFICE  —  New  537  South  Dearborn  St.  will  not  alter  and 

York  City,  brick,  steel  and  stone,  plain  Orleans  !‘ub.  Serv.,  Inc.,  H.  R.  Flowers,  construct  additl<>n  to  Terminal  Rids-,  537 

foundation,  here.  ’  $1,500,000.  pres.,  havins  plans  prepared  by  Favrot  &  South  Dearborn  St.  $500,000.  Project 

N.  Y.,  White  Plains  HOSPITAL  —  Livaudals,  Hibernia  Rids.,  8  or  12  story,  abandoned.  Noted  .Sept,  17. 

Crasslands  Hospital  plans  3  story,  brick,  fireproof,  Raronne  St.  between  Dryodas  and  111.,  Beratiir — COURT  HOUSE- -  Macon 


N.  Y..  White  Plains  —  HOSPITAL  — 
Crasslands  Hospital  plans  3  story,  brick 


steel  and  stone  additf 


plain  foundation.  I’nlon  Sts. 


J  fOO.OflO.  W’alker  &  Cillette,  128  East  37th 
St  .  New  York  City,  ensrs.  and  archts. 


Miss.,  Holly  Sprinss — COURT  HOUSE- 


111..  Beratur— COURT  HOUSE- -  Macon 
Co.  plans  election  $500,000  bonds.  5  story 
and  basement  court  house.  R.  Tenney,  De- 


V.  J.,  Newark  —  COURTHOUSE  —  Rd.  W.  tiverstreet,  Jackson.  3  story,  rein. -con 
Freeholders  Essex  Co.,  E.  ('.  Rail,  chn.  and  brick  court  house.  $150,000. 

HldB.  Com.,  Court  House,  havinB  plana  Miss.,  VleksburB — HOTEL  —  Vicksburf 


Marshall  Ct».  havinB  plans  prepared  by  N.  catur,  co.  superv.  EnBineer  and  architect 
W.  tiverstreet,  Jackson.  3  story,  rein. -con.  not  selected. 

and  brick  court  house.  $150,000.  III..  Hartey  —  MASONIC  —  Harvey 


HldB.  Com.,  Court  House,  havinB  plana  Miss.,  VleksburB — HOTEL  —  VickaburB  Masonic  Assn.,  W.  R.  Rrandt,  chn.,  havinB 
prepared  by  Ouilbert  &  Betelle,  Chamber  Hotel  Co.  plans  Jefferson  Davis  Hotel,  10  preliminary  plans  prepared  2  sttiry  and 
of  Commerce  RldB.,  brick,  st(^el  and  stone,  story,  fireproof.  $275,000.  H.  E.  Rice,  Sr.,  basement,  80  x  175  ft.,  brick,  concrete  and 

See  proposal  advertisements  on  page  220,  Advertising  Section. 
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BuiliiitiKM — Commercial  (l^intinued) 

Htoiie,  ITiTith  and  Onter  Ht«.  $  1  r>0.00i).  Kn- 
Biiieer  and  architect  not  aelected. 

III.,  WaiikrKan — HANK  and  CKFICh^ — 
Security  Savings  Hank  having  plans  pre- 
IKired  by  A.  S.  Alschuler,  2S  Cast  Ja<kaon 
Hlvd  ,  t'hicaKO,  3  story  and  basement.  04 
X  011  ft.,  concrete,  brick  and  stone,  Wash- 
inKlon  St.  flDO.OOO. 

lu.,  Npeiicer  —  HOSIMTAI,  —  (May  Co. 
Medical  Assn.,  and  St>en<a'r  Hospital  Assn., 
plan  hospitiil.  here.  $10U,00U. 

Kail.,  Kansiwt  City - COlINTHY  CHUH — 

Kan.sas  t?ity  (M)untry  (Mub.  c/o  K.  T.  Wilder. 
.034  New  York  Life  Hldg.,  Kansa-s  (Mty, 
Mo.,  having  plans  prepared  by  Holden, 
Kerris  Harnes,  1016  Haltimore  St.  and 
K.  H.  I>elk,  Meyer  and  Ward  Hlvds.,  2 
story  and  liasement.  35  x  120  ft.,  and  130 
X  170  ft.,  stone  and  limber.  State  Line  ltd. 
and  63id  St.  $200,000. 

Neb.,  (irund  Island  —  THEATRE  — 
Famous  Players  Lasky  t'orp.,  485  5th  Ave., 
New  York  (7ity,  N.  Y..  having  preliminary 
plans  prepared  by  It.  E.  Hall  &  Co.,  Inc., 
231  West  43rd  St..  New  York  (Mty,  N.  Y., 
rein. -eon.,  brick,  stone  and  terra  cotta 
theatre.  West  2nd  St.,  here.  $300,000. 

N.  D.,  Fargo  —  HANK  and  OFFICE  — 
First  Natl.  Hunk  Hldg..  having  plans  pre¬ 
pared  by  T(dtz,  King  &  Hay,  Hullders 
Exeh.  Hldg..  St.  Paul,  Minn.,  6  story  and 
basement,  rein. -con.  and  brick,  19  Hway. 
$250,000. 

Mo..  St.  Louis—  HOTEI.! — H.  J  Rush  e*. 
al.  t:038  Delmar  Hlvd..  having  preliminary 
plans  pn'pared  by  Rush -Lee- Rush,  6038 
Oelmar  Hlvd.,  15  story  and  3  basements. 
6<t0  room,  rein. -con.,  brick,  stone,  steel  and 
terra  <’otta  hotel,  DiS.mar  Hlvd.  at  lies 
Peres  St.  ;  also  subwav  from  hotel  to 
Wabash  .Station.  $2,000,000  Hrussell- 
Viterbo,  Arcade  Hldg..  engrs 

Mo..  St.  I.ouU — OFFICE  — Syndicate  of 
Physicians,  »7o  .1,  McCawley,  615  (^hestnut 
SI.,  takes  bids  about  Feb.  31.  10  story  and 
basement.  60  x  140  ft..  rein.-<s>n..  brick, 
stone  and  steel.  Washington  St.  $600,000. 
l,aHeaume  A-  Klein,  Compton  Hldg,.  archts. 
Noted  June  4. 

Mo..  St.  I.ouis — RECREATION— Freund 
Hros..  ("herokee  and  Iowa  Sts.,  having  plans 
prepared  by  Wedemeyer  &  Nelson.  Wain- 
wright  Hldg.,  2  story  and  basi'inent.  100  x 
1  so  ft.,  brick,  concrete  and  stone,  incl. 
bowling  alleys,  etc.  $200,000 

Tex.,  Ft.  Worth — HODOE — Independent 
Order  of  Odd  Fellow.s,  c/o  Secndary,  plans 
3  storv,  rein. -con.  and  brick.  5th  and 
Hornet  t  Sts.  $150,000.  Engineer  and 
architei't  not  selected. 

Tex.,  San  .\ntonlo — OFFICE — McCrory 
Sti>res  Corn.,  1107  Hway.,  New  York  ("ity, 
having  preliminary  plans  prepared  lit  .story 
and  basement.  Houston  and  Navarro  Sts., 
here.  $400,000.  Private  plans. 

Tex.,  San  Antonio — THEATRE  —  Famous 
Playera-I.,asky  ("orp.  &  W.  .1.  Lytle,  c/o 
Princess  Theatre,  take  bids  about  Jan.  20. 
5  storv  iind  basement,  brick  and  steel. 
Houston  and  River  St.s.  $1,500,000,  Former 
bids  reje<  ted.  Holler  Hro.s..  114  We.st  10th 
St.,  Kansas  City.  Mo.,  engrs.  and  archts. 
Noted  Hec.  10. 

Tex..  Wichita  Falls  —  HOTEL  —  O.  F. 
Marehman,  813  Scott  St.,  takes  bids  after 
Jnti.  14.  4  story  and  baseiiu-nt.  75  x  100 
ft.,  r«‘in.-con..  bri<’k  and  sti>ne.  plain  founda¬ 
tion.  $150,000  Sorey  /ir  Vahlberg.  813 
Scott  St.,  archts.  Noted  I'ee  31 

Okla.,  Okemah — COI^RT  HOl'SE  Okfus¬ 
kee  Co.  having  plans  prepared  by  Layton. 
Hicks  (t  Forsyth.  908  Haniff  Hldg..  Okla¬ 
homa  Citv,  and  sism  takes  bids  court  house*. 
$150,000.'  Noti'd  Nov.  12. 

Wash..  Olympia  —  COFRT  HOUSE  — 
Thurston  Co.  defeated  $400,000  bond.s. 
ciiurthouse,  Capitol  W’ay.  Noted  Oct.  29. 

Wash..  Vancoiixer — APARTMENT  HO- 
XEli — Owner,  backed  by  i'hamb.-r  of  Com¬ 
merce.  having  plans  prepiired  b.v  H.  Hitt- 
man.  Sectirities  Hldg..  Se.attle,  and  soon 
takes  bids  8  story  and  ba.s«'ment.  100  x 
120  ft.,  concreti*  and  terra  cotta  apart¬ 
ment  hotel.  $325,000. 

Calif.,  I.ankershlm  —  THE.XTRE  and 
store — I...  A.  Smith,  archt..  Film  Exch. 
Hliig..  Los  Angeles,  soon  takes  bids  75  x 
200  ft.  and  100  x  200  ft.,  brick  and  rein.- 
con  .  here,  for  Ifollvwisid  Theatre's,  Inc. 
$175,000.  Niited  Pec.  17. 

Calif.,  Los  Angeles — APARTMENT — A. 
W  Mi'nkins  had  plana  prepared  by  L.  (Mil- 
lahan  *  Sons.  718  Edwards  &  Wildey  Hldg.. 
9  steiry  and  basement.  111  x  220  ft.,  tim- 
Iwr  iind  rein. -con.,  715  South  Normandie 
.Ave.  $900,000.  Noted  0<  t.  1. 

Calif..  I.OS  Angeles — CIII’RCH  and  SHN- 
n.AY  SI^'HOOL  —  Immanuel  Presbyterian 
Church  having  plana  prepared  by  C.  F. 


Skilling  &  H.  M.  Patterson,  Chamber  of 
(’ommerce  Hldg.,  3  story,  136  x  220  ft. 
i'hunrh,  and  3  story  and  basement  Sunday 
school.  Wilshire  Hlvd.  and  Uerendo  St.,  also 
4  story,  60  x  145  ft.  parish  housi*,  Catalina 
St.  and  Wilshire  Hlvd.,  all  rein. -con.  and 
steel.  $1,000,000. 

Calif.,  Los  Angeles  —  HOSPITAL  —  Hd. 
Supervs.  Ix>8  Angeles  Co.,  had  plans  pre¬ 
pared  by  Allied  Architects  Assn.,  Natl. 
Hank  Hldg.  and  soon  take  (1st.  unit)  new 
general  hospital  buildings.  $5,750,000. 
Total  $8,000,000. 

Calif..  Ia>s  Angeles  —  LODOE  —  H  P. 
Orme  Masonio  I.iOdge  having  plans  prepared 
by  Morgan,  Walls  &  Clements,  1123  Van 
Nuys  Hldg.,  5  story  and  basement.  75  x  125 
ft.,  rein. -con.,  timber  and  cork  tile,  8th  St. 
and  Manhatten  PI.  $175,000. 

Calif.,  Los  Angeles  —  OPp-ICE  —  Sun 
Realty  &  Finance  Co.  having  plans  pre¬ 
pared  by  Meyer  &  Holler,  Wright  &  Callen¬ 
der  Hldg..  12  story  and  basement,  38  x  115 
ft.,  rein.-con.,  618-20  W’est  6th  St.  $500,000. 

Calif..  I,os  Angeles — THEATRE.  STORE 
and  OFFICE — R.  H.  Lloyd.  Union  Oil 
Hldg..  plans  rein.-con.,  2,500  seating  ca- 
pai'ity,  Vermont  Ave.  south  of  Hollywood 
Hlvd.  $500,000.  Far  West  Theatre  Corp., 
F.  Miller,  pres.,  lessee. 

Calif.,  Los  Angeles — THEATRE,  STORE 
and  OFFICE — Warner  Bros.,  c/cr  (1.  A. 
I.<ansburgh,  archts..  Consolidated  Hldg.,  had 
plans  prepared,  theatre  section  3,000  seat¬ 
ing  capiU'ity,  otiice  section.  6  story,  196 
X  225  ft.,  steel  and  rein.-con.,  Wilcox  Ave. 
and  Hollywood  Hlvd.  $1,500,000  or  more. 

Calif..  Mntlesto  —  COURTHOUSE  — 
Stanislaus  Co.  plans  election  $150,000  or 
more  bunds,  courthouse. 

Calif.,  Sacramento — HOTEIj — Motor  Inn 
Hotel  Co.,  c/o  R.  A.  Herold,  archt..  Forum 
Hldg.,  having  preliminary  plans  prepared 
1  and  2  story,  rein.-con.,  31st  St.  oear  M 
St.  $150,000. 

Calif.,  Han  Diego— CLUB — San  Diego 
Athletic  Club,  htiving  plans  prepared  by  W. 
W'heeler  and  associates,  Spreckels  Hldg., 
XX  ('la.ss  A.  6th  and  A  Sts.  $350,000  or 
more. 

Calif.,  Hon  Diego — HOTEL — F.  Webster, 
archt.,  Holly-Guaranty  Hldg.,  l.ios  Angeles, 
preparing  plans  5  story,  brick,  hotel.  $165.- 
000.  Owner’s  name  withheld. 

Calif.,  Han  Franeiseo — BANK  and  OF¬ 
FICE — Mercantile  Trust  Cj).,  466  California 
St.,  having  plans  prepared  by  Miller  & 
Pflueger,  Lick  Hldg.,  3  story  and  basement, 
rein.-con..  Mission  and  22nd  Sts.  $250,000. 

Calif..  San  Franelneo  —  HOTEI,  and 
THEATRE  -  -  Marian  Realty  Co.,  A.  F. 
Rousseau,  pres.,  110  Sutter  St.,  plans  about 
8  story.  Class  "A.”  O'Farrell  and  le-aveii- 
worth  Sts.  $1,000,000. 

Calif..  Hun  Franeiseo  —  STORE  and 
THEATRE-— Reid  Bros.,  archts.,  105  Mont¬ 
gomery  St.,  soon  take  bids  store  and 
theatre  building,  2,000  seating  capacity. 
Taraval  St.  and  29th  Ave.,  for  Hlumenfeid 
Theatre  Circuit  .  $250,000.  Noted  Oct.  29. 

Calif.,  Hunta  Monica — HOSPITAI.. — F  H 
Webster,  archt.,  Hollywood  Guaranty  Bldg  , 
Los  Angeles,  preparing  plans  3  story  and 
ba.sement.  Class  A  hospital,  here.  Owner's 
name  withheld.  $175,000. 

Calif.,  Hanta  Monica  —  OFFICE  and 
STORE— Hay  Cities  Building  &  I,oan  Assn., 
221  Santa  Monica  Hlvd.,  having  preliminary 
plans  prep.ared  by  R.  H.  Peterson,  920 
Santa  Monica  Hlvd..  1 1  story  and  base¬ 
ment,  50  X  150  ft.,  rein.-con..  3rd  St.  and 
Santa  Monica  Blvd. 

Calif.,  Hanta  Rohu  TUBERCUI.AR 
PREV^ENTORIUM  —  Sonoma  (M>.  plans 
election  $150,000  bonds,  tubercular  preven¬ 
torium.  W'.  W^.  Felt,  Jr.,  co.  elk. 

Dnt.,  Toronto— LIVE  STOCK  ARENA— 
City  having  plans  prepared  by  .1.  J. 
Wmdnaugh.  Clt.v  Hall,  2  story,  rein.-con., 
brick  and  steel  addition,  plain  foundation. 
Exhibition  Park.  $700,000. 


with  40  X  144  ft.  and  40  x  200  ft  v  -s. 
rein.-con.,  granite,  sandstone  or  lim. 
plain  foundation.  Parkway  at  Fair  ,nt 
Ave.,  for  Fidelity  Municipal  I,ife  ln.su. 

Co.,  112  North  Broad  St.  $1,500, nun  \e 
Graven  and  I.  H.  Francis,  Otis  1.  i.. 
consult,  engrs.  Noted  Dec.  24. 

Fa.,  Fhlla. — OFFICE — Jan.  12,  1,  i 
Roth.schild,  archt.,  215  South  Broad  .'  I'l 
story  and  basement,  39  x  125  ft.,  rein  n" 
brick  and  steel,  plain  foundation,  .lui  iht 
and  Arch  Sts.,  for  D.  Horton,  truste.  iw 
Chestnut  St.  $500,000.  Noted  Nov.  i  ' 

Fa.,  Fhlla.  —  SALES  and  M.MVi'k. 
NANCE — Jan.  12.  by  I’.  S.  Tyre,  archt  lu 
South  15th  St.,  8  story  and  basement  i  r 
69  X  77  X  236  ft.,  rein.-con.,  brick  and 
plain  foundation.  Ridge  Ave,  Broad.  .M.  liorl 
and  Pattison  Sts.,  for  Cadillac  Motor  Cir 
Co.,  114  North  Broad  St.  $500,000. 


Fa..  Fhlla. — STORE  and  LOFT — c  n 
Roth,  archt.,  soon  let  contract  1629 
nut  St..  12  story  and  ba.sement,  3ii  \  ii:t 
ft.,  rein.-con  and  steel,  plain  foundation 
412-14  Market  St.  $350,000.  Owner’s  n.nne 
withheld. 

Md.,  Baltimore  —  LODGE  —  Jan.  12  by 
C.  N.  and  N.  Friz,  archts.,  Lexington 
Hldg.,  5  story  and  ba.sement.  75  x  150  ft 
brick  and  steel,  plain  foundation.  102; 
North  Charles  St.,  for  Order  of  Eastern 
Star,  E.  H.  Williams,  pres.,  3601  Chestnut 
Ave.  $250,000.  Noted  April  9. 

Fla.,  Ft.  Landerdale— HOTEL— See  "Con¬ 
tracts  Awarded." 


Fla.,  JaekHonville  Beach — CITY  HALI., _ 

Jan.  12,  by  City  Comn.,  2  story  city  hall 
Pablo  Ave.  and  2nd  St.  J.  D.  Powell.  Pro¬ 
fessional  Hldg.,  Jacksonville,  archt. 


O.,  Cleveland — DEPOT — Jan.  20,  by  II.  D 
Jonett,  engr.,  Ulmer  Hldg  for  Center  Tower 
Building  for  new  depot.  52  story  and  ba.se- 
ment,  100  x  100  ft.,  rein.-con.,  brick  and 
steel.  Public  Sq.,  for  Cleveland  Union  Ter¬ 
minal  Co.,  c/o  O.  P.  and  M.  J.  Van 
Sweringen,  Marshall  Bldg.  Graham,  Ander¬ 
son,  I'robst  &  White,  80  East  Jackson  Hlvd  . 
Chicago,  HI.,  archts.  Noted  Dec.  24.  und.'r 
“Unclassified." 


O.,  Cleveland  Height*  ( Warrensville  P 
O.)— APARTMENT— Euclid  Overlook  Po  . 
F.  Riley,  Hanna  Bldg.,  Cleveland,  taking 
bids  4  story,  tioncrete,  brick  and  steel. 
Cedar  Rd.,  here.  $600,000.  A.  W  Harris. 
Guarantee  Title  Bldg.,  Cleveland,  archt. 

HI..  Chicago  —  HOTEL  —  P.  Klein-Exel, 
110  North  Dearborn  St.,  taking  bids  Avadon 
Hotel,  5  story,  55  x  140  ft.,  rein.-con.,  hol¬ 
low  tile,  brick,  steel  and  stone,  434  Melros*' 
St.  $295,000.  F.  Stanton.  310  South  Michi¬ 
gan  Ave.,  archt. 

WiB..  Milwaukee — HOSPTTAT.e— Jan.  15. 
by  Clas,  Shepherd  &  (tias,  archts..  415 
Milwaukee  St.,  5  .story  and  basement,  41 
X  1 52  ft.,  brick  and  concrete  addition. 
Cedar  St.,  for  Milwaukee  Hospital,  22nd 

and  Cedar  Sts.  $300,000. 

la..  Mason  City — Jan.  15,  by  Y.  M.  C.  A, 
.3  stor.v  !ind  basement,  rein.-con.,  brick  and 
stone  building.  $200,000.  Tyrie  &  Chaii- 

man,  2344  Nicollet  Ave.,  Minneapolis,  Minn, 
arebts.  Noted  Dec.  3. 

Minn.,  Duluth  —  HOTEL  —  Mar.  1,  by 
Schroeder  Hotels  Co..  Milwaukee,  Wis.,  3 
story,  50  x  140  ft.,  rein.-con.,  brick,  stucco 
;ind  tile  addition  to  Hotel  Duluth,  concrete 
foundation,  Superior  St.  and  4th  Ave.  E.. 
here.  $160,000.  M.  Tulgren  &  Son.s.  425 
East  Water  St..  Milwaukee.  WIs.,  engrs 
and  archts. 


H.  D.,  Kedfleld — COURT  HOUSF — Jan 
26,  by  Spink  Co.,  c/o  H.  G.  Joy.  aud .  3 
story  and  ba.sement,  98  x  104  ft.,  rein.-con.. 
brick,  atone  and  slate  court  house.  $300,tt9» 
Toltz,  King  &  Day.  Builders  Exch.,  St 
Paul,  Minn.,  archts.  Noted  July  2. 

Tex.,  Toyahvale  —  LODGE  —  See  "Con¬ 
tracts  Awarded." 


Calif..  WatNonvIlle — HOTEIj — See  "Con¬ 
tracts  Awarded." 


BIDS  RKCKIVKI) 


BIBH  DF.HIRKD 

Mas*..  I.ynn — APARTMENT— See  “Con¬ 
tracts  Awarded." 

Mans..  Mini'heHter  —  APARTMENT  and 
GARAflE  —  See  "Contracts  Awarded.” 

N.  V..  New  York — APARTMENT — See 
“Contracts  Awarded." 

N.  Y'.,  New  York  —  APARTMENT  —  St*e 
"Contracts  Awarded." 

N.  J.,  Jersey  City  —  JAIL  —  Jan.  28,  Bd. 
Freeholders  Hudson  Co.,  3  story,  granite, 
brick  and  steel,  plain  foundation,  Newark 
Ave.  and  Willow  Court.  $1,000,000.  J.  C. 
Rowland,  100  Sip  Ave.,  engr.  and  an-ht. 

I*a..  Fhlla.— OFFICE — Jan.  8  (extended 
date),  by  Zantzinger.  Borie  &  Medary, 
archts.,  Otis  Bldg.,  3  story  and  basement 


N.  Y.,  Buffalo — MARKET — Commissioner 
Parks  &  Buildings,  City  Hall  Dec.  22,  rein  - 
con.,  brick  and  steel.  Bailey  Ave.,  from 
F.  G.  Hansel,  Elllcott  Sq.  Bldg.,  $226,386 
Noted  Dec.  17. 

Win.,  (Ireen  Bay  —  MERCANTIT..E 
Jorgen.sen-BIesch  Co.,  303  North  Washing¬ 
ton  St..  4  story  and  basement,  110  x  162  ft., 
brick  jind  concrete  addition,  plain  founda¬ 
tion,  from  J.  W.  Nerhood,  225  North 
Catharine  St..  Appleton,  approximately 
$150,000. 

Mo..  St.  Louis  — ADMINISTRATION — 
Bd.  I’ub.  Serv..  208  City  Hall.  Dec.  22.  J 
story  and  ba.sement,  rein.-con.,  brick  and 
stone.  Arsenal  St.,  from  John  Hill  Consir. 
Co.,  Syndicate  Trust  Bldg.,  for  Isolation 
Hospital.  $268,516.  Noted  Nov.  26. 


See  proposal  advertisements  on  page  220,  Advertising  Section. 
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rnililiiiKS Commercial  (Continued)  land,  3  mory  and  baaenient,  s;t  x  120  ft..  x  i;!»;  ft.,  briek  and  r<  in -«iin.,  Seliim 

auntB  Rsrharu HOTKI,  and  brick,  CiM)k  Ave.-  and  Clifton  Itlvd.,  bere,  to  T.  It.  Mi>rrison,  :’.2S1  Moin-tt 

'  fuK  N  Catehan,  4  atory  and  fo  Meckler  Hroa.,  941  Thornhill  l»r  .  Cleve-  »175,i.OO. 

,  rein -con.,  Cota  St.,  from  A  .lohn-  'and-  Arehts.  est.  $175,000.  Noted  Ih-e.  24  Callf..  I.oh  .\iiKel.i.  tiKKlCK 

IIH  IU.  le.!!.  ^  . . . .  _ I.  I  >1.'  _  U'TJ’llH.'  _  <,,n  ».  .  . . 


X  i;!»;  ft.,  briek  and  rein  -»oii.,  Selma  Ave., 
to  T.  It.  Mi>rrison,  :’.2S1  Monette  IM  , 


.",11  't'o.,  Santa  Barbara,  approximately 
}lTi'i,500. 

CONTRACTS  AWAROKI) 


land.  Arehts.  est.  $175,000.  Noted  I>ee.  24. 
Mlrh.,  Iletrnit  —  OKKICK  —  A.  Kahn, 


<'Hlir.,  I.OH  .\iiKelen  tlKKlCK  and 
STCUK  —  Sun  Ilealty  A  Investment  Co.. 


areht.,  1000  Maniuette  ItIdK.,  10  and  14  1001  l.ineoln  ItIdK.,  12  story  and  ba.semeiit, 
story,  rein. -eon.,  briek  and  steel,  plain  api>roxlmately  li;>  x  140  ft.,  .steel  and  rein - 


MUHH  Lynn  — APARTMENT— B  Sud- 
28  Johnson  St.,  will  build  3  story 
tiasement,  55  x  95  ft.,  rein. -con.  and 
st.el  Mall  St.  $150,000.  Work  will  be 
'(lone  by  separate  contracts.  E.  Karp.  333 


. u-nxii.-xi'n  tj  a  foundation.  Woodward  Ave.,  to  II.  «!.  «'on..  Flower  and  7th  Sts.,  to  .McNeil  Co. 

.  *  111  K  iia  -j  .  -T  Christman  Co.,  315  Stevens  Bid);.,  for  The  5800  South  Par)  Ave..  approxlnmlely 
."r  '».**  •*  story  Maccabees,  A.  W.  Frye,  supreme  com-  $1,215,000.  Noted  Nov.  20 

O^OO  •  WoVwill^^b^  esr$2'‘50o’'o''o0^  ‘ -"f-.  Man  Olexo  BEPt 

1,1  111  ♦’“f-  $2. .>00, 000.  - |•|eWvlieW  Sful-..  <1,1  XOi; 


I  Iiion  St  ,  archt.  at.vUTMFNT  and  JS*"’  No>th  State  St..  Beneral  contr^t  ft.,  rein.-csin.;’ to'  Kdxrnrd.s,' 

MiiHH..  W  Inehester -— AI  AKTMKN  r  and  j2  story  and  ba.sement.  75  x  197  ft.  apart-  ii,,.,  Kdwards-Wildev  Bldu  Isis  Anireles 

i;.\ltAC.K  —  I"--  K.  Wait,  archt..  lawstm  nient,  426  Surf  St.,  to  Callner  Constr.  Co.,  approximately  $450,000.  .Noted  Sept  ^o  ' 

lid .  will  build  3  story  and  basement,  bnck  177  North  State  St.  Arehts.  est.  $1,500,000. 

it., oe  and  stucco.  Felsdale  St.  and  HiBhland  rhie-...  AP\nTMFNT_S  olsnn  10*^  *  Vi  »<'>P1TA1.  —  S.in 

Ciitin..  Meriden  —  HOTEL. —  Hotel  Matis,  Buckinaham  PI.  Arehts.  est.  $250,000.  ..  Man  !•  ranrUei.  -  tiAItAOR  -  .1 


l  t^  ron  m  o  i-os  .4. .no-.  BEPOT,  IIOTEU  eti- 

t.  $2...00.000.  —Pickwick  StaRe  Co..  SOf.  1st  St..  7  story 

III.,  Chlraxo — APARTMENT — M.  H.  Call-  jind  basement,  120  x  2oo  ft.,  and  90  x  100 


Ciinn.,  Meriden  —  HOTEL. Hotel  MaUs,  BuckinRham  PI.  Arehts.  est.  $250, 066. 

Inc..  12  Fs A  ’vilb?  St  "  Phleano-  HOSPITAL,  etc.— Cook  Co. 

coiicrete.  brick  and  steel  East  Main  SU  Public  Service,  Risim  519  County 

^  ano  ■  wre.kinR  Childrens  Hospital  an<l 


St.,  Phila.,  Pa.  Arehts.  est.  $300,000. 
Noted  Nov.  12. 

Ciinn.,  Waterbury  —  BANK  --  Ltime 


excavatinR  for  buildinR  sevenil  new  build- 
inRs  and  caissons  for  foundations  for 


Pasiiualetti,  Humboldt  Hank  BldR.,  6  story 
and  basement,  rein. -con.,  StiH-kton  ,\ve.  near 
Creen  St.,  to  Amer.  ('otuTele  Co..  78.5  Mar 
ket  St..  $155,000.  Noted  Nov.  26. 

4'allf.,  Santa  Barbara  —  OFFICE  -  II 


Limn.,  Waterbury  —  BANK  --  Ltime  county  hospitai.  to  W.  j.  Newman.  16  StiK-kton,  East  Vail  Rd..  2  story  and  ba.K- 

SavinRS  Bank.  60  North  Main  St.,  1  story  North  Curtis  St.  Noted  Nov.  5.  *  ^38  ft.,  reln.-con..  State  and 

!ind  basement,  Minn.,  Duluth— HOTEL— Haffner  &  Nel-  .stro/a  md’e  *'iaii  A'^neeh^'t-^^^ 

Main  St.  and  Abbott  Ave.,  to  Tidewater  ^  ^  StronR  BldR.,  U.s  AnReles.  $22...000.  Noted 

UulldinR  Co.,  16  East  33rd  4 1..  tile,  concrete  foundation,  2nd  and  West  Sts.,  e.  ii» 

<'ity-  Arehts.  est.  $lo0.ono  or  mor. .  to  Jacobson  Bros.,  Columbia  BldR  ,  $175,000.  „  —  HOTEI,  —  Resetar 


BuildinR  Co..  16  East  .13ra  «t..  ,>ew  lora 
(-ity  Arehts.  est.  $150,000  or  more. 
Noted  I)^  24. 

N  Y.  New  York— APARTMENT— Frit¬ 
ter  flonstr.  Co.,  c/o  C.  KreymborR.  euRr 


Mo.,  Kannan  City  —  OFFICE  —  \V'.  R. 
PickerinR  Lumber  Co.,  R.  A.  Ia>nR  BldR., 


Calif.,  WatHonvIlle  —  HOTEI,  —  Resetar 
Bros,  will  build  5  story,  reln.-con..  Main 
and  laike  Sts.,  by  day  lalsir.  $250,000.  W 
H.  Weeks.  369  Pine  St..  San  Francesco, 


ter  ^  j  ir«'neral  contract  3  story  and  basement,  51  ^rcht  Noted  June  Tl 

and  arc^t..  2534  Marion  Ave..  wiM  Duiia  ^  concrete,  terra  cotta,  brick  and  "  „  “ 


brick,  steel  artificial  stone  office  buildinR,  to  Ia)nR  B.  C..  Y  anrouvei^STORE— Bavid  Sis  n 

Jessup  Ave.,  by  day  labor.  *200,000.  Constr.  Co.,  600  Rialto  BldR.  Arehts.  est.  lAd.,  HastiiiRs  and  Seymour  Sts.,  stnic- 

N.  Y.,  New  York  —  APARTMENT  —  $17.5.000.  Noted  Sept.  3.  tural  steel  for  9  story.  104  x  260  ft..  Hast- 

Helpado  Holding  Corp.,  o/o  Doutnrh  &  ^  q.  I  oiil«  II(>TF*Ia APARTMKNT  nnd  Hiohards  St«.,  to  V'ulrAn  Iron 

.Schneider,  enRrs.  and  arehts.,  35  Maiden  ■  "i^rklev  7  storv  and  bas.-ment  45  Island.  Vancouver.  $180.- 

,,ane.  will  ^uild  15  story  b^-k  stee  a  x  ?02  ^U8 'fc.  Vrr/on‘;"brier;.nrsV.>n^^  N‘'tedSept.  24. 

.stone,  plain  foundation.  332  W«st  7-nd  St..  p^rshinR  St.  to  F.  J.  Cornwall  Real  Estate 

by  day  labor.  _ „  Co..  Ill  North  7th  St.  Arehts.  est.  $350,000.  - - - - - 

N.  Y.,  New  Y'ork — APARTMENT  HOTEI,  Tex  IlnllitH  --  OFFICE  --  Petroleum  Tx  ‘u*  1  ,•  x 

^bPn72'‘o  "brick  ^‘.‘,^1  HuTidinR  ColT/oT. SrVee  pres.  MoV  Buildingfs— Kducational, 

44th  nt.,  will  '**^*’^  20  story,  brick,  Natl.  Bank  BldR.,  Houston,  21  .story  and 

ba.sement.  140  X  175  ft.,  reln.-con..  brick,  IvCllJflOUS 

S6th  St.  $2,000,000.  Work  will  be  done  |,t„np  nteel,  Texas  Ave.  and  Austin  St.,  — '  - - - 

by  separate  contracts.  Address  F.  Leder,  Hickey  &  MarrinRton.  808*  Com-  pnnpouirn  i«-pbw 

188  MontaRue  St..  R^wklyn  W  I.  st..  approximately  $1,750,000.  PBOPOSED  WORK 

Hohauwr.  1400  Bway  ,  en^  and  ar(ffi_  Worth— EXCHANOFc-South-  “'t?';*"  "T 

'a  New  York  APARTMENT  western  Ih'll  Telephone  Co.,  c/o  F.  W.  Yen-  ^  niverslty,  S<  h<H>l  of  ReliRious  Educiitlon 
Tnster  (>nstr  Co  .  c/o  C.  KreymborR,  engr  «upt..  West  Ind.  BldR..  3  story  2  ^  story  dormitory 

and  archt.,  2534  Marion  Ave.  will  bin  d  basement.  85  x  95  ft.,  reln.-con  .  brick  »«!••>.''»".  EnRineer  and  archit.ct  not  se- 

.)  and  stone,  pUiin  stone,  tltb  and  Thrwkniorton  Sts.,  to  ted. 

Jossup  Ave.,  by  day  labor.  |  ^  Taylor,  Hurk  Burnett  Bldg.,  $168,000.  Mmnm.,  Malden  (Boston  P.  ().)  —  (H)N- 
$-.>0,000.  Noted  0<’t.  1.  V'KNT — Immaculate  Conception.  It.  Neagle 

\.  Y.,  New  York  — -  HOSPITAI,  —  St.  j,.,  II»HHt.>n —OFFICE— S.  H.  Kr.-ss  &  l'H.stor.  havinR  preliminary  plans  prepared 
Marks  Hospital.  177  2nd  Ave.,  5  story,  90  x  ,,4  544,  Y„rk  City,  remodel-  ‘'.v  O  ('•onnell  &  Shaw.  134  Newbury  .St,. 

Ill  ft,,  brick,  steel  and  stone,  plain  founda-  bas**inent,  1st  and  2nd  storv  of  8  story  Boston,  l)ri(*k  and  st€*<*l.  Pleasant  St 

^ 'it*  office  buildinR.  to  E.  S.  New-come.  I)an  WaR-  $L5(),I>00. 

94.1  Bway.  Arehts.  est.  $400,001).  Noted  ,;,,ner  BldR.,  Ft.  Worth,  $140,000.  B.  I.,  i’awtiirket  —  CHl’RCH  St 

*  r  ..  uc.oT.T-rvT  x,  »  Tex..  Toyuhvale — LODGE,  .‘tc. — Timber  Mathleu’s  Church.  J.  A.  l.,alll)«>rle.  pastor. 


by  separate  contracts.  Addr.-.ss  F.  I.,eder, 
188  MontaRue  St.,  Brooklyn.  W.  I. 
Hohauser,  1400  Bway.,  enpr.  and  archt 
N.  Y..  New  York  —  APARTMENT  — 


949  Bway.  Arehts.  est.  $400,000 
Bee  31. 


Buildings — Educational, 
Religious 

PROPOSED  WORK 

Mmhh.,  BoHlon  —  DORMITORY  —  Bo.ston 
University,  Seh.Hil  of  ReliRious  Educiitlon 


2  story  and  basement,  50  x  120  ft.  storape  arehts 
luiildinR,  to  Pittsburph  Contp.  &  Enp.  Co.. 
lieltecea  St.,  Wilkinsburp.  Arehts.  est  *  itrt„ 
$ir,.).i.oO-  * 


,.4,4„  .  .  ^  ..  .  ronn.,  Stamford— SCHOOI., — City,  F.  S 

,  4  I, » un-Mi.-v'P  _ _ 1  Bartram,  chn.  recelvinp  competitive  plans 

*44Ti**'’  Feb.  10,  60  room,  brick  and  steel,  inci 


&  Wiser,  arehts.,  1208  R.  A,  I.'onp  Rldp.,  physic.s  and  chemlslory  laboratories,  Slraw- 


l*a..  Phila.  —  EXHIBITION  —  L.  Oorer.  93  x  144  ft.,  rein.-con..  brick  and  stone, 
elm.  Sesqui  Centennial  Exhibition  Assn.,  2  15th  and  Frists)  Sts.,  to  Manhattan 


Kansius  City.  Mo  8  story  and  basement,  jjpfry  |j|„  jgoo.OOO.  Noted  Oct.  22. 

93  X  144  ft.,  rein.-con..  brick  and  stone,  „  ... 

15th  and  Frists)  Sts.,  to  Manhattan  "•‘"1  Hartford  (hr.  Hartford)  — 


i'athedral  St..  1  story,  115  x  300  ft.,  rein.-  terra  «s>tta  business  bulldinp,  to  Manhattan  — St.  Johns  (TolleRe,  I^ewis  Ave.,  havlnp 
eon.,  plain  foundation,  27th  and  Sisson  Constr.  Co.,  Muskopee.  An-hts.  est.  $300,-  plans  prepared  by  J.  F.  f'ook  enpr  and 


>nstr.  Co..  Muskopee.  Arehts.  est  $300,-  plans  prepared  by  J.  F.  Cook  enpr  and 
Sts.,  to  M  A.  Lonp  Co..  10  West  (7hase  St.,  000  archt.,  Bnion  Bldp.,  Newark,  brick.  sf«-el 

$150,000.  Okla..  Tulsa  —  GARAGE  and  SALES  «tone,  plain  foundation.  $500,000 

Fla..  Cnrnl  OableH — APARTMENT — Falk  ROOM  -  N.  B.  Flemlnp.  arehts..  Bliss  N.  Y.,  Lonp  inland  City — SCHOOI,  and 
&  Geno,  704  Northeast  2nd  Ave.,  Miami,  3  Bldp.,  4  story  and  basement.  100  x  140  ft..  CHAPEL  —  St.  Raphaels  Roman  Catholic 
.story,  concrete  and  tile,  Zamorca  Ave.,  to  reln.-con.,  brick  and  steel,  to  Brandes-  Church,  192  Greenpoint  Ave.,  havlnp  plans 
J.  Y.  Gooch  Co..  Polnsetta  Hotel.  117  North-  Garbett  ('onstr.  Co..  410  Bliss  Bldp.;  rein.-  prepared  by  F.  Herlenback,  enpr.  and  archt.. 


west  2nd  Ave.,  approximately  $150,000 


con.  and  structural  steel,  to  Patterson  260  Graham  Ave..  Brooklyn,  3  story,  brick. 


Fla  Ft  I  uiwlerriale Hi  )TEL W  F  Structural  .Steel  Co..  Frisco  Ry.  and  steel  and  stone,  plain  foundation,  Gould 

.MoraiiR  &  Sons,  162  Lla.st  Klapler  St..  Xanthus  Sts.,  for  J.  P,  Hurley,  1st  Natl.  Ave.  $225,000. 


•Miami,  will  build  6  story,  steel  hotel  in  Bank  Bldp.  Noted  (X^t.  29.  New  Y'oric — SCHOOI., — W.  H.  Gom- 

Liuderdale  Isles  at  Coastal  I’anal  and  IVanh.,  Seattle — -APARTMENT — Camlln  pert,  enpr.  and  archt.,  Flatbush  Ave.  exten- 

Middle  River,  by  day  labor.  $1,400,000.  Investment  Co..  11  story.  120  x  120  ft.,  slon  and  ('oncord  St.,  Brooklyn,  soon  takea 

J  M.  Peterman,  c/o  owner  archt.  R.  A.  reln.-con.  and  steel,  9th  and  Pine  Sts.,  to  bids  P.  S.  101,  5  story,  61  x  2oo  ft.,  brick, 

Ilelsham,  c/o  owner,  enpr.  W'estern  Constr.  Co.,  Seaboard  Bldp.,  steel  and  stone  addition,  plain  foundation. 


Ilelsham,  c/o  owner,  enpr.  W'estern  Constr.  Co.,  Seaboard  Bldp., 

O.,  roliimbiis  —  OFFICE  —  S.  S.  Krespe  $500,000.  1 11th  St.,  here,  for  Bd.  Educ.,  500  Park 

I’o..  Krespe  Bldp..  IVtrolt,  Mich.,  5  story  Calif.,  Berkeley  —  OFF’ICE  -  Berkeley  Ave.  $620,000.  Noted  Bee.  31. 

:ind  basement,  62  x  83  x  187  ft.,  brick,  con-  Terminal  Proi)ertie8,  Inc.,  2  story  reln.-con.,  n.  Y.,  New  York  —  VOCATIONAI, 
iTete.  steel  and  terra  cotta.  State  and  Hiph  Addison  St.,  Shattuck,  Stanford,  University  SCHOOI.r--Bd.  Educ.,  500  Park  Ave.,  hav- 
Sts.,  to  E.  H.  I.Atham  Co..  60  East  Broad  Aves.,  to  Lindpren-Swlnerton,  Inc.,  Standard  jnp  plans  prepared  by  W*.  H.  tJomjs  rt,  enpr 
St.,  approximately  $450,000.  011  Bldp.,  San  Francisco.  a)>proxlmately  and  archt.,  Flatbush  Ave.  extension  and 

<>..  latkewood  (Cleveland  P.  O.)  —  J250,000.  Noted  Dec.  3.  Concord  St.,  Br<s>klyn.  brick,  steel  and 

.VPa’rTMENT  —  Friedlander  Realty  Co.,  Calif.,  Los  Anpelen  —  HOTEI,  —  A.  F.  stone,  plain  foundation.  Wales  Ave. 


.  Oil  Bldp..  San  Francisco.  a)>proxlmately  and  archt.,  Flatbush  Ave.  extension  and 

<>..  latkewood  (Cleveland  P.  O.)  —  J250,000.  Noted  Dec.  3.  Concord  St.,  Br<s>klyn.  brick,  steel  and 

kPA’RTMENT  —  Friedlander  Realty  Co.,  Calif.,  Los  Anpeles  —  HOTEI,  —  A.  F.  stone,  plain  foundation.  Wales  Ave. 
/o  M.  Duchon,  1077  Thornhill  Dr.,  Cleve-  Shaw,  1565  North  Wilcox  Ave.,  5  story,  43  $500,000. 

See  proposal  advertisements  on  page  220,  Advertising  Section. 
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HinliliTigH — Kilucjition,  IleliKluus  (Cont.) 


IikI.,  Vitl|>urHiii«>  SCH(M  lU — School  Bd..  S<'hro<'dcr,  357  12th  St.,  archt. 


N.  V..  Sea  fllir — SCHOOLi — Bd.  Kduc.  haviriB  plans  prepared  by  Kellows  &  Haiiiil-  Dec.  31. 
haviiiK  plaiiH  prepared  by  Coftln  &  C’olhn,  Tow’r  Court  BldK.,  t'hicaRo,  Ill.,  .!  Calif., 


I'aMMlrna  —  CHUItt'H 


KCHDOi..  First  I'resbyterlan  conKrcBailon  V  ’.o, i 

havliiB  plans  pri'pared  by  J.  O.  Kulton  &  brick,  concrete  and  stone  schoiil.  $,,00,0(1(1.  here,  $200,000, 

Son,  ITnionlown,  3  story  and  basement,  119  Mich.,  .Melvindale  (Dearborn  P.  O.,  It.  K.  Calif.,  San  Fran 
X  14S  ft.  church  and  Sunday  school.  D.  2) — SCHOOI., — Bd.  Kduc.  haviiiB  plans  tral  Methodist  Cl 


$225  ,000.  prepared  by  \’an  la-ye 

North  Carolina  —  SCHOOLS  —  Wake  Co.  (ass  Av^,  Detn 

(ItateiKh)  plans  alterinK  and  constructinK  y-’ 

schools  at  Cary,  Wakelon,  Garner  and  foundation.  $la0,000 
KniKhtdale.  $280,000.  J.  C.  Loi^khart,  IllinolH — HIGH  SCI 

KalelKh,  co.  supt.  OKlesby  .lunior  Coll 

N.  C..  Mt.  Airy— SCHOOr,S — Surry  Co.  supt.,  takes  bids  pro! 
Bd.  Kduc.  plans  schools,  at  Flat  Rock,  L  shaped,  65  x  200  ft 
Little  Richmond.  Ararat,  Flat  Branch,  sih.Kil,  incl.  75  x  125 
Westfield  and  probably  White  Plains;  also  tories,  etc.,  concret 
adilitiuns  to  Dobson  and  Copeland  Schools.  Chartres  St.  between 


rnnclseo — CHURCH — 
Church,  O’FarrcIl  arel 


prepared  by  Van  la-yen,  SchillinK  &  KeouKh,  l.«avenworth  Sts..  havinB  preliminarv  i  Wt, 
3440  ('ass  Ave.,  Detroit,  2  story,  110  x  200  prepared  by  Miller  &  Pflueger,  Lick  Hioj 
ft.,  rein.-con.,  brick  and  steel  addition,  plain  church,  la-avenworth  and  McAllister 


fcstlield  and  probably  White  Plains;  also  tories.  etc.,  concrete,  brick  and  stone, 
dilitions  to  Dobson  and  Copeland  Schools.  Chartres  St.  between  5th  and  6th  Sts.,  in 
...  Salle  and  Peru.  $400,000.  Childs  & 

Fla..  Jsrksonville  —  St.HOGI,* —  Smith.  720  .North  Michigan  Ave.,  Chicago, 


Bd  Pub.  Instruction,  having  plans  pre-  archts’. 
iwred  by  Max  &  Sexelby,  proje»-t  archts. 
and  W.  B.  Ittner,  consult,  archts.,  911  ^ 

Isicust  St.,  St.  laiuis.  Mo.,  three  3  story,  ■>' 

brick,  stone  and  c-oncrete  high  schools.  “ 
$500,000.  Mark  &  Sheftell,  210  ('lark 
Bldg.,  engrs. 

MIhh.,  Ilattle«biirg — SCHOGI.! — Bd.  Kduc.  lected. 
had  plans  prejiared  by  N.  W.  Overstreet, 

Jackson.  1  story,  rein.-con.  and  brick  school.  ,  ” 
$150,000.  Noted  Oct.  15.  ' 


-s,  etc.,  concrete,  brick  and  stone,  i 
rtres  St.  between  5th  and  6th  Sts.,  in 

Salle  and  Peru.  $400,000.  t'hilds  &  ^  ‘  ’ 

th.  720  .North  Michigan  Ave.,  Chicago.  ^  »tory,  fireproof  school,  Incl.  aii.h. 

■ts  toriums,  gymnasium  and  shop  buildincc 

_  ,  $240,00(1.  Noted  Oct.  29. 

WU..  Beloit— DORMITORY— Beloit  Col-  ^ 

had  plans  prepared  by  L.  A.  Reinhard  *■{,  HOMK  —  Vie- 


MUh..  Hattiesburg— SCHOOl>--iia.  r.am  .  lected.  ()nt..  London— NORSKS  HOMK— W  itt  x 

amrv^re‘in'’con^an^  brVck'TchooV  " Madison  —  CHURCH  —  Kpiscopal  Blackwell,  archts..  Bank  of  Toronto  B|,li;'^ 
raa  l;  *  iw  iT  ®  ^  '  Church,  c/ti  H.  Lumpkin.  West  Washing-  Preparing  plans  and  take  bids  about  .Ian’ 

50,00(  .  Not*  d  t«t.  ..  Ave.,  |ilans  2  story,  brick  anti  stone  ^  story  and  basement,  100  x  ^5(1  ft 

MIhh.,  Vicksburg  — CHUIK'H  — Crawford  church  on  eastside.  $250,000.  Kngineer  rein.-con.  and  brick,  Grosvenor  St.,  for  st 


Street  Methodists,  having  plans  prepared  by 
Siancer  &  Phillips,  Fidelity  Bank  Bldg., 


and  architect  not  selected.  Josephs  Hospital.  $250,000. 

la..  Newton  SCHOOI.,—Bd.  Kduc.  hav-  »*•  C..  Vancouver— SCHOOLS — Bd.  S<  liool 


ft  ,  concrete,  brick  and  stone,  Incl.  audi¬ 
torium  and  gymnasium.  $256,000.  Noted 
Dec  31. 

41..  ColiiinbiiH  —  SCHOt  »LS  —  Bd.  Kduc., 
1C  L.  McCune,  elk.,  having  sketches  made 
by  11  D.  Smith,  c/o  owner.  Junior  High 


$450,000  bonds,  for  Junior  High,  Lincoln, 


Southside  and  Lakeside  Grade  Schools,  all  TttItIFS— 'jan^'*12”'?e*^prirtT,f*^a\ 

2  story  and  basement,  concrete  and  brick.  liwts  <«mr  a}  om,..f 

for  Bd.  Kduc.  C.  A.  Smith.  800  Finance  ure  &  Cor^struefion 

Bldg.,  Kansas  ('ity.  Mo.,  archt.  Noted  ‘“r*  2(^“  .  ' 


ark,  about  20  buildings,  incl.  dorm’itorii-^ 
n-creation,  administration,  etc.,  at  Train- 


having  plans  prepared  by  K.  R.  Watkins, 


j-  X  .iou  ii.  oru'U 

and  limestone,  7th  Ave.  and  Louisa  .st 
$4(10,000.  Guilbert  &  Bertelle,  20  Branford 


and  brick,  concrete  pil 
$  lali.dllO. 


t.unter  Biat,.,  arints  foundation.  Park  Heights  and  Hilldale 

Tex..  Whc«> — MKDICAL  ARTS — McT-rf-n-  Aves.  $150,000.  J,  Freund,  1307  St.  Paul 
nan  Co.  Medical  Society,  c/o  president,  St.,  archt.  Noted  Aug.  27. 

Ind..  Iiiilianupolia — ('HUUCH — Meridian  plans  rein.-con.,  brick,  stone  and  steel  Medi-  „  ^  u  «sli _ HirsH  csr-HrinT  Tor.  in 

t’'";,"  wSS-  iV.','of  .“•>1  ‘“'.Y'", '"‘''•"t.T"- .  iHiv'V'omr " 

"TJ,  r,  . .  . .  S„,,d  do,.  lO. 

ar.  hl  and  engr.,  843  la-mcke  Ave.,  for  „  ’  ^  'r"  mumi  bids  <>..  Cleveland— SCHGOI^Jan.  18.  by  Bd 

church.  $150,(100.  ''or.d  -  »<'Ken.  dir.  2  story  and  base 

TT/’vmg LN  t hi M  stciry  And  iih st  mt  nt,  3«>  x  luu  ij  niHfit  112  if  12X  i***i ri  — #*< vw  tvpG *i tif i 

Ind..  Indianapolis— M  RSKS  HDMK—  ^  ,40  44  ^  100  ft.,  rein.-con,  brick  Ktcci  55th  St  and  White  Ave 

Marion  ('o.  plans  .1  .story  and  bawment,  school  buildings,  plain  founda- 

rein.-*on.  and  brick,  conerett-  pile  founda-  jj,,,,,,  $200,000.  A.  M.  Atkinson,  .Mid-  ,  J, 

tion,  near  here.  $155,000.  Kngineer  and  continent  Ifidg.,  archt. 


arihitect  not  selected. 


VVaNli..  Yakima 


CHURCH  —  Presby- 


Ind.,  Indianapidis — HIGH  SCHOOI., — Jan 
20,  by  Bd.  SchiMil  I'omrs.,  150  North 


by  McGuire  *  Shook,  archts.  and  engrs.,  (larfield  Avt. 

Indianapoli.s,  School  9,  Vermont  and  David-  $-<i0,000. 

son  Aves..  $160,000,  by  H.  Koltz.  archt.  and  ralif..  Corona  —  GYMNASIUM,  etc.  — 
engr.,  843  la-tncke  Ave.,  8  room  addition  Plans  election  $150,000  bonds,  constructing 


sembly  hall.  $223,000,  Snyder  &  Babbitt, 
('olumbus,  O.,  archts.  and  engrs. 

Ind.,  Terre  Haute — SCHOOL — Feb.  1,  by 


St  .  $150,000,  all  foregoing  rein.-con.  and 
brick. 


Calif.,  Oakland — SCHOOI^ — City  rejected  about  Jan.  20,  3  story.  112  x  135  ft.,  reln  - 
bitls  Hreprmif  annex  to  KImhurst  School.  H.  con.,  brick  and  stone  music  hall.  $150.00t> 


See  proposal  advertisements  on  page  220,  Advertising  Section. 
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Ijyililings— Education.  Religious  (Cont.) 
r  [>.  t'uthbert.  State  House,  Top«ka.  anht. 
Not'd  I>ec.  24. 

N>1,  Mncoln— SOHOOI,.— Feb.  2.  by  Hd. 
V'diic  J  H  Ludlam.  secy..  Park  Kle- 
iVi.  itfirv  School.  2  story  and  basement,  2o(t 
y  's4  ft  brick,  concrete  and  stone.  9th 
iii(i  K  Sts’.  $35a,a(Mt.  Davis  &  Wilson,  52.'i 
‘<(,uth  Uth  St.,  archts. 

(  allf.  Van  Snyii— HIGH  SCHOOI^Jan. 
]  •  itv  Hd.  Educ.,  2  story.  75  x  225  ft.  do- 
111,  Stic  science  building.  1  story.  72  x  223 
ft  nianuaJ  arts  building,  and  1  story,  30  x 
ill  ft  bSrteT'  'room.  $150,000.  t).  Neher, 

Insuriiii^'  Exch.  Bldg..  lios  Angeles,  archt. 
Noted  Aug.  27. 

Bins  RKCKIVKI) 


«)  Vewton  Falls— SCHOGL, —  Hd.  Kduc., 
H  WoU-ott.  elk.,  2  story  and  baseineiit. 
eiiiurete,  brick  and  steel,  from  V.  W. 
.Surber,  North  Union  St.,  Akron,  $13X,ot*o. 

Mich.  Detroit  — HIGH  SCHOOL  —  Bd. 
I'duc  C  A.  Gadd,  bus.  mgr.,  1354  Bway., 
general  contract  3  story  and  basement,  82 
X  185  ft,  rein.-con.,  brick  and  steel  addi¬ 
tion  to  Northern  High  School,  plain  foun¬ 
dation.  Owen  Ave.,  from  R.  F.  Hill,  408 
West  Fort  St.,  $250,857  ;  heating  equipment, 
etc.,  from  Harrigan  &  Reid,  1705  1st  St.. 
$51,893.  Noted  Dec.  10. 


Mleh.y  Detroit — SCHOOIi — C.  A  Gadd. 
bus.  mgr.  Bd.  Kduc.,  1354  Bway.  Ave.,  Dec. 
19  general  contract  2  story  and  basement, 
rein.-con.,  brick  and  steel,  plain  foundation, 
Visger  Ave.,  from  M.  A.  Mahoney,  Penob¬ 
scot  Bldg.,  $119,300;  heating,  etc.,  from  J. 
W.  Partlan.  13900  Algomiuin  Ave.,  $44,188. 
Noted  Dec.  17. 


CONTRACTS  AWARDED 

Y.,  Woixihaven  (br.  Jamaica)  — 
SCHOOIi — Bd.  Kduc.,  500  Park  Ave.,  New 
York  Citv,  I’.  S.  63.  Sutter  Ave.  from  9oth 
to  91. St  Sts.,  here,  to  Hastings  Constr.  Co.. 
47  We.st  34th  St.,  New  York  City,  $367, ooo. 
Noted  Oct.  22. 

I’a.,  Cornwell  Heights  —  SCHOOL  —  St. 
Charles  Roman  Catholic  Church.  F.  J. 
Flood,  pastor,  2  story  and  basement,  50  x 
100  ft.,  rein.-con.,  brick  and  stone,  plain 
foundation,  to  D.  W.  O'Dea.  Greene  and 
D)gan  Sts.,  Phila.  Archts.  est.  $150,000. 

Pa..  Phila.— SEMINARY  and  CHAPEL— 
Seminary  of  St.  Charles  Borroines,  for 
Junior  Seminary  and  Chapel,  Overbrook, 
Highland  and  W’ynwood  Sts.,  to  McCloskey 
Co.,  Inc.,  1620  Thompson  St.  Archts.  est. 
$1,000,000. 

Pn..  Pittsburgh— TRAINING  SCHOOL— 
Bd.  Kduc.,  Fulton  Bldg.,  general  contract 
2  and  3  story  and  basement,  irregular,  5th 
Ave.  and  Boquet  St.,  to  J.  G.  Fullman  Co., 
K.  K.  Savings  &  Trust  Bldg.,  $578,000; 
heating  and  ventilating,  to  McGinnis, 
Smith  &  McGlnniss,  435  Water  St.  $74,419; 
plumbing,  to  Iron  City  Plumbing  Co.,  527 
l.st  Ave.,  $44,464  ;  and  electrical  work,  to 
Hess  &  Barton,  Jones  T..aw  Bldg.,  $31,102. 
Crand  total  $727,985.  Noted  Dec.  21. 

Va.,  Staunton  —  SCHOOL  —  Rd.  Educ., 
general  contract  3  story,  rein.-con.,  brick 
and  stone  school,  to  Stoddard  &  I.,ambert, 
Staunton.  $155,000. 

Fla..  Miami  —  CHURCH  —  First  Baptist 
Church,  1st  Ave.  and  5th  St.,  23  story,  steel 
and  rein.-con..  Northeast  1st  Ave.  and  5th 
St.,  to  Wells  Bros.  Constr.  Co.,  53  West 
Jackson  Blvd.,  Chicago,  Ill.,  $1,699,500. 
Noted  May  28. 

La.,  New  Orleans  —  SCHOOI>  —  E.  A. 
Christie,  supervising  archt.  Orleans  Parish 
School  Bd.,  Craig  Schtsil,  2  story,  brick.  St. 
Philip  St.  between  Villere  and  Maris  Sts., 
to  J.  A.  Petty,  Godchaux  Bldg.,  $232,995. 
Noted  Nov.  26. 

Tenn.,  Nashville  —  COLLEGE  —  Scarltt 
i'ollege  for  Bible  Teachers,  L.  Cuminggin, 
Iires.,  general  contract  Bell  Bennett  Memo¬ 
rial.  stone  and  concrete,  on  campus,  to 
Kock  City  Constr.  Co..  Nashville  approx¬ 
imately  $400,000.  Noted  May  12,  1923. 

»>.,  Cleveland  —  SCHOflL  —  Bd.  Kduc., 
P.  G.  Hogen.  dir.,  2  story  and  basement, 
72  X  170  h..  concrete,  brick  and  steel  addi¬ 
tion,  Harvard  Ave.,  to  W.  Moore  Co.,  1276 
W.-st  4th  St.  Archts.  est.  $200,000.  Noted 
I'ec.  24. 


proof,  to  W.  L.  Pierce,  Michigan  Citv,  $150,- 
948.  Noted  Oct.  15. 

Mich..  Adrian  —  INFIRMARY  —  St. 
Josephs  Academy.  3  stor.v,  42  x  105  ft., 
rein.-con.  and  brick,  plain  foundation,  to 
Huffer  Constr.  Co.,  128  West«'rn  .\ve..  Fond 
du  laic,  Wis.  Archts.  est.  $150,000. 

.Mleh..  Detroit  —  SCHOOI.  —  Bd.  Kduc., 
1354  Bway.  Ave.,  general  contract  2  story 
and  basement,  2oo  x  2oo  ft.,  rein.-con.,  brick 
and  steel.  Cicottc  Ave.,  to  Rosewarne,  Mi-- 
Nab  Worswick.  333  State  St.,  $267. ooo  ; 
heating,  etc.,  to  J.  W.  Partlan.  139i*o  Al- 
goiKiuin  Ave.,  $77,400.  Noted  Dec.  24. 

III.,  Clileugu  —  HIGH  SiMIOOL  —  Bd 
Kduc.,  65o  South  Clark  St.,  general  con¬ 
tract  2  story.  245  x  475  ft.,  brick  and  steel. 
Itosworth  and  North  Slmre  .\ves..  to  .\. 
and  E.  Anderson  t'o.,  19  South  lai  Salle  St.. 
$738,798  ;  carpentry  contract,  to  J.  J 
Swanson  &  l\».,  19  South  La  Salle  St., 

$135,990  ;  |>lustering,  to  W.  Bondenla'rg  I’o.. 
221  South  Leavitt  St.,  $76.0oo  ;  terraxzo.  to 
Acme  Moslac  Terrazzo  Co.,  93X9  South 
Chicago  Ave.,  $41,111;  marble,  to  Peerling 
Marble  Co..  3407  South  lai  .Salle  St..  $49.- 
872.  Grand  total  $l,!i41, 781. 

Wis..  Milwaukee — HIGH  SCHOOI.r--Bd. 
Kduc.,  loth  and  Prairie  Sts.,  F.  M  Harhach, 
sec.v..  Junior  High  Schiail,  3  story  and  ba.>»<>- 
ment.  16il  x  170  ft.,  also  40  x  5i*  ft.  |>ower 
house,  brick,  tile  and  coiurcte.  plain  fouii- 
dation.  Concordia  .\ve.,  excavation,  masonry 
and  com  ret e  work,  to  P.  Rieseiis  Sons,  1018 
Humboldt  Ave.  $242.5oi>  ;  caria  ntry,  to  11. 
Jahns,  1915  Chestnut  St..  $56,298  ;  struc¬ 
tural  steel,  to  C.  Hennecke  Co..  1353  North 
Pierce  St..  $24.025 ;  plastering,  to  F.  Poz- 
nanski,  255  23rd  Ave.,  $25. loo  ;  heating  and 
Ventilating,  to  Wenzel  &  Henta-h  Co.,  498 
27th  St.,  $58,347.  Grand  total  $2o6.27ii. 
Noted  Dec.  24. 

Kan.,  Manhattan  —  T,I BR.XRY  —  Kansas 
State  Agricultural  College,  general  contract 
3  story  and  basement,  46  x  184  ft.  and  64 
X  107  ft.,  concrete,  brick,  steel  and  stoni; 
library,  to  Murch  Bros.  Constr.  Co.,  Rv. 
Exch.  Bldg.,  St.  Louis,  Mo.,  $207,998. 
Noted  Nov.  12. 

Mo.,  Kansas  City — SCHOOIj — Bd.  Kduc.. 
Library  Bldg.,  general  contract  3  story 
and  basement,  irregular  shaped  addition 
to  Ben  Harrison  School,  to  A.  G.  Harper, 
6235  East  Uth  St..  $117,000. 

Mo..  St.  LouU— SCHOOTe— Bd.  Educ.,  911 
I,ocust  St.,  general  contract  Deaf  and  Dumb 
School,  2  story  and  part  basement,  1 1 7 
X  188  ft.,  rein.-con.,  brick  and  stone,  to 
Hiram  Lloyd  Building  &  Constr.  Co., 
Syndicate  Trust  Bldg.,  $245,689;  heating 
and  ventilating  svstem,  to  T,  J.  Sheehan. 
2233  Olive  St.,  $35,721.  Noted  Aug.  13. 

Tex..  San  Antonio  —  HIGH  SCHOOL  — 
City.  Junior  High  School.  1  and  2  story, 
part  bas-ment,  rein.-con.,  brick  and  stone, 
plain  foundation.  Yorkshire  and  Berkshire 
Aves.,  to  E.  Oefflnger,  c 'o  Maverick  Bldg.. 
$172,389.  Noted  Oct.  1. 

Wash.,  Stellaroom  —  DORMITORY  — 
State  Dept.  Business  Control,  Olympia, 
general  contract  3  story  and  basement.  70 
X  140  ft.,  rein.-con.  and  brick  dormitory 
to  E.  Anderson,  517  I  St..  Tacoma,  $138.- 
179;  185  tons  structural  steel,  to  Puget 
Sound  Iron  &  Steel  Wks.,  Tacoma.  Noted 
Nov.  19. 

ralif.,  Los  Angeles — CHURCH — Roman 
Catholic  Diocese.  IjOs  Angeles  and  San 
Diego,  1  story.  50  x  135  ft.,  rein.-con..  700 
seating  capacity.  Occidental  Blvd.  and 
Hoover  St.,  to  Wurster  Constr.  Co.,  1205 
Natl.  City  Bank  Bldg.,  $88,200.  Archts. 
est.  $150,000.  Noted  Nov.  26. 

Calif.,  Los  Angeles  — HIGH  SCHOOL  — 
Bd.  Kduc.,  general  contract  2  story  loo 
X  263  ft.  science  building,  and  1  and  2 
story,  60  x  179  ft.  shop,  brick,  John  C. 
Fremont  High  School  site,  to  Salih  Bros., 
Detwller  Bldg.,  $134,825.  Noted  Dec.  24 

Calif.,  Oakland— D0RMIT0RIF:.S— Mills 
College,  59th  Ave.,  2  steel  and  concrete 
dormitories.  Mills  College  campus,  to  E.  T. 
I.s“lter,  3601  West  St.,  $300,000. 


Federal  Government  Work 

BIDS  DESIRED 


O.,  MayAeld  (mail  South  Euclid)  — 
Si'HOOLS— Bd.  Educ.,  H.  Huncher,  elk., 
brick,  steel  and  stone  additions  to  May- 
Held  and  Oakville  .-Schools,  to  C.  Peterson 
Constr.  Co.,  4500  Euclid  Ave..  Cleveland, 
$62,423  and  $114,962  respectively.  Noted 
I6c.  31. 

Ind.,  Indlanaplola — SCHOOL — School  Bd.. 
2  story  and  basi'ment,  120  x  14o  ft.,  flre- 


N.  Y.,  St.  fieorge — Buoys — Jan.  11,  by 
Supt.  Lighthouses,  50  steel  buoys,  approxi¬ 
mately  27  in.  diam.  with  east  steel  bottom 
counterweight,  welded  construction. 

D.  C.,  Wash. — Dock — Spec.  5169 — Jan.  13. 
by  Bureau  Y'ards  &  Docks,  Navy  Dept.,  re¬ 
pairing  dock  at  Naval  Air  Station,  Ana- 
costia.  here  L.  E.  Gregory,  ch.  Bureau. 
Noted  Dec.  3. 


tia..  Siiiaiiiiith — Barg<-s-  -Jan  2x.  by  U.  S 
Engineer  Httice,  3  steel  harges ,  a«lv.  E. 
N.-R.  Jan  7 


Fla.,  Miami — Otllc*' — Jan  23.  bv  1',  S.  En¬ 
gineer  Office.  .Ma.sonic  Bldg,  Jacksonville, 
office  building,  here. 

Ala..  Tiiskegee  —  RKCRKATIO.N  —  Jan 
27,  by  U  .S  V.  teran.s  Bureau.  .Vrlingtoii 
Bldg  ,  Wash..  D.  C  .  52  x  132  ft  .  brick,  at 
U.  S.  Veterans  Hospital,  here  .  adv.  K.  N.-R 
Jan.  7. 


Trx.,  <ial\eHton  —  Dredging  Feb.  3.  bv 
u  S  Engineer  office,  dreilging  ,  hann.'l 
from  .-\ransas  Pass  to  Corpus  I'liristi  a«l\ 
K.  N.-R  Jan  7 

Oregon  Road— Jan.  14  (exteiub-d  date), 
by  l'.  H.  Purcell,  dist.  engr  .  Portland,  grad- 
ittg,  *‘ti'..  1.4  mi.  Si'holfit-hl  Sect.  Seottsimrg- 
Re.-dsis.rt  Highway,  liouglas  t’o.  Noted 
Dec  31. 


('allf.,  Mare  Islanil  —  Dridglng  —  Stve 
•'172 — Jan.  2o,  by  Bureau  Yards  &  IHs-ks, 
Nav.v  Dei>t.,  Wash.,  D.  C..  plans  dredging 
at  Turning  Basin.  (Sulimarine  Re|Hilr 
Base)  Na\y  Yard.  here.  Noted  Nov.  19. 

4'.  /.,  Panama — Pi|H-  Masts — S|a-c.  5145 
— Feb.  .3,  by  Bureau  Yards  &  IhK-ks.  Na\y 
Dept..  Wash.,  I  >.  t'.,  2  guved  steel  iiI|H' 

masts,  for  N  ival  Radio  Station,  Caiw  Mala, 
here.  Noted  1 H-C.  3. 

T.  II.,  Pearl  llarlMir  —  Administration  — 
S|H'e.  5149 — Feb.  24.  by  Bureau  Yards  H 
DiH'ks,  Navy  Dei>t..  Wash.,  D.  C  ,  extending 
administration  building,  at  Naval  Base, 
h.  re.  Noted  Dee  3.  , 


KIDS  KK<  LIVED 

lia..  Savannah  -  -  Remodeling  —  Treas 
Dept,  at  otliee  .Su|)ervising  .-Xreht..  Wash., 
D.  C..  remodeling  U.  S.  .Marine  Hosiiital. 
here,  from  T  R  Worrell,  20l  East  39th  St 
$5,600.  Noted  Dec.  lo. 

Mleh..  Lansing  -Post  Offlci' — Treas.  Dept, 
at  office  SuiH-rvising  .Ari’ht.,  Wash.,  D.  C.. 
iH-c.  28.  nmtodeling  and  enlarging  imst  of¬ 
fice,  here,  from  Garber  &  Cissel  Bethle¬ 
hem,  Pa.,  $7,000.  Noted  Dec.  10 


CONTRACTS  AW.ARDLD 

Conn.,  New  London  —  Post  Office — Treas. 
I>ept.,  at  office  Supervising  .Archt.,  Wash., 
D.  C.,  remodeling  and  extending  post  office, 
here,  to  Garber  &  Ulssel,  Bethlehem,  Pa  . 
$20,500.  Noted  Dec.  17. 

N.  C..  Oteen — Refrigerating  Plant — U.  S. 
Veterans  Bureau,  Arlington  Bldg.,  Wash.. 
D.  C.,  refrigerating  plant  for  U.  S.  V'eterans 
Hospital,  here,  to  Baker  Ice  Mchy.  Co..  3601 
North  16th  St..  Omaha,  Neb.,  $11,885.  Noted 
Oct.  29. 

W.  Va.,  .Alderson — Reformatory — Treas. 
Dept.,  at  offii'e  Supervising  Archt.,  Wash.. 
D.  C..  buildings  for  Federal  Industrial 
Institution  for  Women,  here,  to  Virginia 
Eng.  Co.,  Newport  News,  Va..  $82S.ooo. 
Noted  Dec.  3. 

Fla.,  Mayport — Dwelling — U.  S.  Engi¬ 
neer  Office.  Masonic  Temple,  Jacksonville, 
constructing  timber  dwelling,  here,  to  F  F. 
Myers,  Jacksonville,  $5,660.  Noted  Oct.  22. 

Tex..  Palarlos  —  Camp  —  V.  S.  Property 
&  Disbursing  Officer  for  Texas.  Cami) 
Mabry.  Austin,  constructing  58  mess  halls, 
waterworks  system,  pumping  machinery, 
50,000  gal.  elevated  steel  tank,  etc.,  for 
Natl.  Guard  Camp,  here,  to  .N.  A,  Saigh 
Co..  510-12  Builders  Exch.  Bldg.,  San 
-Antonio,  $96,025.  Noted  Nov.  26. 


Unclassified 


PROPOSED  WORK 

Oolf  Course,  etc.  —  F’air  Haven  (New 
Haven  P.  O.)  Conn — City,  Dept.  Parks. 
New  Haven,  plans  golf  course  and  build¬ 
ings.  here.  $100,000  appropriated.  K.  S. 
Nettleton,  city  engr. 

Traflir  Signals — Hartford,  Conn. — City, 
Police  Dept.,  plans  7  electric  traffic  sig¬ 
nals.  $40,000.  Address  City  Engineer. 

Fill — New  York — Erie  Co.  (Buffalo)  plans 
to  issue  $250,000  bonds,  acquiring  old  Erie 
('anal  bed  betwt'en  Buffalo  and  Tonawanda, 
and  filling  in  same  creating  new  highw'uy. 
G.  C.  Diehl,  KIlieott  S(|.  Bldg.,  Buffalo,  co. 
engr. 

Power  Line — New  Jersey — Eastern  New 
.Jersey  Power  <’o.,  HIghtstown.  iilans  33,000 
V.  electric  iKiwer  line  from  .Allenhurst  to 
Belmar.  $250,000.  G.  W.  Michaels,  1305 
2nd  Ave.,  Asbury  Park,  supt. 

Land  Development — Raleigh,  N.  C. — R.  G. 
Smith.  Elkin,  plans  suburban  development, 
here,  Incl.  paving,  sewers,  lights,  grading. 


See.  proposal  advertisements  on  page  220,  Advertising  Section. 
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etc.  IIOO.OOO.  K.  S.  Draper,  11  Ea.st  .5th 
St.,  Charlotte,  eriKr. 

Suhurlmii  Development — Sulintiury,  N. 

—  Salisbury  1  n-velopnieiit  Co.,  j>lan.s  deVeU>p- 
IllK  1,32(1  aercH.  incl.  si  wers,  street.-),  etc.. 
West  of  here  $2(>(), (1(1(1.  K  M.  Sl»rnii>ii, 
asst.  s<-ey 

SeuHuIl,  etr.  —  t'leurwuter,  Fla.  —  S«*e 
'Streets  and  Hoads." 

I.lichtinic  Syatem — Coral  (iablra,  Fla. — 

See  "Streets  and  Hoads." 

CaiiseHa,v  —  Miami,  Fla.  —  KverRlndes 
Ave.  CauseWit.v  .\ssii.,  H.  A.  Brandt,  vice 
jires..  takes  bids  about  Feb.  1,  KverKlades 
Causeway.  5((  ft.  wide,  steel  with  piers,  and 
r>  ft.  walks  on  each  side,  etc.  $t>7.5,(t(l(». 
Kackley,  Heynolds  &  Dusk,  Miami,  engrs. 

Parks,  Dm-ks,  etr. — Miami  Beach,  Fla. — 
Voted  $297,0(10  bunds  for  parks,  ducks,  etc. 

Pier — Miami  Beach,  F’la. — See  "Bids  De¬ 
sired.” 

HwimmitiK  Pool  —  ('lev  eland,  O.  —  t'ity, 
F.  S.  Harmon,  dir.  Bub.  Wks.,  making 
jireliminary  plans  1  story.  150  x  250  ft., 

•  •oncrete  swimmInK  pool.  Woodland  Hills 
Bark.  |10((,ooo.  S.  Xewntan,  City  Hall, 
engr. 

(irain  Storaxe  Bins — Indianapolis,  Ind.-— 
.\cme-Kvans  Co.,  K.  H.  Evans,  pres.,  852 
West  Washington  St.,  having  plans  pre- 
liared  bv  Bacon  (t  Tislow.  engrs.  and 
archts.,  31  West  Ohio  St.  Xo.  2((«.  grain 
storage  building,  incl.  13  round  bins,  llo 
ft  high.  rein.-«-on..  West  Washington  St. 
and  White  Hiver.  loo.ooo. 

Docks,  etc. — Clilcaxn,  III. — See  "Excava¬ 
tion.  Drainage,  Irrigation.  Devees,  Hiver 
and  Harbor." 

Stadium  —  Chicago,  III.  —  I'niversity  of 
Chicago,  230  South  Clark  St.,  having 
sketches  made  by  Holabird  &  His-he,  104 
South  Michigan  .\ve.,  concrete  addition  to 
Stagg  Field  (Stadium),  40,000  seating  cajia- 
city.  East  Stith  St.  and  tlreenwood  Ave. 

Cirade  Crossing  Abolition  —  Milwaukee, 
WIs.  —  R.  E.  Stoelting,  comr.  Bub.  Wks., 
jilans  election  in  spring  11,000,000  bonds, 
grade  crossing  abolition.  J.  W.  Schwada, 
City  Hall,  engr. 

Street  I.ighting  System — Milwaukee,  IVls. 

—  H.  I'l.  St<K-ltlng.  comr.  Bub.  Wks.,  plans 
election  $80,000  bonds,  extending  street 
lighting  system.  J.  Schwada,  City  Hall, 
engr. 

Steam  Turbine— Springflcld,  Mo. — Sitring- 
lield  Cas  <1  F.lectric  Co..  Danders  Bldg.,  A. 
E  Ileynolds,  mgr.,  (ilans  10. ((00  hii.  steam 
turbini  . 

Subwa.v — St.  Doiiis,  Mo.  —  Se*-  “Build¬ 
ings  Commercial.” 

Transmission  I.lnes  —  Texas  —  El  Paso 
Electric  I'o.,  El  Baso,  making  jireliminary 
plans  power  transmission  lines  from  jilant 
at  Fabeiis  to  other  towns.  $100,000  or 
more  Brivute  plans. 

Stadium — Dallas.  Tex. — Southern  Metho¬ 
dist  I'niversity,  c'o  C.  C.  Selectman,  pres., 
and  D.  \\  .  Itiiiley,  bus.  mgr.  purchased  site 
and  plans  rein.-<’on.  stadium.  Abilene  Hd. 
and  -Mockingbird  laine.  $200,000.  Architect 
not  St'lected. 

F'.lectrlc  Transmission  l.lne— Oklahoma — 
Southwest  Dight  A-  Bower  Co..  Braniff 
Bldg  ,  Dklahoma  City,  made  preliminary 
Ilians  2('i  ml.  el<-ctric  transmission  line  from 
Watirika  to  Duncan  through  Comanche  and 
-Vddington  $35,0((0.  E.  H.  Ernslterger,  pres. 

Park  Improvements — Chula  Vista.  Calif. 

—  Blans  elei'tion  $51,'>(io  bonds,  park  im- 
imivements. 

Swimming  Pim>1  —  l.os  .\ngeles,  Calif. — 

City,  making  plans  two  50  x  150  ft.,  rein.- 
i-on.  swimming  p(«)ls,  1  and  2  story,  30  x 
400  ft.  bathhouse,  etc.,  at  (Iriftith  I’ark 
Municipal  Playground  Comn.  Allied  Archi¬ 
tects  .\ssn..  Citizens  Xatl.  Bank  Bldg., 
archt.  Blans  later  (2nd  unit)  incl.  club- 
hou.se,  tennis  courts,  etc. 

Subwa.v — Oakland.  Calif. — City,  Alameda 
Co.  and  Southern  Bacitic  H.H..  65  Market 
St..  San  Francisco,  tJ.  W.  Boschke,  ch. 
engr.,  plan  subwav  under  railroad  tracks, 
fiait  7th  St.  $400,000.  City  and  Alameda 
Co.  to  pay  i  and  Southern  Pacific  R.R.  } 
«if  total  cost. 

Crusher  Plant  —  Wilmington.  Calif.  — 

Cnion  HcH'k  Co.,  1403  East  16th  St..  Dos 
Angeles,  plans  crusher  plant,  Dnminguerz 
Slough.  To  exceed  $40,000.  Engineer  and 
urchitt-ct  not  selected. 

BIDS  DKSIKFD 

Subwa.v — New  York,  X.  V. — .Ian.  26,  by 
ltd.  Transportation.  J.  H.  Delaney,  chn., 
4((  laifayette  St.,  subway  under  and  along 
Sth*.\ve.'  from  58th  to  68th  Sts. 


Subway— New  York,  N.  Y. — Jan.  29,  by 
Bd.  TranH|K)rtatlon,  J.  H.  Delaney,  chn..  49 
lavfayette  St.,  subway  along  St.  Xicholas 
Ave.  from  149th  to  160th  Sts. 

.Suhway — New  York,  N.  Y. — Feb.  5,  by 
Bd.  Transisirtation,  J.  H.  Delaney,  chn., 

49  laifayette  St.,  subway  Houte  78.  Sect. 

8.  along  Fort  Washington  Ave. 

Sw  imming  Pool — North  Tonawanda,  N.  Y. 
— Jan.  8,  by  Bd.  Educ.  Itnlon  Free  School 
DIst.  2.  brick  swimming  imk)1.  $80,000. 
Tooker  &  Marsh,  101  Park  Ave..  New  York 
City,  engrs.  and  archts.  Noted  Dec.  10. 

Pier — Miami  Beach,  F'la. — Miami  B*‘ach 
Bier  Corp.,  (1.  R.  K.  Carter,  pres.,  15  (k-ean 
Dr.,  taking  bids  steel  and  concrete  pier,  incl. 
1,000  kw.  radio  station,  auditorium,  300 
Seating  capacity,  deck  style  promenade 
boardwalk  extending  456  ft.  into  ocean, 
etc..  Ocean  Dr.  and  Biscayne  Ave.,  $350,- 
000  :  making  plans  for  general  contract  of 
above,  $800,000  ;  also  steel  work  contract 
for  same,  to  Ingalls  Iron  Wks.,  720  Ave.  D, 
Birmingham,  Ala.,  $100,000. 

Foundation — Indianapolis,  Ind. — Feb.  10, 
at  office  Trustees  Indiana  World  War 
Memorial,  Indiana  World  War  Mentorlal 
Bldg.,  St.  Clair  and  Meridian  Sts.,  founda¬ 
tions  for  Building  "A"  of  Indiana  World 
War  Memorial  structure,  bounded  by 
Meridian.  Pennsylvania.  Michigan  and  Ver¬ 
mont  Sts.  Walker  &  Weeks.  1900  Fluclid 
.\ve.,  Cleveland.  O.,  archts.  Noted  July  23. 
Culvertft — Eldorado,  Kan. — See  "Bridges." 
Electric  Transmission  Dine — Oklahoma — 
.See  "Contracts  Awarded." 

Oenerator  Set,  Boiler,  ete.  —  Oklahoma 
City,  Okla.  —  Oklahoma  (las  &  Electric 
Co.,  Insurance  Bldg.,  taking  bids  new  27,000 
hp.  steam  generator  set,  new  1,000  hp. 
boiler,  condenser  and  auxiliaries,  for  the 
Harrah  plant.  Byllesby  Eng.  Co.,  231 
South  I.A  Salle  St.,  Chicago,  111.,  engrs. 

BIDS  KECEIVED 

Borings — New  York,  N.  Y. — Bd.  Trans¬ 
portation,  J.  A.  Delaney,  chn.,  49  Dafay- 
ette  St..  Jan.  4,  land  and  water  borings. 
South  St.,  Manhattan  Boro,  East  River 
from  Fulton  St.,  Manhattan,  to  Cranberry 
St..  Brooklyn,  Route  101,  A-1,  Agreement 
"EH.”  from  E.  J.  Dongyear  Exploration  Co., 
710  Security  Co.,  Indianapolis,  Ind.,  $21,933. 
Noted  Dec.  24. 

Entrance,  etc. — New  York.  N.  Y. — Bd. 
Transportation,  J.  A.  Delaney,  chn.,  49 
I.,afayette  St.,  additional  entrance  stairway 
at  Burnside  Ave.  Station,  Agreement  "EA,” 
from  Oibbs-Rice  Corp.,  2541  A<)ueduct  Ave., 
$5,527.  Noted  Dec.  24. 

Stairway — New  York,  N.  Y. — Bd.  Trans- 
(K>rtation,  J.  A.  Delaney,  chn.,  49  Dafayette 
St..  Jan.  4,  additional  stairway.  86th  St. 
station.  Manhattan-Bronx  Rapid  Transit 
R.R.,  from  Oibbs-Rice  Corp.,  2541  A(iueduct 
Ave.,  (unofficial)  $18,500.  Noted  Dec.  24. 

(irude  Raising,  etc. — Galveston,  Tex. — Bd. 
Comrs.,  Dec.  18.  grade  raising,  5,500,000 
cu..vd.  sand  filling  by  dredge  from  Oalveston 
Bay,  from  United  Dredging  Co.,  323  Se- 
l  urity  Bldg.,  $29.97  per  cu.yd.  Noted  Ik-c. 
3  under  "Streets  and  Roads." 

CONTRACTS  AWARDED 

Platform  Extensions — Brooklyn,  N.  Y. — 

Bd.  Transportation,  J.  H.  Delaney,  chn.,  49 
I,afayette  St.,  New  York  City,  extending 
subway  station  platforms  of  Rapid  Tran¬ 
sit  Railroads,  here,  to  C.  Meads  &  Co.,  217 
West  14th  St.,  New  York  City,  $365,000. 
Noted  Dec.  17. 

Subway — New  York,  N.  Y. — Bd.  Trans- 
jMirtation,  J.  A.  Delaney,  chn.,  49  Dafayette 
St.,  Dec.  31.  constructing  subway.  Sect.  2, 
Route  102,  along  and  under  8th  .4ve.  from 
West  18th  to  28th  Sts.,  to  11.  H.  Flinn, 
17  Battery  PI.  $5,020,000.  Noted  Dec.  24. 

Boringa — Phila.,  P». — Dept,  of  Pub.  \5Tts., 
Bureau  of  Engineering,  borings  for  Penn¬ 
sylvania  Terminal,  West  River  Dr.  between 
Spring  Carden  and  South  Sts.,  to  J.  N. 
Rulon,  1355  (^olwyn  St.,  $11,411.  Noted 
Dec.  31. 

Pier  —  Miami  Beach,  F'la.  —  See  "Bids 
Desired.” 

Stadium— New  Orlcana,  La. — Tulane  Uni¬ 
versity,  concrete  stadium,  to  O.  M.  Gwin, 
l^nion  Indemnity  Bldg.,  $249,900.  Noted 
Dec.  3. 

Heating  and  Ventilating,  Raekford,  III. — 

City,  heating  and  ventilating  In  new 
Abraham  Lincoln  Junior  High  School,  to 
Amer.  Heating  &  Supply  Co.,  RfH-kford, 
$148,000;  plumbing,  to  Swords  Bros.,  Rock¬ 
ford.  $47,000. 

Street  Lighting  System— Green  Bay,  WIs. 

— W.  L.  Kerr,  city  elk.,  bases  and  brackets 
for  street  lighting  system  on  Bw'ay.,  Walnut 
and  Dousman  Sts.,  to  Ureen  Bay  Fdry.  & 


Mchy.  Co.,  South  Bway.,  $3,850  ;  inst.iilinr 
same,  to  Outd<M>r  I.iiKhting  Serv,  (  t 
North  Michigan  Blvd.,  Chicago.  Ill  j'lo 
775.  Noted  Dec.  17.  '  '' 

Street  Lighting  System — St.  Louis,  Mo — 
Bd.  Pub.  Serv.,  2((8  City  Hall.  9,:!(i7 
Crete  lighting  standard.s  complete.  l,25u  uou 
ft.  trenching  and  backfill,  2,0(i((,(i(((i  n 
8  steel  tailed  and  100,00(1  ft.  primarv 
volt  l*-ad  covered  cable,  ete.,  to  \  \i 
Ryckoff.  527  Chemical  Bldg.,  $l,2j<- 77i 
Noted  Dec.  24. 

Transmission  Lines  —  ArkHiii,ii 

Arkansas  Light  &  l*ower  Co.,  Pine  1:11111 
will  construct  about  18  ml.  13,20o  volt  im,.' 
and  8  mi.  re-insulated  66,000  volt  liiii 
Lewisville  to  Magnolia,  by  dav  l:il„,r 
Private  plans. 

Speedway  and  Grand  Stand — IVrl>«t)-r 
Tex. — Ship-Channel  Ilevelopment  Co..  <•  d 
W.  H.  Myers,  Rice  Hotel,  Houston.  15  ml 
speedway,  50  ft.  wide,  main  grand  .stand 
700  ft.  long,  15,000  seating  capa<-itv  and 
secondary  grand  stand,  50o  ft.  long,  it.-,  to 
Prince  Speedway  Constr.  Co.,  c/o  J.  Prince 
pres.,  Los  Angeles,  Calif.,  about  $400, ((oo.’ 

Electric  Transmission  Line — Oklnlinma— 
Oklahoma  Gas  &  Electric  Co..  112  ,\,,rth 
Bway.,  Oklahoma  Clt.v,  will  build  63  mi 
electric  transmission  line  from  Ardmore  to 
Durant  and  from  Ada  to  Sulphur.  b\  dav 
labor.  $70,000.  Byllesby  Eng.  Co,,  231 
South  La  Salle  St.,  Chicago,  Ill.,  engrs. 

Swimming  Pool — Santa  Monica,  (allf.— 
G.  E.  Naylor.  25th  St  .and  Alta  Ave.,  25  x 
60  ft.,  rein. -con.  swimming  pool.  Brentwood 
Park,  to  A.  Dick.  23  California  Bank  Hide 
$10,000. 

Subway — Stockton.  Calif. — City  Council, 
Miner  Ave.  Subway,  to  I.ewis  &  Green’ 
Commercial  Bank  Bldg.,  $98,643.  Note(i 
Dec.  31. 

Subwa.vs — Toronto,  Out. — See  "Bridges." 


Materials 


PROPOSED  WORK 

Sand  Grit,  ete. — Long  Island  City,  N.  Y. 
— M.  E.  Connolly,  pres.  Queens  Boro, 
Queens  Subway  Bldg.,  rejected  bids  Dec. 
24,  5,000  cu.yd.  sand  grit,  30,000  ton.s  steam 
ashes,  350,000  gal.  asphaltic  macadam 
binder,  and  600,000  gal.  road  oil  for  cold 
application.  Will  readvertlse.  Noted 
Dec.  17. 

BIDS  DESIRED 

Ruud  Oil — Miles  City,  Mont.— Jan.  25,  by 
City,  approximately  100,000  gal.  road  oil 
for  streets.  M.  F.  Mann,  city  elk. 

Paving  Blocks,  ete.  —  Toronto.  Ont.  — 
Jan.  12,  by  T.  Foster,  mayor.  City  Hall, 
vitr.  paving  bba-ks,  sewer  brick,  Portland 
cement,  granite  paving  setts,  iron  and 
steel.  rubb«-r  valves,  hose,  crushed  stone  and 
rubble  stone,  etc.  $250,000.  R.  C.  Harris, 
City  Hall,  engr. 

I’ipe,  etc.— —Toronto,  Ont. — Jan.  12,  by  T. 
Foster,  mayor  and  chn.  Bd.  Control,  City 
Hull,  30  in.  c.i.  specials  and  30  in.  c.l.  piis-. 
Tenders  74  and  75  respectively.  $30,000.  R. 
C  Harris,  City  Hall,  engr. 

BIDS  RECEIVED 

Sewer  Pipe,  Paving  Blocks,  etc. — Mlnne- 
aiMilis.  Minn. — F.  S.  Gram,  city  purch.  agt., 
Dec.  15,  400  tons  sewer  castings,  from 

Crown  Iron  Wks.  t'o.,  1229  Tyler  St.  N.F,.. 
catch  basins  $55.70  per  ton.  manholes  $51.90 
per  ton  ;  500,000  vitr.  paving  blocks,  from 
Hydraulic  Press  Brick  Co.,  1250  Builders 
Exch.  Bldg.,  $16.75  per  M;  vitr.  sewer  pipe, 
from  latnders,  Morrison,  Christensen  Co.. 
800  Builders  Exch.  Bldg.,  various  sties  and 
prices  ;  and  segment  block,  from  Red  Wing 
Sewer  Pipe  Co.,  Red  Wing,  various  sixes 
and  prices.  Noted  Dec.  10. 

CONTRACTS  AWARDED 

Paving  Blorks — Long  Island  City.  N.  Y. — 

M.  J.  Shugrue,  acting  pres.  Queens  Boro. 
Queens  Subway  Hldg..  150.000  asphalt  pav¬ 
ing  blocks  for  Dept.  Highways,  to  Hastings 
Paving  Co.,  25  Broad  St..  New  York  City. 
$14,075.  Noted  Dec.  17. 

Paving  Blocks — Long  Island  City,  N.  Y. — 
M.  E.  Connolly,  pres.  Queens  Boro,  Queens 
Subway  Bldg..  50,000  asphalt  paving  blocks, 
to  Hastings  Paving  Co..  25  Broad  St.,  New 
York  City,  $87.60  per  M  ;  50,000  wood  pav¬ 
ing  blocks,  to  Southern  Wood  Pre8«‘rving 
Co..  10  East  43rd  St..  New  York  City. 
$2,798  ;  25,000  vitr.  paving  blocks,  to  Ter¬ 
minal  Supply  Co.,  360  Madison  Ave.,  New 
York  City,  $1,485  ;  2.0(»0  bags  Portland 

cement,  to  Peace  Bros.,  Inc.,  57  North  Law¬ 
rence  St.,  Flushing,  $1,360;  and  864  lin.ft. 
12  In.  c.l.  pipe,  to  J.  Fox  &  Co.,  233  Bwa\.. 
$2,048.  .Noted  Dec.  17. 


See  ‘jroposMi  advertisemeats  on  page  220,  Advertising  Section. 


Construction  News 


Engiveeritiff  News-Record,  Jan.  li,  1926 


Some  of  the  Week’s  Large  Projects 


Among  the  announcements  for 
.  the  current  week  of  proposals, 
bids  desired  and  received  and  con¬ 
tracts  awarded,  are  the  followinjr 
big  jobs: 

Proposed  W'ork 

Telephone  line  extension,  exchansres, 
etc..  Southern  Bell  Tel.  Co.,  Mi.«.«ouri, 
plan  to  expend,  $14,000,000. 

Pipe  mill.  Sparrows  point,  Md..  Beth¬ 
lehem  Steel  Co.,  proposed,  $10,000,000. 

Paving  program,  Georgia  State  High¬ 
ways,  plan  to  expend  during  1926, 
$8,000,000. 

Road  improvement  program,  Virginia 
State  Highway,  plans  to  expend  during 
1926,  $4,745,000. 

Hydro-electric  development,  Oroville, 
Calif.,  making  preliminary  plans, 
$4,000,000. 

Widening  and  paving  streets,  Miami, 
Fla.,  bond  election  Feb.,  10,  $3,200,000. 


Apartment,  New  York,  N.  Y.,  61st 
St.,  and  Central  Park  West,  preparing 
plans,  $3,000,000. 

High  -school.  Queens,  N.  Y.,  prepar¬ 
ing  plans,  $3,000,000. 

Bank  and  apartment,  Chicago,  Ill., 
M.  S..  Plotke,  having  sketches  made, 
$2,750,000. 

Bridges  over  Miami  River,  Fla.,  bond 
election  Feb.  10,  $2,150,000. 

Bank  and  office  building,  Detroit, 
Mich.,  J.  B.  Book,  Jr.,  plans,  $2,000,000. 

Art  .school.  New  Haven,  Conn.,  Yale 
University,  plans  prepared,  $2,000,000. 

Bids  Wanted  On  Big  Jobs 

Second  track  construction,  M.P.R.R. 
Co.,  Missouri,  23-mi.,  soon  takes  bids, 
$3,300,000. 

Office  building,  Chicago,  Ill.,  Holabird 
&  Roche,  archts.,  take  bids  Jan.  21, 
$3,000,000. 

Apartment  hotel,  Detroit,  Mich., 


We.ston  &  F.llington,  engrs.  and  archts., 
bills  opened  Jan.  13,  $2,500,000. 

Lock  and  dam.  Starved  Rock,  Ill., 
bid  received,  $1,465,8.32. 

Large  Contracts  Let  During  W  eek 

Office  building.  New  York,  N.  Y., 
awarded  to  Starrett  Bros.,  Inc., 
$10,000,000. 

Subway,  New  York,  N.  Y.,  Sect.  2, 
Route  102,  awarded  to  G.  H.  Flinn, 
$5,026,608. 

Store  and  warehou.se,  Atlanta,  Ga., 
awarded  to  B.  W.  Constr.  Co., 
$3,000,000. 

Motors  building.  River  Rouge,  Mich., 
awarded  to  J.  N.  Blair  Con.str,  Co., 
$1,500,000. 

Apartment  hotel,  Los  Angeles,  Calif., 
awarded  to  L.  A.  Housing  Corp. 
$1,500,000. 

Pulp  and  paper  mill.  Fort  Alexander, 
Manitoba,  awarded  to  Carter,  Hall, 
Aldinger  Co.,  Ltd.,  Winnipeg,  $1,.500,000. 


Whrre  nnni#  of  olfii-ial  i«  not  xiven 
inqiiirim  Hliould  be  addrranrd  to  City 
Clark.  County  Clerk  or  corresponding 
omclal. 


Waterworks 


PROrOSKD  WORK 

Pa.,  Holliday  Hliiirx — Boro  Council,  c/o 
H  L.  Stultz.  pres.,  plans  election  $78.RO(t 
bonds,  storage  reservoir  and  pipe  lines,  etc. 
r>.  A.  McCloskey,  boro  ingr. 

N.  C..  K ox  boro- -Town  retained  Sjioon  & 


up.  c.i.  mains,  etc.  in  various  streets.  St.,  Cliicago,  Ill.,  engrs.  ;  adv.  K.  N.-H.  .Ian. 

boo.  Uutherford  Smith,  24  yueen  St.,'  14.  Noted  Oct.  2!l. 

engrs.  Noted  Oct.  I.  Minn..  MlnneaiMtlie — Jan.  18,  by  K  S 

Ont.,  TIiameHford — City  Council,  J  A.  Oram,  city  purch.  agt.,  hydrants  valves 
Clark,  chn.,  plans  waterworks.  $40,000.  etc.,  for  Waterworks  l>ept.  .\.  W.  Klslarg, 
Out.,  Toronto — North  Yiirk  Twp.,  making  city  engr. 
plans  extending  1  .j,000-20,ooo  lin.ft.  «  in.  Minn..  St.  Cloud — Jan.  19  by  J  1>  Mc- 
c.i.  mains,  etc.  in  various  streets.  $.jo,o00.  Kenzie.  city  elk.,  2,030  lin.ft  12  in  ci 
James,  Proctor  &  Hedfern,  3ti  Toronto  St.,  mains  In  various  streets  and  700  ft  12  in 


engrs.  c.i.  mains  under  and  acro.ss  Mississippi 

Ont.,  Toronto — York  Twp.  plans  12.000  Itiver.  To  exceed  $15,000.  A.  W  Huck- 
ft.  fi  in.  c.i.  mains  in  I..axis  and  Yore  Kds.,  man,  city  engr. 

Alywood,  Olenhaven.  I.onsborough.  Richard-  Kan.,  Iliimboldt — Jan  18 
son.  Rosecliff  and  Westmount  Aves.  $25,000.  SchalTner,  city  elk.  recor 
F.  B.  Goedike,  40  Jarvis  St.,  engr.  tion  plant,  incl.  aera’tor.  ml 


BIDS  DF.SIRKD 

N.  Y.,  New  York  —  J.m.  20,  by  P.  J. 


Kan.,  Humboldt — Jan.  18,  by  City,  C.  II. 
Schaffner,  city  elk.,  recon.structing  tiltra- 
tion  plant,  incl.  aerator,  mixing  chamla-r,  2 
filter  units,  house,  1  fully  e(|uipiM>d  9  x  12 
ft.  filter,  flow  meter,  etc.  $14,985.  K.  T. 
Archer  &  Co.,  New  Kngland  Bldg.,  Kan.sas 


also  $750,000  bonds  extending  tire  system,  V.  Kf'-  tank  on  KiO  ft.  tower  to 

eoiiioment  and  additions  to  hieh  nressure  masonry  mim  at  ftmgirs  iiap  balcony  erected  on  foundation;  8,000  ft.  4- 

svstem  *  additions  to  high  pressure  „  ,  ^ere,  4,000  cu.yd.  earth  and  to  8-In.  MeWane  precalked  joint  or  Pe- 

‘'Ten"i„  Rutherford  -  Plans  waterworks.  ‘r"„7v’^inr7  50o‘’%u\"d  cv^^^^  ”^'1’  'i  .f'awyum ; 

j-.nooo  masonry  and  t.ooo  cu.ya.  cyciopeitn  con-  2,100  ft.  2  in.  galvanized  or  c.i.  pipe,  f  o  b. 

*  lii!!  Springfleld-Plans  mains  in  18  blocks  s^fol^u  yd''Xk  excav  2  SoVyd^c^n-  inU'  -iVlVn  v  ’ 


7,000  cu.yd.  rock  excav.,  3,500  cu.yd.  rubble 
masonry  and  7,500  cu.yd.  cyclopean  con¬ 
crete  ;  or  Ambursim  dam,  3,500  cu.yd.  earth 


III.,  Springfield  Plans  mains  in  18  bliK-ks  6,500  cu.yd.  rock  excav.,  2,300  yd.  con- 

tea'll*  Crete  and  100,000  lb.  reinforcing  $80,000.  D 
Monroe  Sts.  $la,000.  \N  .  Seeley.  <  ity  Hall,  y.  Dillman,  91  Altoona  Trust  Bldg.,  Al- 


n  ull  II  II  T  T  «  toona,  engr.  Noted  April  9.  BIDS  RhCEIAED 

enr"*maV?n]l'  siwifJ'  MUs.,  OkoNina — Feb.  5,  by  Cotvn,  100,000  „ U-  Wouwatosa — Bd.  Pub.  Wks.,  A.  V. 

aee’  TV.  *1^  000  ^  \v  1^'  SO*  otccl  Standpipe  on  125  ft.  steel  tower.  Brigham,  secy.,  Jan.  4.  from  F.  E. 

Kirehn^r  K-)  (-arriflPst^Ma'diKi.n  A.  C.  Rowe,  town  clk.  Noted  Jan.  7.  Kaminski.  745  46th  Ave.,  West  Allis,  1.370 

wier*^  N^oted“n^c  17  ’  *'^odis  n.  ^  rinelniiatl— Jan.  21,  by  City  Manager,  J*-  *  ‘"-.ioo'ns  in  la-fe^r  Ave.  at  $2.19  in  r 

linn  ^Filivii^duVlIlV  I'h  c-tion  in  January  "o  ‘"n"  *  'O  -  «  *"  •  o"  »  *"  •  'poins  in  63rd  St.  $2.21  and 

$’5  000  h^rmds  n^w  \T7terwo^^  and*  wa  rs  **>''  t"""  *“  *"  "O'*  f*"  ^2  In.  c.i.  pipe  * I?'  *2.17;  from 

:”r„V  i;Kr.3,.r„  vn.";,: 


Hd.  of  Trade  Bldg.,  Kansas  Pity,  Mo.,  engrs. 

Xeb.,  Kiishvllle — Defeated  $17,000  bonds, 
waterworks  and  distribution  system.  Noted 
Dec.  31. 

.\rk..  Prairie  (irove — Making  preliminary 
Ilians  waterworks  and  distribution  s.vstem, 
gravi^  flow'  line  type.  $75,000.  E.  M. 
Ratliff,  Stone  Bldg.,  Fayetteville,  engr. 
•Noted  Jan.  29,  1925. 


Sherrill  Citv  Hall  engr  ^‘*o  it.  o  in.  mams  in  Elm  I>nwn  St.  $2,30  ; 

O.,  Davton  —  Jan.  29,  at  office  O.  F.  Shabart-Rauch,  Inc.,  1003  41st  St., 

Baker,  dir.  Pub.  Serv,.  Pity  Bldg.,  Main  Wright  St..  2.510  ft. 

Pumping  Station  and  appurtenances,  O.  R.  at  13.98,  35  tt-  ^  »6,  and  110 


\rk..  Prairie  (irove — Making  preliminary  t 

ins  waterworks  and  distribution  system,  ,  HI-  Northbrook —  Jan.  19,  by  Bd.  Local 
ivity  flow  line  tvpe.  $75,000.  E.  .M.  Impvts.,  Melzers  Hall,  watermain.s  and 
tliff.  Stone  Bldg.,  Fayetteville,  engr.  sanitary  sewers  in  various  streets.  $64,000. 


ft.  6  In.  at  $5.  Noted  Dec.  24. 

CONTRACTS  AWARDED 
N,  C.,  fireenahoro  —  City  Council,  new 


Tex.,  Lometa— Voted  $40,000  bonds  com-  Chicago,  engrs. 


('onsoer.  Older  &  Quinlan,  Marquette  Bldg.,  500,000  gal.  steel  tower,  also  dismantling. 


removing  and  re-erecting  old  tower  on  new 


Plete  waterworks.  Address  Mayor.  HI-  Springfield— Jan.  18,  by  City  Clerk,  site  to  Pittsburgh^ 

Tex..  B'ellington — Voted  $200,000  bonds.  *7  m.g.  centrifugal  pump  llurns  &  Me-  f  vrry  Bldg.,  Pittsburgh,  Pa..  $„9,1 14.  Noted 
waterworks  extensions.  C.  B.  Meyers,  city  Donnell,  401  Interstate  Bldg.,  Kansas  City,  *  ec.  24. 

.seev.  Engineer  not  selected  M<'-  engrs.  Tenn.,  Nashville  — tor  3i>,000  ft.  12-  to 

(ikla..  Ft.  Cobb — -Defeated  $40,000  bonds,  $VI#..  Milwaukee  —  Jan.  22,  by  J.  W.  J*;***-  P*Pe.  to  U.  S.  Cast  Iron  Pi |>e  & 
waterworks  Noted  Di-c  17  Nicholson,  dir.  Central  Bd.  Purcha.se,  .500  l-dry.  f'o.,  Amer.  Trades  Bldg.,  Birming- 

Okla..  Oklahoma  City  —  Making  pre-  tons  each  6  in.  and  16  In.  1,000  tons  eai'h  ham,  Ala.,  $41.32;  hauling  and  laying  pi|M-, 
limlnary  plans  10  ml.  c.i.  mains  in  various  8  and  12  in.  ('lass  C  pipe.  125  tons  special  ®**‘*  2 

streets  $125  000  B  M  Hart,  city  engr.  castings.  7  tons  special  6  in.  off.sets,  etc..  Merkle,  Kansas  City,  Mo.,  $I31.2oO  and 
(>kla  Okmiilxee  —  Making  for  VVatkr  Dept.  $11,000  resitectlvely  ;  stokers  for  furnaces, 

borings' storage  dam  and  5  mi.  pipe  line.  WIs.,  Rarine  —  Jan.  30.  by  B;?.  Water  » i iTViifi'’  ban' 

I.  F.  Horza,  r»3  West  Van  Buren  St..  Chi-  Comrs.,  City  Hall,  filter  plant  with  equip-  Mooster,  Mass.,  $18,406  coal  .and  ash  han- 
cago.  Ill.,  engr  Noted  July  23.  ment,  reservoir,  wash  water  tank.  c.i.  pipe,  dling  machinery,  to  Jeffrey  Alfg.  Co.,  East 

Ob(.,  Catherines  —  Granthan  Twp.  valves,  meters,  wash  water  pump,  etc.  Al-  1st  Ave.  and  North  /*  • 

making  plans  extending  15,000  ft.  6  In.  and  vord.  Burdick  A  How’son,  8  South  Dearborn  $21,000;  fire  hjdrants,  to  Kelth-Simimms 

See  proposal  advertisements  on  page  131,  Advertising  Section.  IS 


Mo.,  engrs. 

WIs.,  Milwaukee  —  Jan.  22,  by  J.  W. 


Tenn.,  Nashville  —  For  35,000  ft.  12-  to 
36-in.  c.i.  pipe,  to  IT.  S.  Cast  Iron  l’i|>e  & 


Nicholson,  dir.  Central  Bd.  Purcha.se.  500  Fdry.  Co.,  Amer.  Trades  Bldg.,  Birming- 
tons  each  6  in.  and  16  In.  1,000  tons  each  ham.  Ala.,  $41.32;  hauling  and  laying  pi|H', 


TRADE 


“LEADITE” 


MARK 


l^grintcrod  U.  S.  Pat.  Offli'c 


NO  CAULKING 


Market— E  NGINEERING  NEVVS-RECOR  V>— Place  Vol.  96.  No.  2 


Pouring  LEADITE  Joints  on  line  of  12-in. 
c.  i.  bell  and  spigot  water  main. 


Durable  Pipe  Joints 


The  wise  man  builds  for  the  future.  Supply 
lines  and  distribution  systems  are  usually  per¬ 
manent  installations. 


Durability  and  quality  should  be  the  first  con¬ 
sideration  of  the  product  used  for  making  joints 
in  cast  iron  bell  and  spigot  water  mains. 


LEADITE  is  a  good  product  and  the  leader  in 
its  field,  because  it  has  gained  and  retained  the 
recognition,  support  and  patronage  of  such  a 
great  number  of  water  works  men  for  so  many 
years. 


LEADITE  has  been  tested  and  used  for  over 
30  years,  under  all  pressures  and  conditions,  by 
water  works,  railroads,  mines,  contractors  and 
industrial  plants  thruout  the  country. 


Thousands  of  miles  of  pipe  have  been  laid  with 
LEADITE  joints,  on  all  sizes  from  4  in.  to  60  in. 
in  diameter. 


LEADITE  takes  the  drudgery  out  of  pipe  lay¬ 
ing;  saves  time,  money  and  labor;  makes  flex¬ 
ible  joints;  makes  joints  which  will  stand  vibra¬ 
tion  under  tracks,  over  and  under  bridges; 
makes  joints  which  resist  electrolysis;  elimi¬ 
nates  large  bell  holes;  reduces  trench  pump¬ 
ing  and  other  work  incidental  to  caulking — 
LEADITE  requires  no  caulking. 


The  up-to-date  water  works  man  specifies  and 
uses  LEADITE. 


LEADITE  saves  at  least  75%. 


LEADITE  is  the  pioneer  self-caulking 
material  for  c.  i.  pipe 
Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 


THE  LEADITE  COMPANY,  Inc. 

1512  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  A. 


Every  water  works  man  abreast  of  the  times 
knows  about  LEADITE.  LEADITE  is  an  in¬ 
teresting  and  familiar  topic  at  water  works 
conventions  and  wherever  water  works  men 


congregate. 


ENGINEERING  N  E  W  S-  R  E  C  O  R  U 


Jiih'ary  14,  1926 


Ki 


Wa  rworks  (Continued) 

fn  04  Union  St.,  IBl.GO  caoh.  Xotod 


m:-,.,  .Milwaukee — Tentriil  I?d.  Puroha.H.*.<, 
iM.  i'-r  ’  <'Ofks.  ooupUnRs.  (•<)riH)ratii)n  an<l 


•r  CWKSl.  ,  w. 

.lira  i(Kk.s,  to  Kundle  &  Si)enfe  MfKK.  Co.. 

4th  St.,  $12,456;  500  fire  hydrants,  to 
i’j’  1 1  Wood  &  Co.,  400  Chestnut  St..  Phila., 
1'  ,  }:{i*  760  ;  stop  e<H'k  boxes.*ete.,  to  W.  P. 

Ti'lor  Co.,  218  Ellicott  St.,  Buffalo.  N.  Y  , 
*1.  n‘>-  (fate  and  tappinp  valves,  to  Uhaii- 
,,,  in  Valve  MfK-  Co..  650  West  laike  St., 
rhi.aco  111.,  $31,130;  and  liquid  chlorine, 
n  Pennsylvania  Salt  Mfg.  Co.,  1000  Widner 
lililK  Phila.,  Pa..  $4,156.  Grand  total  $93.- 
m  'Noted  Jan.  7. 

Te*  Hedley — Waterworks,  to  J.  Winslett, 
liiiiir^Waln  St.,  Dallas,  approximately  $27,- 
yyo.  Noted  Dec.  3. 


Sewers 


PROrOSiCU  WORK 

(linn.,  Hartford — Takes  bids  in  March 
new  Sewerage,  works,  etc.,  one  project  for 
7  in.  conduit,  $28,000.  Total  $56,000.  It.  N. 
Clark,  city  engr.  , 

>  V..  New  York  —  H.  Bruckner.  pre.s. 

Hriiiix  Boro.  3rd  and  Tremont  Aves.,  re- 
j,.,  ted  bids  Dec.  29,  -sewers  in  Truxton  and 
Waring  Aves.  Noted  Jan.  7. 

N.  4.,  New  Brunswick — North  Brunswick 
Twp..  H.  Van  Dewater,  elk..  Parsons  School, 
iilan.s  approximately  1  mi.  sewerage  sy.steni, 
anil  dispisal  plant,  here.  $150,000.  It.  P. 
Wilson.  46  Patterson  St.,  engr. 

.\.  (’..  Koxboro— See  "Waterworks.’* 

111.,  Hecutiir  —  Made  plans  and  surveys 
Kivi*rside  Sewer  I’roject,  6  mi.  36-  to  84-in. 
sanitary  and  storm  sewers  in  south  and* 
southeast  .section  of  city  connecting  Sani¬ 
tary  Dist.  sy.stem  at  Jack.son  and  Garrison 
Sts  extending  to  Dost  Bridge.  11th  and 
Wiiliams  Sts.  $300,000.  M.  P.  (VBrien, 
(Mty  Hall,  and  Pearse,  Greeley  &  Hansen, 

6  North  Michigan  Ave.,  Chicago,  engrs. 

111.,  Lincoln  —  Made  preliminary  plans 
6  H.'iO  ft.  50-  to  54-in.  main  sewer  connect¬ 
ing  with  main  Bubicon  sewer,  and  7  ml.  S 
and  12  in.  tile  laterals  in  262  acres,  west 
side.  $150,000.  K.  Tobin.  City  Hall.  engr. 

111.,  Peoria — Plans  4  mi.  new  and  larger 
sanitary  sewers  in  Uisip  Dist.  $200,000. 
W.  E.  Backes.  City  Hall.  engr. 

111.,  Rockford — City  made  plans  and  elec¬ 
tion  probably  in  April.  $1,000,000  bonds 
for  Rockford  Sanitary  Sewer  Dist.  of  trunk 
line  main  sewers,  laterals  and  sewage 
treatment  plant  embracing  46  sq.nil.  B.  C. 
Harvev.  City  Hall,  engr.  Noted  Aug.  20. 

111.,  Springflelil — Plans  16  bliK-ks  sanitary 
sewers  in  14th  St.  from  Cornell  Ave.  to 
Bunn  Park.  14th  St.  from  Washington  to 
Hevnolds  Sts.,  and  14th  St.  from  Uidgely 
St.’  to  Griffiths  Ave..  also  11th.  l-'ith  and 
Miller  Sts.  $25,000.  W.  Seeley,  City.  Hall, 
enpr. 

III.,  Springfleld  —  Sanitary  Sewer  Dist. 
plans  sewage  treatment  plant  to  handle 
sewerage  from  Hast  and  West  Side  Inter¬ 
ceptors.  $565,000.  Daw.son  &  Walraven, 
City  Hall,  dist.  engrs.  Pearse.  Greeley  & 
Hansen.  6  North  Michigan  .\ve.,  Chicago, 
engrs.  • 

WIs..  Beloit— Making  plans  concrete  or 
vitr  storm  sewers  In  3rd  St.  and  sanitary 
sewers  in  10  streets,  also  booster  .station. 
To  exceed  $25,000.  O.  E.  Heebink.  City 
Hall,  engr. 

WU.,  Bro<lhead  —  Plans  election  to  ex¬ 
ceed  $25,000  bonds,  sewerage  system  and 
disiKisal  plant.  .1.  W.  Gardner,  city  elk. 
Engineer  not  selected. 

Is.,  Boone — Made  plans  .sewage  disiKisal 
plant.  $100,000.  Currie  Eng.  Co.,  Hamil¬ 
ton  Co.  Savings  Bank  Bldg.,  Webster  City, 
engrs. 

In..  Wlnternet — Plans  sanitary  .sewers  in 
various  streets.  $30,000.  Burns  &  McDon¬ 
nell,  402  Interstate  Bldg.,  Kansas  City,  Mo., 
engrs. 

Neo.,  Elgin— See  “Streets  and  Roads." 

Okla.,  Ft.  Cobb — Defeated  $25,000  bonds, 
new  sanitary  sewerage  system.  Noted 
Dec.  17. 

Okla.,  Oklahoma  City — Takes  bids  about 
Apr.  1,  2  sewage  dlsimsal  plants  with 

auxiliary  equipment,  piping,  etc.  $950,000. 
R.  M.  Hart,  City  Hall,  engr.  Noted  Dec.  31. 

Calif.,  Lon  .Ytigelen — 1»8  Angeles  Co.  D.D. 
Impvt.  15,  making  plans  approximately  26 
mi.  mains  and  laterals.  To  exci-ed  $1,000  - 
000.  F.  Bates.  327  Bradbury  Bldg.,  consult, 
engr.  J.  E.  Rockhold.  Hall  of  Records.  <x>. 
surv. 

Ont.,  Toronto  —  City  Council  plans  vitr. 
tile  sanitary  and  storm  sewers  in  Hubbard 
Blvd.,  Power  St.,  Craven  and  Manor  Rds., 
Methuen.  McRoberts,  Hammersmith.  Scar- 
boro,  Beach.  Wlneva.  Bonfleld  and  Selwood 
Aves.  $65,000.  R.  C.  Harris,  Toronto, 
engr. 


BIBS  BESIKEB 

I’n.,  I'lillii.-  Jan.  20,  by  I>ept.  Pub  Wks., 
Bureau  of  Engineering,  main  sewer. in  Row¬ 
land  .\ve.  between  Tudor  and  Bleigh  Sts., 
and  di.seharge  pipes  betwe<-n  Southwest 
Pumping  Station  at  Eagle  Creek.  Former 
contract  rescinded.  G.  H  Biles,  dir  Noted 
Jan.  7. 

!•»..  rbila. — -Jan.  20,  by  Dept.  Pub.  Wks., 
Bureau  of  Engineering,  sewer  and  pump¬ 
ing  station  for  South  Phila.  Impvt  Dist. 
south  of  Packard  .\ve.  and  west  of  Broad 
St.  ;  also  sewers  in  Wheatsheaf  lame. 
G.  11.  Biles,  dir.  Pub.  Wks. 

HI.,  Northbrook — Sie  "Waterworks." 

BIDS  RECKIVEB 

N.  Y.,  Brooklyn  —  .1.  A.  Ouider,  pres. 
Brooklyn  Boro,  Boro  Hall,  Jan.  6  (e.  e. 
means  onginrers' estimate) ,  .sewers  in  Rut¬ 
land  Rd.  and- East  ixth  St.,  from  Tomasetti 
&  Co..  Inc.,  1133  60th  St..  74'7.  e.  e.  $10,143, 
and  67%  e.  e.  $6,106  respectively.  Not»‘d 
Dec.  31. 

Wis...  Beaver  Dam — W  A.  Gergen.  city 
elk.,  Jan.  4.  extending  sewers  in  9  streets, 
12,714  ft.  8-  to  15-In.  vitr.  plp»-  and  3.096 
ft.  tunnel,  20-  to  50-ft.  deep,  27  manholes, 
etc.,  from  Szukal.ski  &  Matke  ('<>.,  1089 

American  .\ve.,  Milw'aukee,  $100,600.  Noted 
Dec.'  24. 

CONTRACTS  AWARDED 
•  N.  Y'.,  New  York  —  H.  Brui’kner.  pre.s. 
Bronx  Boro.  3rd  and  Tremont  Aves.,  stiwers 
in  Wicham  and  I’rovost  Aves.,  to  P. 
Sitedero,  3883  Taddington  Ave.,  $6,403  and 
$4,236  resis'ctlvely ;  in  Hobart  Ave.,  to 
Fiorello  A  Kock,  1895  Belmont  Ave.,  $1,300; 
in  East'  251st.  St.,  to  A.  Sia-dero,  3883 
Taddington  Ave.,  $7,651.  Grand  total  $19,- 
590.  Noted  Jan.  7. 

D.  C..  Wasli., —  DIstr.  Comrs.,  District 
Bldg.,  to  A.  AIcCandlish  Co..  1215  Harvard 
St.,  sewers  in  vicinity  Upshur  St.  and  12th 
PI.  N.  E.,  $3,153;  to  Kirwan  Eng.  Co.. 
Baltimore,  in  vicinity  5th  and  Grant  Sts. 
N.  E..  $1,944  and  in  5th  and  Tuckerman 
Sts.  N.  W.  $2,949;  to  G.  B.  Mullin,  1296 
Upshur  St.  N.  W..  vicinity  Nevada  and 
Nebraska  Aves.  N.  W.  $11,680,  9th  St.  and 
Concord  Ave.  N.  W.  $5,882,  4th  St. •between 
RIttenhouse  and*  Sheridan’Sts.  N.  W.  $1,463 
and  13th  and  S  Sts.  .S,  E.  $1,723.  Grand 
total  $28,793.  Noted  Dec.  17. 

O. ,  KhM  Cleveland  (Cleveland  P.  O. ) — 
Sewers  and  water-mains  In  Doanwood  St., 
to  lafornaro  Constr.  Co.,  2280  Murray  Hill 
Rd.,  Cleveland,  $30,409. 

Calif.,  Glendale  —  To  B.  D.  Zaich,  220 
West  56th  St.,  I.s>s  Angeles.  25,488  ft.  8  in. 
vitr.  and  14,000  lln.ft.  house  sewers,  etc.  In 
Sewer  Dist.  1.  $49,905.  Noted  Jan. 

Calif.,  I,oa  Angelea  —  For  8  In.  cement 
and  9,995  ft.  house  sewers  in  portion  of 

I. 3th  Ave.,  to  P.  J.  .Akmadzich,  821  Yale 
St.,  $31,995  ;  also  6-  to  10-in.  vitr.  sewer 
and  19,050  ft.  house  laterals  in  Wilshire 
Blvd.  between  Federal  St.  and  Bundy  Dr., 
to  M.  Miller,  208  West  2nd  St.,  $67,500. 

Calif.,  San  Diego — Sewers  In  Ocean  Beach 
and  Pt.  Uoma  Heights,  to  DeW.aard  A  Son, 
Granger  Bldg.,  $25,905.  Noted  Jan.  7. 

<>nt.,  Toronto — To  W.  E.  Taylor.  22  Fal¬ 
con  St.,  vitr.  tile  sewers  in  Itelsize  Dr.,  Sect. 
DE  $1,347,  Sect.  EF  $3,373,  and  Manor  Rd. 
$7,083  ;  to  A.  E.  Jupp  Constr.  Co..  170 
Berkeley  St..  Glenview  Ave.,  $1,365,  to 
Grant  Contg.  Co..  47  Wellington  St.  E.. 
Glencaim  Ave..  $7.790 ;  to  A.  Cavotte,  259 
Euclid  Ave.,  lane  west  of  Campbell  Ave. 
$1,383,  lane  west  Bay  St.  $2,571,  and  lane 
west  of  Brunswick  Ave.  $1,322.  Grand 
total  $26,234. 

Ont..  Toronto— York  Twp.,  to  W.  E.  Tay¬ 
lor.  22  Falcon  St.,  sewers  in  Dufferin  St. 
$16,066,  Arlington  Ave.  $1,896.  to  A. 
Cavotte,  257  Euclid  Ave.,  Keele  St.  and 
Trowell  Ave.  $38,987,  and  Everden  Dr.  $26,- 
044.  to  J.  D.  Armstrong.  27  Alanson  St.. 
Hamilton.  Kane  Ave.  $16,289,  and 
Gloucester  Grove,  Banrley  and  Keywest 
Aves.  $4,622,  to  Mitchell  Contg.  Co.,  55 
Oreenside  Ave.,  Regent  St.  $3,306,  North- 
cliffe  Blvd.  $1,463,  Clovelly  Ave.  $788,  to 

J.  Simpson,  227  Wychwood  Ave.,  McRoberts 
Ave.  $1,518;  to  J.  Cles,  64  Earlsdale  Ave., 
drain  in  Beresford  Ave.  $3,024,  and  to  J. 
Bellow,  170  Eglinton  Ave.  W.,  in  Lauder 
Ave.  $2,688.  Grand  total  $116,691. 


Waste  Disposal 


PROPOSED  WORK 

Fla.,  Miami — Election  Feb.  10,  $400,000 
bonds,  addition  to  incinerator. 

MIrh..  Kingsford  (mail  Iron  Mountain)—— 
Plans  election  $20,000  bonds,  garbage  in¬ 
cinerator.  Engineer  not  selected. 


Bridges 


Virginia — See  "Sireets  and  Uoad.s.” 

Fla.,  MIimiiI — Election  Fib.  Dt,  $2.1  .'>0,0(10 
iMmd.s,  .'>  new  bridges  over  Miami  River. 
Noted  Jan.  7. 

O.,  Girard  —  Bd.  Comrs.  3'rumliull  I'o 
made  jilans  concrete  bridge.  $ l.mm.oua,  W 


Finance  Bldg.,  Cii-vcland 


Brown  (fc  Ce 
engrs. 

111.,  ('blcugo  H.  E,  Wallace,  elk  Sani¬ 
tary  Dist.  of  Chicago,  910  South  .Michigati 
Ave..  rej«-i-tcd  bids  Dec.  10  substructure  and 
sij|H-rstructure  South  Crawford  .\ve.  Bridge. 
Will  readvertlse.  Noted  Nov  19., 

111..  Decatur  — Bd.  las-al  Impvts  ,  E  K 

Elder,  pres.,  s<H>n  takes  bids  new  rciir.-con 
viadui't  over  Wabash  H  R.  tracks,  at  7th 
St.  $300,000.  P.  Oi  tz.l,  Court  llou.se.  and 
M.  t ).  O'Brien,  Cit.v  Hall,  etigrs.  .\  (» 

Cunningham,  Decatur,  consult,  .ngr 

— ('Hies  of  Averyvllle  (mail 
leorl.a)  and  Peoria  plan  repairing  Upiier 
Free  Bridgt*  across  Illinois  River,  here,  Incl. 
strengthening  .steel  suiH-rstructure.  rebuild¬ 
ing  0.75  ml.  ea.st  side  dike.  etc.  $25,ooo 
3\  .  E.  Baskes,  City  Hall,  engr.  R.  W  Put¬ 
nam.  War  Dejd..  Chicago,  dist.  engr. 

Kan.,  Fredonin  —Wilson  Co.  making  tire- 
limlnary  plans  two  175  ft.  bridges,  probably 
reln.-con  and  steel,  with  20  ft.  roadway 
over  Fall  River.  E.  C,  Baity.  Court  Housi-. 
engr. 

Trx..  Cumeron— See  "Streets  and  Roads" 


Tex., 

Road.s.” 

Tr*.. 

Roads. 

Trx., 

Roads." 

Trx., 

Roads." 


Clalrrmiint  —  Se> 
lliintavillr  —  See 
.Madlstinvillr  —  See 
Swrrtw-atrr  —  See 


“Streets  and 
"Streets 
"Streets 
"Streets 


and 

and 


BIDS  DESIRED 

Prnr*.ylvanla — See  "Streets  and  Roads." 

South  (  arolina-  See  ‘'Streets  and  Roads” 

Ohio — S<>e  “Streets  and  Roads.” 

Kan.,  Hiawatha  —  See  ’Streets  and 
Roads. 

Kan..  Independence  —  Jan.  -29.  by  L. 
!•.  Kelly,  elk.  Montgomery  Co.,  Court  Hou.se 
three  100  ft.  and  tine  120  ft.  Marsh  arch 
bridge.  20  ft.,  also  grading  0.229  ml.  Fed¬ 
eral  Aid  ProJeD  199C.  H.  K.  Hibbard, 
Court  House,  engr.  Noted  Jan.  7. 

Neb.,  F'remont — See  "Contracts  Awarded." 

Dkla.,  Drummond  —  Jan.  18,  by  L  B 
I^ewl.s,  elk.  Garfield  Co.,  Enid.  4  spun  128 
ft.,  rein. -con.  and  I-beam  bridge,  here.  $35.- 
000.  F.  W.  Dewier,  Enid,  engr. 


BIDS  RECEIVED 

Flbrlda  —  State  Rd.  Dept.,  Tallahassee, 
Jan.  6,  3  creosoted  timlier  bridges  totaling 
375  ft.,  and  5  standard  concrete  slali 
bridges,  100  ft.  also  80  ft.  low  steel  truss 
bridge  over  Big  Charlie’Creek,  Hardee  Co  , 
from  J.  S.  Walton  A  Co.,  Bradenburg,  Ky., 
$75,662;  one  156  ft.  double  leaf  bascub* 
.span  bridge  over  East  Coast  Canal,  and 
three  27  ft.  concrete  deck  girder  span  bridge 
over  Earmen  River,  Palm  Beach  Co.,  from 
Charlestown  Eng.  A  Contg.  Co ,  St 
Augustine,  $136,480;  also  twenty-one  27 
ft.  concrete  deck  girder  and  one  60  ft. 
(kiuble  leaf  bascule  span  bridge.  Palm 
Beach  Co.,  from  Johnson  Drake  A  Plia-r, 
5C!  Meredian  Ave.,  Miami.  $256,586.  Noted 
Aug.  6. 

Kan.,  Osw'go — ^I.j»bette  Co.,  l>ec.  21.  two 
120  it.  and  one  140  ft.  span  thru  arch 
type  bridge  over  Neosho  River,  and  one  120 
ft.  thru  arch  siian  bridge  over  Hickory 
Creek,  both  on  Parsons-PIttsburg  Rd..  from 
Sharpe  Bros.,  Eldorado,  $71,253  and  $25,901 
re.spectlvely,  Engrs.  ests.  $77,561  and  $31.- 
705  re8|>ectlvelv.  Noted  Dec.  10. 

Mo..  St.  Loiiia  -Bd.  Pub.  Serv.,  208  (7lty 
Hall,  Jan.  5,  3  span,  135  ft.  reln.-con.  bridge 
over  River  Des  I’eres,  at  Southwest  Ave.. 
from  J.  J.  Dunnegan,  Manhattan  and  Plca- 
dllly  Aves..  $29,671.  Engrs.  est.  $33,800. 
Noted  Dec.  lo. 

Colorado — See  "Streets  and  Roads.” 

CONTRACTS  AWARDED 

New  Jersey  and  Pennsylvania  —  Joint 
Comn.  for  Elimination  of  Toll  Bridges  over 
Delaware  River  between  New  Jerse.v  and 
Pennsylvania,  Trenton.  N.  J.,  steel  suiier- 
structure  on  existing  piers  of  bridge  across 
Delaware  River,  between  Borough  of  Stix-k- 
ton,  Hunterdon  Co..  N.  J..  and  Centre 
Bridge,  Bucks  Co..  Pa.,  to  S.  S.  Thompson 
Co..  Herlu  rt  St.,  Red  Bank.  N.  J.,  $120,500. 
Noted  Nov.  12. 

Md.,  Baltimore — Bd.  Awards,  800  ft.  steel 
and  concrete  bridge,  south  of  Smith  Exten¬ 
sion  from  Falls  Rd.  to  east  end  of  South 
Ave.,  to  J.  L.  Robinson  Constr.  Co.,  1130 
West  Iiafayette  Ave.,  $246,585.  Noted 
Jan.  7. 


See  proposal  advertisements  on  page  131,  Advertising  Section. 
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Quick-Hardening  Concrete 

Strong  Concrete  in  3  Days  with  Universal  Cement 


Time  often  is  the  important  item  on  new  or  re¬ 
pair  work  or  for  winter  construction.  In  such 
cases,  you  do  not  want  to  wait  the  days  usually 
allowed  for  concrete  to  harden.  You  do  not  need 
to.  You  can,  with  Utiiversal  cement,  obtain 
quick-hardening:,  strong  concrete  in  s  days  by 
using  the  simple  methods  that  thousands  of 
laboratory  tests  and  actual  construction  expe¬ 
rience  prove  will  give  the  desired  results. 

For  example,  with  these  methods  and  the  proper 
precautions,  a  concrete  pavement  was  built  with 
Universal  cement  at  Universal’s  Chicago  Plant 
and  put  under  heavy  traffic  when  less  than  3  days 
old.  This  has  carried  heavily  loaded  trucks  for’ 
months  without  damage  to  the  concrete. 

Detailed  information  concerning  the  simple 
methods  for  obtaining  quick-hardening,  strong 
concrete  in  j  days  with  Universal  cement  will 
be  furnished  on  request  to 


Universal  Portland  Cement  Co. 

Chicaj^o  Pittsburgh  Minneapolis  Duluth  Cleveland  New  York 
Concrete  for  Permanence 


ji.:  uary  14,  1926 


ENGINEERING  N  E  W  S  -  R  E  C  O  R  1) 


4(.s  (Continued) 


Oirardeau,  one  35  ft.  and  two  4(i  ft.  l-beant. 


"  Mobllt— Mobile  Bridge  Co..  Meaher  "I*”*  '>"<•  50  ft  steel  truss  spans,  ete.  over 

•',1;  ’ foundations  and  superstructure  for  drainage  ditch.  New  Madrid  to.  Jl.t.SOS 


lined  canals  and  drain.ige 
dist.  mgr. 

Tex.,  l.a  Frria — Water  l>ist 


W.  Setliin.in. 


„n,  "0  ft.  concrete  girder  span,  Uoute  30, 
n, ,  • .  3-B  and  8-B,  Peoria  Co.,  to  Herrick 


Idaho,  Twin  FulN  —  Conirs.  Twin  Falls  Hist,  making  plans  S.oimi  lin.ft 


Muiiseii,  Marion,  la.,  $13,929.  Noted 

n  .Milwaukee — Dept.  Pub.  Wks.,  R.  K. 
tttoelting.  comr.,  new  pile  and  concrete 
bridge  abutment  and  timber  protection  pier 
at  t'lierry  St.,  to  E.  E.  Gillen  Co.,  288  East 
Water  St.,  $20,690.  Noted  Jan.  7. 

Kan.,  Marlon  —  Marion  Co.,  to  Yancey 
foiistr.  Co.,  Abilene,  bridges  on  Federal 
Aid  Project  226-A,  100  ft.  steel  span.  30 
ft  deck  girder  approaches.  $17,967,  Bridge 
(i7o,  120  ft.  steel  span  $16,266,  Bridge  Y7P. 
two’  12  ft.  rein. -con.  slab  $1,791,  and  Bridge 
YSP  two  20  ft.  rein. -con.  slab  $2,594.  Grand 
total  $38,618.  Noted  Nov.  12. 

Neb.,  Fremont  —  Chicago,  Burlington  & 
tjuincv  K.U.  Co.,  547  West  Jackson  Blvd., 
Chicago,  Ill.,  will  rebuild  100  ft.  steel  span 
bridge  on  concrete  piers,  etc.,  over  Platte 
River,  here,  by  day  labor.  $25,000-$30,04»0. 

W.  Newton,  Chicago,  Ill.,  ch.  engr. 

Missouri  —  State  Hy.  Dept.,  Jefferson 
City,  to  C.  P.  O’Reilly  &  Co.,  Wainwright 
ISIdg.,  St.  Louis,  two  8  ft.  concrete  slab 
spans,  etc.  over  stream  $1,360,  two  12  ft. 
rein  -con.  slab  sjians,  etc.  over  stream 


496.  Noted  Dec. 


bia  River  on  State  Rd.  7,  rein. -con.  pipe  system,  reservoir,  40  ft  higii 
rant  and  Kittitas  Coun-  6tl0  ft.  long  on  top.  100  ft.  wide,  earth  till 
&  Wittman  Co..  226  with  concrete  wat<‘r  face.  To  exceed 
Portland,  Ore.,  $628,-  $200,000.  J.  V.  Covert,  National  City,  •■ngr 

RIDS  DESIRKR 


<  uiir., 

I  'rainage. 
Harbor." 


■  .N.  4..  .\llenhnr«l ~ -Feb.  8,  by  ,1.  Strolio. 

TlaillSS  engr.,  Brent  C.ood  Bldg.,  Long  ' Branch,  1st 

section.  3o0  ft.  (total  6oo  ft  )  stone  break 
water  jetty  along  iicean,  foot  of  Cedar  Ave 
rROPO.>»F.I>  WORK  here,  for  Town  Bd.  Comrs.  $62,000. 

Fallbrook  —  See  "Excavation,  Newark  Jan  20.  by  T  L.  Ray- 

Irrigation,  Levees.  River  and  >nond.  dir.  Pub  Affairs,  City  Hall.  api>rox- 

imately  5,000  lin.ft.  wash  borings,  at  Port 
llins  IIKSIRKU  Newark  Terminal;  adv.  E.  N.-R.  Jan  14 

nt  I'nion See  •'W  iterworks  "  •**‘'iart — Feb.  10,  by  Bd.  Comrs.  St 

nt  I  nlon  See  W  at.  rw  ork.s.  ^t.  Lucie  Inlet 

— i  "  .1  M.  Braxton.  ,’150  St.  .Tames  Bldg.,  .lack- 

T»  •!  sonville,  ch.  engr.  ;  adv.  E.  N.-R.  Jan.  14. 

kv311W3VS  Calif.,  Cana  (irande  —  Si'e  "Contracts 

^  Awarded” 

Calif.,  Merced — See  "Contracts  .twarded." 


inns  OKSIRKU 

l*a.,  .Mount  I'nion — See  ’'tVaterworkf 


PROPOSKI)  WORK 

Florida — City  of  Miami  election  Feb.  10, 
$350,000  bonds,  extending  railways  in 
Miami. 

Kentucky — Chesapeake  &  Ohio  R.R.  Co., 


Bins  RKCFilVKII 

Illinoia — Dept.  Purchases  &  Construction. 
State  House,  Springfield.  Jan.  5.  Starved 
Rock  faick  and  Dam  on  Illinois  Riv.’r  near 


Harahan,  pr.-s.,  Richmond,  Va.,  Ottawa,  409,000  cu.yd.  excav.,  98,200  cu\d 


making  surveys  30  ml.  extension  to  IMke 
Co.,  Ky.  up  Big  Sand.v  River  to  tap  coal 


$:!,218,  two  20  ft.  rein. -con.  slab  sjians,  etc.  and  timber  tracts.  C.  W.  Johns,  ch.  engr 


liver  Big  Branch  Creek  $3,455,  two  20  ft 


Kentucky  and  Alabama  —  FInrence,  Clif- 


concrete  and  766.000  lb.  iron  and  steel,  fnim 
Woods  Constr.  ('■o.,  IJncoln,  Neb.,  $1.47.'l.- 
832 ;  Brandon  Rd.  Pool  nt  Joliet,  202. ooo 
cu.yd.  excav.,  150.000  yd.  concrete  and 


rein. -con.  slab  spans,  etc.  over  Doe  Run  ton  &  Paducah  R.R.  Co.,  G.  R,  Johnson,  2,000.000  Ib.  steel  and  iron,  from  H.  E. 

$4,018.  three  35  ft.  deck  girder  spans,  etc.  genl.  mgr.,  Waynesboro,  Tenn..  iilans  125  Culberton  Co..  Hanna  Bldg..  Cleveland,  O., 
over  Buck  Run  $8,091,  one  80  ft.  steel  ml.  line  from  Florence,  Ala.  to  Paducah,  $1,590,150.  Noted  IVc.  10. 

truss  and  four  40  ft.  rein.-con.  deck  girder  Ky.  mv-rwar-ra  an-xonirn 

span.s,  etc.  over  Honey  Creek  $19,908,  all  Michigan — Detroit,  Toledo  &  Ironton  R.R.,  vONTK.xCTg  AM.tRnFD 

foregoing  In  Clark  Co.,  one  24  ft.  rein.-con.  Dearborn,  takes  bids  in  February,  construct-  t’alif.,  Casa  Grande — Water  I'sers  Assn., 
slab  and  one  35  ft.  rein.-con.  deck  girder  ing  section  Durban-Malinta  cut-off,  begin-  "’HI  repair  and  enlarge  Pacheco  reservoir, 
spans,  etc.  over  Breton  Creek,  $4,883,  three  ning  at  Petersburg.  Al.so  ]>lans  5  mi.  sec-  approximately  100,000  cu.yd.  dragline 

so  ft.  steel  truss  and  three  40  ft.  rein.-con.  tion  from  Malinta,  O..  to  Maumee  Rivi'r.  F.  work,  by  day  labor. 

deck  girder  siians,  etc.  over  Big  River  Ij.  Roi’kelman,  Dearborn,  genl.  mgr.  Calif.,  Merced — Merced  Irrigation  Dist., 


$28,013,  one  80  ft,  .steel  truss  and  seven 


CONTRACTS  AtVARDRD 
ralif.,  Casa  Grande — Water  I'sers  Assn., 


work,  by  day  labor. 

Calif.,  Merced — Merced  Irrigation  Dist., 


Illinois  Power  Co..  4tl0  Kast  Merced  Co.,  will  clean  7  ml.  Irrigation 


20  ft.  rein.-con.  slab  spans,  etc.  $13,722,  all  Monroe  St.,  Springfield,  A.  D.  Mackie,  genl.  canal.  20.000  cu.yd.  excav.,  by 
in  Washington  Co. ;  to  Summerfield  Co.,  mgr.,  plans  double  tracking  and  recon-  account.  Former  bid  rejected. 

Billings,  three  18  ft.  and  three  20  ft.  rein.-  structing  approximately  1  mi.  North  9th  St. 

con.  slab  spans,  etc.  over  drainage  ditch  electric  car  line  between  Washington  St. 

$12,824,  three  24  ft.  rein.-con.  slab  spans,  and  North  Grand  Ave.,  in  Springfield. 


etc.  over  D.D.  25  $6,665,  three  25  ft.  rein.- 
con.  deck  girder  spans,  etc.  over  D.D.  2 


$111,000. 

MInhoiiH — Missouri  Pacific  R.R.  Co.,  Ry. 


$6,591,  one  40  ft.  and  two  30  ft.  rein.-con.  Exch.  Bldg.,  St.  Louis,  soon  takes  bids  23 
deck  girder  spans,  etc.  over  D.D.  16  $2,080  mi.  second  track,  etc.,  between  Washington 
and  thirteen  20  ft.  I-beam  spans  etc.  over  and  Berger  and  between  Algoa  and  JefTer- 
Rlack  River  overflow  $13,540,  all  foregoing  son  City.  $3,300,000.  E.  A.  Hadley,  ch. 


in  Butler  Co.  ;  to  Energy  Coal  &  Supply  Co.,  engr. 

Poplar  Bluff,  one  120  ft.  steel  truss  and  CONTRACTS  AWARDFIII 

thirty  40  ft.  rein.-con.  deck  girder  spanks,  x«rtli  Carolina  -Snow  Hill  R.R.  Co.,  6 
etc.  over  Black  River,  Butler  Co.,  $110,449;  ,i,i  n,,,.  between  Snow  Hill  and  lUK’kerton 

to  E.  H.  Euler,  Maysvllle,  four  35  ft.  rein  -  to  N.  L.  Teer,  Durham.  Above  line 

c  (m.  deck  girder  spans,  etc.  over  Bryant  bv  East  Carolina  R  R.  Co.,  Tarboro 

Creek,  Douglas  Co.  $9,363,  two  10  ft.  rein.- 
<011.  slab  spans,  etc.  over  Dry  Hollow  -i  iii— 

$1,951,  one  50  ft.  rein.-con.  deck  girder  _  .  -r-v  • 

•span,  etc.  over  Prairie  Hollow  $7,802.  both  lliXCaVatlOn,  Drama: 

in  Wright  Co.  ;  to  Humphrey  &  Stebbins,  ¥  •  x*  T 

Fredericktown,  two  40  ft.  rein.-con.  deck  ImfirailOn.  1j6VCCS 

girder  spans,  etc.  over  Reeds  Creek  $5,847,  . 

one  40  ft.  rein.-con.  deck  girder  al.so  two  lvlV6r  anu  DarDO] 

23  ft.  and  two  20  ft.  rein.-con.  slab  spans,  - 

etc.  over  Missouri  Pacific  R.R.  tracks  $10.-  i>iini.nairn  unnu 

986.  both  in  Iron  Co.  ;  to  C.  L.  Johnson  &  PROPO.SED  M  ORK 

Sons,  Buffalo,  two  10  ft.  rein.-con.  slah  III.,  Lincoln — T^ike  Forest  D.  F 


canal.  20.000  cu.yd.  excav.,  by  force 
account.  Former  bid  rejected.  Noted 

1  'ts:.  I  t . 

Calif.,  Richmond — Dredging  180,000  cu. 
yd.  in  Inner  JIarbor.  to  Pacific  Coast 
Dredging  Co.,  112  Market  St.,  San  Fran¬ 
cisco,  approximate! V  $42,000.  Noted  Dec.  17. 
Ont.,  Midland — See  "t’nclasslfled.’’ 


Streets  and  Roads 


..  „  r,  C  PROPOSFII)  WORK 

North  Carolina  — Snow  Hill  R.R.  Co..  6  . 

.  line  between  Snow  Hill  and  lUK’kerton  C  onn.,  Hartford  I  Ians  asphalt  on  con- 
N.  L.  Teer,  Durham.  Above  line  o|)erated  vrete  paving  920  s'l  yd.  An  ht  St  , 

East  Carolina  R  R.  Co..  Tarboro.  sq.yd.  Asylum  St..  8,048  sq. yd.  Blue  Hills 

Ave..  600  sq.yd.  Connecticut  Blvd.,  7,835 
sq.yd.  Elm  St.,  1,450  sq.yd.  Hicks  St.,  4.800 
_  .  T-v  •  sq.yd.  Hudson  St.,  6.000  sq.yd.  Ixiurel  St  . 

CiXCaVatlOn,  Drainasre.  «<iyd.  New  Britain  Ave  and  867 

w  ,  X  or  sq.yd.  Slate  St.;  concrete  paving  3,l.'>0 

Irrisration,  Levees  say**  Holcomb  St.  ;  and  asphalt  on  ma.- 

n*  1  ¥¥  I  adam  paving  1,435  sq.vd.  Windsor  St. 

River  and  Harbor  $28.3.075  r  n  <  lark,  <ity  engr 

New  York — A.  W.  Brant,  Cf)mr.  High- 
„  „„„  .  .  ways.  Albany,  withdrew  bids  De<'.  18, 

PROPOSED  WORK  improving  0.8  4  mi.  Truxton-DeRu.vter  Higli- 


Sons,  Buffalo,  two  10  ft.  rein.-con.  slab  III.,  Lincoln — T^ike  Forest  D.  D.,  Logan  way.  Part 

spans,  etc.  over  Barnett  Branch  $2,898,  two  Co.,  made  preliminary  plans  and  surveys  Noted  Dec.  3 
10  ft.  rein.-con.  slab  spans,  etc.  over  McVey  7  mi.  drainage  ditch.  $182,300.  C.  il.  N.  4..  I.lttl 
Branch  $4,000,  80  ft.  steel  truss  and  five  Krelling,  Havana,  co.  supt.  Highways.  hold*  plans 

30  ft.  rein.-con.  deck  girder  spans,  etc.  over  III..  Peoria — See  "Bridges."  Harding  Rd. 

tloodwin  Hollow.  $16,195,  all  foregoing  in  III.,  Cliilnry — Long  Island  D.  D.,  c/o  J.  S.  Broad  St.,  B 

I,aclede  Co. ;  to  Thomas  &  Johnston,  Inghram.  atty..  Stern  Bldg.,  making  pre-  Pa..  PIttsh 


(Portland  C<i 


>f.  4..  I.IttIr  Silver — Monmouth  Co.  (Free¬ 
hold)  plans  paving  approximately  1  mi. 
Harding  Rd.  through  here.  G.  K.  Alien,  60 
Broad  St.,  Red  Bank.  engr. 

Pa..  Pittsburgh  —  City  soon  takes  bids 


iKmiphan,  one  12  ft.,  two  14  ft.  and  two  llmlnary  plans  1,056,067  cu.yd.  hydraulic  paving  Coop<-r  St.  $25, ooo 


24  ft.  rein.-con.  slab  spans,  etc.  over  levee,  3,150  ft.  riprapping,  etc.  $228,253. 
drainage  ditch.  Stoddard  Co.,  $10,503;  to  Goodell  &  Millard,  Beardstown.  engrs. 


Plttsburgh-Des  Moines  Steel  Co.,  9th  and 


WU..  Madlnon — Common  Council  appro- 


Bureau  of  Engineering,  city  engr 

Virginia  —  State  Hy.  Comn..  Richmond, 
plana  to  expend  during  1926  $4, 745, ooo.  in)- 


Tuttle  Sts.,  Dee  Moines.  la.,  three  20  ft.  printed  $200,000,  dredging  I.,ake  Monona,  proving  roads,  bridges,  etc.,  in  Richmond, 
rein.-con.  slab  spans,  etc.  over  Whitcomb  W.  R.  Winckler,  elk.  Engineer  not  selected.  Lynchburg.  Culpeper.  Staunton.  Frederlcks- 


rein.-con.  slab  spans,  etc.  over  wnitcomb 
Freek.  Lincoln  Co.,  $4,820  ;  to  M.  E. 
Glllioz,  Monett,  three  12  ft.  rein.-con.  slab 
spans,  etc.  over  Dry  Auglaize,  Laclede  Co. 
$2,654,  one  40  ft.  deck  girder  and  two  20 


Noted  Julv  30. 


Kan.,  WIrhita  —  Plans  levees  and  riprap  G.  Shirley,  chn 


burg.  Suffolk,  Bristol  and  Salem  Dists.  H. 


N.  Roxboro — Sj-e  "Waterworks." 

Georgia — State  Hy.  Comn.,  East  Point. 


spans,  etc.  over  Dry  Auglaize,  Laclede  Co.  along  north  and  east  bank  of  Little  N.  Roxboro — Sj-e  "t\  aterworks. 

$2,654,  one  40  ft.  deck  girder  and  two  20  Arkansas  River,  $25,000  ;  riprap  along  south  Georgia — State  Hy.  Comn.,  East  Point, 

ft.  rein.-con.  slab  spans,  etc.  over  creek,  bank  Little  Arkansas  River  from  Forest  plans  to  expend  during  1926,  $8,000,000. 

Benton  Co.  $4,718,  and  one  45  ft.  deck  Ave.  to  11th  St.  $25,000,  and  along  both  improving  roads  in  various  counties.  J.  N. 

girder  span,  etc.  over  Holt  Creek,  Dent  banks  of  Little  Arkansas  River  from  13th  Holder,  chn. 

Co..  $5,941  :  to  Carter  Harlin  Constr.  Co.,  to  18th  Sts.,  $25,000.  P.  L.  Brockway,  .  Fla.,  Miami— Election  Feb.  10.  $3,200,000 

West  Plains,  one  40  ft.  rein.-con.  deck  1039  South  Topeka  St.,  engr. 

girder  span,  etc.  over  Arthur  Creek,  Texas  Tex.,  El  4ardin — Water  Diet.  5,  Cameron 


West  Plains,  one  40  ft.  rein.-con.  deck 
girder  span.  etc.  over  Arthur  Creek,  Texas 


bonds,  widening  and  paving  various  streets. 

Mississippi  —  State  Hy.  Dept.,  Jackson, 
plans  Improving  7.9  ml.  Federal  Aid  Project 


Co.,  $4,824  ;’ and  to  Rouse  Constr.  Co.,  Cape  Co.  election  soon  $500,000  iMnds,  concrete  plans  improving  7.9  ml. 

See  proposal  advertisements  on  page  131,  Advertising  Section. 
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BRIXMENT  FOR  PERFECT  MORTAR 


The  architecits  who  specify  Brixment  exclusively  for  mortar  are  grow' 
ill^i  ing  in  number  each  day.  They  know  that  writing  Brixment  into  the 
specifications  predetermines  maximum  and  uniform  ^rength,  archi' 
tectural  charm  and  real  economy.  They  know  that  Brixment  mortar 
is  the  one  mortar  that  combines  to  such  a  high  degree  all  the  essentials  of  the 
be^,  mo^  enduring  masonry.  Brixment  does  not  fade  mortar  colors,  does  not 
scale  or  pop  and  grows  Wronger  with  age.  Especially  adaptable  to  winter  use. 
Intere^ing  handbook  and  li^  of  prominent  Brixment  buildings  on  requeA. 
Louisville  Cement  Company,  Incorporated,  Louisville,  Kentucky 


RI  X  M  E  N 
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jjtn'ts  and  Roads  (Continued) 

Wilkinson  Co.,  $80,000 ,  also  32.2  mi. 
hVili  ral  Aid  I’rojeet  62.  Marshall  and 
laifavilte  Counties.  $500,000. 

.Mil*".,  KIpley — Tippah  Co.  plans  eleetion 
cpMMMtO  bonds,  Iniprovinft  various  roads 
'  i.iiiilNiana  —  Bossier  I’arish  (Benton! 
teled  11,630,000  bonds,  eonerete  paviiiK  13 
„it  Bossier  ('ity-Benton  ltd,  13  nil  Bos 
skt  I'ity-Creiuhton  ltd.,  and  11  ml.  Bo.ssler 
(•itv-Mi'nden  ltd.  ;  KravelliiK  22  ml.  from 
|{,.i'iton  and  Arkansas  line,  16  mi.  I’lain 

ii..  iliiiir-Serepta  ltd..  15  ml.  Benton-Belle- 

lu.  ltd  .  26  mi.  Bellevue-MeOade  ltd.,  3  ml. 
ml  KieUl  laiteral  Ud.,  3  mi.  Koran  laiteral 
ltd  2ii  ml.  HuKhes  Spur-Cotton  Valley  ltd  , 
•Old  7  mi.  BollliiKer-lted  River  ltd. 

I.a  ,  Itaton  Kou««*-— Kast  Baton  ItoUKe 
I'ansli.  plans  hardsurfaeliiK  25  ml.  2 
I.rojeets,  1  ineludes  14  ml.  Jefferson  Hitth- 
Miiv  from  Baton  UouRe  to  Jlopevllle. 

Tennessee — State  IH-pt.  lIlKhways  I’uh. 
Wks .  Nashville,  maklnR  surveys  Imiirov- 
nar  1"  mi.  Itlpley-Ilaywood  Co.  line  ltd.  C. 
.\'  Ha.ss.  acting  comr. 

Tenn..  Nashville  —  SlukinK  preliminary 
idiins  and  surveys  ‘‘HaKsard  Boulevard." 
*e«tii<‘  drive  alontt  Cumln-rland  River.  To 
Ixceed  $25,000.  AV.  W.  Southpate,  City 
Hall,  enttr. 

«»..  Ciirrollton — t  arroll  (  o.  plans  widen- 
iiic  '(.5  ml.  road  between  Carridlton  and 
Harlem  Springs,  18  ft.  $35,000. 

t>.,  Cleveland — CuyahoKa  Co.  takes  bids 
in  spring  bituminous  toppinK  3  ml.  Pettl- 
bone  ltd.,  16  ft.,  $50,000  ;  and  tiavinK  13  ml. 
Snow  ltd.,  18  ft.,  $90,000.  K  lainder.  Court 
House,  enKr.  , 

t»..  Kenmore — Takes  bids  in  sprintr  resur- 
faeinit  Kenmore  Blvd..  widenlnR  same  4  ft. 
and  extendinK  south  side  to  Manchester  Rd. 
$30,000-$45.000.  1).  BowlinB.  Kenmore.  enKr 

O.,  IJsbon — Columbiana  Co.  takes  bids  In 
February  pavlnK  4  ml.  Kast  Idverisiol- 
VounK.stown  Rd.,  16  ft.,  eonerete  $153,380, 
vitr.  bUK'k  $206,784  ;  also  eonerete  paviiiK 
0  75  mi.  Main  St.  in  Salinevllle,  30  ft.,  $26,- 
dOO.  B.  C.  Kirk,  Blsbon.  enttr. 

().,  Yoiinxstown  —  Mahoning;  Co.  takes 
bids  in  sprInK  concrete  paving  2  ml.  Roller 
ltd.  $60,000-$75,000,  5  ml.  North  Benton- 
Hamascus-rrinceton  Rd.  $150,000,  and  2.5 

ml.  Sbarott  ltd.  in  Boardman  Twp.  $6o,ooo  ; 
and  macadam  surfacInK  2  ml.  Southern 
Blvd.  extension.  $75,000,  all  above  16  ft. 

Iiid.,  Koiitli  Bend— C.  Sedpwiek,  aud.  St. 
•loseph  Co.,  takes  bids  about  Mar.  22,  grad¬ 
ing  and  concrete  paving,  etc.,  10,000  s(|.yd. 
Olive  Pt.  Rd.,  $32,800  ;  concrete  paving  38.- 
100  si|.yd.  Bibcrty  Highway.  $lo4,ooo; 
graveling,  etc.,  3  mi.  Krbard-Johnson  ltd  . 
14  ft.,  $36,000;  12  In.  graveling  21  mi.  Sil¬ 
ver  ltd,  14  ft.,  $37,000.  I’.  R  (Hllln,  Court 

House,  engr. 

MichlKan  —  State  Hy.  Comn.  at  otlice 
comrs.  Alcona  Co.,  Harrisville,  rej<-cled  bids 
Dec  18.  graveling  ll.o33  tnl.  State  Trunk 
lane  Road  72-3,  16  ft.  <1.  A.  Dlllman. 

lainsing.  engr.  Noted  I>ec.  1o. 

III.,  Decatur — Takes  bids  in  spring  grad¬ 
ing,  curbing  and  2}  In.  brick  on  concrete 
paving  7  blocks  Kast  Kldorado  St..  40  ft. 
$49,237.  M.  P.  O’Brien.  ('Ity  Hall,  engr. 

III.,  (ialesburg-  -Knox  Co.  plans  grading, 
curbing  and  rein. -con.  or  vltr  brb-k  pav¬ 
ing  14  blocks  Mulberry  St.  from  Pine  to 
Illinois  Sts.,  and  Day  St.  from  Mulberry  to 
4th  Sts.  $50,000.  A.  B.  Richey.  City  Hall, 


engr. 

HI.,  Kewanee — Henry  Co.  plans  grading. 
«urbing  and  vibrolithic  concrete,  rein. -con., 
vitr  brick  or  warrenlte-bltiillthlc  paving 
Bine  St.  from  Klliott  to  Beach  Sts.,  (^olum- 
bus  Ave.  from  5th  Ave.  to  alley  i  block 
West,  and  Heorge  St.  from  Roosevelt  to  Di¬ 
vision  Sts.  $25,000;  also  1st  St.  from  Chest¬ 
nut  to  tlrove  Sts..  Ta-xington  Ave.  from  2nd 
St  to  Central  Blvd.,  and  Cottage  St.  from 
2nd  St.  to  Central  Blvd.,  $45.972-$54,374.  B. 
C  Palmer,  city  engr. 

III.,  iVorls — Making  plans  probably  as¬ 
phalt  on  present  brh'k  resurfacing  30  blocks 
Washington  St.,  60  ft.  $50,000.  W.  E. 
Backes,  City  Hall.  engr. 

III.,  Peoria  —  Soon  takes  bids  grading. 
•  orbing  and  brick  or  asphalt  paving  3 
bliK-ks  South  Jefferson  St..  60  ft.  $25,000. 
W  R.  Backes,  City  Hall.  engr. 

111.,  Korkfnrd  —  AVInnebago  Co.  plans 
grading,  curbing  and  brick,  concrete  or  as- 
idialt  paving  about  2  ml.  portions  East 
Slate  St..  Dawson.  AA’elty  and  North  Rock- 
fiTd  Aves.  $81,680.  B.  C.  Harvey,  City 
Hall,  engr. 

IIL.  Springfield  —  Making  plans,  curbing 
and  concrete  «)r  brick  p;tving  3,000  ft. 
l^awrence  Ave.,  24  ft.  $35  000.  AV.  Seeley, 
City  Hall,  engr. 

111..  Springfield  —  Making  plans  curbing 
and  brick  on  concrete  surfacing  4  blocks 
lefferson  St..  40  ft.  $33,600.  AV.  Seeley, 
City  Hall.  engr. 

!»..  Cnunell  Bluffs — Making  preliminary* 
rJans  grading,  curbing  and  paving  23  blocks 
Avenue  A. 


Kan..  Ft.  Srolt — Ib'urbon  Co.  plans  im¬ 
proving,  resurfacing  and  tarviuing  6  ml.  Kt. 
Si'ott-I’ittsburg  Highway,  and  3.5  mi.  bT. 
Scott-.Nevada  Rd..*  each  to  exceed  $25,000. 
R.  Boyle,  Ft.  Scott,  engr. 

Kan..  Kansas  t'lty — Making  preliminary 
plans  I'oncrete  paving  18th  St.  $40,000.  R. 
B.  .AIcAlpiiie,  li21  Orville  Ave.,  engr. 

Kan..  (Ilfitwa  —  Plans  one  eourw  3  In. 
vitr.  hriek  paving  various  streets.  To  «x- 
cecd  $25,000.  AA*.  S.  AVIlllanis,  mayor. 

Kan..  I'arsuns  —  Plans  asphalt  paving 
various  streets.  To  exceed  $25,000.  K.  AV. 
Frye,  city  elk. 

Kan..  Tmy — Doniphan  Co.  takes  bids  In 
•April,  grading,  etc.,  1 1  ml.  various  roads. 
H  I.,.  I’arker.  Court  House,  engr. 

Kan.,  Wiehlfa — Plans  paving  various 
streets  In  residential  section.  To  exceed 
$25,OtiO.  P.  B.  Broekway,  1039  South  To- 
IH'ka  St.,  engr. 

Neb.,  Fllgin  —  Making  plat  s  paving  and 
sanitary  sewers  in  various  streets.  To 
••Xieed  $25,000.  H.  A.  Davis,  Crete,  engr. 

Neb.,  tfrd — Making  plans  paving  various 
streets.  To  exceed  $25,0t»0.  H.  A.  Davis, 
Crete,  engr.  • 

Wyoming  —  State  Hy.  Dept.,  Cheyenne, 
plans  improving  47.7  mi.  Federal  Aid  Proj¬ 
ect  191,  Sweetwater  Co.  $560,000. 

Mo.,  Kansas  Clly  —  Making  plans  as¬ 
phaltic  eom-rete  paving  Broukside  Illvd.  To 
exceed  $25,000.  1*.  M.  MoUeehan,  city 

engr. 

Alo.,  St.  Boiila — Bd.  Pub.  Serv.,  208  City 
Hall,  made  plans  amiesite,  asphalt  or 
AA’arrenlte  bitulithic  paving  23,160  sq  yd. 
9th  St.  from  Hempstead  to  Branch  Sts. 
$75,000,  76.320  8<i.yd.  Kings  Highway, 

$24  4,000,  and  9th  St.  between  Bremen  and 
Angelica  Sts.  $13,400  ;  also  granite  block, 
shallow  granite  block  or  vitr.  brick  paving 
7,075  sq.yd.  9th  St.  from  Branch  to  Bremen 
Sts.  $37.000-$56.000.  AV.  AA'.  Horner,  300 
City  Hall,  engr. 

Tex.,  Abllene.  -Maklng  preliminary  plans 
curbing,  guttering  and  hard  imving  about 
6  blocks  Ambler  Ave.  from  drape  to  I*ln« 
Sts.  $35,000.  O.  K.  Hobbs,  city  engr. 

Tex.,  Austin — Travis  Co.  making  plans 
bituminous  macadam  paving  7.89  mi.  Statp 
Highway  20,  Federal  Aid  Project  304,  Unit 
2.  18  ft.  $80,670.  J,  E.  Motheral,  722 
Congress  Ave..  engr. 

Tex..  Cameron  —  Milan  Co.  takes  bids 
after  Jan.  20,  grading  and  bridging  15.06 
ml.  State  Highway  43.  Federal  Aid  Project 
494-A.  $120,000.  A.  F.  Mitchell,  c^o 

t'ourthouse,  engr. 

Tex.,  Cameron-  Milan  Co.  making  plans 
grading  and  bridging  15.06  ml.  State  High¬ 
way  43,  Federal  Aid  Project  49^-A,  26  ft. 
$120,000.  A.  P.  Mitchell,  Cameron,  eo. 
engr. 

Tex..  Oonsalea  —  donxales  Co.  making 
plans  bituminous  on  sledged  stone  surfacing 
8.08  ml.  State  Hlghwav  81  from  Smilev  to 
AVIlson  Co.  line,  18  ft.  $133,000.  J.  O. 
Irby,  Gonzales,  eo,  engr 

Tex.,  Ilaiitsvtile  —  AA’alker  Co.  making 
plans  grading  and  bridging  17.27  ml.  State 
Highway  45,  26  ft.  $110,000.  D.  K.  Cald¬ 
well,  Huntsville,  eo.  engr. 

Tex.,  Buhhoek — Bubboek  Co.  made  plans 
caliche  surfacing  14.95  ml.  State  Highway 
70,  State  Aid  Project  64  5-A.  $100,000.  B. 

K.  Garrett,  I,ubbork,  co.  engr. 

Tex.,  Madisunville— Madison  Co.  making 

?lana  grading  and  bridging  12.56  mi.  State 
llghway  21,  Federal  Aid  Project  490-A. 
$93,600.  A.  McCormack,  Madistinville, 
engr. 

Tex.,  N'aroxdm-hes  —  Nacogdoches  Co. 
plans  gravel  surfacing  11  ml.  Chlreno-Mar- 
tlnsvllle  Rd.  In  Rd.  Dist.  1.  16  ft.  $30,000. 
A.  T.  Russell,  Nacogdoches,  eo.  Judge.  En¬ 
gineer  not  selected. 

Tex.,  Sweetwater  —  Nolan  Co.  making 
plans  and  soon  takes  bids  gr.Tding,  bridg¬ 
ing  and  waterbound  macadam  paving  9.1 
ml.  State  Highway  7  from  Roseoe  to 
Mitehell  Co.  line,  18  ft.  $156,400.  J.  A. 
Foeht,  Sweetwater,  eo.  engr. 

4)klahoma  —  State  Hy.  Dept.,  Oklahoma 
City,  making  plana  waterbound  macadam 
surfacing  63.300  sfi-yd.  Falrfax-Ralston 
Rd.  $90,000.  J.  M.  Page,  highway  engr. 

Okla.,  Chandler — Bineoln  Co.  plans  elec¬ 
tion  $700,000  bonds,  paving  various  '  roads. 
,7.  M.  Page.  Capitol  Bldg.,  Oklahoma  City, 
highway  engr. 

Okla.,  Durant — Plans  rock  asphalt  repav¬ 
ing  58.000  sq.yd.  Main  St.  $82,800.  B.  V. 
Stinson.  Durant,  engr. 

Calif.,  Chieo  —  Making  plans  Improving 
district  bounded  by  Bway.,  5th  .St.,  Chico 
Creek,  and  Southern  Pacific  R.R.  tracks. 
To  exceed  $25,000.  R.  AVltt,  city  engr. 

Calif.,  Boa  Angelea  —  City  and  Bos 
Angeles  Co.  making  plans  8  In.  concrete 
paving  San  Fernando  Rd.  between  San 
Fernando  and  Burbank.  To  exceed  $250,- 
000. 

Calif.,  Txta  Angelea  —  Los  Angeles  Co. 
made  plans  improving  portion  of  Bellvlew 


.Ave..  10,.vl4  eu  yds  excav..  195.172  s<|  ft 
eonerete  paving,  LMi2.21ti  s<i  ft.  ilisintegri 
gated  granite  siih-liase.  etc.,  to  i  xi  t-ed  $65  - 
000;  Impvt  324.  t.,ii29  lU.vds  eXeav'. 

20,494  ft.  curbing  67,122  su  ft.  walk.->,  43,- 
284  s<|.fi  6  In  <-oiii  rete  guttering,  et.’ 
to  exceed  $35,OOti  ;  .Santa  Fi-  and  ltute|H>iid. 
en«'e  Aves.,  Impvt.  456.  7,S|i|  eu  V<ls  eXeav  . 
86,361  s<i  ft.  6-  to  8-in.  and  l't6,123  stj  ft' 

7-  to  9-ln.  eonerate  paving,  .ie  .  to  ,  x<-,...ii 
$150,000.  J  E  R.M  khold.  Hall  of  R.,ord. 
Hldg  .  Bos  Angeles,  i-o.  nur\. 

Calif..  Sun  Dlrxa  —  t'ornmon  I'oiilieH 
plans  improving  Dale  St  .  8|  su  ft.  eoneret* 
sidewalk,  42  lin.ft.  coin  ri  te  unrhing.  and 
149,996  Sii.ft.  IJ  In  asplialtle  eoneret*-  on 
4  in  eonerete  paving,  etc  ;  Draper,  Bonair. 
Marine  and  Center  Sts,  1  4.443  euvd 
exeav  .  11,300  lin.ft  eonerete  •  urldng,  ete 
F.  A.  Rhodes,  elty  engr 

Calif,,  San  Dtexo  t'ontinon  Connell  plans 
improving  Bouisiana  and  Texas  Sts..  5,172 
sq.ft.  eoiUTete  sidewalk,  1,170  lln  ft.  eon¬ 
erete  eurhing,  102,699  sq  ft  IJ  In  asphaltle 
eonerete  on  4  in.  eonerete  paving,  etc  . 
also  Creely  Ave.  and  32nd  St  ,  37,893  s<|  ft 
eonerete  sidewalk,  9,0."«2  lin  ft.  eoin  ret.' 
eurhing,  17,492  eu.yd  exiav.  et<-.  F.  .\ 
l(h<ides,  elty  engr. 

Dill.,  .Almonte — Plans  eurhing,  giittiTlng 
and  asphalt  on  eonerete  paving  5,ooti  sq  vd. 
various  streets.  $25,ooo.  S.  B.  Code, 
Smith's  Falls,  engr. 

Dnf.,  Pembroke  —  Uetifrew  Co.,  Countv 
Bldg.,  plans  r<H'k  and  earth  grading,  gravel¬ 
ing  and  permanent  itaving,  ete.  various 
roads.  $70,000.  AV.  J.  M<M>re,  Penihroki-, 
engr. 

Out.,  Toriiiilo — City  Connell  plans  eurh¬ 
ing,  guttering  and  eonerete  paving  lain- 
west  of  Spandina  Ave.,  $8,548  ;  asphalt 
paving  S|H*neer  Ave.  $12,309  and  Itunti 
Ave.,  $19,738;  also  concrete  sidewalks  on 
Cerrard  St.  E..  $789.  Creer  Rd.  $1,048,  (lien 
Manor  Dr..  $7,619,  and  Mount  Pleasant 
Rd.  $13,293.  R.  C.  Harris,  City  Hall,  engr. 

BIDS  DBSIKKD 

New  Jersey — Feb.  3,  h.v  Bd.  Kreclndders 
Monmouth  Co.,  Court  House,  Freehidd.  ('. 
E.  Cole,  elk.,  rein. -eon.  repaving  0.79  ini 
Ruinson  Rd.  47  ;  also  3  In.  sheet  as|)halt  on 
6  in.  eonerete  paving  1.65  ml.  C«-dar  and 
Westwood  Aves.,  in  I^ong  Hrariih.  C.  K 
Allen.  Jr.,  6o  Broad  St..  Red  Bank,  eo. 
engr.;  adv.  E.  N.-R.  Jan.  14. 

I'ennsylv  Hiila — F<‘1).  19  and  20,  hy  State 
Hy.  D<*pt.,  Harrisburg,  grading,  rein. -eon. 
paving  anproxiinately  76  ml.  22  projects  In 
20  eountles;  also  eonstrueting  2  rein. -eon. 
and  steel  viaducts.  AV.  H.  ("onnell,  engr. 
executive  and  deputy  secy,  of  highways; 
rdv.  E,  .N’.-R.  Jan.  14. 

A  irglnla  —  Jan.  28,  at  •illli’e  State  Hy. 
Comn.,  Riehniond,  hitumlnous  macadam 
surfacing  0.698  ml.  Route*  33,  S<-et.  F-118-C. 
Franklin  Co.  and  4.65  mi.  Rout<-  21.  Se<i. 
F-421,  Page  Co.  ;  hrUlges  on  Routi*  18,  Sect. 
F-207  Nelson  Co..  Route  27,  Se<t.  S-279-B 
Norfedk  Co..  Route  31.  Sect.  F-358-1 
Hanover  and  Ciiroline  Counties  and  Ront*' 
13,  Sect.  E-409  Essex  and  Riehmotid 
Counties;  adv.  K.  N.-R.  Jan.  14. 

South  Curolina — Jan.  19.  hy  State  Hy. 
Comn.,  Culumhia,  sand  clay  siirfaiiiig  lit  9 
ml.  State  Route  24,  State  Project  S-589-B, 
also  two  treated  tlmlar  bridges,  one  24-15 
ft.  span  and  other  7-19  ft.  span  over  Edisto 
River,  also  1.6  ml.  Stale  Route  4  5.  Stat<- 
Project  S-588-R,  Inel.  6.682  Ih.  rt'lnforelng, 
Orangeburg  Co..  A.  T.  Urown,  Orangeburg, 
engr.;  1.9  ml.  State  Route  40.  Fe<leral  Aid 
I’rojeet  241-R.  Inel.  5-15  ft.  span  treated 
timber  bridge,  Horry  Co.,  H.  O.  Jones, 
Florence,  engr. 

N.  C'..  AshevUI.*  —  Jan.  21,  hy  F  A 
Humphreys.  16|  Patton  Ave.,  eonerete 
paving  80,(10(1  s<|.yd.  various  streets;  adv. 
E.  N.-R.  Jan.  14. 

Miss..  Holly  Springs  —  Jan.  18,  by  Bd 
Supervs.  Marshall  ('<>.  grading,  gravel  sur¬ 
facing,  etc.  2.2  ml.  Federal  Aid  ProJ*-et 
66-B.  18  ft.  H.  C.  Deltzer.  Jaeksim,  engr 

Bouisiana — Jan.  26,  by  State  Hy.  (Tomn., 
Baton  Rouge,  graveling  6.82  ml.  Crowley- 
Eunlce  Highway,  State  ProJ»‘ot  622-A. 
Acadia  I’arish.  AV.  H.  Robert,  Reymoml 
Bldg.,  Baton  Rouge,  highway  engr. 

I.aialslana — Jan.  26,  by  State  Hy.  Comn., 
Baton  Rouge,  graveling  8  49  ml.  Jena- 
Junesville  highway.  Federal  .Aid  I’rojeet 
166,  Catahoula  Parish  AA’  B.  Roliert, 
Reymond  Bldg.,  Baton  Uougi*.  engr. 

Ohio — Jan.  22,  by  I  tent.  Highways  Ac 
7’ub.  AA'ks.,  Columbus,  grading  and  eonerete. 
rein. -eon.,  hitumlnous  concrete,  brick,  mac¬ 
adam  or  bituminous  maeadain  paving  27.872 
ml.  roads  In  Ashtabula.  Brown,  Butler, 
Cuyahoga.  Geauga.  Jackson,  Mahoning. 
Summit  and  AVashIngton  Counties;  and 
bridges  In  Ja<'kson  and  Washington  Coun¬ 
ties.  O.  F.  Sehlesinger.  dir. 

Indiana — Jan.  27,  by  J.  D.  AA’llIlams,  dir. 
State  Hy.  Comn.,  Indianapolis,  (K.  A.  P. 
means  Federal  Aid  Prvjeet  and  S.  A.  P. 


See  proposal  advertisements  on  page  131,  Advertising  Section. 
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There’S  No  Other  Crane  Like  An  Industrial 

HIS  is  not  our  opinion,  of  course — as  such  it  would  have 
no  weight.  It  is  the  opinion  of  the  leading  railroads  and 
foremost  industrial  concerns  in  this  country  and  abroad. 

Today  INDI  STRI.AI.S  have  become  a  necessity  in  modern  indus¬ 
try.  Their  practicability  is  unquestioned  -  their  economy  a 
proven  fact. 

Like  all  I.XDL'STRIALS  the  type  DC  crawling  tractor  crane,  shovel 
and  dragline  stands  as  the  leader  in  its  class.  There  isn’t  a  ma¬ 
chine  anywhere  that  is  built  of  finer  material.  The  gears  and 
pinions  are  all  machine-cut  and  renewals  are  not  necessary  for 
many  years. 

The  propelling  and  steering  mechanism  is  the  finest  ever.  It  is 
possible  t«/  describe  any  kind  of  curve  desired  with  the  machine 
in  narrow  quarters,  and  it  is  entirely  controlled  from  the  opera¬ 
tor’s  position  with  ease. 

Large  rollers  in  the  crawling  belts  hold  the  bearings  high  up 
out  of  the  dirt,  two  speeds  for  propelling  and  hoisting  and  a 
host  of  other  engineering  superiorities  make  it  the  choice  of 
world  industry. 

Our  booklet  number  120-.-/  aci//  tell  you  the  •ivhole  story. 

/Isk  for  your  cof>y. 


INDUSTRIAL  WORKS -BAY  CITY  •  MICHIGAN 


January  14,  1926 
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str¬ 


and  Uoada  (Continued) 
state  Aid  I'rojertl.  concrete,  brick 
,Vr  l.iiuminous  concrete  pavinR  approxi- 
,v  ».585  mi.  K.  A.  P.  54,  State  ltd.  25. 
i  eul..  n  Co..  9.244  mi.  F.  A.  P.  69-A.  Rd. 
V.  iunton  Co.,  8.078  mi  F.  A.  P.  76.  Rd. 
Ill'  \  lEo  and  I’arke  Counties.  5.596  mi.  F. 
\  'v  7S-A,  Rd.  10,  Knox  Co.,  5.04  mi.  F.  A. 
p  ry-i!  Rd.  10,  Knox  Co.,  and  S.335 
j.’  A  i’.  98-A.  Rd.  7,  HuntinRton 


mi. 

Co. 


irridiii*’’  etc.,  4.582  mi.  S.  A.  I’.  16-GA,  Rd. 
lb‘  Sill  ncer  Co.,  and  4.659  mi.  S.  A.  1’. 
ig'-ClV  ltd.  16,  Spencer  Co. 

Ill  tinrida  —  Ontario  Twp.  taking  bids 
fill  iiiiii  gal.  Illinois  E.  2  and  3  aiieciflcations 
riiad  oil  on  various  streets.  <1.  Peterson, 

^"^lll  s>eumore  —  Jan.  25,  by  ltd.  Local 
Innivt'.  grading,  curbing,  guttering  and 
rein -  on.  paving  37,120  sq.yd.  various 
.streets.  M-  Hay,  l^eslie  Bldg.,  De  Kalb, 
etigr  Nott'd  Doc.  24. 

IVls.,  Kenosha — Feb.  25,  by  C.  M.  Os- 
iKirii  citv  mgr.,  rein.-con.,  sheet  asphalt, 
asplialtic'concrete  or  vitr.  brick  paving  ap- 
nroxiniatelv  7.5  mi.  various  street.s,  24  to 
3f,  ft  it  M.  Smith,  City  Hall.  engr. 

U..  t  oiinell  Uliiffs  —  Jan.  18.  by  Clty 
clerk,  sheet  asphalt,  asphaltic  concrete. 
Warri  nite  bitullthic  or  brick  paving  29,630 
.sii  vd.  various  streets.  J.  H.  Mayne,  Coun- 
liritiufTs,  engr. 

.Miniietiuta — Feb.  9.  by  State  Hy.  Dept., 

St  I’aul,  paving  3.3  mi.  White  Uear-Hugo 
Ud.  J.iti.OOO,  4.9  ml.  Hugo-Fon-st  Lake  Rd. 
js.i.ooo.  4.5  mi.  Forest  Lake-Wyoming  Rd. 
$77!"0'i,  1.2  mi.  road  from  Wyoming  east- 
sard  $25,000,  2.7  mi.  road  near  Harnum 
jr, 11,11(10,  13.6  mi.  Barnum-Otter  Creek  Rd. 
$‘’31,00",  and  3.4  mi.  Otter  Creek-Carlton 
lid.  $57,000.  Eng.  I>ept.  state  highway, 

"^"viiiin.,  Fergus  Falls  —  Feb.  1,  by  H.  W. 
(’ollins,  city  elk.,  paving,  curbing  and  7  5 
in.  rein.-con.  paving  approximately  21.05" 
s,i  vd.  various  streets.  $6".""".  S.  .k. 
SiviTts,  Jr.,  300  Builders  Exch.  Bldg., 
Minneaisilis,  engr.  . 

ksn.,  f'oncordla — Feb.  4.  by  Clerk  Cloud 
Co  improving  6.297  mi  Federal  Aid  I’roJ- 
,..  t  isa-U,  38.538  lb.  reinforcing.  824  ft.  15- 
tn  24-ln.  rein.-con.  pipe,  145  cu.yd.  slope 
wall.s,  5,430  ft.  guard  fence.  47. ""4  cu.yd. 
rarth  and  3,450  cu.yd  rock  excav  .  2,745 
l  U  .vd  borrow,  etc.  L.  T.  Dudley,  Concordia. 
CO.  engr.  Noted  Nov.  12. 

Ksn.,  Erie— Feb.  5.  by  Clerk  Neosho  Co., 
trading  and  concrete  paving  24,756  .sipyd 
IVderal  Aid  I’roject  334-A  C.  P.  Donald. 
Krie,  engr. 

Ksn..  Hiawatha — Jan.  22.  by  F.  Ford, 
ilk.  Brown  Co.,  grading  and  bridging  6.854 
mi.  Federal  Aid  Project  244-.V.  S.  K.  Mc- 
Bary.  Court  Hou.se,  engr. 

Ksn.,  Indeiiendenee — See  “Bridges."  _ 
kuii..  Independence — Jan.  21,  by  L.  Kelly, 
elk  .Montgomery  Co.,  Court  House,  bitumi- 
nnus  macadam  paving  ".679  mi.  Sect.  "J" 
and  "  9798  mi.  Sect.  ’T'  Federal  .\id  Project 
121,  18  ft.  H.  K.  Hibbard.  Indein-ndence, 
fiigr 

kan..  Labette — Comrs.  I.aliette  Co.  tak¬ 
ing  bids  graveling,  etc.,  5.111  ml.  Federal 
Aid  Project  214,  Sect.  18  ft.  H.  K. 
Sliidler,  Court  House,  engr. 

Mo..  Neosho  —  Jan.  17,  by  City  Clerk, 
grading,  curbing,  concrete  and  vlbrolithlc 
concrete  paving,  etc.  various  streets.  To 
exceed  $25,000.  Black  &  Veatch,  700 
.Mutual  Bldg.,  Kansas  City,  engrs. 

Tex.,  Beaumont — Jan.  25,  by  A.  C.  Love, 
engr.,  Beaumont,  asphalt  on  limestone  pav¬ 
ing  about  5  mi.  Magnolia  Ave.,  I-ucas  St. 
and  Colliers  Ferry  Rd.  to  Country  Club 
and  Ferry  at  Neches  River,  for  Jefferson 
fo.  $75,000. 

Tex.,  (illmer — Jan.  25.  by  L.  G.  Martin, 
city  secy.,  brick  on  concrete  paying  27,000 
siiyd.  various  streets,  for  City.  $80,000. 
Municipal  Eng.  Co.,  602  I’raetorian  Bldg., 
Pallas,  engrs. 

t  allf.,  Han  Diego — Jan.  25,  by  Common 
Piiuncil,  improying  Front.  I’pas  and 
Tlmrn  Sts.,  122,192  sq.ft,  ij  In.  asphaltic 
concrete  on  2|  bituminous  paying,  591 
cu.yd  excav.,  etc.  F.  A.  Rhodes,  city  engr. 
Notid  Dec.  17. 

BIDS  KKCEIVED 

N.  Y..  Brooklyn  —  J.  A.  Ouider,  pres. 
Brixiklyn  Boro,  Boro  Hall,  Jan.  6,  from 
Pvalde  Asphalt  Co.,  1  Bway..  New  York 
Pity,  grading,  curbing  and  permanent  as¬ 
phalt  paving  Autumn  Ave.  $4,892,  East 
18th  St.  $10,507,  Newport  St.  $4,821,  from 
Tureeanio  Contg.  Co.,  8706  Bay  12th  St,, 
fil.Mt  St.  $6,673,  66th  St.  $7,588  and  82nd  St. 
$1".018.  from  trough  Asphalt  Co..  1301 
Metropolitan  Ave.,  47th  St.  $1,634  ;  from  R. 
1-yn.ster,  1364  Sterling  PI.,  grading,  curb¬ 
ing  and  flagging  Conklin  Ave.  $5,667,  and 
Newport  St.  $2,390,  from  W.  J.  MoHale, 
125"  Jefferson  St.,  61st  St.  $3,908.  from  F. 
Fernioano.  350  Fulton  St..  66th  St.  $2,467. 
fr-m  C.  Bennett  (jontg.  Co.,  414  Riftland 


Rd.,  72nd  St.  $14,784,  from  Galco  t^ontg. 
t'o..  745  Dean  St.,  82nd  St.  $4,389.  Noted 
Deo.  31. 

Florida  —  State  Rd.  Dejit.,  Tallahassee, 
Jan.  6.  clearing,  grubbing  and  grading,  etc., 
13.8  mi.  road,  30  ft.,  Palm  Heaeh  Co.,  from 
C.  F.  Wilmore,  513  Meridian  Ave.,  Middle- 
town.  O..  $78,256.  Noted  Dec.  10. 

I.a.,  Gretna — Police  Jury  Jefferson  Par¬ 
ish,  Dec.  28,  grading  and  concrete  or  Ala¬ 
bama  rook  asphalt  paving  3.66  mi.  Metairie 
Ridge-Shrewsbury  Highway  (Dist.  1),  from 
W.  J.  Horie,  Jackson.  Miss.,  at  $2.25  per 
sq.yd.  each.  Noted  Dec.  24. 

Minn.,  Willmur  —  J.  W.  Haines,  aud. 
Kandoyohi  Co.,  l>ec.  15.  improving  approxi¬ 
mately  7.5  ml.  Job  2604,  Road  19.  125.511 
eu.yd.  excav.,  76,015  cu.yd.  overhaul,  etc., 
from  DeKuyter  Bros.,  Renville,  $32,581. 
Noted  Dec.  3. 

Colorado — State  Hy.  Dept.,  Denver.  Dec. 
29,  graveling  3.877  mi.  State  Highway  lo. 
Federal  Aid  Project  213-D,  I-a  Plata  Co., 
from  Wood  &  Morgan  Burnett  Co., 
Durango,  $52,662  ;  grading  5.772  mi.  State 
Highway  8,  FVderal  Aid  Projeet  279-C. 
Jefferson  and  Park  Counties,  from  W.  A 
Colt  &  Son,  I-as  Animas  $114,542;  .sand 
surfaeing  6.856  mi.  State  Highway  8. 
Federal  Aid  I’roject  278-B.  Lincoln  Co., 
from  D.  S.  Reid  Constr.  Co..  Tramway 
Bldg.,  Denver.  $17,223;  250  ft.  steel  bridge 
and  approaches  Federal  Aid  Project  282- 
A.  Moffat  Co.,  from  Northwestern  Constr. 
Co..  Craig.  $79,442.  Noted  Dec.  24. 

Calif.,  Loa  Angrles  —  From  Sully-Miller 
Co.,  1500  West  7th  St.,  Long  Beach,  im¬ 
proving  K  St.,  grading  $4,200,  203.691  .sq.ft. 

6  in.  concrete  paving  $0,185  i)er  sq.ft.,  etc., 
total  $49,300,  also  Jlyntt  Ave.,  grading 
$2,900.  111,700  sq.ft.  6  in.  concrete  paving 
$0,189,  etc.,  total  approximately  $30,895. 

Calif.,  Min  Valley — W.  Falley,  town  elk  , 
Dec.  30,  grading,  asphaltic  concrete  paving, 
etc..  Casi-ade  Dr.,  from  Pacific  States 
Ponstr.  Po..  Pall  Bldg..  San  Francisco,  $64,- 
395  Noted  Dec.  24. 

4'alir..  San  Diego — From  Oritlith  Po..  25 
14th  St.,  improving  Harrison  Ave..  24th  and 
N  Sts.,  281  cu.yd,  excav.  $1  i>er  cu.yd.,  4.372 
sq.ft,  cement  sidewalk  $0,215,  240,543  sq.ft. 
Wa'^reiiite  on  2i  in  bituminous  paving 
$0,188,  etc.,  total  $52,676.  Noted  Dec.  24. 

Cullf.,  .Haiita  .\na — From  G.  A.  Simpson, 
221  East  San  Fernando  Blvd  ,  Burbank,  im¬ 
proving  East  1st  St.  i>«-tween  Main  and 
Maybury  Sts.,  289.049  s<i.ft.  8  in.  concrete 
paving  $".235  i>er  ft.,  etc.,  total  $7S,lo5. 

CONTRACTS  .YW.\KDKD 
.Massuchiisetts — -Dept.  Puii.  Wks..  Boston, 
rein  -con.  and  bituminous  macadam  paving 
28,795  ft.  Highway  in  Lenox  and  Stwk- 
hridge,  t  >  I-ane  Pon.str.  Co.,  37  Polony  St.. 
Meriden,  Ponn.,  $323,698.  Engrs.  est.  $35",- 
Noted  I>ec.  31. 

New  York  —  A.  W.  Brant,  eomr.  High¬ 
ways,  Albany.  (e.  e.  mrano  eaglnerrs 
estimate),  improving  12.83  mi.  Highway 
8241.  Franklin  Co.  LIne-Sevey  Corners 
Hlghwav,  St.  I-awrence  Co.,  to  D'Onbro 
Bros..  Inc.,  Ijeominster,  Ma.ss.,  $637,812. 
e.  e.  $766,053  ;  10.5  ml.  Sects.  1,  2.  3  and  4. 
Repair  Contr.  1490-3142,  Highway  1407. 
Albany  Co.  Highway  and  Highway  604,630 
Schenectady  Co.  Highway,  Tmy  and  Sche¬ 
nectady  Counties,  to  J.  M.  Murray.  Roches¬ 
ter.  $388,335,  e.  e.  $526,693  ;  7.08  mi.  High¬ 
way  1222,  MillhrcMik-Dover  Plains  Rd., 
Dutchess  Co.,  to  N.  W.  Willlte  Paving 
Corp..  Rochester.  $394,045,  e.  e.  $506,064  ; 
7.85  ml.  Highway  8242,  Aliiine-Cayuta  Rd., 
Part  2,  Schuyler  Co.,  and  Cayuta-Swart- 
wood  Rd.,  Parts  1  and  2,  Chemung  Co., 
to  Frost  &  l..owman,  Watkins.  $275,403, 
e.  e.  $393,585  ;  5.15  ml.  Highway  8238, 
Wlllsboro-Keesvllle,  Part  2.  Essex  Co.,  to 
J.  J.  Fredelia  Co..  Inc.,  Glens  Falls. 
$268,614,  e.  e.  $334,196  ;  4.65  ml.  Highway 
8243.  South  Salem-Highridge  Rd.,  Part  1, 
Westchester  Co.,  to  P.  Battlfarano,  Wood- 
cliff-on-Hudson,  $250,483.  e.  e.  $331,590  ; 
8.23  ml.  Highway  8239,  Cold  Brook-Noble- 
boro  Highway,  Parts  1  and  2,  Herkimer 
Co.,  to  Stapell.  Mumm  &  Beals  Corp.. 
OardensvlIIe.  $381,280,  e.  e.  $457,305:  1.7 
mi.  Highway  1725.  LeRoy-Brockport.  Part 
1.  Genesee  Co.,  to  Greenfield  &  Harding. 
Hornell.  $59,867,  e.  e.  $76,775.  Grand  total 
$2,655,839.  Noted  Dee.  24. 

N.  Y..  New  York  —  H.  Bruckner,  pres. 
Bronx  Iloro,  3rd  and  Treniont  Aves.,  to  L. 
DiMinna,  2366  Lorrilard  PI.,  grading, 
curbing  and  sidewalks  on  Underhill  Ave. 
$7,806.  Thirltan  Ave.  $6,428,  and  Thleriott 
Ave.  $2,041  :  to  P.  J.  Donovan.  30  Church 
St.,  Hobart  Ave.  $18,101;  to  Oramaglia 
Bros.,  48  F7ast  King-sbrldge  Rd..  East  214th 
St.,  $11,997  ;  to  Remo  R-alty  Co.,  530  East 
Treniont  Ave..  Harrington  Ave.,  $16,004. 
Grand  total  $62,377.  Noted  Jan.  7. 

Pennsylvania — State  Hy.  Dept.,  Harris¬ 
burg.  concrete  paving  6  mi.  roads  in  Berks 
Co.,  to  A.  DiRenzo,  1019  Wood  St.,  Bristol, 
$211,000. 


Ga..  .\tlanta — To  S.  K  Finley,  212  We.it 
North  .\ve..  a.sphalt  paving  3,3l>8  s<i  yd 
Hunt  St.  at  $1.98  jH-r  sq.yd,  and  6.148  sq 
yd.  Fatnall  St.  $1  94  ;  to  C.  A.  I’lttman.  12 
Elizabeth  St.,  vibrolithic  concrete  paving 
7.7"5  s.pyd.  t'hestnut  St.  $2  10.  5,799  s<|  yd 
Fort  St.  $2.12,  2.526  sq.yd  Smith  St.  $2  16. 
2.266  sq.yd.  Walnut  St.  $2  20,  2.515  sq  vd 
Ashby  Circle  $2,20.  1.381  sq.yd  Palmetto 
St.  $2.22,  2,758  sq.yd  Wovhourne  St  $2.22, 
2.632  sq  yd.  Catherine  St.  $2.22,  1.224  sq.yd 
Henry  St.  $2.23.  and  851  sq.yd.  Terrv  St 
$2  45  Noted  Dec  17 

Fla.,  Miami — ('ity  t'omn.,  to  J.  J.  Guinn 
Co.,  D'Ucll.v  .\ve..  Miramar,  terra  eotta 
sewers,  etc.,  in  l>lsts.  161.  164  and  S.V  L.  8. 
Contr.  SB  60  $22,750,  Dist.s  1.55  and  S,\  L 
6.  Contr  SR  58  $i;!.753.  Dist  SA.  L.  4. 

t'ontr.  SR.  .54  $7,494  .  .also  to  J  1„  Kellex 
Constr.  Po,.  Miami.  Dist.  S.V.  L.  5,  Pontf 
SR.  57  $1,131,  Dists.  160  and  S.A.  L.  7. 

Pontr.  Sit.  59  $7,775.  Dist.  16;l.  Pontr  SB 

63  $5,336,  Dists  157,  162  and  SA.  L.  9 

Pontr  SR.  61  $1  4,498,  and  Dists  156  and 
158,  SR.  62  $9,198.  Grand  tital  $81,935. 

Mias.,  Magnolia  —  Pike  (’o.  gravel  sur¬ 
facing,  eti-.  42  ml.  Nortti.-rn  .S.qiarate  Road 
Dist.,  Group  A,  to  P.  1,  Dolib.s,  MePomb, 
$11,010;  Group  B,  to  S  Woodruff.  MePomh. 
$12,375  ;  and  Group  P.  to  .stowell  &  Middle- 
ton.  Brookhaven,  $12,426.  Grand  total 
$35,811  Noted  Dec  3 

G.,  I'aiitnn — Brii-k  paving  Sherrick  Ril 
S.  E.,  and  asphalt  paving  Pherr.v  Ave.  S.  E 
extension,  to  P-eiieral  .Vsphalt  Paving  Po., 
1268  Duelx-r  .Yve.  S.  W  .  435.604  and  $41.- 
876  resi>eetivel\ .  Engrs.  ests.  $35,000  and 
$35,000  to  440,000  respectively 

O.,  Fast  Cleveland  (Pleveland  P.  O. )  — 
Paving  4  streets,  to  Pleveland  Trinidad 
Paving  Po.,  The  Arcade.  $50,250.  Noted 
Dec.  24. 

Ind.,  Smith  Kenil — St.  Jo.scph  Po..  grading 
and  Concrete  paving,  etc.,  113,000  sipyd 
New  Parllsle  Subway,  to  Highways  Imiivt 
Po.,  346  Assn.  Bldg.,  $69,861  ;  also  grading 
and  12  in.  graveling  2J  ml.  Hedwiaid  Rd  , 
16  ft.,  to  Pheiid  *  Brown,  Milford,  $29,000. 

,  lllinoin — State  Dept  Pub.  Wks  &  Build¬ 
ings,  l>lv.  Highways,  Springfield,  Portland 
eeineiit  paving  5.08  mi.  Route  1,  Seet  38, 
.lohn.son  Po.,  to  W.  I,ougli  a  Sons.  Marion, 
$96,239.  10.6  mi.  Route  1.  .Sects.  39  and  40, 
incl  3.94  mi,  gravel  surfacing,  Massac  f’o. 
to  Mitchell  Pon.str  <’o.,  Marion,  $114,022, 
it. 68  mi.  Route  34,  Sects.  1  and  2.  Incl  1  15 
ml.  gravel  surfacing.  Saline  Po.,  and  5  36 
ml.  Route  34,  Sect  3,  incl.  2.28  ml.  gravel 
surfaeing.  Poi>e  and  Hardin  Pounties.  to 
Madison  ('onstr.  Po.,  Edwardsville,  $257,000 
.and  $100,595  res|)ectlvely.  11.18  ml.  Route 
34,  Sects.  4  and  5,  Incl.  0.48  mi.  gravel  sur¬ 
faeing.  Hardin  <'o.,  and  5.87  mi.  Route  31, 
Sect.  6,  ini'l.  0.67  ml.  gravel  surfacing,  Poia- 
and  Hardin  (’ountles.  to  Smith  Bros.,  Inc.. 
Decatur.  $264,346  and  $138,919  re.siiectlvely. 

4  46  ml.  Route  34,  Sei-t.  7,  incl.  0.29  mi 
gravel  surfacing.  I’lqie  Po.,  to  Hamilton- 
Hoffman  Constr.  Po,.  Parbondale,  $96,987, 
5.68  ml.  Route  8.  Sect.  48,  Incl.  0.25  ml. 
gravel  surfacing.  Fulton  and  Knox  Poun¬ 
ties.  to  L.  B.  Dyer  t'onstr.  Po..  HoO|>eston, 
$94,450  ;  grading  0.04  fnl.  Route  3.  Se«'t. 
33-X.  Warren  Po.,  to  Wilson  &  Po.,  IVorla, 
$3,832.  and  2.12  mi.  Route  30.  Seet.  3-A. 
Peoria  Po.,  to  Knapp  &  ('ruse.  East  Peoria, 
$29,638.  (jrand  total  41.196.028.  Noted 
Dee.  31, 

III.,  Chicago  —  Bd.  Local  Impvts.,  City 
Hall,  stone  work  on  Sects.  4  to  12.  South 
Water  Street  Impx-t.,  Pontr,  18,  to  Mld- 
Pontinent  Constr.  Co..  6  North  Michigan 
Ave..  $296,500.  Noted  fk-t.  1. 

Illlaola — Dept.  Pub,  Wks,  &  Buildings, 
Dlv.  Highways,  Springfield,  paving  Route 
5.  Sects.  30-X  and  31 -X,  JoDavless  Co.,  to 
J.  F.  IjCe  Paving  Co.,  208  Security  Bldg., 
Dubuque,  la.,  $54,593  and  $80,734  respec¬ 
tively.  Noted  Nov.  5. 

Kan.,  Ft.  Scott — Grading,  curhlng,  gut¬ 
tering.  brick  on  4  in.  hydraulic  cement 
with  asphaltic  filler  paving  5.710  s<i.yd  . 
brick  on  macadam  with  asphaltic  filler  388 
sq.yd.,  and  brick  relald  with  new  concrete 
base  with  asphaltic  filler  335  sq.yd.  various 
streets,  to  Thogsmartlii  &  Sons,  Ft.  Scott, 
$28,031. 

S.  D.,  Vermilion — City,  c  o  C.  I.  Vaughn, 
aud.,  concrete  paving  approximately  lo 
blocks  various  streets,  to  P.  C.  Hanson  & 
Sons,  1422  Court  St..  Sioux  City,  la.,  at 
$1.77  iier  sq.yd.  Noted  Dee.  17. 

Neb.,  Fairbury  —  Grading,  curbing  and 
brick  on  concrete  paving  streets  in  Dis¬ 
tricts  12  and  14.  to  Roberta  Constr.  Co., 
404-5  1st  Natl.  Bank  Bldg.,  Lincoln,  $31,025 
and  $52,071  respectively^. 

Missouri — State  Hy.  Dept.,  Jefferson  City, 
to  Thomas  A  Johnson,  Dxiniphan.  30  ft. 
grading  6.861  ml.  Paxlco-Bollinger  Co.  line 
Rd..  Stoddard  Co.  $45,556.  to  Energy  Coal 
A  Supply  Co.,  Poplar  Bluff,  0.34  mi.  Pop¬ 
lar  Blufr-Deklns  Ferry  Rd.,  Butler  Co. 
$2,942,  to  Summerfield  Jones  Co..  Billings. 
12.251  ml.  Poplar  Bluff-Deklns  Ferry  Rd., 
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Streets  and  Roads  (Continued)  en^rs.  and  archts.,  188  Montague  St.,  rein.-  Foster  Ave.,  Worcester.  An  t 

Butler  Co.  186,406,  to  C.  F.  Johnson  &  Sons,  P'®*"  founda-  180,000. 

Buffalo,  2.722  nil.  road  from  I>ove  north,  “"J)'  .  ,  C®""-.  Bristol— STtlUAGE  SHI 

I.4iclede  Co.  *29,606,  to  Burnham  &  Sons,  f  "T  I>eparture  Mfg.  Co.,  1  story,  Tii  x 


ORellly  &  Co.,  Walnwright  Bldg.,  St.  I^iuls,  i'tation,  Pittsburgh,  d  Dec  24 

10.104  ml.  Potasl-Caledonia  Rd.,  Washing-  ...  ^-  *'•'  DUN  DING  —  .,Uonn.,  Derby —  SHOP -—Derby  4 

ton  Co.  *82.662,  and  4.5  mi.  road  from  Vacuum  Oil  Co.  plans  3  story,  .52  x  80  ft.,  ^ectric  Co  .  22  Elizabeth  St.,  3  .st  rv  an* 


Oo  S74  (131  *  to  M  K  Oillioz  Monett  30  Harbl8on-\\  alker  Hrick  t  o..  Mount  l  nion,  i.,  Brooklyn — (lAKACiP^ — Hul»  1  (^oal 

ft.  frradine  *0  S**!  mi  Llckinir-Salem  *Rd  Plans  3  story,  40  x  70  ft.,  brick  and  steel  &  Ice  Corp.,  197  Glenmore  Ave.,  r.  ni-con 

Dent  Co.  *6.oh.  1.72 ’ml.  road  from  I>>ba-  factory  in<J.  power  plant,  pattern  making  brick  and  steel  plain  foundation.  N.  u  Y.^k 

non  east  and  west,  I.aclede  Co.  *10.146,  and  **‘'op,  etc  here.  *150  Oim  iA/olivnick,  395  Crown  St.  .\r,ht.«. 

18  ft.  gravel  surfacing  2.291  ml.  road  from  ^***"h"''*h  :  MANX  FAC^L  RING  —  est.  *7j,000.  *  cc  e> 

Cole  Camp  east  and  west,  Benton  Co.  *20,-  Bustro  Coated  Sheet  Co.,  1.312  Sheffield  St.,  _  STORAGE— Penn -Jersfy 

079;  to  J.  L.  Simmons,  La  Plata,  18  ft.  having  plans  prepared  1  story,  100  x  200  Steel  Co.,  652  South  2nd  St.,  1  story,  2n  i 


I's-Des  Arc  Rd  *12  -  cago.  111.,  plans  1  and  2  story,  concrete  and  2  story,  rein.-con.,  brick  and  steel,  plain 
I  to  Carter  Harli’n  hrick,  plain  foundation.  Fleet,  8th  and  9th  foundation,  14th  St.,  to  J.  Jewkes  it  Sun 
ns  4  606  mi  Hous-  here.  *1,000.000.  Engineer  and  676  Montgomery  St.  Archts.  est.  *.'ri,0ou  ’ 


and  0.211  mi.  Annapolis-Des  Arc  Rd.  *12,-  111  .  Plans  1  and 

602.  both  in  Iron  Co.,  to  Carter  Harlin  hrick,  plain  foundatit 
Constr.  Co.,  West  Plains.  4.606  mi.  Hous-  here.  *1,000 

ton-Raymondsvllle  Rd.,  Texas  Co.  *41.972,  ‘"‘‘jhitcct  not  selected 
to  J.  H.  Kerr,  Ozark,  5.161  mi.  Mountain  r- ^ 


J.,  Trenton — POTTERY — Trenton  Pot¬ 


to  J.  H.  Kerr,  Ozark.  5.161  mi.  Mountain  v  ~  -Do..  North  Clinton  and  Ott  Sts.,  4 

Grove-Cabool  Rd.,  Texas  Co  *10  565  to  h-nirich  Co..  305  North  Holliday  St.,  will  story,  50  x  94  ft.,  brick  and  steel.  Labor  St 
Pittsburgh-Des  Moines  Steel  Co.,  9th  and  construct  1  story,  100  x  260  ft.,  brick  to  J.  H.  Morris  Co.,  211  Montgomery  St  ’ 

Tuttle  Sts  Des  Moines  la  0  709  mi  Troy-  steel,  plain  foundation,  Garrett  Ave.  *54,000. 

Moscow  Mills  Rd.,  Lincoln  ’Co.  *9,194.  to  J.  Taylor  St.  *50,000.  Project  post-  Pa.,  Oaks  —  RUBBER  PLANT  — Osborn 

Pe-stotnik,  Btaine,  la.,  2.814  ml.  road  from  Pon^-d-  Noted  Dec.  3.  Eng.  Co  engrs..  East  71st-Euclid  Itldg, 

Salisbury  east.  *3.999,  and  2.608  mi  Ran-  Sparrows  Point  (br.  Baltimore)  —  Cleveland,  O.,  70  x  100  ft.  deheading  and 

dolph  Co.  llne-Salisbury  Rd  *4  972  both  FIFE  MILL — Bethlehem  Steel  Co..  Bethle-  chopping  house.  80  x  80  ft.  wa.sh.  r  and 

In  Chariton  Co  :  to  Rouse  Constr  Co,  Cape  hem.  Pa.,  plana  1  and  2  story,  brick  and  grinder  house,  90  x  160  ft.  washer  and  dp- 

Girardeau,  «rading  and  18  ft  concrete  pav-  wood  pile  foundation,  here.  *10,000,-  vulcanizing  building,  60  x  60  ft.  tank  house 

Ing  2.491  ml.  road  from  Sikeston  west,  Private  plans. _  50  x  80  ft.  drier  building,  80  x  100  ft.  dry- 

Scott  Co.  *40,268,  3.717  ml.  road  from  Chicago  —  h  .4CTORX  —  Stromberg  stock  storage,  50  x  220  ft.  mill,  122  x  2ol 

Morehouse  east  and  west.  New  Madrid  Co  Motor  Devices  Co.,  66  East  25th  St.,  pur-  ft.  warehouse  and  office  building,  50  x  Sii 

*64,206,  2  923  ml.  road  from  Dudlevwest  fhased  21  acre  site  and  having  preliminary  ft.  boiler  house,  60  x  220  ft.  mechanical 
*57,641,  and  4.129  mi.  Gray  Ridge-More-  Plons  prepared  by  N.  M.  Dunning,  310  building  and  400  ft.  crane  runway,  etc, 

house  Rd.  *76,200,  both  In  Stoddard  Co.,  ^"“‘h  M’abarh  Ave..  1  and  2  story  rein.-  here,  to  W.  Steele  &  ^Son  Co.,  219  North 

and  to  Harrison  Eng.  &  Constr  Co  Kan-  brick.  South  54th  Ave.  and  West  Broad  St.,  Phila.,  for  Phila.  Rubber  Works 

sas  City,  13.957  ml.  St  Clair-Grav’  Sum-  ^®*h  St.  *1,500,000.  Co.,  Land  Title  Bldg.,  Phila.  Engrs.  e»t. 

mit  Rd.%263  476,  also  7.156  ml.  roi^^  ^“‘‘‘^Dec.  lJ 

St.  Clair  west  *136.456,  all  in  Franklin  Co.  -^y  Do-  Brearly  St..  Madison.  WIs.,  pur-  Pa.,  Pittsburgh-— BAKERY^  B  Corn- 
Grand  total  *1  240  264  Noted  Dec  24  chased  old  factory  and  plans  remodeling  stock,  archt.,  110  West  40th  St.,  New  York 

Tex..  Abilene _ Warrenite  bitulithic  nav-  equipping  same  to  manufacture  bat-  City.  3  story  and  basement,  100  x  2no  ft, 

ing  Savles  Blvd  from  McT.emore  St  to  terles.  here.  *40,000.  brick  and  steel  addition.  Liberty  Ave.,  here. 


ing  Sayles  Blvd.  from  McT.emore  St.  to  here.  *40.000 


Kirkland  St.,  to  West  Texas  Constr.  Co, 


Neb..  South  Sioux  City  —  ROUND  to  W.  F.  Trimble  &  Sons  Co.,  1719  Pc 


504  Cotton  Exch.  Bldg.,  Fort  Worth,  *33.-  HDUSE  —  Chica^go  Burlington  &  Quincy  Ave.,  for  VTard  Baking  Co  East  143rd  St  , 
696  Fngrs  est  *35  000  R.R.  Co.,  547  West  Jackson  Blvd.,  Chi-  New  York  City,  N.  Y.  Archts.  eat.  *3flo,ftoo 

Tex.,  Athens  — For  3 '  in.  brick  on  4  in.  fas®.  Bl..  having  plan.s  prepared  addition  Pa.,  Turtle  Creek — W'AREHOUSE  and 
grav6l  surfAoin^  flpproximatt^ly  6  blocks  round  hou86  nnd  r^pflir  shop,  h<‘r6.  A.  W.  MILjL/— Rutter  Bros.  Lumber  Co.,  Airbrake 


Athens  *28  947  '  Tex.,  Center  Point — TEXTILE  MILL — S.  brick  and  steel  warehouse  and  mill,  n-- 

Idaho — State  Hv.  Dept.,  Boi.ae.  bituminous  Bomar  (promoter  Stock  Co.),  Kerrville,  cently  destroyed  by  fire.  *40,000.  Work 
concrete  paving  6  016  ml.  and  constructing  making  preliminary  plan.s,  etc.,  textile  mill,  will  be  done  by  separate  contracts.  I’ri- 
2  bridges  on  Federal  Aid  Project  73-B.  also  Guadalupe  River  here.  *1,000,000.  vate  plans. 

bituminous  surfacing  and  2  bridges  on  Fed-  F*  Bomar,  1407  Maltman  St.,  Los  An-  O,,  Chilllcothe  —  FACTORY —— Fairfield 
eral  Aid  Project  64-C.  Shoshone  Co.,  to  J.  Keles,  Calif.,  engr  Paper  Co..  Baltimore,  T.  D.  Griley,  pre.s., 

C.  McGuire  Idaho  Falls,  *120,130.  Ont.,  Fort  William  —  SI  BSTATIONS —  concrete,  brick  and  steel  factory,  here,  to 

California  —  Kern  Co.  (Bakersfield)  Voted  *250,000  bonds  electric  substations,  h.  K.  Ferguson  Contg.  Co.,  Chlllicothe, 
Improving  F  St.  in  town  of  Wasco,  and  Inch  transforniers  insulators,  switchboards  about  *200,000. 

Central  Ave.  in  Shafter  to  Stewart  &  etc.,  Hydro-Electric  Comn.  of  Ontario,  190  O,,  Dayton — FACTORY — Schenk  &  Wil- 

Bland,  Fresno  Calif  Noted  Dec.  31.  University  Ave.,  Toronto,  may  prepare  Hams,  archts.,  Mutual  Home  Bldg.,  2  story. 

Calif  1,00  Angeleo _ Curbing  grading  6  plans.  C.  B.  Symmes,  city  engr.  60  x  200  ft.,  rein.-con.,  plain  foundation, 

In.  concrete  paving,  etc.  88.875  sq.yd.  BIDS  DEHIBED  Monument  Ave.,  to  Danis-hunt  Constr.  Co., 

Doheny  St.  et  ah,  to  L.  E.  Davis,  861  West  _  t  «  W'ebb  Sts.,  for  Duro  Pump  &  Mfg. 

B7th  St..  *28.382,  and  238,462  sq.ft.  Hub  Do.,  537  East  Monument  Ave.,  *175.0«ij, 

h*^twppn  Avpntipfl  SI  nnd  tn  W  Ballinger  Co.,  and  J.  P.  Richter,  Xoted  Nov.  26. 

Warne*  'T?ai^portaHon  Bldg  ^’*94  477  •  archts.,  12th  and  Chestnut  Sts  1  story,  124  i„d.,  Kvansville — PACKING  PLANT— 

lmpn>vlng  l7th*^  St  between  Gaffev  '  and  *  *  rein.-con..  brick  and  steel,  plain  stahl  Packing  Co..  South  10th  St.,  general 

iXnd  Sts  .  to  Griffith  Co.!  Rall^^^^^  foundation.  Aramingo  Aye  Tulip  and  contract  1  story  45  x  146  ft.,  brick,  steel 

139  395*  curbing  walks  concrete  and  S^anger  Sts.,  for  J.  \V .  \\atson  Co.,  24th  and  rein.-con.,  Dixie  Bee  Line,  to  C.  Kanz- 
asphaltic  concrete  paving,  etc.  138,730  sq.yd.  ,1  500  Furn  Bldg.  Archts.  est. 


G.  Anderson  Co..  Nekton,  ch.  engr 


Ave.,  will  rebuild  2  story,  70  x  loit  ft.. 


Bland,  Fresno.  Calif.  Noted  Dec.  31 


F.  Bomar.  1407  Maltman  St.,  Los  An-  o.,  Chilllcothe  —  FACTORY  —  Fairfield 
les,  Calif.,  engr.  Paper  Co.,  Baltimore,  T.  D.  Griley.  iire.s., 

Ont.,  Fort  William  —  SUBSTATIONS —  concrete,  brick  and  steel  factory,  here,  to 


Call'f.,  l-os  Angelei^ — Curbing,  grading.  6  plans.  C  B.  Symmes,  city  engr. 


In.  concrete  paving,  etc.  88.875  sq.yd. 
Doheny  St.  et  ah,  to  L.  E.  Davis,  861  West 


BIDS  DE8IBED 


94th  St.  between  Figueroa  St.  and  Ver-  T*’*  7~ 

mont  Ave..  to  J.  Mullarkey,  8435  South  MH^L — See  Contra^s  Awaked. 
Vermont  Ave.  *62.655.  Grand  total  *224,-  ~  ROUNDHOUSE 

909.  Noted  Dec.  31.  Ja"-  25,  by  C.  E  Weaver  engr. 


P».,  Turtle  Creek  —  WAREHOUSE  and  $45,000.  Noted  Jan.  7. 

ILL — See  "Contracts  Awarded."  l„d.,  Indianapolis — PLANT — Citizens  Oa.s 


Ga.,  Albany  —  ROUNDHOUSE,  etc.  —  Co.,  Majestic  Bldg.,  1  story,  60  x  150  ft., 
Jan.  25,  by  C.  E.  Weaver,  engr.  mainte-  sulphate  ammonia  plant,  brick,  steel  and 


Calif..  Los  Angeles  _  Los  Angeles  Co.,  nance  and  ways.  Central  of  Georgia  R.R.  rein.-con.,  735  Langsdale  Ave.,  general  oon- 

curbing  walks,  guttering,  etc.  Betty,  Do.,  Savannah,  1  story,  rein.-con.,  brick  and  tract,  to  Wllputte,  Coke  &  Oven  Corp.,  469 

Hubard’  Sts  etc  (Impvt  207)  to  Pierson  steel  round  house  and  store  house,  here.  C.  5th  Ave.,  New  York  City,  N.  Y.  Archts. 

A  Morris.  Bradbury  -Bldg.,  *70,002.  Noted  K.  Lawrence.  Savanimh  ch  engr.  est.  *60,000. 

riec  17  *••••  Chicago  —  FACTORY  —  Mar.  1,  by  Mich.,  River  Rouge  (br.  Detroit)  — 

Calif.,  Santa  Crux — Curbing,  grading  and  S.  C.  Joy,  2001  Pershing  Rd.,  5  story,  60  MOTORS  BI’ILDING  —  Ford  Motor  Co., 
concrete  paving,  etc.  portion  of  Santa  *  150  ft.,  rein.-con.  and  brick  addition.  Woodward  Ave.,  Highland  Park,  1  story, 

Cruz-Boulder  Creek  Highway,  to  C.  W.  Custer  St.  near  Dominick  St.,  for  Zangerle  400  x  663  ft.,  rein.-con.,  brick  and  steel 

Wood,  Manteca,  approximately  $39,650.  &  Peterson  Co.,  2164  Clayboum  Ave.  extension,  plain  foundation,  here,  to  J.  N. 

Noted  Jan.  7.  *145,000.  Blair  Constr.  Co.,  Rand  Bldg.,  Memiihis, 

111.,  Fulton — WAREHOTISE — Jan.  18,  by  Tenn.  Archts.  est.  *1,500,000. 


Noted  Jan.  7. 

Out.,  North  Bay 


Irading,  curbing,  gut¬ 


tering  and  bitulithic  on  concrete  paving  35,-  Patent  Novelty  (?o.,  2  story  and  basement. 


Ptttnville — CANNERY — Pitt.sville 


000  sq  yd  Meintvre  and  Bell  Sts.,  to  War-  90  x  140  ft.,  brick  warehouse  J.  C.  Wood,  Canning  Co.,  c/o  H.  Schneider,  mgr.,  will 
ren  BUumlnous  Paving  Co.  of  Ontario,  64  410  Hone.s  Bldg..  Clinton,  archt.  build  2  story,  32  x  70  ft.  cannery,  28  x  30 

University  Ave.,  Toronto,  *143,782.  Engrs.  WIs..  Plttsvllle — CANNERY — See  "Con-  ft.  power  house,  and  1  story,  32  x  110  ft. 


est.  *150,000. 


tracts  Awarded. 


warehouse,  all  brick  and  timber,  plain 


Neb.,  Lincoln  —  POIVER  PLANT  —  See  foundation,  here,  by  day  labor.  *40,000. 


Buildings — Industrial 


PROP4)SKD  WORK 


"Contracts  Awarded." 

Okla.,  Ponen  City  —  MILL,  WARE¬ 
HOUSE.  OFFICE  and  POWER  PLANT— 
Ponca  City  Milling  Co.  taking  bids  6  story, 
63  X  73  ft.  flour  mill,  5  story,  24  x  36  ft. 
feed  mill,  1  and  2  story  warehouse,  office 


Neb.,  Lincoln — POWER  PLANT— State 
MILL,  WARE-  Bd.  Control,  Capitol  Bldg.,  will  repair  power 
WER  PLANT —  plant  and  build  rein.-con.  boiler  house,  etc^ 
ing  bids  6  story,  by  day  labor.  *100,000.  Consulting  Board 
tory,  24  x  36  ft.  Engineers,  c/o  owner,  engrs. 
warehouse,  office  Mo.,  St.  Louis — PACKING  PLANT — St. 


Conn.,  Meriden — INDUSTRIAL — Meriden  and  power  plant,  all  rein.-con.  and  brick.  I.iOuis  Independent  Packing  Co.,  3825-33 
umber  Co.,  having  plans  prepared  by  W.  Homer  &  Wyatt,  646  Bd.  of  Trade  Bldg.,  Chouteau  Ave.,  5  story,  rein.-con.  and  brick 


Lumber  Co.,  having  plans  prepared  by  W.  Homer  &  Wyatt, 
T.  Arnold,  341  Main  St.,  2  story,  22  x  74  Kansas  City,  Mo., 
ft.,  terra  cotta,  concrete,  brick  and  steel,  . 

State  St.  *40.000.  CONTRA 

N.  y.,  Brooklyn — POWER  HOUSE — Gold  Mass.,  Vxbrid 


Chouteau  Ave.,  5  story,  rein.-con.  ana  oncx 
top  addition,  to  McKelvey  Constr.  Co.,  Title 
Guaranty  Bldg.  Archts.  est.  *250,000. 
Calif.,  Vernon  —  FACTORY  —  Technical 


State  St.  »40.0’00.  ’  ’  CONTRACTS  AWARDED  Calif.,  Vernon  —  FACTORY  —  Technical 

N.  y.,  Brooklyn — POWER  HOUSE — Gold  Mass.,  Vxbridgr  —  MILL  —  Uxbridge  Glass  Co.,  2  story,  100  x  116  ft,,  rein.-con.. 

Seal  Laundry,  962  Franklin  Ave.,  having  W’or.sted  Co.,  3  story,  80  x  145  ft.,  brick  and  1  story,  65  x  114  ft.,  steel  and  cor- 
plans  prepared  by  Shamp(»n  &  Shampan,  and  steel  addition,  to  E.  ,D.  Ward  Co.,  82  rugated  Iron  factory  buildings,  to  C.  B. 

See  proposal  advertisements  on  page  131,  Advertising  Section. 
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HuiW  '.i-'s— InUustrial  (Continued) 

Hari'  t'haniber  of  Commerce  BldK 

|>.s  Anpeles  _  r. 


Bldp.,  1  story  and  basement  theatre.  Broad 
and  Oirard  Sts.  To  exceed  $150,000. 

Phila. — STtlBK — 11.  Holmes,  nrcht.. 


Buildings — Commercial 


Bld*r..  Iletrolt,  Mich.  $200,000. 
Pa..  Fox  ('hane  (Sta.  Phlla.) 


Jroad  III.,  Chiraao  —  CKKICK  and  .STtiRK  — 
A.  S.  Alschuler,  ar»’ht..  2S  riast  .)acks<in 
ircht.,  Hlvd.,  soon  takes  bids  22  or  23  story,  O.'.J 
soon  X  130  ft.,  1a<ke  St.  and  North  MichiKan 
t,  42  Ave..  for  MichlKan-I.jike  BuildinK  Corp., 
.-con.  c/o  K.  T.  Hoyt,  pres.,  IKO  North  !,;»  Salle 
South  St. 

reSKO  III.,  Peoria  —  Al’AilTMKNT  —  (lubblns, 
McDonnell  (4  Bleitx.  0505  Sheridan  Ud  . 
IIOS-  ChicaKO,  soon  takes  bids  3  story  and  base- 


1’lTAI.i — By  Heacock  ft  Hokenson,  archts..  nient,  concrete,  brick  and  stone,  Cres«-ent 
1211  Chestnut  St.,  Phlla.,  soon  lets  t-on-  and  llamllton  Sts.,  here.  $160,000.  1I<hh»t 
tract  42  X  185  ft..  40  x  43  ft.  and  53  x  ft  Janusch,  Inc.,  879  North  State  St.,  Chl- 
58  ft.  hospital,  53  x  100  ft.  administration  caKo,  archts. 


PBOP08KD  WOBK  58  ft.  hospital,  53  x  100  ft.  administration 

R  1.,  Pawtucket  —  HOMK  —  B.  P.  « >.  K.  buildinR,  and  38  x  157  ft.  nurses  home,  each 


HI..  Qiiiney— HOTKD  and  THEATR1>>- 


fikes  iiids  about  Jan.  21,  3  story,  82  x  15o  2}  story  and  basement,  rein. -con.,  brick  and  Mid-Continent  Hotel  Corp.,  c/o  Ueyburn 

ft  tiruk,  steel  and  atone.  Exchantte  and  steel,  plain  foundation,  Filmore,  Shelmlre.  EnR.  Co..  609  Waldheim  BldR.,  Kansas 

Monntoniery  Sts.  $150,000.  O’Malley  ft  Hartel  and  Hasbrmik  Sts.,  here,  for  Jeanes  City,  Mo.,  havinR  plans  prepared  11  story 

yitziimmons.  84  Broad  St.,  archts.  .Noted  .Memorial  Hospital,  c, o  architects.  Noted  and  basement,  rein. -con.  and  brick  hotel 


***K.  r.!  Providence  —  BANK  —  Industrial 


Trust  Co.  Westminster  St.,  havinjf  plans  E.statea  Co.,  Inc.,  H.  W.  Fuller,  pres.,  hav- 
urepared  by  Walker  ft  Olllette,  128  East  inR  plans  prepared  by  Beacham  ft  Is'Rrand, 


37lh  St.,  New  lorK  i:iiy.  oricK  ana  steel, 
Westminster  St.  $150,000. 

Ponn..  (ireeiiwleh — APARTMENT — A.  J. 


Vteen  52  Vanderbilt  Ave.,  New  York  City,  Co.  defeated  $175,000  bonds,  court  house.  ai  » niiaker  st.,  Davenport  and  Beuttler 

nians' brick,  steel  and  stone,  plain  founda-  I-a..  I.nfayette— COPKT  HOCSE — laifay-  &  Arnold,  drain  Exch.  BldR.,  Sioux  (Tlty, 
lion'  l.afayette  Pi.,  here.  $500  000.  En-  ette  Parish  voted  $300,000  bonds,  court-  archts. 

Bine’er  and  architect  not  selected.  house.  Noted  Nov.  26.  Minn.,  .Mlnneapulls — HOSPITAI.^  etc. — 

r«nn..  Hartford — HOTEI.. — Hotel  Bond,  Ia»..  New  Orleans — COURTHOUSE — City,  Eltel  Hospital,  c/o  G.  C.  Eitel,  proprietor, 

H  S.  Bond,  vice-pres.,  320  Asylum  St.,  M.  Behrman,  mayor,  had  tentative  plans  14th  and  Willow  Sts.,  havinR  plans  pre- 
havinR  plans  prepared  by  PenninRton  ft  prepared  by  E.  A.  Christy,  City  Hall  An-  pared  by  P.  E.  Crosier,  915  New  S’ork  Life 
Dwis,  25  Park  Ave.,  New  York  City,  brick  nex,  3  story,  rein. -con.,  marble  or  Rranite.  BldR.,  two  6  story  and  basement  additions 
and  steel  addition.  $1,5(10,000.  $1,500,000.  to  clinic,  $300,000;  5  story  and  basement. 

Conn.,  Norwleh — BANK — I>lme  SavinRS  O.,  Clneinnatl — COMMl^NITY  CENTER  62  x  192  ft.  addition  to  hospital  with  30 

Hank  of  Norwich.  40  Main  St.,  R.  S.  — Wise  Center,  ReadinR  ltd.,  havinR  plans  x  70  ft.  power  plant,  $400,000;  and  6  story 
Bartlett,  pres.,  plans  new  bank,  Bway.  iirepared  by  Fechheimer,  Ihorts  ft  McCoy,  and  basement,  42  x  120  ft.  nurses  dorml- 
}150.(ioo  or  more.  1010  Schmidt  BldR.,  3  story  and  basement,  tory,  $150,000,  all  rein. -con.,  and  brick, 

N.  Y..  Brooklyn — APARTMENT — Sham-  rein. -con.  and  brick,  plain  foundation.  Read-  15th  and  Willow  Sts. 

i.an  ft  Shampan,  enRrs.  and  archts.,  188  inR  Rd.  $400,000.  8.  D.,  Aberdeen  —  THEATRE  —  Flnkel- 

Miintaftue  St.,  preparinR  plans  brick,  steel  ().,  Cleveland — COMMRRCIAT.r--Muirson  stein  ft  Ruben.  425  Uoeb  Arcade,  Mlnne- 

and  stone,  plain  foundation,  MontRomery  Realty  Co.,  c/o  J.  I.a»ronRe,  600  Union  Trust  apolis,  Minn.,  had  plans  prepared  by 


IVc.  31.  and  theatre,  here.  $550,000. 

8.  C.,  Greenville — HOTEI., — I.,aurel  I'ark  la..  Bettendorf  —  S.YNITARIUM — Grand 
E.statea  Co.,  Inc.,  H.  W.  Fuller,  pres.,  hav-  Ia>dRe  of  Iowa  A.  F.  ft  A.  M.,  F.  Moses, 
f  plans  prepared  by  Beacham  ft  la'Rrand,  secy..  Cedar  Rapids,  takes  bids  about  Feb. 
•eenvllle,  hotel.  Caesar  s  Head  Mt.  1.  2  story  and  basement,  38  x  116  ft.,  and 
,000,000.  38  X  150  ft.,  rein. -con.,  brick  and  stone 

Miss..  Jackson — COITRT  HOUSE — Hinds  sanitarium,  here.  $150,000.  E.  Holbrook 
).  defeated  $175,000  bonds,  court  house.  61  Whitaker  St.,  Daveni«>rt  and  Beuttler 


tion.  1-afayette  Pi.,  here.  $500  000.  En¬ 
gineer  and  architect  not  selected. 

Conn..  Hartford — HOTEI> — Hotel  Bond, 


Minn.,  .Minneapolis  —  HOSPITAI.*.  etc.  — 
Eltel  Hospital,  c/o  G.  C.  Eitel,  proprietor. 


$1,500,000.  to  clinic,  $300,000;  5  story  and  basement, 

O..  Cincinnati — COMMUNITY  CENTER  62  x  192  ft.  addition  to  hospital  with  30 


St  $1,200,000.  Owner’s  name  withheld. 


BldR.,  plans  2  story  (ultimately  8  story),  Buechner,  425  Shubert  BldR.,  St.  Paul, 


N.  Y..  New  York  —  APARTMENT  —  brick.  East  12th  and  I’ayne  Sts.  $150,000.  Minn.,  2  story  and  basement,  rein. -con.  and 


Beutsch  ft  Schneider,  enRrs.  and  archts.,  35  EnRineer  and  architect  not  selected. 

Maiden  I.iane,  preparing  plans  15  story,  O.,  Cleveland  Heights  ( Warrensville  8.  H.,  Huron — THE 

brick,  steel  and  stone,  plain  foundatitm.  P.  O. ) — APARTMENT — H.  L.  Caplan,  3469  Ruben,  425  I.a>eb 

W’averlv  Pi.  $750,000.  Owner’s  name  with-  East  123rd  St.,  Cleveland,  having  pre-  Minn.,  had  plans  pre 

held  llminary  plans  prepared  by  A.  F.  Janowit*,  'Orth.  500  Shubert  Blc 

N.  Y'.,  New  Y’ork — APARTMENT — Cen-  811  Prospect  Ave.,  Cleveland,  3  story  and  story  and  basement, 

tral  Park  ft  61st  St.  Corp.,  H.  R.  Rubin,  basement,  brick,  Hampshire  Rd.,  here,  stone,  here.  $225,000 


brick,  here.  $150,000. 

8.  n.,  Huron — THEATRE — Flnkelsteln  ft 


P.  O. ) — APARTMENT — H.  L..  Caplan,  3469  Ruben,  425  I.ioeb  Arcade.  Minneapolis, 
East  123rd  St.,  Cleveland,  having  pre-  Minn.,  had  plans  prepared  by  Buechner  & 
llminary  plans  prepared  by  A.  F.  Janowit*,  Orth.  500  Shubert  BIcIr.,  St.  Paul.  Minn.,  2 
811  Prospect  Ave.,  Cleveland,  3  story  and  story  and  basement,  rein. -con.,  brick  and 


<  o  E.  Roth,  engr.  and  archt.,  having  plans  $150,000. 
jirepared  20  story,  brick,  steel  and  stone.  o.,  i 


Columbus  —  THEATRE 


Missouri  —  EXCHANGES,  etc.  —  South- 
James  western  Bell  Telephone  Co.,  Boatmens 


plain  foundation.  Central  Park  West  and  Theatre  Enterprises,  39  West  Broad  St.,  Bank  Bldg.,  St.  I»uis.  plans  to  expend 

f.lst  St  $3,000,000.  having  revised  plans  prepared  by  C.  H.  approximately  $14,000,000  ImprovInR  and 

N.  Y..  New  York — APARTMENT — B,  M.  Crane,  542  Griswold  St..  Iietroit,  Mich..  2  extending  toll  lines,  etc.  in  Missouri  and 

H<)u.se  Sons,  8  West  40th  St.,  plans  6  story,  story  and  basement,  113  x  150  ft.,  1,500  YVestern  Illinois  during  1926  inci  6  new 

10(1  X  100  ft.,  brick,  steel  and  stone,  plain  seating  capacity,  brick,  steel  and  terra  central  offices  and  Improving  present 

foundation,  2nd  Ave.  and  38th  St.  Engl-  cotta.  East  Main  St.  $350,000.  Noted  exchanges,  etc.  $10,200,000,  also  poles, 

iii-er  and  architect  not  s<>lected. _  July  16.  _  .  .  _  _  .  wires,  cables  and  rebuilding  toll  lines,  etc. 


iM-er  and  architect  not  ^  ,  j  „  v  wires,  cables  and  rebuilding  toll  lines,  etc. 

N.  Y.,  New  York  —  APARTMENT  —  CE.I;.* at  C Iceland  (Cleveland  P.  O.)  —  $2,400,000,  and  underground  construction 
Ninety-Eighth  Street  ft  Y\  est  End  Ave  S-TORE,  OFFICE  and  THEATRE  —  jn  st.  Louis  and  other  large  cities  $1,360,- 

('orp.,  c/o  G.  and  E.  Blum,  engrs.  and  Phoenix  Investment  Co..  C.  Hockbaum,  (*5o. 

archts.,  505  5th  Ave.,  having  plans  prepared  pres.,  Swetland  Bldg.,  Cleveland,  having  Farmington — COT’RT  HOItSE — St. 

20  story,  brick,  steel  and  stone,  plain  foun-  preliminary  plans  prepared  by  N.  Petti,  Francois  Co.  takes  bids  about  Feb.  16,  3 

dation,  98th  St.  and  West  End  Ave.  Williamson  Bldg.,  Cleveland.  8  story,  con-  story  and  basement,  96  x  96  ft.  court  house. 

N.  Y.,  New  York — APARTMENT  HOTEL  <  rete,  brick  and  steel,  Euclid  and  Superior  $250,000  Howard  ft  Finley.  International 
— Jador  Realty  Co.,  Inc.,  c/o  G  F.  Pelham.  Aves.,  here.  $700,000.  Bldg.,  St.  Ixiuls,  archts.  Noted 


eiigr.  and  archt.,  200  West  22nd  St.,  having 


Ind.,  F.vansvllle— LODGE— W.  F.  Kin-  Dec.  17 


Life  Bldg.,  St.  Ix)uin,  archts. 


plans  prepared  13  story,  brick,  steel  and  chel,  secy.  I.  0.  0.  F.  Ixidge,  1623  Walnut  Mo.,  Jefferson  City— HOSPlTAI>— Central 

plain  foundation.  242  eat  "nth  St.  St.,  soon  takes  bids  6  story  and  basement,  Missouri  Hospital  Assn.  havinR  preliminary 

$750,000.  ’  plans  prepared  lyr  Capital  Architectural 

Y’.,  New  Y’ork  —  BHOUSE  —  Cadick  Theatre  site.  $250,000.  Private  Serv.,  207  Trust  Bldg.,  3  story,  80  x  145 
Knights  of  Pythias,  28(1  Madison  Ave.,  plan  plans.  ,,  ,  .  ^  main  building,  40  x'  80  ft.  nurses  home. 

10  story,  112  x  200  ft.,  brick,  steel  and  Ind.,  Hammond — -HOTEI., — Hotel  Ambas-  ond  40  x  80  ft  colored  ward  etc  brick 

stone,  plain  foundation,  135-45  West  70th  sador  Cori'-.  North  State  St..  Chicago,  Ili.,  and  concrete  ’  ’ 

St.  $1,000,00.  Engineer  and  architect  not  having  plans  prepared  by  B.  H.  Jillson,  Kannaa  C’lty BUSINESS  and  OF- 

selwted.  a  tj  .  *  Morth  Michigan  Bldg.,  piCli-E.  J.  Wlllet,  c/o  R.'oornell,  archt., 

f'hicago.  Ill.,  7  story  and  ba.sement,  brick.  3619  Bway.,  having  preliminary  plans  pre- 
archt.,  200  West  steel  and  rein  -con..  State  and  Soule  .Sts.,  pared  business  and  office  building.  To  ex- 
72nd  St.,  having  plans  prepared  15  story,  here.  $1,000,000.  $150  000 

brick,  steel  and  stone,  plain  foundation,  Mich.,  Detroit — BANK  and  OFFICE —  n*’  t  nni.  a  p  a  h’tyucv't  'r  n 

1021  6th  Ave.  $900,000.  J.  B.  Book,  Jr..  Book  Bldg.,  Washington  Watts'  et  al  62T  chestnnt  St  niiitln.; 


ft.  main  building,  40  x  80  ft.  nurses  home, 
and  40  X  80  ft.  colored  ward,  etc.,  brick 


T  p  T-  piao-  Mo.,  St.  Louls  —  APARTMENT  —  T.  O. 

J.  B.  Book,  Jr.,  Book  BIqr.,  WRShmRton  Watts  Pt  al  fi21  r*hf*stniit  St  niAklni? 
nWA  nlflnsi  22  stnrv  naA  hAJu^mpnt  fift  x  bjSl  Cnesinui  rtl..  maKlHR 


and  gtone,  plain  foundation,  150  West  Jlst  names  withheld 


iir  Chlcag^BANK  and  APARTMENT  APARTMENT  -  W  Fox  B'ct^ure  Corp  c/o 


‘  N.  Y’..  New  York— OFFICE— F.  Dee  ft  L.  — M.  ’s.  Piotke.  Ill*  West  Washington  "st., 

Realty  Co.,  I.  I>asner,  pres.,  146  West  34th  having  sketches  made  by  Huzzagh  &  Hill,  6 

St.,  plans  24  story,  brick,  steel  and  stone.  North  Michigan  Ave.,  20  story,  109  x  150  .terra  cotta  and  reln.-t on..  Grand  an 

plain  foundation,  Madison  Ave.  and  32nd  brick  and  Indiana  limestone.  Rush  and  On- 


St.  Engineer  and  architect  not  selected. 

N.  Y.,  Rlverhead- HOTEL — New  Griffin 


tario  Sts.  $2,750,000. 

III..  Chirago — BANK  and  OFFICE- 


making  preliminary  plans  brick,  stone, 
steel,  terra  cotta  and  rein. -con..  Grand  and 
Washington  Blvds.  $4,060,000. 

Ark.,  F.ldorado — CITY  HALL — Union  Co. 
voted  $150,000  bonds,  new  city  hall.  Noted 


Hotel,  c/o  C.  Sheres,  archt.  and  engr.,  70  Epstein,  archt.,  2001  West  Pershing  Rd.,  D^.  25,  1924.  „ 

East  45th  St.,  New  York  <5ity,  having  plans  made  plans  and  takes  bids  about  Feb.  15,  _  — HOTEI/- — SmiUt  Bros, 

prepared  4  story,  brick,  steel  anti  stone,  6  story  and  basement,  125  x  125  ft.,  rein.-  Development  Co.,  Crw;k^ett,  takes  bids  after 
plain  foundation,  here.  $500,000.  con.,  brick,  steel  and  stone,  plain  founda-  Jftfi-  V.  ^9  "'"/X  basement,  13j  x  145 

N.  J.,  Trenton  Jnnrtlon— TERMINAL—  tion,  63rd  and  Green  Sts.,  for  Chicago  City  ^t..  rein  -con.,  brick  and  tile,  plain  founda- 
Reading  Ry..  Reading  Terminal,  Phila.,  Pa.,  Bank  ft  Trust  Co.,  63rd  PI.  and  Halsted  tion,  VUlita  and  St.  Marys  Sta.  here.  $600,- 
plan.s  railroad  terminal  with  station  and  St.  $1,000,000.  b9b.  Noted  Dec.  10. 

yards,  here.  S.  T.  Wagner,  Reading  Ter-  lU.,  Chicago  —  HOSPITAL  —  St.  Ann’s  Tex.,  YY’irhIta  Fall*  —  HOTEL —  C.  F. 


yards,  here.  S.  T.  Wagner,  Reading  Ter-  Ill.,  Chicago  —  HOSPITAL  ■  _ _ 

minal,  Phlla.,  Pa.,  ch.  engr.  Hospital,  4900  'Thomas  St.,  having  plans  Williamson,  C.  A.  Morgan,  ct  al.,  having 

Pa..  Chester  —  BANK  and  OFFICE  —  prepared  by  H.  J.  Gaul,  228  East  Superior  plans  prepared  by  Voelcker  ft  Dixon,  archts. 
Pennsylvania  Natl.  Bank,  408  Market  St.,  St.,  4  story  and  basement,  Lavergne  and  and  engrs.,  Morgan  Bldg^  altering  pre^nt 
soon  lets  contract  3  stonr  and  basement,  I/amon  Aves.,  West  Division  and  Thomas  6  story  and  basement  office  building  into 
40  X  120  ft.,  rein. -con.,  brick  and  steel,  Sts.  $900,000.  Noted  Apr.  30, 


40  X  120  ft.,  rein. -con.,  brick  and  steel,  Sts.  $900,000.  Noted  Apr.  30.  hotel  and  constructing  2  story,  reln.-con., 

plain  foundation.  3rd  and  Howell  Sts.  in.,  Chicago— HOTEL — A.  G.  Halas,  4732  brick  and  stone  top  addition.  $200,000. 
$150,000.  E.  A.  Wilson,  1208  Chestnut  St.,  North  Racine  Ave.,  will  not  construct  12  Okla.,  Atoka— COURT  HOUSE — Atoka 


I’hila.,  archt. 


story  and  basement.  96  x  150  ft.,  rein.-  Co.  making  preliminary  plans  rebuilding  3 


P».,  Phila. — THEATRE — Stanley  Co.  of  con.,  brick  and  stone.  I/eland  and  Racine  story,  concrete,  brick  and  stone  court  house, 
nerica,  1916  Race  St.,  having  plans  pre-  Aves.  $1,000,000.  Project  abandoned,  recently  destroyed  by  fire.  To  exceed 

$160,000. 


America,  1916  Race  St.,  having  plans  pre-  Aves.  $1,000,000. 
pared  by  Hoffman-Henon  Co..  Finance  Noted  Oct.  16. 


See  proposal  advertisements  on  page  131,  Advertising  Section. 
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ISuildinfCK — Commercial  (Continued)  Ward,  archt.,  both  4300  Kuclid  Ave.  Noted  f^eneral  contract  3  8tor>-  and  Uis.  - 

Okla..  Oklahema  City  — HOTKI..  — Rein-  *  ?’•  Wmbi.- 

hart  Donovan.  Trade«n>ens  HldK.,  havinK  MlrhiKan  City— BANK  and  OFk  ICK  lit.*  1  eiin.  Ave..  PittsburRh.  An' 


huvinif  tilans  nreimred  hv  M  Schacht  1126  ueiroii  —  vjr  r  ana  WAttr.- 

Thurman  St  Titory-  10^  HOUSE  —  Jan.  15.  by  Coe  Terminal  Ware-  i-»..  |•|lll«.— BANK— Phca-nix  Tr  o.. 

con  BH^r  and  U.r^ne  Sta  1150  000  house  Co..  429  Wayne  St.,  and  S.  S.  Joy.  29th  and  Dauphin  Sts..  2  story  ‘u,.|  t,  '  ' 

Wash  Hetttle  —  I.OIKJE  --  B  P  O  E  "''‘^ht..  2001  West  Pershinsr  Rd..  ChlcARo.  ment.  5.(  x  100  ft..  I^in.-con.,  b^  ttn 

f.od*re  9’  c/o  O  S  Costello  exalted  ruler  general  contract  6  story  and  ba8«'ment.  steel,  plain  foundation.  Lrt*hiRh  A\. 

idans  4  s7orv  lodar  eVr  1^  ^25  *  «•.  rein.-con.  and  brick.  10th  11th  St.,  to  H.  Oill.  Jr..  2015  C.erm:,mown 

**  f'allf  He*erly*^H Ills _ APARTMENT  and  Fort  Sts.  11.000,000.  Noted  Oct.  15.  Ave.  Archts.  est.  1150,000. 

ST<mi.il-W  «  McJ^tv  c/o  III.,  Chlraao  — APARTMENT— Schmidt.  Pa..  Phlla.— STORAGE— Lynn  Starve. 

Flsen  archts  Great  Republic  Bide  I^os  Carden  &  Martin,  archts..  104  South  Mi<‘hl-  Co..  2l8t  and  Thompson  Sts..  5  st<ir\  ind 

Aneel'es  havine  prellminarv  plans  p^pared  ^an  Ave..  taking  bids  12  story  and  bas«-  bast-ment.  33  x  100  n..  rein.-«ton.  atid  iirtii 

7  srnry^  130  X  1^0  n  probtTbfy  rJ^ln.-^^^  •  hrick,  5344-48  Cornell  plain  foundation.  1236-38  ('adwalla.I.  r  ' 

Wnshir;  Blvd  $350  OOo’^or  mo?e.  Ave  fw  F.  L.  Holzer.  29_South  I.a  Salle  St.  to  Murphy-guigley  Co..  1524  Sants....,  s,‘ ‘ ' 


Mash..  Seattle  —  LOIKJE  —  B.  P.  O.  E. 


f'allf..  Heverly  Hllls^APARTMENT  and  “".1,  ^^apartmi^Nt’**  ^■hnlidt 

rroWi4'!_w  <1  MrPArtv  o/n  Walk(*r  &  III.,  Chicago  —  ArAKIMKNl  — hcnnildt, 
asen.^:;,^}s.^'Gr*?at  Republic  Bldi?.  U>s  «f„^den  *  Martin,  archts  104  South  Nlichl- 
tneeles.  havine  prellminarv  plans  prepared  ?‘‘".A'e..  taking  bids  12  oRjO.  has**- 


Aneeles,  having  preliminary  plans  prepared 
7  story.  130  X  160  ft.,  probably  rein. -con., 
Wllshire  Blvd.  $350,000  or  more. 

Calif.,  Los  Angeles — APARTMENT — .T 
C.  Rives,  c/o  F.  R.  Dorn,  archt..  Rives- 


*Ios  Anireies-^APARTMENT — .T  ’**•,  Chicago — APARTMENT — Oldefest  &  <la.,  Atlanta — STORE  and  WARKI  1< U’sc 

C  Rives  c/o  F  *R  Iriorn  archt  Rives-  Williams,  arshts.,  605  North  Michigan  Ave..  — Sears.  Ria-buck  &  Co..  Artliingl.-ii  .vnd 

Strong  Bide  havine  plans  prepared  7  storv  taking  bids  10  story  and  basement,  54  x  150  Homan  Sts.,  Chicago.  Ill..  9  .sb.rv  .vnd 

and  basement  9V  X  lo^ft  re^^^  hrick  and  terra  cotta.  Dearb..rn  and  basement.  200  x  450  ft.,  rein.-con  i.S 

and  basement.  »u  x  1  lu  it.,  rtin.  con.  Maple  Sts.,  for  Landsboro  Hotel  Corp.,  and  steel,  to  B.  W.  Constr.  Co  T-m 

"  Csllf  Los  Angeles _ THEATRE — H  E  J  M  l^ansinger.  pres.,  1527  Juneway  St.,  Chicago,  III.,  at  co.st  plus  basis.  .\r,hts 

.Tones  ireores^ntmT^ners).  had  plans  Terrace.  $500.000._ . . .  e8t.__$3, 000.000.  Noled^Dec.  17. 


Calif.,  Los  Angeles — THEATRE — H.  E. 
Jones  (representing  owners),  had  plans 


bosnilnl  rein -con  and  tile  here  $350,000.  BldK  -  •»  "tory  and  basement,  112  x  i«!)  tt.,  and  basement,  rein.-con.  and  brick,  plain 

Hospital,  rem.  con.  ana  nere  concrete,  brick  and  stone.  8th  Ave.  and  ISth  foundation,  to  Ferro  Concrete  (^o..  :!r.l  and 

<)  Haunt  ar%t  140  M^gomery  StV  St-,  tor  Masonic  latdge  of  Moline.  C.  J.  Elm  Sts.,  $500,000. 

par  rpreUminaVy  plan^^^^  -'’o.  O  Cleveland --HOTEI^M  Arncff.  12„ 

liient  steel  and  rein -con  Russian  Hill.  "  Milwaukee— THEATRE — Jan.  22.  T.,eader-New9  Bldg.,  masonry  contra. -t 

$150  000  Owner's  name  withheld.  I  "^’7  basement.  7o  x  1 70  ft  .  I.ri,  k. 

lie  a...!..  cr  TTR  _  Com-  and  2  Story  and  basement,  52  x  225  ft.,  brick  steel  and  concrete.  East  86th  .sti  t.. 

tr.»eo!»i’r.|i/h  of  <5.!nthe?n  Cnlifornia  having  and  concrete,  plain  foundation,  Vliet  St.,  for  Adelowitz  &  lA‘mowitz.  3475  East  1  Hth 


"iSiwJ*****30n*noo’  ^27  ft.,  brick  and  concrete,  plain  foundation. 

100  x_125  ft  ,  relm-con.,  here.  $300,000.  Wausau  Theatres  Co..  208  Scott 


plain  foundation.  Centre  and  37th  Sts.,  for  Archts.  est.  $150,000. 

Sillimans  Theatres,  Inc.,  530  Grand  Ave.  m.,  Chirago  —  APARTMENT  .\rd.-n 
$250,000.  Chemical  Corp.,  c/o  Hess  &  Weeks,  ar.  l\t-. , 

WU..  M'ausau — THEATRE — Oppenhamer  18  East  49th  St.,  New  York  City,  12  si.iry, 
&  Obel,  archts.,  Beilin  Bldg.,  Green  Bay,  brick,  steel  and  stone,  plain  foundatiiai.  tis 
taking  bids  2  story  and  basement.  112  x  East  Walton  PI.,  here,  to  Hegemaii-Tlarris. 
137  ft.,  brick  and  concrete,  plain  foundation.  1907  Tribune  Tower.  Archts.  est.  $r.aaaiid 


Owner’s  name  withheld. 

Calif.,  Santa*  Monica — STORE  and  OF 


St.  $150,000.  Noted  Dec.  17. 


FICE — ^ilutual  Santa  roth,  c/o  Forest  Park  Hotel,  Euclid  and 

Monica  BD'd^^  had  j’F..'  We.st  Pine  Sts.,  taking  bids  7  story  and 

pared  by  R.  E.  I  eterson,  .  -  Santa  Monk  ,t  basement,  rein.-con.,  brick  and  stone  addi- 
Blvd.,  11  stor.v  and  basement.  -’O  x  lot)  ft.,  Forest  Park  Hotel,  Euclid  Ave.  and 

reln.-«on,.  Santa  Monica  Blvd.  $.00,000.  $400,000.  G.  D.  Barnett, 


III..  Chicago — APARTMENT— W  C  Han- 
nerman  &  Co..  77  West  Washington  St, 


Ont.,  Toronto  —  OFFICE  —  North  Amer. 
Life  As.surance  Co.,  112  King  St.  W.. 


Mo.,  St.  Lonis — HOTEIj — I.,.  C.  Penning-  masonry  and  concrete,  contract  1 3  .storv  ami 
th,  c/o  Forest  Park  Hotel,  Euclid  and  basement,  50  x  110  ft.  apartment,  426  Bcl- 
e.st  Pine  Sts.,  taking  bids  7  story  and  mont  Ave.,  to  A.  Lindstrom,  77  West  M'ash- 
isement.  rein.-con.,  brick  and  stone  addi-  ington  St.  Archts.  est.  $750,000. 

>n  to  Forest  Park  Hotel,  Euclid  Ave.  and  iii._  Chicago  —  APARTMENT  _  P,.  .\. 

est  Pine  Blvd.  $400,000.  G.  D.  Barnett,  Kausal,  7  South  Dearborn  St.,  general  con 
Syndicate  Trust  Bldg.,  archt.  tract  5  stor.v  and  basement.  75  x  13.'>  ft  , 


Jf  17, .Ink  »  aiii.,  »^ob  nngrirn  —  r'cviv  1  m 1  — is.  uricK  anu  lerra  cuiia,  plain  lounaaiion.  iil.il 

hose  Goldberg.  3177  Malabar  Ave.,  taking  bids  4  Winthrop  Ave.,  to  Callner  Constr.  Co  .  177 

tiio  KHcV  onA  ^teel'  story.  75  X  90  ft..  4th  St  and  Beaudry  Ave.  North  State  St.  Archts.  est.  $400,000.  Noted 

ment,  7>ncretp  stone,  tile,  n"**;*^’  $160,000.  Morrow  &  Baer.  4675  Hollywood  Sept.  3. 


plain  foundation,  Yonge  St.  $1,000,000 
Noted  Aug.  27. 


Blvd.,  archts.  and  engrs. 


III.,  Chicago — APARTMENT— P 


Calif.,  Los  Angeles  —  BANK  —  Morgan.  Exel,  110  North  Dearlsirn  St.,  carpentry 
BIDS  DESIKKD  Walls  &  Clements,  superv.  archts.,  1124  contract  5  story,  87|  x  116  ft.,  rein.-con. 

_ _ _  'TMlTA'rRir  R  Van  Nuys  Bldg.,  taking  bids  1  story,  hollow  tile,  brick  and  Bedford  stone,  to  It 

Mi^man  113  rhnrr-hSt  taking  bids  steel  t'lfzzanine  and  ba.sement,  79  x  129  ft,,  E.  Tullgren,  6407  South  Park  Ave.;  mill 
4  200  ft  conrreiV  brick  rein.-con..  214-222  North  Main  St.,  for  toBuhaiMfg.Co..413ArmourSt.;lum- 

2  Joo  Seating  cL’,  10^?^  M^ln  St  Total  to  of  Italy.  $250,000.  H,  A.  Minton,  her,  to  IJppman  Lumber  &  Wrecking  Co 

2.600  seating  cap.iclty.  Mam  loiai  10  scnnaA  RMe  San  Prnncisco  archt  31158  West  rhicatre  Ave  -  heatine  an,* 


exceed  $45r00V‘E‘R  Hol^  &  SoAs.  1476  Monad  Bldg  San  Fran^sco.  archt 
® W.l'rba,?  -  OPFICE  _  C,.  I,.  ^ 


-ng^rs"  No^ed  M\"y  *U. 


Monad  Bldg.,  San  Francisco,  archt.  3o58  West  Chicago  Ave.  ;  heating  and 

Calif.,  Los  Angeles  —  HOTEL  —  Sun  plumbing,  to  Noble  &  Thumm.  1065  Addi- 
Realty  Co.,  742  South  Hill  St.,  taking  bid.s  son  St.;  elevator,  to  Reliance  Elevator  Co, 


story  and  basement,  122  x  150  ft.,  rein.-  212  West  Austin  Ave.  Noted  Dec.  17. 
n..  7th  and  Hartford  Sts.  $1,000,000.  III.,  Chicago — APARTMENT  and  STDRK 
irlett  &  Beelman,  408  Union  Bank  Bldg.,  — G.  H.  J.  Hans,  130  North  Well.s  St  , 
grs.  Noted  May  14.  masonry  contract  S  story,  160  x  300  ft. 

Calif.,  Los  Angeles  —  P.  R.  Williams,  rein.-con.,  brick  and  stone,  5806-4  4  West 


T««  oc  k..  Calif.,  Los  Angeles  —  P.  R.  Williams,  rein.-con.,  brick  and  stone,  5806-44  West 
/-•kVlL™o..**rki'**JmTiV*'s?s  Ccr  archt..  Stock  Exch.  Bldg.,  taking  new  bids  I^ake  St.,  to  H.  C.  Jensen,  4918  North 

Ch^rman  Bd.  ^  story  and  basement,  D»0  x  100  ft.,  rein.-  Hamilton  Ave.;  carpentry  contract,  to  A 

Stu^  of  Malignant  Wsfas^f.  con.,  28th  St.,  for  Y.  M  C.  A.  $150,000.  Anderson.  2301  North  Keating  Ave.  Archts 


ory  and  basement,  loo  x  100  ft.,  rein.-  Hamilton  Ave.;  carpentry  contract,  to  A 

.  w  IT _ i.i_  ■  Art  OT  „...kT  »oii.,  28th  St.,  for  Y.  M.  C.  A.  $150,000.  Anderson.  2301  North  Keating  Ave.  Archts 

S'  Mopklns.  451  Main  St.,  archt.,  ad\.  pormer  bids  rejected.  Noted  Dec.  3.  est.  $475,000.  Noted  Oct.  15. 

T7  »TT  c-nbTm.cwK-  Calif.,  Oakland— HOTEIt—J.  L.  Stewart,  Mich.,  Battle  Creek— HOSPITATT—I.eida 

V' *  *  ’’*1-1  archt.,  703  Market  St.,  San  Francisco.  Y.  Po.st  Montgomery,  general  contract  4 

Jan.  *8,  by  A.  rellhHmer  A:  S.  Wagner,  taking  bids  2,400  tons  structural  steel  for  story  hospital,  to  R.  (j.  Phelps.  Rattle 

archts.,  155  r.,ast  4.nd  St.,  New  1  cwk  (  ity^  story  Class  "A”  hotel,  here,  for  United  Creek.  Archts.  est.  $400,000. 


1  story,  60  X  200  ft.,  rein.-con.,  brick  and  Income  Properties  Co.,  San  Francisco.  Mich.,  Detroit  —  APARTMENT — Rayer 

St  e.1  passenger  station,  sheds  eUv.  plain  Development  Co.,  c/o  A.  Kahn,  archt .  M'"' 

foundations,  here,  for  Southern  Ry.  Co.,  CONTRACTS  AWARDF.D  Maroiiette  Rldg  7  storv  and  has.-ment 

1300  Penn.  Ave.,  Wash  D  C.  $1,000,000.  n.  Y..  New  York— OFFICE— New  York  175  x  175  ft.?  rein. -ron.7 brick  imd  Meel. 
B.  Herman,  ch.  engr.  Noted  Oct.  1.  Lif^  Insurance  Co..  346  Bway.,  brick,  steel  plain  foundation,  Seward  Ave.,  to  O.  Mi.sch 

FIs..  FI.  Lsiiderdale — HOTEL — Riveiri  and  stone,  plain  foundation,  Madison  Ave.  Co.,  159  East  Columbia  Ave.  Noted 
Hotel  Co..  Ft.  Lauderdale,  taking  bids  200  and  26th  St.,  to  Starrett  Bros.,  Inc.,  292  Nov.  19. 

room  hotel.  $500,000.  C.  S.  Dyer,  of  Dyer  Madison  Ave.  Archts.  est.  $10,000,000.  WU.,  Madison — THEATRE  —  Bceernft 
A  Nahenry,  88  South  Dearborn  St.,  Chicago,  Noted  May  22.  1924.  Ruilding  Co..  6  West  Mifflin  St..  1  -story. 

Ill.,  archt.  N.  Y.,  New  York — OFFICE — Stone  &  rein.-con.,  brick  and  steel,  plain  foundation. 

Pa.,  Phlla.  —  SAT..ES  and  SERVICE—  Webster  (owners  and  contractors),  120  State  St.,  to  A.  S.  and  J.  V.  Frederickson. 
Jan.  19,  I*.  S.  Tyre,  archt.,  114  South  15th  Bway.,  will  build  14  story,  brick,  steel  and  702  East  Main  St.  Archts.  est.  $575,006. 
St..  3  story,  inexxanine,  and  basement.  86  stone,  plain  foundation.  Water  St.  Private  Noted  May  21. 

X  100  ft.,  rein.-*<»n  and  brick,  plain  founds-  plans.  Minn.,  Hopkins — POOR  HOUSE — H 

lion.  Broad  and  W’ashington  Sts.,  for  Duff  N.  J..  Elisabeth — HOSPITAL — St.  Eliza-  Mallon.  chn.  Bd.  Comrs.  Hennepin  Co. 
Nash  Moley  Co..  1115  South  Broad  St.  beths  Hospital,  204  South  Broad  St.,  brick.  Court  House,  general  contract  3  story  and 


Minn.,  Hopkins — POOR  HOUSE— H 
Mallon.  chn.  Bd.  Comrs.  Hennepin  Co.. 


Noted  Tiec.  31.  steel  and  stone,  plain  foundation.  South  basement,  rein.-con.,  brick  and  stone  poor 

O.,  fTeveland — EXCHANGE — Jan.  16.  by  Broad  St.,  to  M.  C.  Tredennick  Co.,  25  AV'est  house,  incl.  laundry  and  equipment,  to  J  C. 
Ohio  Bell  Telephone  Co..  4300  Euclid  Ave..  45th  St.,  New  York  City.  Archts.  est.  $400,-  Nelson  &  Son,  915  Northeast  Bway.,  Miiine- 
2  story  and  basement,  83  x  103  ft.,  brick  000.  Noted  Oct.  8.  apolis.  $134,300.  Noted  Dec.  31. 

and  reln.-con^  18900  Notthingham  Rd.  Pa.,  Connellsville  —  EXCHANGE  —  Bell  Mo..  8t.  Louis  —  ADMINISTRATION-- 
$150,00(L  G.  K.  Kosltsky,  engr,  and  F.  R.  Telephone  Co.  of  Pennsylvania.  Phlla.,  Bd.  Pub.  Serv.,  208  City  Hall,  2  story  and 

See  proposal  advertisements  on  page  131,  Advertising  Secfion. 
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ENGINEERING  N  E  W  S  -  R  E  C  O  R  D 


liu.Niines — Commercial  (Continued) 


lull.,  Kriinkliii — i^CHlM*!., — Franklin  Col-  taking  bids  Sam  Koscn  Ward  Si'hiM>l,  2 


}1  ■"Vj’i"';  _  WARKHorSE  _  ~  K.vmnasiuins.  and  uuditoriiini.  JK.ii,- 

‘  I  Rutter  Assn  .  1219  »H.th  n  in  -eon..  l.rl.  k  and  steel.  J. 

FtKlro  St.,  2  story  and  basement,  "  i*'  i  m  *  ^ 

Siiu'li  and  2nd  Sts  to  M.  E.  MIeh..  Kliisoford  (mail  Iron  Mi>untainl  — 

rein -eon,,  ^  it^  Andrews’  FI  $180-  SCHtUH-S  —  Election  Jan.  2*'i.  $ri(Ml.oiMt 

.Marvin,  Andnws  Fl.,  $isi,  sch.M.Is,  and 

9;,:,  Franrlsro — TEMFl.E — Con-  *1*^*1  school  addition,  for  Rreitunc  Tw  p  ltd 

“•"f-  „nmd  cTil^St  and  A  •  •'  H"lh.  secy..  F  E  and  <5  F 

itVvd  rein  >n  . 

jli„1.4.nald  &  Kahn,  130  MontRomery  St..  —  Mt’SIC  —  Illinois 

iiu»i.urs HOTEI., .T  11  'Vesleyan  I’nivcrsity  plans  new  music 

V  ‘  i' "  4 ’sto?v  an  "basement.  78  x  200  ft.,  huildiiiK  on  campus  $150,000.  EnRineer 

>est.  4  Story  KO  I  .  •  .  Halev  Sts  ond  architect  not  selected. 

'"'"’■'ir  Co  325  W^st  Vlcto^^^^^  t  hleaxo  — FHAKMACY  — Schmidt, 

to  C.H  ‘^.xV.ted  Ivt-  31  t  .  Gardner  &  .Martin,  ar.hts,  104  .S.aith  Michl- 


Jl. ',11.000. 

Ont..  Kldxew 

Mausobums 


000,  both  n'in.-con.,  brick  and  steel.  j.  HIHS  K$:<'EI\$:i> 

Wildermuth,  (!ary,  areht.  N.  Y.,  Itn.vslde  ( Ind.  Sta.  FlushitiRl  — 

.Mich..  KliiRNfonl  (mail  Iron  Miviintainl —  Si'lItHH. — \V.  H.  (lomis'rt.  supt  schools  . 
SCIKHlI.S  —  Election  Jan.  20.  $(i00.oo0  Flathush  Ave.  extension  and  Concord  St., 

bonds  2  brick  and  tile  Rrade  schisils,  and  llriMiklyn,  Jan.  0,  F.  S.  41,  3.Mh  .Xve-  frioii 
hiRh  school  addition,  for  Itreitunc  Tw  p  ltd  214th  FI.  to  214th  latne,  here,  for  Hd  Eilin  . 
Educ.,  ,1.  Roth,  secy.,  F.  E.  ami  (■  F  5oo  Fark  .Avi-,.  New  York  ('lly,  fri>m  .\l  F. 

Farmelee.  Iron  Mountain,  arehts.  Noted  Kelly.  33  old  Rway.,  New  York  citv, 

l*e<'.  10  $2;*S.S40  ;  heatiiiR.  from  .Mmirall  &  Co..  1 

HI..  ItlooniliiKton  —  MCSIC  —  Illinois  Mominick  St.,  New  York  City,  $3.'i.2So. 
\Yesleyan  Cniversity  jdans  new  music  Noted  !»<•<•.  24. 

biiilditiK  on  campus.  $150,000.  EnRineer  I*«..  I’hilu. — SCHOOI., —  Rd  Ibluc..  J.  1» 
and  architect  not  selected.  ('ass«'ll.  suj>t.  buihlitiR.s,  4  story  and  base- 

ill..  (  hlcHRo  —  FHAKMACY  —  Schmidt,  inent,  fi.'>  x  Iti'.i  ft.,  rein  -con"  and  brick, 
(larduer  &  Martin,  arehts,  I04  South  Michl-  plain  foundation,  SiiriiiR  tlarden  St.  west 
Ran  .Ave.,  takes  bids  about  Fib.  10,  of  13th  St.,  Reiieral  contract,  from  AY 
Fharmai  y  RuildiiiR,  715  South  A\  ood  St  .  latnRhorne.  lo  South  l  .sth  St..  $4fi5.7.'<7  ; 

for  I’niversity  of  Illinois,  c  o  A.  AVhite,  electrical  work,  from  \Valk*'r  A  Ke|ilcr,  531 

Crbana,  Ill.  $400,000  ('hestnut  St.,  $15,!P.*3;  and  heatlnR,  from 

AVIs.,  Kaclne  —  SCHOOIj  —  St.  Edwards  Fhila.  FipinR  &  EnR.  t'o.,  IfiOa  ItiH-kland  St  , 
ConRreRation.  1330  drove  Ave.,  had  plans  $27,500. 

_ MAFSOI-ECM _ Canada  prepared  by  J.  M.  Matson.  Raker  RIU  ,  and  II.  C.,  AVash.  —  Hldll  S(M10<)1., —  Hist. 

ltd  ‘  Metronolitan  RldR.,  takes  bids  2  story  and  basement,  69  x  Comrs..  District  RldR..  Jan.  5,  John  |{. 

.ouiiooieoni  c'lit  stone,  to  ^27  ft.,  brick  and  tile  school.  $150,000.  Francis  Junior  lllRh  SehiHil,  from  C.  11. 


vue.  apartmf.NT  _  Deer  it  -  rein. -con.  ana  ortcK  monas-  ana  basement,  rein. -con.,  brick  ana  steel, 

tint.,  Toro  r>eer  Park  Crescent  and  tery.  $1,000,000.  plain  foundation,  Puritan  Ave,  from  A.  AA’. 

rve^'w’  e^neral  contract  3  storv  ^  Okla..  Shawnee  —  DORMITORY Okla-  Kutche  Co.,  333  State  St  .  $123,760;  heat- 

T’  “."nd  K'i  5'*";  5S’k.k^S"siVi!; 

i-ark  to  J  V  Gray  andTarchltetd  l^^^tJ^Vecte^^  KnRlneer  CONTRACTS  AATARDRD 

tion  Life  RldR.  Arehts.  est.  jjoo.o  m.  Calif..  .Arcadia  —  SCIIOOUS  —  Defeated  Conn..  Stamford— SCIUKII., — (’ity.  C.  H. 

_ — — — — •  $155,000  bonds,  2  Rrade  schools,  Arcadia  Martin,  chn.  Si'hisil  Com..  2  story  .and  base- 

,  I  School  Dist.  Noted  Dec.  3.  ment,  brick  and  steel,  AA'isidland  Ave..  to 

DilJIrlintrc _ l^nilCRtlOnRI.  (’allf.,  KurIc  Knek  (hr.  1.as  .Anseles)— '  M.  A.  denove.se,  70  Davenport  St.,  $193,878. 

DU1IUI11K»  1-iUUA.anwiiai,  —CHURCH— First  Church  of  Christ  Scien-  Noted  Dec.  31. 

Rplisnnim  haviiiR  jilans  prepared  by  (1.  A.  I*a.,  I’hlla.  -SCHOOI^ — I.lncoln  Frepara- 

Howard.  Jr.  Storv  Rldir..  l.oa  Ansreles.  1  torv  S<-hool.  536  IMne  St..  3  storv  and  liasi'- 
-  story.  100  X  150  x  150  ft.,  rein. -con.  church,  ment.  40  x  13tt  ft.,  brick  and  steel  plain 

PROl'OSEII  AVORK  Calif..  Kaxle  Rack  (br.  I^os  AnReles) —  foundation,  717  Spruce  St.,  to  AA’.  Gilchrist, 

Conn  Bristol _ NURSES  H(4ME  —  T.  G.  HIGH  SCHtXH., — Rd.  Educ.,  I.rf)8  AnReles,  5310  OsaRe  St. 

Treadway  chn  buildinR  com.,  Oakland  St.,  havlnR  plans  prepared  by  C.  M.  AA'inslow’,  Fa..  I’lttsbiirRh  —  HIGH  S('HOOL  — 

Ilians  addition  to  hospital  as  nurses  home,  "'’an  Nuys  RldR.,  2  story.  64  x  270  ft.  with  Roman  Catholic  Diocese  of  FlttshurRh,  c'o 
tpvn'oon  incl  eouiument.  20  x  45  ft.  winR  administration  buildinR,  11.  C.  Royle,  pastor,  5th  Ave.  and  CralR  St  , 

*  t'oiin  New  Haven _ ART  SCHOOL —  88  x  140  ft.  auditorium,  1  story,  62  x  120  ft.  Roys  lliRh  Schisd,  4  story  and  basement, 

Yale  Art  School  Yale  University,  had  plans  with  35  x  120  ft.  winR  domestic  science  IrreRuIar  shais-d,  5th  Ave.  and  Roundary 

iir.im'red  bv  EtlRerton  Swartout.  18  AA’est  buildinR,  1  story,  100  x  150  ft.  Rymnasium,  St.,  to  H.  Russe  Co.,  Main  and  AVabash 
t4ih  St  New  A'ork  Citv  stone  art  school,  and  62  x  110  ft.  shop.  etc.,  here.  $345,000.  Sts.  Arehts.  eat.  $500,000.  Noted  Aur  27. 
Chanel  St*  $2  000  000.  ‘  Calif.,  El  SeRundo— SCHOOI^— Rd.  Educ.,  MIeh..  lletrolt  —  SCHODIJl  —  Rd.  Educ.. 

y,-  Y  'Jamaica — SCHOOL — Rd.  Educ.,  El  SeRundo,  election  Jan.  15,  $500,000  bonds.  1354  Rway.  Ave.,  3  story  and  basement,  82 
500  Farit  Ave.  New  York  Citv.  havlnR  purchase  site  and  build  new  hiRh  school  x  185  ft.,  rein. -con.,  brick  and  steel  hiRh 
elans  nrenared  bv  AA*.  H.  Gomivert,  enRr.  buildinRs.  A.  AV.  Rea  &  C.  E.  GarstanR,  school  addition,  plain  foundation,  Owen 

Lid  archt.  Flatbush  Ave.  extension  and  Trust  &  SavinRs  RldR.,  I>os  AnReles,  arehts.  Ave.,  to  R.  F.  Hill,  408  AVest  Fort  St.,  $25ti,- 

Concord  St..  Brooklyn,  F.  S.  117,  3  story,  Calif.,  HollUter  —  HIGH  SCHOOL  —  857.  heatinR  equipment,  etc.,  to  IlarriRan  A 

Ho  X  155  ft  brick,  steel  and  stone,  plain  Hollister  HiRh  Si-hool  Dist.  plans  election  Keid  Co.,  1705  1st  St.,  $51,895;  also  2 
foundation  l'43rd  St.  and  85th  Ave.,  here.  $150,000  or  more  bonds.  hiRh  school.  AV.  H.  story  and  basement,  rein. -con.,  brick  and 
«45(i  (100  ’  AA’eeks,  369  Pine  St.,  San  Francisco,  archt.  steel,  plain  foundation,  VisRer  Ave.,  to  M. 

N.’  Y.'  New  York — GYMNASIUM — New  Calif..  Los  AnReles  —  CHURCH  —  A.  Mahoney,  Fenobsi-ot  RldR.,  $119.30(i, 

York  University,  University  Ave.  plans  Christian  Church,  Pic<)  Blvd.,  havlnR  plans  heatinR.  etc.,  to  J.  AA’’.  Fartlan,  13900  Al- 
brick  steel  and  stone  plain  foundation,  prepared  by  H.  Cross,  Merchants  Natl.  Konquin  Ave.,  $44,188.  Grand  total  $466,- 
Universlty  and  Burnside  Aves.  $500,000.  Bank  BldR.,  1  story,  60  x  150  ft.,  stucco  240.  Noted  Jan.  7. 

Private  plans  and  rein  -con.,  Pico  Blvd.  and  ArlinRton  M'rh..  KrorM— SCHOOT^Bd.  Educ.,  L. 

X  Y'  Pelham  (Ind  br.  New  Y'ork)  —  Ave.  $150,000.  Salllotte,  secy.,  2  story  and  ba.sement,  rein  - 

SCh'oo’l — Bd.  Educ.  soon  takes  bids  2  Calif..  San  Franriaro — HIGH  SCHOOL —  <’nn.,  brick  and  steel,  plain  foundation,  to 


steel  and  stone  plain  foundation,  Rockaway  BldR.,  Fresno,  arehts.  *V>^***f-.'V*  t — 

Rlvd.  and  Peconic  Ave  ,  here.  $3,000,000.  Ont.,  Stratford  —  SCHOOL  —  Bd.  Educ..  SGHOOI.,— Rd  Educ.,  3  storv,  100  x  200  ft., 
1*0..  Altoona— ^Hl’RCH — Second  United  plans  3  story  and  basement,  Rrade  and  CT  "•'ick  and  steel,  plain  foundation, 

Rrethern  Church,  c/o  O.  R.  Strayer,  pastor,  technical  school,  rein. -con.,  brick  and  steel,  Martin  Krriusniann 

217  5th  Ave.,  takes  bids  probably  In  April,  plain  foundation,  here.  $240,000.  EnRineer  J,  Emtt  Jefferson  Ave.,  Detroit,  $2jj,- 

2  story  and  basement,  90  x  120  ft.  church,  and  architect  not  selected.  9»0.  Noted  Dec.  24. 

5th  Ave.  $150,000.  J.  C.  Fulton  &  Sons,  Ont.,  Toronto — CHURCH — Corpus  Christ!  — 

Unlontown,  arehts.  Roman  Catholic  Church.  Queen  St.  and  1-1  1  1  rx  <  mt  « 

t).,  Cincinnati  —  COLLEGE  —  Eclectic  Lockwood  Rd..  havlnR  plans  prepari-d  bv  r  ©flCrjll  (xOVCrillllCnt  WorK 
Medical  ColleRe.  630  AVest  6th  St..  havinR  J.  G.  Morton.  61  Dixon  Ave..  1  and  2  story  m  vxx/ v  ttuiiv 

plans  prepared  by  S.  S.  and  G.  H.  Godley,  and  basement,  rein. -con.,  steel,  brick  and 

Southern  Ry.  BldR.,  4  story  and  basement,  stone,  plain  foundation.  $160,000.  PROPOSED  WORK 

rein, -con.  and  brick,  plain  foundation,  Lin-  Ont.,  AYlndsor —  SCHOOL —  Bd.  Educ.  A’n..  Norfolk  —  BridRe  —  U.  S.  EnRineer 
coin  Ave.  $200,000.  havlne  plans  prepared  by  Cameron  &  Rais-  Office,  rejected  bids  Dec.  16.  steel  swlnR, 

t>..  Cleveland — SCHOOL — Bd.  Educ.,  F.  ton.  AVindsor,  3  story  and  basement,  con-  draw  span  bridRe.  Noted  Nov.  19. 

J.  HoRan,  dir.,  havinR  preliminary  plans  crete,  brick,  stone  and  steel,  plain  founda- 

prepared  by  G.  M.  Hopkinson,  Auditorium-  tion,  Tecumseh  Rd.  $300,000.  BIDS  DESIRED 

GaruRe  BldR.,  2  story,  concrete,  brick  and  St.  Geonc — Steel  Bodies — Jan.  25. 

.‘iteel,  Fleet  Ave.  and  Independence  Rd.  uius  uesikeu  j,y  Supt.  LiRhthouses.  11  steel  bodies  for 

$250,000.  0„  Newton  Fnlls — SCHOOL — Jan.  30,  gas  buoys  with  skeleton  lantern  tower.  2 

<>..  Cleveland — SCHOOI.< — Bd.  Educ.,  P.  Bd.  Educ.,  H.  E.  AVoIcott,  elk.,  Youngstown,  bodies  to  be  9  ft.  diam.,  38  ft.  long,  and  9 

Hogen.  dir.,  having  sketches  made  by  2  story,  brick,  steel  and  concrete  school,  bodies  8  ft.  diam.,  20  ft.  long. 

G  M.  Hopkinson,  Auditorium-Oarage  Bldg.,  here.  $150,000.  Miller  &  Son,  12  West  N,  C.,  Charlotte  —  Post  Ofllce  —  Jan.  22, 

5  story  and  basement,  96  x  218  ft.,  concrete,  Madison  St.,  Youngstown,  arehts.  by  Treas.  Dept,  at  office  .Supervising 

brick  and  steel,  AA’est  45th  St.  and  Ira  Ave.  Tex.,  Ft.  Worth — SCH()OL— W.  G.  Clark-  Architect.  Wash.,  D.  C.,  alterations  at  U.  ft. 
I'iSO.OOO.  son  &  Co.,  arehts.,  Ist  Natl.  Bank  Bldg.,  Post  office,  here. 

See  proposal  advertisements  on  page  131,  Advertising  Section. 


Federal  Government  Work 

PROPOSED  WORK 

A’n.,  Norfolk  —  Bridge  —  U.  S.  Engineer 


BIDS  DESIRED 

N.  Y.,  St.  George — Steel  Bodies— Jan.  25. 
by  Supt.  Lighthouses.  11  steel  bodies  for 
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ral  •  ;ovfrnm«-nt  Work  (Cuntinuod) 

Fl».,  4Hrki»«n vlllr— Stor«-hou!w*,  etr. — Kt*b 
B,  by  I'.  S.  KiiKinoer  Ottli-*!,  Htorehoust*  and 
road;  adv.  K.  N.-ll.  Jan.  14. 

Ky..  I.oiiiMvIllr  Metal  Work — Feb.  11,  by 
1’.  S.  KiiKlneiT  OHlce,  metal  work  for 
t'hiiiiolne  and  lt<-artra|)  Weirs,  adv.  K. 
N.-K.  Jan.  14. 

Idaho  and  Oreiron— Iladial  Gates,  etc. — 
Feb.  1 ».  by  Ltureau  of  Keelainatiun,  Denver, 
«'oUi.,  ir>  radial  Rates  and  15  motor  driven 
Kate  hoists  for  American  Falls  Dam. 
Minidoka  Project,  and  6  radial  Rates  and  6 
double  drum  hoists  for  McKay  Dam.  Uma¬ 
tilla  Project.  Dre.  K.  Mead.  comr. ;  adv. 
K.  N.-lt.  Jan.  14. 

Arl«.,  Prescott — Post  Otllce — Feb.  1,  by 
Treas  Dej>t.  at  office  Suia-rvisinR  Archt., 
Wash.,  D.  C.,  constructliiR  |)08t  office,  here. 

4'allf.,  Kiireka—Itadlo  Tower-  Si>ec.  51 B1 
— Feb.  111.  l)y  Hureau  Yards  &  Dm'ks.  Navy 
Dept.,  Wash.,  1>.  125  ft.,  steel  and  con- 

(■rete  radio  tower,  at  Naval  Radio  Station, 
here.  Noted  l)ec.  10. 

RIDS  RKf'KIVKD 

D.  tVanh. — HrIdRe — ArlinRton  Memo¬ 

rial  ItrldRe  Comn.,  C.  t).  Sherrill,  executive 
oflicer.  Navy  RldR.,  piers  and  abutments 
of  ArlinRton  Memorial  bridRe  over  I’otomac 
River,  from  H.  P.  Converse,  IBl  Devonshire 
St.,  Hoston,  Mass.,  cofferdam  construction 
$1,299,000  (550  days)  ;  from  Rhinehart 

l>ennis  Co.,  ('harlottesvllle,  Va..  open  coffer¬ 
dam  $1,792,439  (550  days)  ;  and  from  Dravo 
ContR.  Co.,  Neville  Island,  PittshurRh,  Pa. 
caisson  method  $1,797,500  (680  days). 

Noted  Nov.  26. 

Oa.,  Atlanta  —  Sewer  -  U  S  Veterans 
Bureau,  ArlinRton  BldR.,  Wash.,  I).  C..  Jan. 
5,  sewer  line  at  IT.  S.  Veterans  Hospital, 
here,  from  Danders  PlumblnR  &  lleatinR 
Co..  138  KdRewood  Rd.,  $7,366  (118  days). 
Noted  Dec.  17. 

•Ala..  Mobile — Wharf,  etc. — Treas.  Dept., 
at  otllce  SupervIslnR  Archt.,  Wash.,  D.  C.. 
creosoted  pile  wharf  and  RanRway  for 
U.  S.  (Juarantine  Station.  (San  Island), 
here  from  Jett-CJuIll  Constr.  Co.,  Mobile, 
$21,575.  Noted  Dec.  31. 

III.,  PhlcaRo- -PlumblnR — Treas.  D<‘pt-.  at 
otllce  Sup«‘rvislnR  Archt.,  Wash..  D.  C..  Jan. 
4.  reiiewinR  plumblnR,  pipes,  etc.,  at  post 
off  ce.  here,  from  S.  Kersten,  554  West 
Jackson  Blvd.,  $10,442.  Noted  Dec.  17. 

WIs..  Janesville  —  Post  Office  —  Treas. 
iH'Pt..  at  office  SuiiervisInR  .Xrcht.,  Wash., 
D.  remodelinR  and  enlarRiiiR  U.  S.  Post 
I  >t1'c«‘.  here,  from  W.  D.  Dovell,  1415  8th 
St  S.  K.,  Minneapolis,  Minn.,  $21,485. 
.Noted  D.<-  17 

CONTRACTS  AW.ARDKD 

I).  C..  Wash. — BarRes — Inland  Water¬ 

ways  Corp..  1016  Munitions  BldR.,  10  steel 
barRes,  each  2.000  ton  capacity,  use  on 
.Mississippi  River,  to  Dravo  Contg.  Co.. 
Neville  Island,  PittsburRh.  Pa.  Noted 
Dec.  3. 

4Ja..  Savannah  RemodelinR  —  Treas. 
iH'pt.  at  ollice  SupervisiiiR  Archt.,  Wash., 
I>  C..  remodelinR  U.  S.  Marine  Hospital, 
here,  to  T.  R.  Worrell,  101  F.ast  40th  St., 
$.5,600.  Noted  Jan.  7. 

Miss.,  \  leksInirR  — Hull  -U.  S.  Kngineer 
Dltice,  steel  hull  for  concrete  mixiiiR  plant 
and  steel  man«‘Uver  Isiat  hull,  to  Howard 
Shii>  Yards  fc  Doi'k  t'o.,  Jeffersonville,  Ind., 
$19,743  and  $11,437  res|>ectlvely.  Noted 
IVc.  3. 

I.a.,  Shreveport  —  RemodelinR  —  Treas. 
Dept.,  at  otlii-e  Supervising  Architect, 
Wash.,  D.  extendinR  and  remodelinR 

post  office,  h<‘re.  to  W.  D.  Dovell.  141.5 
Sth  St.  S.  K.,  MInneatsdis.  Minn.,  $24,250. 
Noted  IVc.  3. 

K.V.,  I.oiilsvlllr — Metal  Work — I^.  S.  Kn- 
Rineer  tXllce,  metal  work  for  NavlRable 
Pass  of  Dam  52,  Ohio  River,  Liot  A,  to  C. 
lleRewald  &  Co.,  New  Albany,  Ind  .  $16.- 
990  ;  Is>t  B,  to  Owensboro  Fdry.  Co..  Owens¬ 
boro.  Ky..  $7,840  ;  l.iot  C,  to  ,1.  and  J.  B. 
Milholla'nd  Co..  714  5th  .\ve.,  I’ittsburRh, 
Pa,,  $3,900  ;  Dots  11  and  K.  to  Amer.  Car  & 
Fdry.  Jeffersonville.  Ind.,  $14,520  and 

$39,816  resiM'ct Ively.  Grand  total  $83,066. 
Noted  D»‘c.  3. 

Calif.,  I. ns  .\nReles— -Post  Office,  etc. — 
Treas.  De|>t.  at  office  Su|H‘rvisinR  ..\rcht.. 
Wash.,  D.  C..  remodelinR  tsist  office,  court¬ 
house,  and  custom  house,  here,  to  HoURhton 
*  .\nderson,  143  Rose  St..  $6,354.  Noted 
Dec.  3 

T.  II..  Honnlnlii  -  DredKitiR — V.  S.  Kn- 
Rlneer  Ollice,  dredginR  in  Honolulu  Harbor, 
to  Hawaiian  DredglnR  Co.,  Dtd..  Honululu, 
$21,850  Noted  Oct.  29. 

T.  ID.  Pearl  Harbor — Fences  and  Gates — 
SiM-c,  5147 — Bureau  Yards  &  Docks,  Navy 
Dept.,  Wash..  D.  C.,  fences  and  Rates,  at 
.Naval  Operating  Base.  here,  to  J.  I...  Young 
Kng.  Co.,  Dtd.,  Honolulu,  $10,000  (150 

days).  Noted  l»ec.  10. 


Unclassified 


PKDPDSKD  WORK 

Kerry  Terminal — l.-nMK  Island  Cit.v,  N.  Y. 
—  Dept.  Plants  &  Structures.  .Municipal 
Bldg..  New  York  City.  makiiiR  plans  ferry 
terminal  between  6th  and  7th  Sts.,  here. 
$5l).))(lll. 

Waterfront  Development — Miami,  Kla. — 

Flection  Feh.  >0,  $l,5ll)),tl00  bonds,  develop- 
liiR  waterfront. 

I.lRhtinR  System — Peoria,  III. —  Bd.  Istcal 
Impvts.,  C.  F.  Barston,  jires.,  takes  bids  in 
•  arl.v  spring  2  mi.  ornamental  lighting  sys¬ 
tem  on  Knoxville  Ave.  from  .Main  St.  to 
Maywood  Ave.  $25,(ii»().  W.  K.  Buckes, 
City  Hall,  engr. 

Transmission  Dine  ^  Wisconsin  • —  Mil¬ 
waukee  Klectric  Ry.  Dight  Co.,  Pub. 
Serv.  Hldg.,  Milwaukee,  plans  2(H)  mi.  trans¬ 
mission  line  in  Id  counties  In  s<iuthern  Wis¬ 
consin.  G.  G.  I’ost,  c/o  owner,  engr. 

Grain  Klrvator — Ponea  City,  4>kla. — S«-e 
“Hulldings — Industrial." 

Hydro- Klertrir  Development  —  Oroville, 
Calif. — Hamnion  Kng.  Co.,  Insurance  FIxch. 
Hldg.,  San  Francisco,  making  preliminary 
plans  generating  electricity  in  connection 
with  Oroville- Wyandotte  Irrigation  Dlst., 
taking  waters  from  south  fork  Feather 
River  and  Dry  Creek  In  Butte  Co..  Incl. 
developing  75,928  hp.,  or  alternate  69,179 
hp.  $4,000,900.  S.  J.  Norris.  Oroville, 
engr. 

Swimming  Pool — Petaluma,  Calif. — City 
l>lans  election  $65,000  bonds,  swimming 
IHiol. 
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CONTRACTS  AWARDKIt 
Kntranee,  etc. — New  York.  N. 
TransiHirtatlon,  J.  H.  Delaney, 

Itifayette  St.,  additional  entrance  . 
at  Burnside  Ave.  Station,  Ay 
"FA,”  to  N.  A.  Delser,  280  Sfadi- 
$5,350.  .Noted  Jan.  7. 

Stairway — New  Y'ork,  N.  Y. — Bil 
portatlon,  J.  H.  Delaney,  chn..  49  I, 

St.,  additional  stairway.  86th  St 
Manhattan- Bronx  Rapid  Transit  k  it 
Pattern  &  Wilson,  6011  12th  Ave  Dr  .ik'ivn 
$21,967.  Noted  Jan.  7. 

Subway — New  York,  N.  Y. — Bd  Tran* 
portatlon,  J.  H.  Delaney,  chn.,  49  i  ifay 
ette  St.,  subway  Sect.  2.  Route  to:;  ai„nJ 
and  under  8th  Ave.  from  West  IStli  t.,  ••hik 
Sts.,  to  G.  H.  Flinn,  17  Mattery  PI,  }.,  n"" 
608.  This  corrects  reisirt  In  Jan  T  i.s.^uy 
Revetment  —  Milwaukee,  WU.  —  Harbor 
Comn.,  F.  Hrunckiieii,  se*'y..  City  Hall 
anchor  pile  reinforcing  approximati-j\  i  .17- 
lin.ft.  revetment  on  Jones  Island,  to  .s'  M 
Selsel  Co..  160  Ogden  ,\ve.,  about  $.,•>  7->' 
Noted  Nov.  26.  '  ‘ 

Chimney — Houston,  Tex. — Gulf  Refniinir 
Co.,  Frick  Annex,  Pittsburgh.  Pa..  Remrai 
contract  250  ft.  brick,  chimney,  here  to 
Rust  Fng.  Co.,  3rd  Ave.  and  Ross  St  .  IMtts- 
burgh.  Pa.  Fngrs.  est.  $25. 000. 

Chimney — Houston,  Tex. — Hunibolt  Oil 
Co.,  250  ft.  rein. -con.  chimney,  to  Ru.si  Kne 
Co.,  3rd  Ave.  and  Ross  St..  PittsburRh  I’a 
Fngrs.  est.  $25,000. 

Transit  Shed — San  IVdro,  Calif.,— llarls.r 
Comn.,  1017  South  Figueroa  St  Uw 
Angeles.  120  x  1000  ft.  steel  and  corrugated 
Iron  transit  shed.  Berth  30,  to  Dvmh 
Constr.  Co.,  Central  Bldg,  Dos  Angeles 
$91,326.  Noted  Dec.  3. 


Kleetrle  System — Fonthlll,  Ont. — Village 
plans  electric  distribution  system,  trans¬ 
formers,  etc.  $25,000.  A.  M.  Clark,  elk. 

Wharves — Toronto,  Ont. — Toronto  Har¬ 
bor  Comn.  plans  moving  and  rebuilding 
wharves,  incl.  main  wharf,  structure  and 
shed.  $18,000  and  $20,000  respectlvaly ; 
Wards  Island  Wharf.  $7,000,  Centre  Island 
Wharf  $16,750,  Manitou  Wharf  $2,250,  and 
I^akeslde  Horne  Wharf  $200.  F.  D.  Cousins, 
Harbor  Comn.  Bldg.,  engr. 

KIDS  DKSIRFD 

Subway — New  Y’ork,  N.  Y’. — Jan.  22,  by 
J.  H.  Delaney,  dm.  Bd.  Transportation,  49 
Dafayette  St.,  subway.  Sect.  5,  Route  102. 
along  and  under  8tb  Ave.  from  West  48th 
to  58th  Sts.,  ind.  spurs  under  private 
property  from  West  52nd  to  54th  Sts. 

Swimming  Pool — Dover.  N.  J. — Jan.  28. 
by  Rd.  Directors  Morris  Co.  Holding  Corp., 
Arrtiw  Hldg.,  J.  C.  Bennett,  mgr.,  grading, 
concrete  work,  etc.  In  connection  with  con¬ 
struction  swimming  imbl  and  lake  at 
C'olonial  I.iake  Amusement  Park.  here.  R. 
Sharp.  Baker  Bldg.,  engr.  ;  adv.  F.  N.-R. 
Jan.  14. 

Turbo  Generator  —  Greenwood.  Miss.  — 
Jan.  18.  by  P.  R.  Dennis,  secy.  Dight  & 
Water  t'omn..  turbo  generator  with  con¬ 
denser,  accessories  and  api)lirtenance8. 

Police  and  Fire  Alarm  Systems  —  Mil¬ 
waukee,  YVIs.— Jan.  22,  by  Central  Bd.  Pur¬ 
chases,  J.  W.  Nicholson,  ch.  buyer,  75  com¬ 
bination  tlre-poIice  posts  and  one  3  ])ositinn 
telephone  switchboard.  To  exceed  $5,000. 

Heating,  etc. — Oshkasli,  YVIs.— Jan.  25. 
Bd.  Industrial  Fduc.,  H.  Schriber,  pres., 
heating,  plumbing  and  electrical  work  for 
2  story  and  basement  vwatlonal  school  and 
recreation  building.  $300,000.  Auler  & 
Jens«‘n.  F.  R.  A.  Hldg.,  archts.  N«>ted  Oct. 

1  under  "Buildings  —  Fducational,  Re¬ 
ligious." 

Swimming  l*ool  —  Ylason  (Tty,  la.  —  See 
"Buildings— Commercial." 

Transmission  Dines  —  .Yrkansas  —  See 
"Contracts  Awarded." 

BIDS  RKCKIYKD 

Snhwa.v — I<ong  Island  City,  N.  Y. — Bd. 
Transisirtatlon,  J.  H.  Delaney,  chn.,  49 
I.jifayette  St.,  New  York  City,  subway  Sect 
6-F-D  Route  8.  under  and  along  Wyckoff 
Ave.  from  Halsey  St.  to  Cooi>er  Ave..  here, 
from  Oakdale  Constr.  Co.,  169  Wyckoff 
Ave.,  Rrix>klyn.  (unofficial)  $1,345,778. 
Noted  Dec.  31. 

Fill — Phlla.,  Pa. — Dept.  Pub.  Wks.,  Bu¬ 
reau  of  Fngineering,  Jan.  5,  180.000  cu.yd. 
nil  uiion  city  owned  proiierty.  Broad  and 
Pattison  Sts.,  from  Hichards-Ketly  Co.,  Inc., 
349  North  57th  St.,  at  $0.74  per  cu.yd.,  total 
$133,200. 

YI'harf  Sheds  —  San  Franrisco,  CalK.  — 

State  Bd.  Harbor  Comn.,  Ferry  Bldg.,  Dec. 
31,  two  1  story,  timber  and  concrete  sheds, 
from  D.  Nordstrom.  4146  Fmerald  St.,  Oak¬ 
land.  $142,765.  Noted  Dec-  17. 


Gas  Container  —  Gnelph,  Ont.  —  Digh' 
Comn.,  gas  container,  to  Horton  Steel  \Vk, 
Bridgeburg,  $70,000. 

YY’hnrf — Midland,  Ont. — Dept.  Pub  Wk.s 
Parliament  Bldg.,  Ottawa,  concrete  anti 
timber  wharf  and  dredging  in  harbor,  here, 
to  MacDonald  Fng.  Co.,  Dtd..  C.  P  |{’ 
Bldg.,  Toronto,  $92,787.  Fngrs.  est.  $95, 000 
Noted  Oct.  29. 

Stadium — Toronto,  Ont. — Toronto  Base¬ 
ball  &  Athletic  Club,  Royal  Alexander 
Theatre,  King  St.  W.,  general  contract 
stadium,  to  Russell  Constr.  Co.  I,td..  Har¬ 
bor  Comn.  Bldg.  ;  concrete  piles,  to  Ray¬ 
mond  Concrete  Pile  Co.,  New  Hirks  Bldg , 
Montreal,  Que. ;  and  structural  steel,  to  Do¬ 
minion  Bridge  Co.,  Reford  Bldg.,  and  Mc¬ 
Gregor  &  McIntyre.  Shaw  St.  Fngrs  e.st 
$390,000. 


Materials 


BIDS  DKSIRKD 

Dime — Dong  Island  City,  N.  Y. — Jan  19. 
by  M.  E.  (’onnolly,  pres.  Quens  lloro. 
(Jueens  Subway  Bldg.,  1,000  tons  lime  to 
various  distmsal  plants. 

Concrete.  Sand,  etc.— New  York,  N.  Y. — 
Jan.  19.  by  H.  Bruckner,  pres.  Bronx  Boro. 
Crotona  Park,  3rd  and  Temont  Aves.,  1.500 
cu.yd.  concrete  and  paving  sand  ;  7.000  cu 
yd.  binder  stone  ;  10,000  cu.yd.  asphalt  sand. 
4,000  cu.yd.  li  In.  waterbound  macadam 
stone  ;  2,000  cu.yd.  }  In.  broken  stone  ;  8(t0,- 
000  gal.  bituminous  road  surfacing  mate¬ 
rial,  asphalt  road  oil  for  cold  application, 
125,000  gal.  tar;  250,000  gal.  bituminou.<i 
road  surfacing  material  for  cold  applica¬ 
tion.  10,000  cu.yd.  sand  grits ;  1,200  tons 
asphaltic  cement ;  5,000  bags  cement,  and 
900  tons  inorganic  dust. 

Pipe.  etc. — New  York,  N.  V. — Jan.  21.  by 
P.  J.  DooUng,  comr.  Purchase,  Municipal 
Bldg.,  pipe,  pli)e  tittings,  etc.,  for  various 
departments. 

Cement — Minnesota — Jan.  21.  by  C.  M 
Babc<K-k,  comr.  Highways,  St.  Paul,  approxi¬ 
mately  600,000  bbl.  Portland  cement  for 
highway  construction,  for  State  Hy.  Dejit . 
St.  Paul.  Noted  Sept.  17. 

BIDS  RKCKIY’ED 

Inorganic  Dust,  etc. — New  Y’ork,  N.  Y. — 

J.  Miller,  pres.  Manhattan  Boro,  Municipal 
Bldg.,  Jan.  5,  4,000  tons  inorganic  dust, 
from  DImestone  Products  Co.,  17  We.sl 
42nd  St..  $19,880;  20,000  cu.yd.  asphalt 

sand,  from  Z.  Mahoney,  567  46th  St..  Brook¬ 
lyn,  $20,600  ;  700,000  ^1.  asphaltic  cement, 
from  Standard  011  (-0.  of  New  Y'ork.  26 
Bway.,  $46,690;  and  10,000  cu.yd.  I  *•' 
hinder  stone,  from  New  Y'ork  Trap  Rock 
Corp.,  101  Park  Ave.,  $19,300.  Noted 
Dec.  31. 

CONTRACTS  AYVARDRD 

Road  Material  — •  Trenton,  N.  J. — Fr«*e- 
holders  Mercer  Co.,  50,000  gal.  tar  (cold 
patch)  road  repair  material,  to  T.  Tobi-sh. 
Mechanic  Bldg.,  $9,200.  Not^  Dec.  31 


See  proposal  advertisements  on  page  IS  I,  Advertising  Section. 
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CONSTTRUCnON  NEWS 


Some  of  the  Week’s  Large  Projects 


Among  the  announcements  for 
.  the  current  week  of  proposals, 
bids  desired  and  received  and  con¬ 
tracts  awarded,  are  the  following 
big  jobs : 


Propoged  W  ork 

St-wers,  Detroit,  Mich.,  Dept.  Pub. 
Wks.  plans  sewers  in  newly  annexed 
territory,  total,  $24,140,000. 

Kailway,  Missouri,  St.  Louis-San 
Franci.sco  R.R-  Co.  making  preliminary 
plan.s  for  174  miles  and  equipment, 
total.  $21,000,000. 

Railway,  Missouri,  Wabash  R.R.  Co. 
making  plans  for  improvement  and 
equipment,  total,  $10y500,000. 

Hotel,  Ft.  Lauderdale,  Fla.,  U.  S. 
Realty  Co.  having  preliminary  plans 
prepared,  $6,000,000. 

Sewers,  Los  Angeles.  Calif.,  Los 
Angeles  Co.'  Sanitation  Di.st.  plans 
bond  election,  $4,400,000. 

Roads,  Texas,  Edinburg-Hidalgo  Co. 


making  plans  for  gravel  and  hard  sur¬ 
facing  214  mi.,  $3,.')00,000. 

Railway,  Missouri,  St.  Louis-South- 
western  R.R.  Co.  making  preliminary 
plans  for  tracks  and  improvements, 
total,  $3,450,000. 

Warehouse,  St.  Louis,  Mo.,  Butler 
Building  Co.  making  preliminary  plans, 
$3,000,000. 

Market,  Providence,  R.  1.,  R.  T.  J. 
Hill  Pierce,  Inc.,  preparing  plans, 
$2,500,000. 

Sewers,  Atlanta,  Ga.,  plans  bond 
election,  $2,000,000. 

Schools.  Atlanta,  Ga.,  plans  bond 
election,  $2,000,000. 

Cement  plant,  Buffalo,  N.  Y., 
Buffalo  Slag  Co.  plans  cement  plant, 
$2,000,000. 

Apartment,  New  York,  N.  Y.,  Park 
Ave.  Leasing  Corp.  having  plans  pre¬ 
pared,  $2,000,000. 

Road,  California.  State  Highway 
Dept,  plans  road,  $2,000,000. 

Highway,  Monroe,  La.,  Ouachita 


mi.. 


Parish  plans  improving 
$1,7,50,000. 

School,  New  York,  N.  Y.,  New  York 
University  plans  School  of  Commerce, 
Accounts  and  Finance,  $1,500,000. 


liidg  W  anieil  On  Big  Johs 

Bank  and  office.  New  Orlean.>-.  La.. 
Feb.  20,  by  E.  W’eil.  archt.,  for  Canal 
Bank  &  Trust  Co.,  $4,000,000. 

Apartment,  Chicago,  111.,  McNally 
&  Quinn,  archts.,  taking  bids, 
$2,100,000. 

Hospital,  Tampa,  F'la..  Jan.  26,  City 
Council,  $1,000,000. 

Lodge,  Oakland.  Calif.,  C.  Werner, 
archt.,  soon  takes  bids  for  Masonic 
Cathedral  Assn.,  $1,000,000. 

Large  Contrartg  Lei  During  W  eek 
Hotel,  Detroit,  Mich.,  J.  J.  Barium  to 
O.  Misch  Co.,  $2,500,000. 

Office,  New  Orleans,  La.,  Chicago 
Syndicate,  Inc.,  to  Ferro  Construction 
Co.,  $1,500,000. 


PROPOSALS 


Bid! 

CIoi* 

See  Eng. 
News-Record 

Jan. 

25 

WATERWORKS 

Albion,  Ill . 

. .  .Jan. 

21 

Jan. 

25 

Towson,  Md . 

. .  .Jan. 

21 

Jan. 

25 

Adv.  Jan.  7  to  21. 
IjO<'kport,  111 . 

. .  .Jan. 

21 

Jan. 

26 

Warsaw,  III . . 

.  . .  Dec. 

17 

Jan. 

27 

Cincinnati.  O . 

21 

Jan. 

29 

Mt.  Union,  Pa . 

. .  .Jan. 

14 

Jan. 

29 

Dayton,  O . 

. .  .Jan. 

14 

Jan. 

29 

Adv.  Jan.  14  and  21 
t'lncinnati,  O . 

21 

Jan. 

30 

Racine,  Wis . 

. .  .Jan. 

14 

Peb. 

2 

Wase-o,  Calif . 

. .  .Jan. 

21 

Feb 

5 

Okolona,  Miss . 

.  .  .Jan. 

14 

Peb. 

8 

Springfield,  Mass . 

. .  .Jan. 

21 

Peb. 

9 

Adv.  Jan.  21. 
Tallahassee,  Fla . 

. .  .Jan. 

21 

Peb. 

10 

Adv.  Jan.  21. 
Anderson,  Ind . 

. .  .Jan. 

21 

Peb. 

11 

Salisbury,  Md . 

. .  .Jan. 

21 

Feb. 

11 

Adv.  Jan.  21. 

Port  Arthur.  Tex . 

. .  .Jan. 

21 

Peb. 

16 

Knoxville.  Tenn . 

. .  .Jan. 

21 

Peb. 

16 

Adv.  Jan.  21. 

St.  I»uis,  Mo . 

. .  .Jan. 

21 

Peb. 

24 

Adv.  Jan.  21. 
Willard,  N.  Y . 

. .  .Jan. 

21 

Jan. 

25 

SEWERS 

Miami,  Fla . 

. . .  .Jan. 

7 

Jan. 

26 

Montgomery,  Ala . 

. . . .  Dec. 

31 

Jan. 

26 

Pella,  la . 

. . .  .Jan. 

21 

Jan. 

26 

Hamilton,  Ont . 

. . .  .Jan. 

21 

Jan. 

27 

Phila.,  Pa . 

. . .  .Jan. 

21 

Jar. 

27 

Baltimore,  Md . 

. . .  .Jan. 

21 

Jan. 

28 

St.  George,  N.  Y . 

. . .  .Jan. 

21 

Jan. 

28 

Akron,  O . 

.  . .  .  Dec. 

24 

Jan. 

29 

Sikeston,  Mo . 

. . .  .Jan. 

7 

Peb. 

2 

Springfield.  Ill . 

. . .  .Jan. 

7 

Peb. 

8 

Quakertown,  Pa.  . 

. . .  .Jan. 

21 

Peb. 

9 

Adv.  Jan.  21. 

Toledo,  O . 

. . .  .Jan. 

21 

Mar. 

Adv.  Jan.  21. 

10  Waco.  Tex . 

. . .  .Jan. 

7 

Mar. 

15  Waco,  Tex . 

. . .  .Jan. 

21 

BRIDGES 

Jan.  28  Klkhart,  Ind . Dec.  31 

Jan.  28  Goshen,  Ind . Dec.  31 

Jan.  29  Independence,  Kan . Jan.  14 

Jan.  29  Georgia  . Jan.  21 

Keb.  2  Oklahoma  . Jan.  21 

Feb.  3  New  Jersey  . Jan.  21 

Adv.  Jan.  21. 


Bids  See  Eng.  ' 

Cio.se  News-Itfinrii 

Peb.  .3  San  Antonio.  Tex . Jan.  7 

Keb.  X  IVnns.vivania  .  Ian.  21 

Peb.  1«  Alabama  . Ian.  21 

Peb.  IS  laiuisiana  . Ian.  21 

Mar.  1  Key  Weat,  Pla . Jan.  2i 

Adv.  Jan.  21. 

EXCAVATION.  DRAINAGE 
IRRIGATION,  LEVEES 
RIVER  AND  HARBOR 

Jan.  27  Ft.  Pierce,  Fla . Dec.  24 

Adv.  Dec.  24  to  Jan.  21. 

Feb.  8  Allenhurst,  N.  J . Jan.  14 

Feb.  10  Stuart,  Pia . Jan.  14 

Adv.  Jan.  14  and  21. 

Feb.  18  Mobile,  Ala . Jan.  21 

Adv.  Jan.  21. 

STREETS  AND  ROADS 

Jan.  22  Ohio  . Jan.  14 

Jan.  23  Galesburg.  Ill . Jan.  21 

Jan.  25  Miami,  Fla.  . Jan.  7 

Jan.  25  Sycamore,  111 . Jan.  14 

Jan.  26  Douisiana  . Jan.  14 

Jan.  26  St.  I»uiR,  Mo . Dec.  31 

Jan.  26  Douisiana  . Jan.  7 

Jan.  26  Tulia,  Tex . Ian.  21 

Jan.  27  Indiana . Jan.  14 

Jan.  27  Klniw«M>d,  Ill . Jan.  21 

Jan.  28  Virginia  . Jan.  14 

Jan.  29  Georgia  . Jan.  21 

Jan.  29  Tampa,  Fla . Jan.  21 

Peb.  1  San  Diego,  Calif.  . Jan.  21 

Feb.  1  Willows.  Calif . Jan.  21 

Feb.  1  Pergu.s  Falls,  Minn.  ......Jan.  14 

Feb.  2  Oklahoma- . Jan.  21 

Feb.  2  Blue  Island,  Ill . Jan.  21 

Feb.  2  Stillwater,  Minn . Jan.  21 

Feb.  3  New  Jersey  . Jan.  14 

Adv.  Jan.  14  and  21. 

Feb.  4  Concordia,  Kan . Jan.  14 

Feb.  4  Ord,  Neb . Jan.  21 

Feb.  5  Erie,  Kan . Jan.  14 

Peb.  5  Pennsylvania  . Dec.  31 

Feb.  5  Harrisville.  W.  Va . Jan.  21 

Peb.  5  Cleburne,  Tex . Jan.  21 

Peb.  6  Pennsylvania  . Dec.  31 

Feb.  8  Kentucky  . Jan.  7 

Feb.  8  Mobile,  Ala . Jan.  21 

Adv.  Jan.  21. 

Feb.  9  Minnesota  . Jan.  21 

Feb.  9  Liouisiana  . Jan.  21 

Feb.  9  Minnesota  . Jan.  14 

Feb.  10  Belvidere,  N.  J . Ian.  21 

Adv.  Jan.  21. 

Feb.  10  Alabama  . Jan.  21 

Peb.  15  Anderson,  Ind . Jan.  21 

Feb.  16  St.  Louis,  Mo . Jan.  21 


21 

7 

14 


Bids  See  Eng. 

Cbise  News-Record 

Feb.  19  Pennsylvania  . Jan.  14 

Adv.  Jan.  14  and  21. 

Feb.  20  Pennsylvania  . Jan.  14 

Adv.  Jan.  14  and  21. 

Feb.  25  Kenosha,  \Vls . Jan.  14 

Mar.  1  Indiana  . Jan.  7 

BUILDINGS— INDUSTRIAL 

Jan.  23  Detroit.  Mich . Jan.  21 

Jan.  25  Albany,  Ga . Jan.  14 

Jan.  28  Ft.  Worth.  Tex . I»e<'.  31 

Feb.  1  Chester,  Pa . Ian  31 

Mar.  1  Chicago,  III . Jan  14 

BUILDINGS— COMMERCI A  L 

Jan.  25  Phll.a.,  Pa . Jan. 

Jan.  26  Redtield,  S.  D . Jan. 

Jan.  26  Buffalo,  N.  Y . Ian. 

Jan.  26  TamiM.  Pla .  Jan.  21 

Jan.  28  Jersey  City.  N.  J . Jan.  7 

Jan.  28  Greensboro,  N.  C . Ian.  14 

Jan.  28  Pawtucket.  R.  I . Jan.  21 

Jan.  28  Oshkosh.  Vv’is . Jan.  21 

Jan.  30  Des  Moines,  la . Jan.  21 

Feb.  1  Zenith.  Wash . Jan.  21 

Feb.  2  Cleveland  Heights  (Warrens- 

vllle  P.  O.),  O . Jan.  21 

Feb.  8  Trenton.  N.  J . Ian.  21 

Feb.  16  St.  Ix>uis,  Mo . Jan.  21 

Feb.  20  New  Orleans,  Iji . Ian.  21 

Mar.  1  Duluth,  Minn . Jan.  7 

Mar.  4  Weat  Haverstraw,  N.  Y . Ian.  21 

Apr.  1  Moline,  HI . Jan.  14 

Apr.  1  Youngstown,  O . Dec.  31 

BUILDINGS— EDUCATION  A  L, 
RELIGIOUS 

Jan.  22  Muncie.  Ind . Jan.  7 

Jan.  26  Minneapolis.  Minn . Jan.  21 

Jan.  27  ITniversity  (sta.  St.  Ixiuis), 

Mo . Ian.  21 

Jan.  28  Lincoln,  Neb . Dec.  31 

Jan.  29  West  Englewood,  N.  J . Jan.  21 

Adv.  Jan.  21. 

Jan.  30  Newton  Falls,  O . Jan.  14 

Feb.  1  Terre  Haute,  Ind . Ian.  21 

Peb.  1  Terre  Haute,  Ind . Jan.  7 

Feb.  1  Milan.  Mich . Jan.  21 

Feb.  2  Lincoln,  Neb . Jan.  7 

Feb.  3  Owings  Mills,  Md . Jan.  21 

Peb.  12  New  Orleans,  La . Jan.  21 

Feb.  16  Wellsvllle,  N.  Y . Jan.  21 

Feb.  22  Femdale  (br.  Detroit), 

Mich . Jan.  21 

Feb.  24  Williamsport.  Pa . Jan.  7 

Peb.  27  Duluth.  Minn . Dec.  17 

Mar.  3  Baton  Rouge^  I.,a . Jan.  21 

Mar.  15  I.a-wistown, 


See  proposal  advertisements  on  page  116,  Advertising  Section. 
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TRADE 


LEADITE’’"" 

Betlitered  U.  S.  Pat.  Office 


Caulking  Means 

EXPENSE— 
No  Caulking  Means 
PROFIT 


Making  LBADiTE  Joints  on  24  inch  c.  i.  B  &  S 
Force  Maim 


It  is  needless  waste  of  time,  money  and  labor  to 
caulk  cast  iron  bell  and  spigot  water  mains. 

Why  not  turn  this  expenditure  into  a  profit? 

Use  Leadite  which  is  melted  and  poured  into 
the  joint 

Leadite  forms  a  water-tight  bond  by  filling  every 
crevice  of  the  joint  from  the  yarn  out  to  face  of 
bell  of  pipe,  without  caulking. 

Leadite  means  simplicity,  efficiency  and 
economy. 

Water  works  all  over  the  world  use  Leadite 
because  it  makes  a  good  joint  which  improves 
with  age. 

Leadite  resists  electrolysis. 

Leadite  facilitates  rapid  progress  of  the  work 
generally. 

Leadite  does  not  corrode  or  rust. 

Leadite  has  been  successfully  tested  and  used 
for  over  30  years. 

Thousands  of  miles  of  pipe  jointed  with  Leadite 
are  in  service. 

The  up-to-date  water  works  man  specifies  and 
uses  LEADITE. 

LEADITE  saves  at  least  75% 

LEADITE  is  the  pioneer  self-caulking 
material  for  c.  I.  pipe 

Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 

THE  LEADITE  COMPANY,  Inc. 

1512  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  A. 


NO  CAULKING 


Jannary  21.  1926 


ENGINEERING  N  E  W  S  -  R  E  C  O  R  D 


S**e  KnR.  N.  r..  Wllmincton  —  I'lans  water  and  Hilts  ItKSiKI.Ii 

News-Keoord  sewer  extenaiona.  ^35.000  bonda  sold  to  SprlnKlIrld — Kel>  s  ti\  H<J  Wati-r 

....If  r'rtVWniMMFMT  WORK  tinanee  same,  also  *:{(*,0(»0  for  equipment.  (N,mra,.  .Munlti|>al  Hide .  :i.47:.  leiiKtlia  ti- 

I  RDEIIAL  GOVBRNMBNl  WORK  Kle.  hon  in  aprlnR  jaoo.o.to  to  10-lir  tMaaa  K  pl|H-.  r.  du.  era.  te."  i.Iuks 

I  ime— latulsvUle.  Ky . Dec.  31  iKinda,  waterworks,  sewera  l»«ylnK  etc.  II  M.  Kins.  aupt  .  ad\  k’  N.-u’ 

Jan  --  *  ‘  Dec  24  t<i  Jan.  21.  various  streets.  Robert  &  Co..  Tuft  RUIk.,  jan.  21 

nr,  steel  Bodies— St.  C.eorite.  Atlanta.  enKra  N.  Y..  «  lllard  -  Keb  24.  by  State  llospi- 

J.in  •  . . Jan.  14  H«-.  M.  Meade— Klectlon  beb.  !*.  $35.-  (^,n,n..  Albany,  additional  w ateriiiaiiia 

.  "fi  Hospital— Ft.  SnelllnK  (br.  St.  <•<»"  bonda.  exteiidlnK  mains  In  various  f„r  ,ir,.  protection  for  Wlllar.l  State  llos- 

■  raul).  Minn.  .  .  . . 17  "trwta.  „  . _ "  J  .nea.  Capitol.  Alban.t. 


Jan  Recreation- TuskeKee 

Ala . . . L'  'A 


.  •>«  Harirea^’avannah,  Oa . Jan.  7  tlonal.  RcIIkIous  " 

Jan  -S  Jan.  7  to  21.  Tenn..  Nashville— Dept.  Waterworks 


Miss.,  Ocean  Sprlnas — See  ‘‘Cnclaaslfled.”  state'  areht  "  •  ■  i  ■  •  •  .  • 

,naV  Re'nJIour-^^*’’  ■•"“‘'‘‘‘"K'*  -  ‘,.Md..  Sali.b,,,,  _  Feb  11.  by  Sallabnrv 

T-i-  “•^V^LnTm.  -.nent  YVaterworka  an-  ."Hter  *  .Sewer  Comn  .  C  K  Hana  r.  elm  . 


Tenn..  Nnihvllle-— IVpt.  \\aterw<»rk»  ap-  uator  uininn  wnH  ittiiniVts.fiia.f.. 
roprlated^  $18.00()  meters  _and_  Vu  Dr.vSem’^.  h '’'e,,Tr''.'*'mir'  k"'n 


1  V'>.ivea’etc — Nebraska  anil  proprlated  $18.0lt()  meters  and  couplInKS. 

t  ivvomine  . 21  $31,600  chemicals  fop  purification.  $3,100 

vvjoiioos  •  ••  j,  h.-Hetmta  and  tfAnit  eleanlnir  reservoir 


'  Jan.  21.  hydrants  and  $4,000  cleaninK  reservoir. 

,  i-iom _ T..oulsville  Kv . Dec.  24  H.  E.  House,  mayor. 

'  ^*Adv  Dec  17  to  jan.  7  and  21.  O.,  f'inrianatl — Hamilton  Co.  plans  18,- 

o  1  1  Post  Office— Prescott,  586  ft.  4  and  6  In.  c.l.  mains  In  Water  Sup- 

omce— r-re  . . Sanitary  Sewer  DIst.  3.  (Golf 

v  1  1  Acetylene  Kiashers  —  St.  ManorV  $44,894  ;  43,332  ft  6-  to  lO-im  c.l. 

'  i'e?.rire  N  Y  . latt.  21  mains,  etc.,  in  Water  Supply  IJne  24.  Sanl- 

r  1  3  Iw  Masts— Panama.  tary  Sewer  Diet.  2.  $105,776.  D.  C.  Boyatt, 

tel)  •'  5,  '  . Jan.  7  Court  House,  enitr. 

Aljv  'jan.  14  and  21.  III..  HInnmInston  —  MakinK  preliminary 

f-  I,  3  DredaliiK — Galveston,  surveys  imiiroviiiK  water  and  llKht  plants. 

F*  '>  •'  tpx  .  .  . . J®"-  Diesel  enKlnes.  etc.  Black  &  Veat<  h. 

AdvV  Jan.  7  to  21.  Mutual  BIdK..  Kan.sas  City,  Mo.,  enKrs. 

Pel)  6  Storehouse — .lacksonvllle,  _  _  _  111..  Kewanee-  Bd.  I^o<’nl  Impvts.,  .1,  H 


Fla . Jan.  14  Andrews,  pres.,  plans  6  in.  c.l.  mains  in 

Adv.  Jan.  14  and  21.  Rose  St.  from  West  to  WashliiKton  Sts., 


est  to  WashliiKton  Sts., 


!•.  H.  Drydeii.  eh.  enar  .  a«iv  F  -li 
Jan.  21. 

Md.,  Towsnn — Jan  25.  by  Comrs  Balti¬ 
more  Co..  Court  House,  mains,  etc.,  as  listcil 
In  Pro|Misals  7W  and  SW.  in  Plkesvillc 
A.  E.  Waldi  n.  enar  ;  adv  K.  N.-R  Jan  14 

Kla..  Tallshaitnee  Feb.  9.  bv  B  H 
Brldaes.  l  ity  aud  and  elk  ,  sw  Iti'h  board 
complete.  Kciicrator,  eiiKine  and  de<‘p  well 
pump.  W  R.  Galt,  city  mar  .  adv  E.  N  -R 
Jan.  21. 

Tenn..  Kiiiivvlllr  —  Feb  16.  by  City. 
Council  ChainiH-rs.  City  Hall  Park,  pump 
ina  station,  reservoir  and  tilt.r  plant 
Alvord.  Burdict  &  Howson,  1417  Hartford 
Blda..  Clilcaao.  enars.  ;  adv.  E.  N.-R  Jan 
21  .N’ot.d  Oct.  29 


Pel)  10  Radio  Tower — Eureka.  Western  Ave.  from  Washinaton  to  Adams  o.Vv’  *  ■'T-lmV “fl  j?””.  “lo  l>lr«-ctor  Pub 

Pel)  11  Metal  Work — Ia)Ulsville.  SCana  Ave.  fn>m  Franklin  to  West  Sts  .  West  , •‘i.'ll' 

Ky . Jan.  14  st.  from  Rosevlew  to  Pros|>e.t  Sts.  1 1th  '  Hall.enar  .Noted  Jan.  14 


Adv.  Jan.  14  and  21. 

P,.l,  16  Hull — St.  la)uia.  Mo . Jan.  21 

Adv.  Jan.  21, 

p.  l)  19  Radial  Gates — Idaho  and 

Oreaon  . I»n 

Adv.  Jan.  14  and  21. 
p,.I,  ‘3  Valves,  etc. — Nebraska . Ian.  21 


jan.  IV  M,  trom  Rosevlew  to  Pros|>eit  Sts.  nth  ,, 

St.  from  Grace  Ave.  to  East  St,,  and  East  .  <»•.  *  Incinniitl  Jan,  29,  by  ('omrs.  Hamil- 
Jan.  21  St.  from  loth  to  11th  Sts.;  and  4  In  mains  V.’.'?.  *  '3  ater  Suppl.v  l.lne  7.  Dlst  1. 

In  Washinfcton  St.  from  Ros*-  to  Western  (SiB)Tton-t  ontr.  I),  3.4oo  ft.  16  in.  c  l  plis’. 

Sts.,  and  in  Adams  St.  from  W.  stcrn  to  ca-stliiKs  and  live  16  In.  valves 

Jan  14  Prosi)ett  Sts.  $15,000  J.  G.  Paliior.  Citv  ‘hambers  $24,000.  I,.  C  Boyatt.  Court 

Hall,  enisr.  Hou.se.  eoKr. 

Ian.  21  III..  Ylaromlt — Voted  $100,000  bonds,  de.  p  -  Peb  10.  by  .M  II 


Adv.  Jan.  21.  wells,  extending  mains,  etc..  In  various  Donney  «-nKr..  Anderson,  .3  deep  water 

el)  24  Administration — Pearl  Har-  streets.  H.  Holmes,  t'ourt  House,  emsr.  wells  with  pumps,  et»’.  complete,  for  (”lt.\ 

bor,  T.  H . i-:  '  . Jan.  7  m  ^  Rockford  —  Plans  1  steam  driver  'I'***'”  -  .Ian.  25,  by  City  Clerk. 


itNir’l  vCGir'Iirn  ***'*’•  A.  B.  Cobb.  city  elk.  Ennineer  not  s<‘-  ' 

llISl  IiAhhIl' IM»  lected.  3VI»..  Wauwatosa- -Jan.  29,  by  Bd.  Pur- 

lan  22  Subway — New  York.  N.  Y.  .Jan.  14  Minn.,  Mliineapolla  —  E.  I..  Noyes,  citv  BrlKham.  wcy..  fifty  5  In.  tire 

Jan  25  Heatlnu.  PlumblnK  and  Ele<--  <-lk.,  plans  to  sell  $1,444,000  bonds,  water-  h>drants.  fifty  6  In.  and  twelve  I-  In.  Kale 

trical  Work — Oshkosh,  Wl.s.  Jan.  14  works.  N.  W.  EIsberK.  city  enKr.  valves,  i.>  roadway  ls)Xes,  one  thou.sand  7 

Jan.  26  Circuit  Breakers,  etc. — WellInK-  Minn..  Minneapolis  —  F.  S.  Gram,  city  ®oo  three  hundri-d  R  In.  <-oriM)ratlon 

ton.  New  Zealand  . .N’ov.  26  purch.  aKt.,  plans  to  purchiise  5.ooo  water  cocks,  one  thousand  1  In.  and  three  hundred 

Jan  26  HeatlnK,  etc.  —  Ithaca.  meters,  for  City.  N.  W.  EIsberK,  city  enur.  *  iT  stops,  three  hundred  each  8  In^ 

X  Y . r>ec.  31  s.  n.  Willow  I.ake _ F.  Peack  city  aud.  "‘e'er  stops,  also  six  hundred  R 

Jan.  26  Subway — New  Y’ork,  N.  Y. .Jan.  7  makinK  plans  waterworks.  Incl.  sinkinK  *o-  joeter  couplIiiKs,  etc.  f<>r  Water  Dept. 
Jan.  27  Boilers.  Generators,  etc.  —  deep  wells,  InstallinK  pump  e<]uipment,  dls-  „  '•€*.,  Ml.  I-ouls  —  r  eb.  Bj*-  ' ’*1’ 


ciiRrs.  Noted  tK’t.  29 

IVIs.,  Wauwatosa — Jan.  29,  by  Bd.  Pur- 
chas*'S.  A.  V.  BrlKham.  secy.,  fifty  5  In.  lire 


Minn.,  Mliineapolla  — E  D.  Noyes,  citv  ;  ''riRnam.  secy,  nriy  0  in.  tire 

elk.,  plans  to  sell  $1,444,000  bondA.  water-  hydrants  fifty  6  In.  and  twelve  12  In.  Kale 
works.  N.  W  EIsberK  citv  enKr  valves.  ,5  roadway  Isixes.  one  thou.sand  7 


S.  n’  Willow  I.ake _ F  Veack’  citv  aud  "‘der  stops,  also  six  hundred  R 

makinK  plans  waterworks.  Incl.  sinkinK  *o-  no’ter  couplIiiKs,  etc.  f<>r  Water  Dept, 
deen  instatlinip  niinfin  *^itiinm«*nt  di«-  „  Mo.,  Mt,  Loiili*  —  I*  ♦»!>.  16,  ny  Hd.  I  ub. 


Oenerators,  etc.  —  deep  wella,  InstallinK  pump  e<iuipment,  dis-  «  Mo.,  Kt.  I..oiilf$  — -  r  en.  na.  »  uh. 

■Menomonle,  WIs . Jan.  21  tribution  mains,  etc.  $20,000.  EnRlneer  sand  filter  plant  at  Howards 

Jan.  28  SwlmminK  Pool — Dover.  not  announced.  o*' *  "■  i  adv.  K.  N.-R.  Jan 

N.  J.  .... . . . Jan.  14  Tex..  Hereford— Election  Feb,  2.  $7,500  .  J"*'"  «  ..•nr..,,,..,  .i,. 

Jan.  29  Subway — -New  3 ork,  bonds,  plia-,  fire  hydrants,  etc.  for  water-  Fayetteville  Waterworks 

N.  y . . . . Ian.  21  w’orks  extensions.  E.  S.  Ireland,  City  Hall,  uoder  Contracts  Awarded.  t 

Pel)  1  SwlmminK  Pool — Isis  Gatos.  mayor  Tex..  Port  Arthur  —  Peb.  11.  by  J  C. 

..  ,  •  Vi. . 21  Tex..  Marshall  —  Election  soon  $.50,000  i'‘*y  Sl'*  •  „ 

Veil.  1  SwlmminK  Pool  3  onk»“rs,  bonds.  extendinK  mains,  etc.  in  various  FI.  and  pl|)e,  two  12  x  12  H.  and  H. 

Ai’  J- ■•••■  ‘F®®-  21  streets.  M.  Ramsey,  City  Hall,  city  enKr. 

G  K  >;  G  Ton  7  Okla..  Calvin — MakinK  preliminary  plans  „  oft,*.*  iirt 

o'?  5  Subway— New  York,  N.  Y  .  Jan.  7  new  waterworks.  $17,000.  H  E.  Davis.  “‘‘'“v  In  market  low  lift 

P-'l).  9  Wharf  —  I.aike  Charley  mayor.  EnRineer  not  selected.  pump  to  raise  water  from  lake  to  filter 

r  >  1ft  iio Aai'iUW ‘  iitoi Okla..  Collinsville  —  Made  preliminarv  t.'  i  v  i  ..  in..  •  .... 

A^.iJJrftul  ■  Dec  17  P'®"®  »  hlKh  pressure  boilers  for  water  i  i.i.n  fiVii  77  <  011  1.0  fV  V. 7 

boumt*,  AustTRlIft  ........  I  ><*<  .  17  nljint  S'bl  OfUl  Vwind  CkldYotlim  In  finrinir  ff>r  RIK’O  l*Ub.  ITtillty  Olst.,  27, OOP  lin.ft.  t-l. 

Feb  10  Foundation— Indianapolis.  jl^F-  ♦A*'- J," 4-  to  lo-ln.  watfr  pip-.  2  deep  well  punip- 

Ind . Jan.  7  ^mK.  to.,  W  rlRht  BldK  ,  plants.  Noted  Nov.  12. 

Feb.  16  Circuit  Breakers — Auckland,  '  co^rs.  ,0101.001 

New  Zealand  . t)ec.  10  Okla.,  Henryetta — I'lans  election  $200,000  BIDS  BECEIY  ED 

Mar.  23  Panels,  Filters,  etc. — WelUnK-  bonds.  ImpoiindinK  reservoir.  hUpr  plant,  y  ^  I.oac  Island  City — N.  J.  Hayes, 

ton,  N.  Z . Jan.  21  UJ?  Z*  o?' Holway  hnR.  Co.,  comr.  Water  Supply,  Gas  &  Electricity, 

503  W  rlRht  BldR.,  Tulsa,  enRr.  Municlnal  Blda..  New  York  t'ltv.  Jan.  12. 


Ark.,  Fayetteville  —  See  "Waterworks 
under  Contracts  Awarded." 

Tex.,  Port  Arthur  —  Feb.  11,  by  J.  C. 
Hamilton,  city  elk.,  l.ooo  ft.  24  in.  Cla.ss 
"B"  H.  and  S.  pl|)e,  two  12  x  12  H.  and  H. 
crosses,  two  24  x  24  H,  &  S.  tees,  five  24 


pump  to  raise  water  from  lake  to  filter 


I.  r.iiRKiiift'i  iiRii.  i«*u.  *  .  * 

la..  Collinsville  —  Made  preliminary  ’’ ,, , 

3  new  hlRh  pressure  boilers  for  water  J?*  F-  07  dlwi 

S20  000  blind  plf^rtfiin  In  Rnrinir  for  Pub.  ITtillty  Dlst.,  27,000  lin.ft.  t.l. 


MATERIALS 

Jan.  25  PavlnR  Materials — Mlnne- 


InK  plants.  Noted  Nov.  12. 

BIDS  BECEIVED 

N.  \.,  I.oac  Island  City — N.  J.  Hayes, 
comr.  Water  Supply,  Gas  &  Electricity, 
Municipal  BldR..  New  Y’ork  t'lty.  Jan.  12. 


Okla..  KinKflsher- -Election  Jan.  26,  $690  -  mains  In  DouKlaston  Parkway,  Winchester 


000  bonds,  waterworks  Improvements,  incl 
softeninK  plant,  18  ml.  pipe  line,  etc.,  alst 


apolis,  Minn . Jan.  21  dam  at  I.URert.  Benham  EnR.  Co.,  512  Noted  Jan.  7 


Blvd.,  etc.,  from  GreRory  f'ontK  Co.,  351 
East  124th  St..  New  York  City,  $117,474 


Jan.  25  Dumber,  etc. — Harlan.  la.  ..Jan.  21  Gumbel  BldR.,  Kansas  City,  Mo.,  enRrs 


Jan.  28  Sand  Grit,  etc. — New  York. 


N.  Y'..  Mt.  fieorxe  —  N.  J.  Hayes,  «-omr. 


Okla.,  Mpiro — Voted  $15,000  bonds.  8,000  Water  Supply,  Gas  &  Electricity,  Municipal 


N  . .  .Jan.  21  ft.  g  in.  c.l.  mains  In  various  streets.  BldR..  New  York  City,  Jan.  12’.  mains  In 


Jan.  28  Iron  Castings — New  York. 


Gantt-Baker  Co.,  1116  West  Main  St 


N.  Y . Jan.  21  Oklahoma  City,  engTs, 


Beach,  Bryant,  Carlton,  Cromwell.  Fldler, 
Fremont  Aves.,  etc.,  from  Knight  A  De- 


Callf.,  I.aguna  Beach  —  Voted  $600,000  Mlcco,  448  East  Tremont  Ave.,  New  York 


Where  name  of  offleliil  is  not  givea 
inquiriee  ehonld  be  nddreeved  to  City 
Clerk,  County  Clerk  or  rorreepondlug 
Dindal. 


bonds,  waterworks. 

Calif..  Oceanside — Plans  3  m.g.  res«>rvoir. 


City,  $25,215.  Noted  Jan.  7. 

III.,  liebanon — (Jlty  ('lerk  for  Bd.  I.ocal 


Calif.,  Manta  Crux  —  Plans  to  purchase  Impvts.,  34,600  ft.  4-  to  6-ln.  c.l.  plp<-,  45 
6,000  lin.ft.  12  In.  or  246  tons  Class  "B”  fire  hydrants,  eight  8  In.,  twenty-two  4  In. 


Waterworks 


c.l.  pipe.  S.  A.  Evans,  city  clk.  J.  K.  and  twenty-two  6  In.  gate  valves,  et<-..  from 
James,  city  engr.  E.  K.  I.,add,  Peotone,  $49,960.  Noted  Jan.  7. 

Calif.,  I'pland — Soon  takes  bids  5,600  ft.  Mian..  Minneapolis  —  F.  S.  Gram,  city 
12  In.  steel  pipe  and  ditch,  6,000  ft.  8  In.  purch.  agt..  Jan.  12.  M|>ecial  i-astlngs,  from 
and  5,500  ft.  6  In.  stand  and  black  pipe  and  Amer.  Brake  Shoe  Fdry.  Co..  37th  Ave 


ditch.  2  m.g.  concrete  reservoir,  etc.  R.  <1.  N.  E.  and  ITnlverslty  Ave,,  $71.75  |»er  ton; 


PROPOSED  WORK  Dec.  3. 

N.  C..  Bryeou  City — Plans  to  issue  $20.-  Que..  Quebec-  Plans 
floo  bonds,  waterworks.  W.  T.  Conley,  city  new-  section  of  city 
elk  Balllarge,  Quebec,  engi 

N.  C.,  Four  Oaks — See  “Sewers."  Ont.,  Toronto  —  Yol 


Manly.  336  East  9th  St.,  engr.  Noted  and  8,000  lin.ft.  c.l.  pli)e,  from  Amer.  Cast 
Dec.  3.  Iron  Pipe  Co..  712  Plymouth  Bldg  at  $0,935 

Que..  Quebec—  Plans  pumping  station,  for  per  ft. 
new  section  of  city.  $90,000.  F.  C.  Calif.,  Maa  Diego — Common  Council,  Jan. 
Balllarge,  Quebec,  engr.  11,  from  B.  Noble,  Spreckels  Bldg.,  water 

Ont.,  Toronto  —  York  Twp.  plans  5,000  system  In  Alta  Vista.  Homedale  St.,  etc.. 


OitO  l)ond8,  waterworks.  C.  T.  Sherrill,  cit’y  streets.  $17,000.  F.  B.  Goedtke,  40  Jarvis  and  11.802  lin.ft.  6  In.  c.l.  plp«- 
clk.  St.,  engr.  total  $33,783. 

See  proposMi  advertisements  on  page  tl6.  Advertising  Section. 
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Eat  Your  Cake  and  Have  It  Too 


There  i>  an  old  that  \ou  cannot  eat 

your  cake  and  have  it  t(M).  and  it’s  true  of  most 
thintjs.  Nearly  all  commodities  are  consumed  in 
Use.  Eood  is  con>umed.  Clothing  is  consumed. 

Rut  there  is  a  product  u^ed  hut  not  consumed. 
Cement  is  used  in  making  concrete,  and  concrete  is 
permanent.  It  grows  stronger  with  age.  It  can¬ 
not  rust,  rot,  or  hum.  It  endures. 

Cortcrete  highways  connect  city  and  a)untry. 
Concrete  forms  the  hase  of  well-paved  streets  and 
alleys.  A  grid-iron  of  hundreds  of  thousands  of 
miles  of  concrete  sidewalks  in  the  United  States 
makes  walking  east.  Railroads  are  large  users  f)f 
concrete.  .Modern  buildings  are  of  reinforced  con¬ 
crete.  Concrete  goes  into  many  farm  structures. 
Almost  everything  from  chicken  c<x)ps  to  skyscrapers 
rests  on  a  concrete  fcjundation. 

The  Universal  Portland  Cement  C<>.  has  shipped 
a  total  of  75b  million  sacks  or  about  36  million  tons 
of  cement.  Ehis  would  fill  over  a  million  b«)\  cars, 
making  a  train  about  S,500  miles  long  and  requiring 
28,000  locomotives  to  move  it,  'Ehis  is  enough  ce¬ 
ment  t«)  build  a  system  of  permanent  concrete  rf)ads 
radiating  from  Chicago  to  the  capital  of  e\  ery  state 
in  the  Union. 

Practically  all  this  Universal  cement — 756  million 
sacks — still  serves  a  useful  purpose.  It  has  not  been 
consumed  but  has  been  transformed  into  houses,  in¬ 
dustrial  buildings,  improved  highways,  water-power 
developments  and  other  valuable  improvements  that 
f«)nn  additions  to  the  permanent,  taxable  wealth  of 


the  country  as  well  as  tools  for  production  of  addi¬ 
tional  wealth. 


Shipments  of  Univer* 
sal  cement  have  grown 
from  a  few  thousand 
sacks  to  nearly  60 
million  sacks  a  year. 
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Universal  Cement,  unlike  the  cake  one  cannot  eat 
.'ind  also  have,  is  used  but  not  consumed. 


Universal  Portland  Cenaent  Co. 

Chicago  Pittsburgh  Minneapolis  Duluth  Cleveland  New  York 

Concrete  for  Permanence 
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W  ii.  rworks  (Continued) 

CONTRACTS  AWARDED 
Mirh..  Detroit — Bd.  Water  Comrs.,  4,500 
tci  f!  :!6  in.  Class  C  c.i.  pipe,  to  U.  S.  Cast 
Iron  l’ip«‘  &  Kdry.  Co.,  Burlington.  N.  J  . 
14:  I'lii  p*:*r  ton. 

111.,  (lolconda  —  For  2  water  towers.  2 


000;  1,400  lin.ft.  10  ft.  Seven  Mile  Kd 
Sewer  from  MacCary  to  Hayes  Ud.s..  J84.- 
000;  4,600  lin.ft  7  to  9  ft.  Seven  Mile  Ud 


IIID>  ItKMKKD 

N.  St.  tirorse  —  Jan.  2S.  1>.\  .1  .\. 

l.yin  h.  pres.  IticliiiKind  Burn,  Bnro  Hall, 


Arnold  Rd.s.,  temiairary  sanitary  s.'w.ts  in  .Mill  itil  .  liili 
6230,000;  2,600  ft.  5  and  6  ft  in  Cross-  st..  Mylan  Blvd  iSouthsidr  Cuyon 


mann  Ave.  Sewer  from  Daniels  to  Eight 
Mile  Rd..  $65,000;  2.540  lin.ft.  3  to  4  ft 
in  Taylor  Ave.  Arm  from  Sommerset  to 


and  Adelaide  Aves..  all  in  New  Dorp.  Oak 
wood  and  vii-lnit.v,  t'oiitr. 

I'a..  l‘hllM. — Jan.  27.  by  I  a  pt  Tub.  Wks  . 


(■i.iirrete  dam  on  W'hi^  River,  by  day  labor  j,,  5  Griggs-Curtis  Sewer  from  nu  nt  plant,  known  as'<'..ntr’  2  of  T’Vo'iM.sed 

K  .M  Ratliff,  Stone  Bldg.,  Sheffield  to  Wyoming  Aves..  $105,000  ;  also  Sew  erage  System.  Remington  V<isl>iir\ 

Te*.,  tVelllngtoii  —  Extending  maln.s  m  sewer  in  Liddesdale  Ave.  from  Gleason  to  r>o;t  C<M>|i«-r  St..  Camden  N  J  engrs  idv’ 

various  streets,  ala<)  additional  punii)^-  Pleasant  Aves.,  $490,000,  Pelham-Fort  E.  .\,-R.  Jan  21 

ing  eiiuipment,  etc.,  to  1  anhandle  (  onstr  gewer  from  Eiddlesdale  to  Dlx  Aves.,  Mil..  Ilaltlmorr  Jan.  27.  bv  Bd  .\wards 

Co,  l.ubbock,  approximately  $.12,000.  $200,000;  Dearborn  Ave.  Sewer  from  21. .'>00  lin.ft.  24-  to  t;o-in  rein -eon  piiH-’ 

_ _  Campbell  to  Dumbries  Aves.,  $90,000;  M  J.  Ruark.  Cit\  Hall  sewerage  eiigr 


Co.  I.ubbock,  approximately  $32,000. 

Sewers 

PROPOSED  WORK 

Conn.,  Bridgeport — Plans  .sewage  dis- 
lio.sal  plant,  tnmgre.sa  St.  To  exceed  $2.5.- 
. .  J.  A.  McKlroy,  city  engr. 

Pa  Pittsburgh  —  Making  preliminary 
plans  sewers  in  Greenway  Dr.  $60,000 
City  Bureau  of  Engineering.  Dept.  Pub. 
Wks.,  engrs. 


$200,000 ;  Dearborn  Ave.  Sewer  from 
Campbell  to  Dumbries  Aves.,  $90.000 ; 
Corbln-Downlng  Sewer  front  Eiddesd.tle  to 


!>.,  Tnledtt — Feb.  0.  by  W.  'I'  Jat'kson,  ilir. 


Dumfries  Aves.,  $75,000  and  Visger-Francis  Pub  .s».ry.,  .storm  Sew.  r  126;',  and  Main 


Sewer  from  Bassett  to  Dumfries  Aves.. 
$85,000.  P.  A.  Fellows.  City  Hall,  engr. 
MIrh.,  Detroit  —  Dept.  Pub.  Wks.,  making 


Combined  Sewer  llss.  C.  Baker,  seev 
adv.  E  .N-.-R  Jan  21 

la..  Pella — Jan  26.  by  ,\  C.  Knyiier,  eity 


plans  st'wers  in  newly  annexed  territory  elk.,  ('ity  Hall.  :!.14o  ft.  10  in.  aiid  20.6S4 
incl.  diverting  Connors  Creek  Outlet  sewer  ft.  S  in  \itr.  elay  I  Oil  ft.  6  in.  vilr  I’  liiy 
5,600  lin.ft.  ditwn  Itetroit  River  to  harbor  riser,  ::oo  ft.  8  in. ’c.i.  sewers,  eti-.  in  yarious 
line,  $2,400,000;  diversion  tunnel  in  Freud  streets.  \V  A  Price  loin  Clinton  .st.. 
Ave.  to  carry  off  water  from  Fox  '"'reek  Des  Moines,  engr.  Noted  Dec.  10 
basin  to  Connors  Creek  outlet.  $3,420,000;  Tex..  Warie  Mar  1.'.,  bv  Citv,  activated 
Ppiier  Fox  Creek  Public  Sewer,  $2.7oo.ooo  ;  sludge  tyis-  sewage  disposa'i  i>lant  $25o  000 


mao.  Atlanta  Ga  engrs  Noted  Dec  24  •-'e|»ti«ie  sewer  uisiricis  easi  01  t  minors  leaven.  mayor,  i  iiy  iiail.  nign  tetision 

luog..  s _  $50  000  Cadleux  and  north  of  Mack  and  llaris  r  eiiuipment,  transformers,  vertical  electric 

I  sewerage  ?^em  Aves..  $150,000  ;  outlet  .section.  Eonyo  Sewer  motor.s.  automatic  sw  itching  eiiuipment.  etc., 

‘"’("a!;  ARanta-pfans  election  in  March  or  $150,000  ;  4.600  ft.  5  to  7  «  oylind^  for  Ave.  ,  Sewage  |•umpinK  Station 

\  •  wii  49  non  GO  (I  iind  rcmov-  ^  Arnold  A  vh.  S*‘\\  ♦•r  from  S**\  \1  il$*  ltd  Mil*uul,  (  itj  Mull,  t‘nKr. 

fng  PelcCree  C^  Ave  $138,000  1.800  ft.  10  ft  CONTRACTS  AW  ARDED 

,  .  w  vjinis  mavivr  *>  '»>■  State  Fair  Ave.  Sewer  from  Van  x:  1  •  r  .  ..  .j 

closer  Dyke  to  Connors  Ave.  $81,000,  2.900  ft..  Eli  y.ro/.k^-n  BorM  lVV —44.11  'V 

(■a.,  Rome  n*  e  waieTWOrKS.  000  ft  f'onnnra  Creek  Sewer  from  Seven  Mil.-  Rrooklyn  Boro.  Boro  Hall,  (e.  e.  meana  eii- 

Fla.,  Ft.  Meade^Election  beb.  9,  $6a.OOO  ”■  Conno^  l  reek  ,  .  wer  from  glneera  estimate)  sewers  in  Rutland  Rd 

bonds,  sewers  in  various  streets.  «d-  to  State  F  jRr  Av^  $180  000  .,.h00  ft  Tomasetti  A  Co  .  ine.. 

MUa..  Ocean  Spring.— See  Unclassified^  Charlevoix  ^ve^lV48lr(ro  ’  800  ft  n  ft  *’'**•’  ‘‘  **  *>'».134  and  67 'T. 

O..  Falrvlew  — Takes  bids  in  spring  sewers  ‘^h^rlPVOIx  Ave.  $448.00lk  ,,.800  fC  11  ft  $fi.i06  respectively  Noted  Jan  14. 

in  Uirain  St.,  SvTvvste^  Aves  ^1 82  000  4  5(!i  ft  io  ft’  Island  City— M.  E.  Connolly. 

T.'wm  Hall^e^gf  ""  Bu^rve  Sewe?  fro'm  JLTers^T"  Frb-’sson^^T^^^^^ 

Town  iiftiiy  ^njfr.  .  .  »  -«  4949  *i  aaa  *?  ax>v  H^^w^rs  in  r^rlcHsc^n  A\4*.,  to  tfr$*^*nonijh 

().,  Oeneva-on-the-Eake  — Ashtabula  Co  fr,?m”  rhao?n”to  Harne?  Avts^  Copplnger.  9301  86th  .St,.  Woodhaven, 

KfVV  M.,D«w.l..  177«  Mlh  frijn.  Van  Dyko  >o  n.am...  Av.  ViMoV  ;S."w„“'?n  NoS'"<-o?Hn«'  Tvi","; 

St  ,  Cleveland,  engc  vLia  to  nndiiine  a  *i <4^  nniv  -^im  Kennedy  &  Smith.  93  Amity  St..  Flushing 

Mich,.  Detroit— Dept.  Pub.  Wks.  making  f??7t  m  8  $79,464.  Grand  total  $126,337.  Noted 

plans  brick  and  concrete  sewers  in  newly  nn.ft.  4|  to  x  ft.  l  almer-rhapin 

annexed  districts,  Incl.  1,650  lin.ft.  each  In  from  Canton  tix  Cadillac  Aves.  J-j-S.-  w  Is..  Milwaukee — Dept  Pub  Wks.,  R  E 
Buchanan,  Otis  and  Toledo  Aves.  from  •  I^aterals  and  Public  .arms  feUys  stoelting,  comr  ,  storm  sewer  In  26th  St  be- 

Military  to  Junction  Aves.  $42,000  each,  "aelerlT^lTSfl'o  oort  “‘nU  1  ‘^een  North  Menomonee  Canal  and  Grand 

2,400  lin.ft.  Commonwealth  Ave.  from  V*  Ave..  Sect.  1,  and  In  26th  St  between  Grand 

Grand  River  to  Lysender  Aves.  $52,800.  dwks  and  outlets  $900,000  p.  .\  Fellows,  Prairie  St,  Sect.  2  to  AVenzel  & 

2,000  lin.ft.  Carr  Ave.  Sewer  from  Brainard  ‘’'Vi, ‘‘"ST  Henoch  Constr.  Co..  498  27tK  St.  $322,198 

to  Canfield  Aves.  $44,000,  all  foregoing  5)  nn*n  “"<1  $290,632  respectively;  and  In  26th  St. 

ft.  .  1,700  lin.ft.  each  in  Waveney  Ave.  Arm  t!?i^  30  between  Prairie  and  Cherry  Sts.,  etc..  Sect 

and  in  Southampton  Ave.  Arm  from  "  ”  Brlen,  CID  Hall  »ngr  Not»d  .Tuly  30  j  Hoag  &  Rollins  Co..  719  West  IJbertv 

Kennsington  to  Cadieux  Aves.  $31,000  each.  -  Louisville.  Ky.,  $286,827.  Orand  total 

and  2,600  lin.ft.  Seven  Mile  Rd.  from  »S99.fi57.  Noted  Jan.  7. 

Connors  to  Townline  Rds.  $47,000,  all  fore-  Tex..  Kingsville  —  See  ‘'Streets  and 


Tex..  Kingsville 

Roads." 


See  "Streets  and 


Winchester  Sewer  from  Moran  to  Wind-  "  wiiwaunee  -.i  i,  r owie.s,  sei Pallf..  Belmont — Belmont  Sanitary  Dist., 
field  Sts.  $105,000,  5,000  lin.ft.  Atlantic-  64.180  lin.ft  6-  to  21-In.  vltr.  sewers 

Winchester  Sewer  from  Ijamont  to  Mound  St  ,  rejected  bii^  lbs-  .,o,  two  .>.000  g  p.m  p,  various  streets,  to  C.  FI  Prentiss,  1734 
Aves.  $105,000,  and  3.000  lin.ft.  Pembroke  motor  driven  float  controlled  centrifugal  F’rancis»-o  St..  Berkeley.  $105,705.  Noted 
Ave.  Sewer  from  Wyoming  to  Crudder  pumps,  for  Mud  ‘reek  low  level  sewerage  Dec.  .31. 

.\ves.  $75,000,  all  foregoing  3|  to  6  ft..  **‘*‘^1^*’*'  V,  j'  ,  •'•'n.  <  rallf.,  Eong  Bearh — Sewer  in  F'sther  St. 

4,600  lin.ft.  each  in  Schoenherr  Ave.  Sewer  *'j*  J;*,*’,.},  ;  .  (Pump  Dist.  8).  53.155  ft.  8  in.  pijie  and 

and  Walthan  Ave.  Sewer  from  Seven  Mile  I^ac)  Election  Jan.  -b.  ^'-l.OOO  bonds,  two  16.777  ft.  cement  pip<-.  etc.,  to  R,  N. 

to  Tteiolroe  PHo  tiei  OnO  anit  <138  000  Sewage  pumps.  J  Donohue  Fkllg.  t  o..  hOS  ?Ji|,,,ovl<.h  208  lloveeoft  Ave  <161  2214 


to  Brinker  Rds.  $161,000  and  $138,000 

resiiectively,  both  5  to  7  ft.  ;  5,300  lin.ft.  North  8th  St.,  Sheboygan,  engr. 

Mack  Ave.  f^wer  from  Bedford  to  ‘Irntry  Plans  h  mi. 

Kennsington  Aves.  $117,000  and  1,500  lin.ft.  streets  $33,000. 

Southampton  Ave.  Arm  from  Bedford  to  F^nglneer  not 


Nikoevich,  208  Roycroft  Ave.,  $161,229. 
Noted  Jan.  7. 

Calif.,  l.os  .Angeles  —  Constructing  8,242 
ft.  2  ft.  semi-elliptical,  brick -concrete  sewer 
in  F3ast  Branch  of  Sect.  37,  North  Outfall 


Kennsington  Aves.  $34,000,  both  4  to  6  ft.;  •  *’*«"*  iRspijsal  Sewer  I’roject,  to  C.  E.  Green,  Western 

4.300  lin.ft.  11  ft.  cylinder.  West  Ave.  siewer  plant,  incl.  36  ft.  Imhoff  tank.  2  mech^lcal  Mutual  I.ife  Bldg.,  $28,849.  City  furnishes 


from  Fort  to  River  Rouge  Sts.  $344,000  ;  aeration  and  1  Dorr  tank  ^  materials. 

2.300  Iin:ft.  9J  ft.  cylinder  in  Sprlngwells  J""?®-  Amarillo,  ener.  Noted  Nov  19.  Calif.,  Watsonville— City  Council.  14.350 

Ave.  Sewer  from  Fort  to  Ixngworth  Sts.,  Okla..  Spiro  —  Made _prelimlnary  plan.s  ft,  6-  to  10-In.  vltr.  clay  sewers  in  various 
$138,000;  3,200  lin.ft.  6  ft.  in  Sprlngwells-  sewers  in  all  streets.  $27,000.  M  L.  t'is>n,  streets,  also  rein. -con.  pij)e  outfall,  si-reen- 

Gartner  Ave.  Sewer  from  Longworth  to  mayor.  Engineer  not  announced.  Ing  pumping  plant,  etc.,  to  Butte  Fllectrlcal 

I.inwn.sdale  Aves.,  $96,000 ;  6,000  lin.ft.  Fort  CaJIf.,  Glendale — City  Trustees  rejected  Flqufpment  Co..  530  Folsont  St..  San  FYan- 
Street  Ave  Sewer  5$  to  71  ft.  from  Fllsmere  bids  Dec.  31.  sewers  in  Eateral  Sewer  Dist  cisco.  $150,286. 

to  Waterman  Sts.,  $210,000;  5.000  lin.ft.  2  (North  Central  Section).  68.637  lin.ft.  8  _ _ _ _ 

Irfingworth-Pershing  Ave.  Sewer  6  to  7  ft.,  and  10  in.  vltr  pi|>e,  126  lin.ft  8  and  1"  - - - , 

from  Ikansdale  to  Waterman  Aves..  $150.-  'b-  vltr.  pipe  encased  in  concrete,  c.i.  water  T^nnCp  TA|QfxfVQ<|| 

ono;  3.800  lin.ft.  6  ft.  cylinder  in  Ferndale-  P'l?f •  .  Noted  Dec.  24.  Tf  asic  1.61,  |yv>ai 

Woodmere  Sewer  from  Mulane  to  River  Calif.,  Eoa  .Angeles  —  la>8  Angeles  Co.  .. „ „ .. ,, 

Rouge  Sts  $95  000’  8  400  lin  ft  11 1  ft.  Sanitation  Dist.  7  (incl.  Monrovia,  FH  PROPOSED  WORK 

Cavalry  Ave.  from  River  to  Toledo  Sts..  Monte.  Alhambra,  Arcadia.  Flintrldge,  .Ala.,  Aloblle — F^lection  Jan.  25,  $85,000 

$672,000;  3,500  lin.ft  10  ft  in  Hammond  I.*manda  Park.  Sierra  Madre,  South  bunds,  incinerator. 

Ave.  Sewer  from  Toledo  to  Otis  Aves.,  Pasadena.  Altadcna.  San  Marino,  etc.)  plans 

$228,000;  2,600  lin.ft.  8i  ft.  Hammond  election  $4,400,000  bonds^jsewers  In  various 

Ave.  Sewer  from  C)tls  to  Buchanan  Sts.,  streets.  HpJflofAa 

$130,000;  13.600  lin.ft.  9  ft.  In  12th  St  Qne..  Moatreal — City  Council  swin  takes  Eli  lUj^ca 


from  Fort  to  River  Rouge  Sts.  $344,000  ; 


non  ;  3,800  lin.ft.  6  ft.  cylinder  in  Ferndale- 
Wuodmere  Sewer  from  Mulane  to  River 
Rouge  Sts.,  $95,000;  8.400  lin.ft.  11  i  ft 
Cavalry  Ave.  from  River  to  Toledo  Sts.. 


i..  Spiro  —  Made  preliminary  plans  ft.  6-  to  10-in.  vltr.  clay  sewers  in  various 

I  in  all  streets.  $27,000.  M  L.  (!'is>n,  streets,  also  rein. -con.  pijie  outfall.  siTeen- 

Engineer  not  announced.  Ing  pumping  plant,  etc.,  to  Butte  Fllectrlcal 


Waste  Disposal 

PROPOSED  WORK 

.Ala..  Alohlle — Fllection  Jan.  25,  $85,000 


$130,000;  13,600  lin.ft.  9  ft.  In  12th  St  Que..  Moatreal — City  Council  swin  takes 
from  River  to  Brainard  Sts.,  $612,000;  bids  trunk  sewer  in  St.  Paul’s  Ward  $1.- 
4,500  lin.ft.  51  to  9  ft.  in  Brainard  St.  Sewer  700.000,  H.  A.  Terrault.  city  engr. 
from  12th  to  C^ass  Sts..  $112,500;  11,500  Ont..  Toronto  —  FUtst  York  Twp.  plans 
lin.fE  10  to  121  R-  (b  Outer  Drive-Hayes  6,000  lin.ft.  8  in.  vitr.  tile  sewer  in  Good- 
Bivd.  Sewer  from  Harper  to  Seven  Mile  Rd..  wood  Park  Crescent  $12,353.  Main  St. 
$805,000;  2,600  lin.ft.  5  to  7  ft.  in  Hayes  $8,983,  and  Rosevear  Ave.  $5,181.  G.  R. 
Rlvd.  from  Seven  Mile  to  Daniels  Rd.,  $57.-  Jack,  443  Sammon  Ave.,  engr 


Bridges 


PRtlPOSED  WORK 

North  Carolina — See  "Streets  and  Roads." 
N.  C..  Washington  —  State  Hy.  Comn.. 
Raleigh,  plans  rein. -con.  and  steel  bridge 
over  Tar  River  on  Project  1040,  here. 
$100,000  C.  M.  Upham,  highway  engr. 


See  proposal  advertisements  on  page  116.  Advertising  Section. 
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NATIONAL  PA\'1NG  RRICK  MANUFACTURERS  ASSOCIATION.  ENGINEERS  BLDG.,  CLEVELAND,  OHIO 


Market- 


for  **'rhe  Construction 
of  Vitrified  Brick 
Pavements** — a  92- 
page  handbook  of  facts, 
photos  and  figures  de¬ 
tailing  the  most  up-to- 
date  practice  in  the 
science  of  enduring  road 
construction. 


THE  PAVEMENT  THAT  OUTLASTS  THE  BONDS 
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ENGINEERING  NEWS-RECORD 


1  (Continued)  boro  Rd..  V.  A.  I*.  3S7-H.  Hurke  Co.,  loft, 845  Tr«..  OranRe- 

.  ..  Plans  election  in  March  or  reln/orcinK.  1,«8B  ft.  concrete  pilinit,  it.  creosoted  pile 

I . 'll  41  000.000  bonds,  constructinK  Central  bridges  On  Krunswick-Jacksonvilte  Old  River  «  ove 

■'  "  ^  - -  cn  viaduct.  W.  Sims,  Kd.,  S.  A.  P.  432-S,  Camden  Co.,  3,050  ft.  Orange.  <19,31  a. 

untreated  and  75.600  ft.  treated  timber,  rnxTR 

.Arkansas  —  Tennessee  rtc.  ;  bridge  over  Savannah  River,  between  ^ 

’ub.  Wks.,  Nashville,  C.  Klberton,  (la.,  and  t'ulhoun  Kails,  S.  C..  K.  North  4  arolins 

ir..  Arkansas  State  Hy.  A-  P'  ^47,  Klberton  Co.,  tia.,  and  Abbeville  V.’, 

1.  C.  lAmerlck,  highway  Co.,  S.  I'.,  765,000  lb.  reinforcing,  etc.  ;  Hldg.,  t  harlesti 

r  Memphis.  Tenn..  H.  *-oncrete  culverts  on  Carnesville-Coinmerce  ls>wer  t  howan  h 
ed  agre**ment  to  con-  Rd.,  K.  A.  P.  352-R,  Hanks  t’o.  W.  R.  Neel,  ^  howan  t  ountii’ 
Bridge  replacing  pres-  highway  comr.  i-oncrete  J28  50 

Mississippi  River  be-  Pl»-.  Key  West  —  Mar.  1.  by  Coinrs.  reinforcing  JO.O 


and  Pryor  St.  viaduct. 


Tea..  OranRe-  t'irange  Co..  Jan.  8,  2.717 
t.  creosoted  pile  tr«-stle  bridge,  is  ft.  across 
>ld  River  Cove,  from  A.  C.  McKarlaiie, 
•range,  <19,315.  Kngrs.  est.  $68,500. 


iiiirssee  and  .Arkansas  —  Tennessi'e 
Highways  &  Pub.  W'ks.,  Nashville,  C. 
iiass,  acting  comr..  Arkansas  State  Hy. 
•  Kittle  Rock,  R.  C.  Kimerlck,  highway 
and  City  of  Memphis.  Tenn..  H. 
i.-,  mayor,  signed  agreement  to  con- 
iK  t'  new  Harahan  Bridge  replacing  pres- 
structure  over  Mississippi  River  be- 


n  Memphis,  Tenn.  and  Arkansas,  Fed-  Monroe  t'o.,  bridges  connecting 


.i:il  Aid  Project.  $1,000,000.  Noted  Apr. 
■4  i:t24. 

lenn.,  Madlsiinvllle  —  Monroe  Co.  voted 
jltiii.ooo  bonds,  toll  bridge  at  Niles  Ferry. 

III.,  Peoria — See  "Streets  and  Roads.” 

tlissoiiri  —  State  Hy.  Dept.,  Jefferson 
Citi.  making  plans  one  40  ft.  rein.-i'on. 
(l.  rk  girder  span.  etc.  over  Marcus  Creek, 
Audrain  Co. ;  three  20  ft.  rein. -con.  slab 
vpaiis,  etc.  over  Castor  River  overilow 
and  two  140  ft.  steel  truss  s|)ans,  etc.  over 
Castor  River  and  Castor  River  overflow, 
both  in  Bollinger  Co.;  two  12  ft.,  two  18 
ft  and  three  16  ft.,  rein. -con.  slab  spans, 
ric.  over  creek,  three  24  ft.  rein. -con.  slab 
spans,  etc.  over  Homing  Creek,  three  24 
ft.  rein. -con.  slab  spans,  etc.  over  tlrlnd- 
stone  Creek,  one  40  ft.  and  two  20  ft. 
rein. -con.  slab  spans  etc.  over  Kittle  Cedar 


rein. -con.  sino  eiv.  >  i-uni  -  - '  -  —  .  . n-,  .  . . 

Creek,  one  45  ft.  and  seven  24  ft.  rein. -con.  Highway  engr. 

slab  spans,  etc.  over  Cedar  ('reek,  one  45  Minnesola — See  "Streets  and  Road.s.” 

ft  and  five  20  ft.  rein. -con.  slab  spans,  etc.  ^  <»klBhom» — Keb.  2,  by  State  Hy.  Dept., 
over  Hinkson  Creek,  all  foregoing  in  Bisme  Oklahoma  City.  1  span  120  ft.  steel  truss 
Co  one  86  ft.  steel  tru-ss  s|»an,  etc.  over  bridge  on  concrete  piers  at  Vera.  Washing- 
eree'k.  Buchanan  Co.;  four  10  ft.  and  three  t""  O”-.  steel  truss,  31.4  tons  re- 

16  ft.  rein. -con.  slab  spans,  etc.  over  stream,  ,  „ 9c00  ft.  wooden  piling,  etc.,  $31.- 
three  80  ft.  steel  truss,  one  20  ft.  and  two  000,  3  span  60  ft.  rein. -con.  trestle  bridge 
:I5  ft.  I-beam  spans,  etc.  over  Auxvasse  at  Mulhall,  laigan  Co..  10.71  lb.  I-beam, 


termini  of  Over  Sea  Highway.  D.  Z. 
Filer,  elk.  ;  adv.  K.  N.-R.  Jan.  21. 

Alabama — Feb.  10.  by  State  Hy.  Comn.. 
Montgomery,  superstructure  for  bridge 
across  C(K>sa  River  near  la-esburg.  S-41-A, 
Cherokee  Co.  ;  iuncrete  and  steel  bridges 
on  road  between  Seale  and  (iuard,  Russell 
Co.,  and  on  Federal  Aid  I'roject  150,  on 
road  from  Tuscaliaisa  and  Kutaw.  Tusca- 
l(M)sa  Co.  W.  A.  Mcl'aUa,  highway  engr. 

.Ala.,  .Mulillr — See  "Kxcavatlon.  Drainage, 
Irrigation.  Is‘vees.  River  and  Harbor." 

Koiiisiana — Feb.  16,  by  State  Hy.  Comn.. 
Baton  Rouge,  139  ft.  creosoted  timber 
bridge.  State  Aid  Project  37  5- B.  Hast 
Feliciana  Parish ;  also  reiimstructlng  5 
bridges  on  Columbia-Royville  Highway, 
State  Project  18A,  Caldwell  Parish.  W.  B. 
Robert.  Reymond  Bldg.,  Baton  Rouge, 
Highway  engr. 

Minnesota — See  "Streets  and  Road.s." 

Oklahoma — Feb.  2,  by  State  Hy.  Dept., 
Oklahoma  City,  1  span  120  ft.  steel  truss 
bridge  on  concrete  piers  at  Vera.  Washing¬ 
ton  Co.,  46.81  lb.  steel  truss,  31.4  tons  re¬ 
inforcing,  3,700  ft.  wooden  piling,  etc.,  $31.- 


Hiver,  all  in  Callaway  Co. ;  one  20  ft.  reln.- 
lon.  slab  span,  etc.  over  West  Dog  (''reek, 
Davies  Co.  ;  one  30  ft.  I-b*-am  span,  etc. 
over  railroad  tracks,  De  Kalb  C'o.  ;  two 
45  ft.  rein. -con.  deck  girder  sfians,  etc.  over 
Wild  Cat  Creek,  Douglas  Co.  ;  three  20  ft. 
rein. -con.  slab  spans,  etc.  over  McDougal 
itranch,  Newton  Co.  ;  two  10  ft.  rein. -con. 
slab  spans,  etc.  over  stream,  two  30  and  one 
40  ft.  rein. -con.  deck  girder  spans,  etc. 
over  Panther  Creek,  both  in  St.  (''lair  Co. ; 
also  two  80  ft.  steel  truss  and  two  40  ft. 


9.36  tons  reinforcing.  1,900  ft.  wisiden  pil- 


CONTRACTS  AW  .ARDKD 
North  Carolina  —  State  Hy.  Dept.,  Raleigh, 
to  Sanford  &  BriKiks.  West  Short'  Terminal 
Bldg.,  f'harlestown,  S.  C.,  bridge  over 
Isiwer  Chowan  Riv>r,  Project  loo-B,  Bertie- 
Chowan  Counties,  1.5o2  cu.yd.  Cla.ss  ■  .\  ' 
ismcrete  $28.50  |ST  cu.yd..  l,01S,26o  lb 
reinforcing  $0.05,  1.682  lin.ft.  iintre.iud 

timber  piles  $0.80,  6.200  lin.ft.  creostiteil 

timbi'r  piles  $0.65,  2o7.50O  lb  structural 
steel  $0,078,  15,220  s<|.yd.  asphaltic  vv.ar- 
ing  surface  $2.1o.  52,035  lin.ft.  precast  con¬ 
crete  piles  $1.85,  etc.  total  $432,42:!;  to 
J.  S.  Bowers,  Whileville.  bridges  on  Project 
348,  ("umberland  t'o.,  571  cu.vd  ('la.ss  -.V 
concrete  $30,  83.87o  1h  reinfor.  ing  $0  (i6. 
3,200  lin.ft.  untreated  timber  piles  $1  25 
413  sq.yd.  concrete  wearing  surfaiv  $2  5o, 
etc.,  total  $28,075  ;  to  Kiker  *  Yount. 
Reidsville  bridges  on  Project  605,  Alexander 
Co.,  1.210  cu.yd.  Class  "A”  concrete  $25.5ii. 
165,960  Ib.  reinforcing  $0.05,  etc.,  total  $39.- 
153.  (Irand  total  $499,651.  Noted  Dec.  24 

Kan.,  Oswego  —  laibette  (’o..  Neosho 
River  Bridge,  two  12o  ft  and  one  140  ft 
through  arch  spans,  and  Hickory  ("reek 
Bridge,  one  120  ft.  through  arch  span,  both 
on  Parsons-PIttsburg  Rd..  Feder.il  .Md 
Project  214-C,  to  Sharp  Bros,  (,'ontg.  Co. 
KIdorado,  $95,522. 

Kan..  Wellington  -Sumner  ('o.  bridge  on 
11.957  mi.  Federal  Aid  Project  323  A  and 
B.  to  Wilson  Constr.  Co,,  Wammsburg. 
Mo.,  $64,022;  culverts  to  Schultx  Constr. 
('o..  Parsons,  Kan..  $2o.663. 

Mo.,  St.  I.oiiis- -ltd.  Pub  ■  Serv.,  208  ('Ity 
Hall.  3  span.  135  ft.  rein. -con.  bridge  over 
River  Des  Peres,  at  Southwest  Ave  .  to 


ing,  etc.,  $25,000,  1  span  96  ft.  steel  truss  J.  J.  I>unnegan.  Manhattan  and  Picadllly 


bridge  on  concrete  piers  at  Haskell,  Musko-  Aves.,  $ 

f:ee  Co.,  39.74  tons  steel  truss.  11.81  tons  re-  Jan.  14. 
nforclng,  3,860  ft.  wisiden  piling,  etc.,  $27,-  Tex., 
000 ;  widening  trusses  on  present  piers  3  Roads." 
span  180  ft.  bridge  at  Dickson.  Oklahoma  Tex., 
('o.,  38.4  tons  I-  beam,  14.8  tons  reinforcing,  Tex., 
770  ft.  wiMideit  piling,  etc.,  $25,000.  J.  1^1.  Roads.” 
I’age.  highway  engr. 

Oklahoma- -Feb.  2.  by  State  Hy.  Dept., 

Oklahoma  City,  4  span  280  ft.  concrete 


Aves..  $29,671.  Kngrs.  est.  $33,SoO.  .Noted 
Jan.  14. 

Tex.,  Breekenridge  —  See  "Streets  and 


Tex.,  rroekett — See  "Streets  and  Roads  " 
Tex.,  Iliintsville  —  See  "Streets  and 
Roads.” 


rein. -con.  girder  -  spans,  etc.  over  C’lear  ateel  truss  bridge  on  concrete  piers,  at 
i'reek,  Vernon  Co.  B.  H.  Piepmeier,  ch.  Banner,  Canadis^n  ('o.,  197.4  tons  steel 


Dams 


Tex.,  Austin — See  “Streets  and  Roads.” 
Tex.,  Seymour — See  "Streets  and  Roads." 


Banner,  Canadisyi  (?o.,  197.4  tons  steel 

truss,  46.4  tons  reinforcing,  3,890  ft.  wooden 
piling,  etc.,  $68,000  ;  2  span  80  ft.  bridge  at 
Sapulpa,  Creek  Co.,  23  tons  I-beam,  16.4 


Oklahoma — State  Hy.  Dept..  Oklahoma  tons  reinforcing,  etc.,  $28,300  ;  22  span  240 
i'lty,  making  surveys  and  plans  1  sjtan  80  ft.  pile  trestle  bridge  at  Shattuck,  Kills 
ft.  truss  bridge  across  Salllsaw  Creek  at  Co.,  131,100  ft.  timber,  6,440  ft.  wooden 
Vian,  $30,000;  and  1  span  110  ft.  truss  piling,  17,019  ft.  creosoted  timber,  etc.,  $35,- 
brldge  across  Illinois  River  at  (lore,  $45,-  000 ;  2  span  80  ft.  concrete  and  reln.-(x>n. 

iiiMi.  both  Sequoyah  Co.  J.  M.  Page,  high-  trestle  bridge  at  Nash,  Grant  Co.,  10.6  tons 


way  engr. 

Okis.,  Purcell  —  State  Hy.  Dept.,  Okla¬ 
homa  City,  made  plans  bridge  across  South 
Canadian  River,  here.  $300,000.  J.  M. 
Page,  highway  engr. 

N’ev.,  Renn — Voted  $70,000  bonds,  bridge 
over  Truckee  River  on  Center  St.  Total 
$140,000.  H.  (^hlsm.  city  engr.  Noted 
Oct.  29. 

Wash.,  ('hehalis  —  See  "Railways  under 
Washington.” 

Calif.,  Hamilton  City  —  Plans  election 
$40,000  bonds,  bridge  over  Grand  Central 
Canal,  on  Chlco-Orland  Highway,  and  re¬ 
building  St.  John  Bridge,  for  Hamilton 
Blvd.  DIst. 

Calif,,  Oakland — Alameda  Co.  plans  re¬ 
constructing  steel  bridge,  on  'Wenster  St. 
$200,000.  O.  A.  Posey,  Oakland,  co.  surv. 

<|ue.,  ()neber  —  Provincial  Government 
made  plans  two  85  ft.  .span  concrete  deck 
bridge  over  St.  Charles  River.  $35,000. 
K  I.  Vallee,  Quebec,  engr. 

Ont.,  Katchford — Northern  Development 
Branch,  Province  of  Ontario,  Parliament 
Bldgs.,  Tonmto,  plans  250-300  ft.  steel 
bridge  over  Montreal  River,  here.  $30,000- 
$50,000.  C.  H.  Fullerton,  Parliament 
Bldgs.,  Toronto,  engr. 

Ont.,  Kondon  —  W.  P.  Near,  city  engr., 
takes  bids  about  Feb.  1,  220  ft.,  concrete 
and  steel  bridge,  Ridout  St.  for  City 
Council..  $76,000.  Noted  June  25. 

BIDS  DESIRED 

New  Jersey  —  Feb.  3.  by  Monmouth  Co. 
•  Freehold)  reconstructing  bridge  HI -4 5,  on 


I-beam,  6.97  tons  reinforcing  etc.,  $27,500  ; 
18  span  280  ft.  pile  trestle  bridge  at  Kdith, 
Harper  Co.,  6,850  cu.yd.  embankment,  3,854 
tt.  wooden  piling,  10,650  ft.  creosoted 
timber,  etc.,  $30,000 ;  6  span  610  ft.  steel 
truss  bridge  on  concrete  piers  at  Dover, 
Kingfisher  Co.,  446.2  tons  steel  truss.  77.81 
tons  reinforcing,  etc.,  $100,000;  2  span  146 
ft.  steel  truss  bridge  at  Turney  Falls,  180.5 
tons  steel  truss,  16.45  tons  reinforcing 
$48,800,  2  span  140  ft.  steel  truss  bridge 
at  Turner  Falls,  180.5  tons  steel  truss, 
17.11  tons  reinforcing,  etc.  $45,000,  and 
two  span  130  ft.  reln.-<x)n.  bridge  at  Davis, 
20.75  tons  I-beam,  11.76  tons  reinforcing, 
etc.  $31,000,  all  Murray  Co.;  4  s(>an  118  ft. 
concrete  and  rein. -con.  trestle  bridge  at 
Catale,  69.6  tons  I-beam,  9.4  tons  rein¬ 
forcing,  etc.  $31,000,  5  span  132  ft.  reln.- 
con.  trestle  bridge  at  Chelsea,  7.09  tons  I- 
beam,  4.28  tons  reinforcing,  etc.  $36,000, 
and  2  span  concrete  trestle  bridge  at  Talala, 
33.63  tons  structural  steel,  13.8  tons  rein¬ 
forcing,  etc.  $38,000,  all  Rogers  Co.  ;  5  s|>an 
140  ft.  rein. -con.  trestle  bridge  at  I.«oco, 
47.81  tons  I-beam,  35.3  tons  reinforcing, 
1.005  cu.yd.  concrete,  5,600  ft.  wiaiden 
piling,  etc.  $30,000,  124  ft.  2  span  rein. -con. 
trestle  bridge  at  Comanche,  6.11  tons  I- 
b«*am,  5  tons  reinforcing,  etc.  $41,500,  1 
span  60  ft.  rein. -con.  trestle  bridge  at 
Comanche,  23  tons  I-beam,  6.65  tons  rein¬ 
forcing,  etc.  $25,000,  1  span  64  ft.  bridge 
at  Comanche,  23  tons  I-beam,  7.5  tons 
reinforcing.  1,650  ft.  wooden  piling,  etc. 
$25,000,  all  In  Stephens  Co.  ;  22  span  360 
ft.  pile  trestle  bridge  at  Waynoka,  Woods 


PROPOSED  WORK 

Okla..  I.ugrrt  —  See  "Waterworks  under 
Klnglisher." 

(jiie.,  Hull — -See  "Buildings — Industrial.” 

RIDS  DEMI  RED 

New  Zealand,  Welllnxtun  —  Mar.  23,  hy 
Secretary  Pub.  Wks.,  Supplies  ft  Tenders 
Bd.,  automatic  dam  Sect.  182.  complete  dam 
and  tunnel  gates,  etc..  Sect.  181,  at 
Mangahao  Power  Iievelopmeiit. 

rOXTR.AC'TS  AM  ARDED 

.Md..  ('iinawlnxo — See  “Buildings — Indus¬ 
trial.” 

.Ark.,  Fayetteville — See  "Waterworks.” 


Railways 


read  fro^m  Belmar  to  Squa^nkum,  In  Howell  112.800  ft.  timber.  8,500  cu.yd.  embank 


Twp.  G.  K.  Allen.  Jr..  60  Broad  St..  Red 
Bank,  engr.;  adv.  K.  N.-R.  Jan.  21. 

Pennsylvania  —  Feb.  8,  by  Beaver  Co. 

<  Beaver),  constructing  4  river  piers  for 
bridge  across  Ohio  River  between  Ambridge 
and  'Woodlawn.  T.  J.  Wilkerson.  Federal 
Title  ft  Trust  Bldg.,  Beaver  Falls,  consult, 
engr. 

(ienrgla  —  Jan.  29,  by  State  Hy.  Comn., 
Ka.st  Point,  <F.  .A.  P.  means  Federal  Aid 
I'rnjeet,  and  H.  A.  P.  means  State  Aid 
•■rsjeet),  4  bridges  on  Waynesboro-Swains- 


ment,  7,392  ft.  wooden  piling,  28,050  ft. 
creosoted  timber,  etc.,  $45,000.  J.  M,  Page, 
highway  engr. 

Ore.,  Kernville — State  Hy.  Dept.,  Salem, 
taking  bids  bridge  over  Slletz  River,  here, 
Kincoln  Co..  19,000  ft.  piling,  950  cu.yd. 
concrete,  17,000  lb.  metal  reinforcement, 
340,000  lb.  structural  steel,  etc.  R.  Klein, 
Salem,  engr. 

RIDS  REPEIVED 

Tex.,  .'Austin — See  "Streets  and  Roads.” 


PROPOSED  WORK 

Illinois — Jacksonville — Havana  R.R.  Co., 
Jacksiinvllle,  granted  iiermission  by  Inter- 
State  Commerce  Comn.,  rehabilitating  51 
ml.  of  former  Chicago,  Pennsylvania  ft  St. 
I.,<>uls  R.R.  line  between  Jacksonville  and 
Havana.  $550,000.  A.  Stevenson,  123  West 
Madison  St.,  Chicago,  pres. 

Illinois  —  Wabash  R.R..  Kxch.  Bldg.,  St. 
I»uis,  Mo.,  plans  9O,0tMi  cu.yd.  crushed 
rix'k  ballast  on  I>ecatur  Division,  Incl.  21 
ml.  from  Poag  to  Worden.  27  mi.  from 
Sibley  to  Mansheld,  and  25  mi.  from  Ryan 
to  Toledo.  $100,000.  R.  H.  Howard,  ch. 
engr. 

Minnesota- — Minnesota  Western  R.R.  Co., 
K.  D.  Kuce,  vlce-pres..  2823  6th  Ave.,  N.. 
Minneapolis,  sism  lets  contract  57  ml.  rail¬ 
road  extension  bidween  latke  I,illinn  and 
I>aw8on.  $1,500,000.  J.  Olson,  c/o  owner, 
engr.  Noted  Oct.  29. 

Wyoming — I’nlon  Pacific  R.R.  Co.,  1416 
I>odge  St.,  Omaha,  Neb.,  plans  approx¬ 
imately  4  ml.  extension  in  Goshen  ('o.,  here. 
$182,028.  R.  L.  Huntley,  »-h.  engr. 

Missouri — St.  Liouis-San  Francisco  R.R. 
Co.,  Frisco  Bldg..  St.  Ixmls.  making  pre¬ 
liminary  plans  174  ml.  lOO  lb.  rails  to  re¬ 
place  90  lb.  rail  Incl.  double  tracks  between 
Tower  Grove  and  Pai-iflc,  81.2  mi.  single 
track  between  Pacific  and  St.  Clair,  36  mi. 
single  track  between  Jasjier  and  Pratt  City. 
Ala.,  and  57  ml.  double  track  between 
Paola,  Kan.,  and  Kansas  City,  Mo.  ;  reln.- 
con.  and  timber  viaducts,  grade  crossing 
signals,  etc.,  $157,000;  train  control  de¬ 
vices  between  Afton,  Okla.,  and  Monett, 


See  proposal  advertisements  on  page  116,  Advertising  Section. 
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Market— E  NGINEERING  NEWS-RECOR  D— Place 


Does  It  Mean  Anything? 


the  world  use  Industrial  Cranes,  and  keep  on 
■vBgwM  buying  them;  when  one  railroad  alone  owns  232 
Industrials — does  it  mean  anything?  Can  a  rail¬ 
road’s  judgment  be  counted  as  worth  while? 

It  is  not  for  railroads  alone  that  Industrials  are  built: 
they  are  found  in  every  branch  of  industry.  There  is  an 
Industrial  for  every  need,  in  capacities  ranging  from  5 
to  200  tons.  Tell  us  your  problems — our  engineers  are  at 
your  service. 

The  illustration  shows  an  Industrial  crawling  tractor 
crane  which  is  also  a  shovel,  dragline,  pile  driver,  clamshell, 
grapple,  magnet — all  in  one!  And  you  can  dep>end  on  it  to 
give  maximum  efficiency  in  each  service. 

This  type  DC  is  operated  by  steam,  gasoline,  electric  or 
Diesel  power. 

Write  for  Bool(  \20-A 
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lUiUvayH  (Continued) 

\I,.  and  interlockinB  towera  at  various 
iu.itits  5359,000;  yard  sidlnRs,  passinR 
tri.k’s  etc.  11,363.000  ;  shops,  5210.000; 
fr.icht  an<i  passenger  depots,  $592,000; 
w  iur  stations,  1215.000;  change  in  grade 
•ii'id  track  alignment  between  St.  Ia>ut8  and 
siirinpfield.  5190,000;  new  rail  and  fasten- 
iilk-'s  52,405,000 ;  25  locomotives,  4,000  box 
,ut"’inovile  and  gondola  cars,  etc.,  5 to. ,500,- 

i . .  repairing  and  Improving  equipment, 

jldiiO.OOO;  new  equipment  in  own  shops, 
}Kt^'>oiooo.  F.  O.  Jonah.  Frisco  Hldg.,  St. 

I,.iuis,  ch.  engr. 

Missoiirl  —  Wabash  H.U.  Co.,  Uy.  F.xeh 
lililc  St.  Ia»uis,  making  preliminary  plans 
n,  w  rail.  tra<-k  ballasting,  yard  extensions, 
die  on  various  parts  system.  $5,0oo,ooo ; 
iiuri  hasing  2,000  automobile  and  20  baggage 
lars,  25  switch  engines,  etc.,  55,500.000. 
jL  H.  Howard,  ch.  engr. 


Mixsouii — St.  I^uis-Southwestern  R.K. 

\V.  S.  Hanley,  ch.  engr.,  Tyler,  Tex  , 
making  preliminary  plans  purchasing  new 
rail.  51,300,000  ;  track  ballasting,  5300,000  ; 
s)iops  and  engine  houses.  5250,0oo ;  shot) 
marhinery  and  tools  5300.000 ;  new  yard 
traeks  and  Improvements,  5250,000 ; 
bridges,  trestle  and  culverts,  5450,000  ;  tie 
plates  and  rail  anchors.  5350,000,  also  new 
passenger  equipment,  $500,000 ;  all  above 
in  St.  Ix)uis. 

tVushlngton — H.  E.  Brown,  pres.  Cow¬ 
litz,  Chehalis  &  Cascade  Ry.  Co.,  Chehalis, 
siHiii  lets  contract  8  ml.  railroad  extension, 
iind  125  ft.  bridge  over  Cowlitz  River,  at 
Chehalis.  R.  W.  Sweet,  ch.  engr.  Noted 
July 


BIDS  DESIRED 


MiNwuiiri — See  ‘‘Contracts  Awarded." 


CONTRACTS  AWARDED 
Missouri — Missouri  Pacific  R.R.  Co.,  Rail- 
wav  Kxch.  Bldg.,  St.  Houls,  will  grade  and 
lav'  track,  etc.,  in  Sedalia,  by  day  labor ; 
also  1  story,  65  x  120  ft.,  and  40  x  550  ft. 
timlH'r  reclamation  plant.  In  Sedalia,  to  J. 
C.  Duncan,  811  Central  Natl.  Bank  Bldg.. 
St.  Bouis,  approximately  515,000.  Engrs. 
total  est.  $125,000.  Noted  Nov.  12  under 
"iiuildings — Industrial.” 


Excavation,  Drainage, 
Irrigation,  Levees 
River  and  Harbor 


PROPOSED  WORK 

X.  Y.,  BnlTalo — See  ‘‘Unclassified.’’ 

Mich.,  Detroit  —  Dept.  Pub.  Wks.,  plans 
dredging  Fox  Creek  and  constructing  pump¬ 
ing  station  to  relieve  Jefferson  Ave.,  5343.- 
tioii ;  ditches  in  unsewered  area  West  Side, 
5125,000;  and  dredging  River  Rouge 
Channel,  $350,000.  P.  A.  Fellows,  city 
engr. 

Calif.,  Redondo  Bearh  —  Plans  election 
5300,000  bonds,  breakwater. 

Calif.,  Han  Franriaro  —  Made  plans  core 
boring  along  and  near  line  of  Hetch  Hetchy 
.Aqueduct,  Coast  Range  Division.  525,000. 
M.  M.  O'Shaughnessy,  city  engr. 

Que.,  Cap-de-Ia  Madeleine  —  Dept.  Pub. 
Wks.,  Ottawa,  Ont.,  making  plans  dredging 
eastern  branch  River  St.  Maurice,  here. 
540,000.  B.  Grandmint,  ’Three  Rivers  and 
K.  M.  Cameron,  Ottawa,  Ont.,  engrs. 

BIDS  DESIRED 

.\la..  Mobile — Feb.  18.  by  Mobile  Bay 
Bridge  Co.,  Meaher  Bldg.,  49,000  ft. 
dredged  embankment  for  bridge  over  Mo¬ 
bile  Bay.  Harrington,  Howard  &  Ash,  Kan¬ 
sas  City.  New  York  and  Mobile,  consult, 
engrs.;  adv.  E.  N.-R.  Jan.  21.  Noted  Jan. 
14  under  "Bridges." 

Calif.,  Carmirhael  —  Carmichael  Irriga¬ 
tion  Dist.  taking  bids  6  ml.  riveted  steel 
pjl)e  line,  14-  to  16-in.  diam.  and  three  75 
KVA  transformers.  530,000  available.  A. 
Oivan,  City  Hall,  Sacramento,  engr.  Noted 
Nov.  12. 

BIDS  RECEIVED 

X.  Y.,  Bulfalo — Dept.  Pub.  Wks.,  Munici- 
lial  Bldg.,  Jan.  12,  completing  Sect.  4,  Buf¬ 
falo  River  and  Cazenovia  Creek  ImpAT., 
from  V.  Schlavl,  ’Tupper  Lake,  $144,500, 
extra  rip  rap  $4  per  sq.yd.  Noted  Dec.  24. 

CONTRACTS  AWARDED 

Md.,  Conowingo — See  "Buildings — Indus¬ 
trial." 

La.,  Thibodaux— Comrs.  Lafourche-Terre- 
bonne  D.  D.,  Court  House,  gravity  drain¬ 
age  system,  1,000,000  cu.yd.  excav.,  etc.,  to 
Huth  Constr.  Co.,  Franklin,  at  510.74  per 
cu.yd.  Noted  Dec.  17, 


Streets  and  Roads 


PROPOSED  WORK 

Maas.,  Framingham  —  Plans  concrete 
paving  between  tracks  on  Union  Ave.  and 
rebuilding  Concord  St.  from  Union  Ave.  to 
Clark  St.  535,000.  Address  City  Engineer. 

N,  V.,  .Vibany — City  soon  takes  bids  re¬ 
paving  2.5  mi.  Bway.  and  North  Pearl  Sts. 
5210,000.  J.  G.  Brennan,  city  engr. 

New  Jersey — Monmouth  Co.  (Freehold) 
plans  concrete  paving  25  mi.  road  from 
Freehold  to  Manasquan.  G.  K.  Allen,  60 
Broad  St.,  Red  Bank,  engr. 

Peiinsylxuiila  —  Allegheny  Co.  (Pitts¬ 
burgh),  making  plan.s  concrete  paving  ap¬ 
proximately  2  ml.  McKeesport-East  Pitts¬ 
burgh  Blvd.,  22  ft.  5347,000.  County 
Bureau  of  Engineering,  517  Smithfield  St., 
I’ittsburgh,  engrs. 

Pa.,  Pittsburgh  —  Making  plans  paving 
Perchnient  St.  534,000,  Addison  St.  between 
Center  Ave.  and  Reed  St.  546.000,  and 
Elmore  St.  between  Reed  St.  and  Center 
Ave.  536,000.  Bureau  of  Engineering. 
Dept.  Pub.  Wks.,  engrs. 

Pa.,  Pittsburgh  —  Making  plans  juivlng 
Sommers  St.  532,000.  City  Bureau  of  En¬ 
gineering,  Dept.  I’ub.  Wks.,  engrs. 

Pa.,  I'niuntuwii — Fayette  Co.  soon  takes 
bids  constructing  Flatrock  and  other  roads. 
5500,000.  E.  L.  Cleinmer,  Uniontown,  engr. 
Noted  May  28. 

W.  Va.,  Parkersburg  —  Plans  election 
5500,000  bonds,  sewers  and  paving  various 
streets.  J.  V.  Dunbar,  city  engr. 

North  Carolina  —  State  Hy.  Comn., 
Raleigh,  plans  clearing  and  grading  7  mi. 
Highway  Project  4440,  from  Chatham  Co. 
line  to  Project  450.  $45,000.  C.  M.  Upham, 
highway  engr. 

North  Carolina  —  State  Hy.  Comn.. 
Raleigh,  ulans  clearing  grubbing,  bridging 
and  grading  7  ml.  Project  840,  Henderson 
Co.  $50,000.  C.  M.  Upham,  Raleigh,  high¬ 
way  engr. 

North  Carolina  —  Comrs.  Granville  Co., 
(Oxford)  plans  paving  2.7  ml.  road  from 
Hester  to  |>olnt  near  Creedmore.  590,000. 

N.  C.,  Bryson  City — Plana  to  issue  585,- 
000  bunds,  paving  various  streets.  W.  T. 
Conley,  city  elk. 

N.  C..  Tryon — Blue  Ridge  Realty  Co.,  c/o 
A.  Merrick,  ch.  engr.,  'Tryon,  plans  bitu¬ 
minous  on  broken  stone  or  gravel  paving  6 
ml.  roads  In  connection  with  Ryxhaven 
development,  near  here.  $125,000. 

(la.,  Komr — See  "AVaterworks.” 

Oa.,  Tiftnn — Election  Feb.  11  (extended 
date),  570,000  bonds,  paving  various  streets. 
Noted  Nov.  26. 

lat.,  Monroe  —  Ouachita  Parish  election 
Feb.  2.  51,750,000  bonds.  Improving  97 

mi.  highway. 

TenneHsee  —  State  Dept.  Hys.  &  Pub. 
AATts.,  Nashville,  plans  probably  concrete 
paving  9.5  ml.  Cleveland-Hamilton  Co.  line 
Rd.  Bradley  Co.  C.  N.  Bass,  acting  comr. 

Tennessee — State  Dept.  Highways  &  Pub. 
Wks.,  Nashville,  making  surveys  Improving 
10  mi.  Greenville-Bulls  Gap  Rd.,  Greene 
Co.,  and  10  ml.  Dandrldge-Sevler  Co.  line 
Rd.,  Jefferson  Co.  C.  N.  Bass,  acting  comr. 

Tennessee — State  Dept.  Highways  &  Pub. 
Wks.,  Nashville,  plans  improving  10  mi. 
Cookevllle-Monterey  Rd.,  5190,000  and  15 
mi.  Cookevllle-Smith  Co.  line  Rd.,  5240,000, 
both  Putman  Co.  County  Court,  Putman 
Co.  and  Dept.  Highways,  Nashville,  engrs. 

Tenn.,  BlonntTlIIe  —  Sullivan  Co.  and 
State  Dept.  Highways  &  Pub.  Wks.,  Nash¬ 
ville,  appropriated  520,000  each.  Improving 
Bluff  City-Washlngton  Co.  line  Rd.  Work 
will  be  done  under  direction  and  supervision 
of  State  Hy.  Dept.  C.  N.  Bass,  Nashville, 
acting  comr. 

Tenn.,  Clinton  —  Anderson  Co.  plans 
improving  4  mi.  Brlceville-Coal  Creek  Rd. 
To  exceed  525,000. 

Tenn.,  Dover  —  Stewart  Co.  plans  con¬ 
structing  approximately  15  ml.  Dover-Big 
Sandy  Rd.  To  exceed  525,000. 

Tenn.,  Erwin  —  Unicoi  Co.  appropriated 
$150,000,  improving  various  highways. 

Tenn.,  GreeneviUe  —  Green  Co.  appro¬ 
priated  $170,000,  improving  Andrew  John¬ 
son  Highway. 

Tenn.,  Kingston — Roane  Co.  voted  ap¬ 
propriation  570,000,  Improving  11.5  ml. 
Kingston-Loudun  Co.  line  Rd.  Work  will  be 
done  under  direction  of  Tennessee  Dept. 
Highways  &  Pub.  Wks.  C.  N.  Bass,  acting 
comr. 

Tenn.,  Knoxville  —  Plans  curbing,  grad¬ 
ing,  sidewalks  2  in.  sheet  asphalt  paving 
1,400  sq.yd.,  6  in.  concrete  paving  19,000 
sq.yd.,  and  5  in.  asphaltic  concrete  paving 
41,200  sq.yd.  various  streets.  5378,000.  W'. 

W.  Maynott,  Knoxville,  engr  Noted  Nov.  5. 

Tenn.,  Lnwreneebnrg — Lawrence  Co.  and 
State  Dept.  Highways  A  Pub.  Wks.,  Nash¬ 
ville,  appropriated  521,000  each,  bituminous 


.surfacing  I-avvrenceburg  -  Columbia  Rd 
Work  will  be  done  under  direction  and  su¬ 
pervision  of  State  Hy.  Dept  .  C  N.  Bas.s, 
Nashville,  acting  comr 

Tenn..  Linden — Perry  Co.  election  May 
8,  530,000  bonds,  improving  various  roads 
Tenn..  Maryville — Blount  Co.  atqiropriatcd 
5100.000,  improving  Maryville-North  Caro¬ 
lina  State  Line  Rd  via  Deals  Cap 

Tenn.,  Hevlerville — Comrs  .H.-vo-r  C,,  ap- 
proiiriated  5100, onn,  highway  connecting 
East  Tennes.see  with  North  Carolina 
through  Indian  Gap. 

Ohio — Dept.  Highways  &  I’nb  Wks  .  Co 
luinbus,  plans  grading,  paving,  etc  .  l.:l.',ii  t-i 
1,450  mi.  highways  during  1926.  F.  i; 
Schlesingcr,  dtr. 

4)..  CuliimlMiB  -Making  plans  grading  and 
con__c_rete  or  bituminous  nuu-adam  paving 
1.375  ft.  McKinley  .Vvc.  from  Central  .\\e 
to  Darby  St..  24  ft.  527, ooo.  R  ii.  Simp¬ 
son,  City  Hall,  engr 

4).,  Fairvlew — Takes  bids  In  spring  siib  - 
vvalks  on  Donald.  Belvidere.  Stanford, 
Elmore,  Eastlook.  Northwood,  Woodstock, 
and  Westwood  Aves.  To  exceed  525. Ooq, 

E.  H.  .Arnold.  Town  Hall,  engr. 

O.,  New  I’hlladelphia  —  Tuscarawas  Co. 
plana  waterbound  macadam  or  bituminous 
macadam  paving  2.8  ml.  Divisions  3  and  4, 
New  Port-Gllmore  Rd.,  18  ft.  5100,000.  O. 
Fiedler.  Dover,  engr. 

4).,  Ht.  ('lalmv  llle  —  Relmont  ('o.  sisin 
takes  bids  tar,  amlesite  and  brick  surfac¬ 
ing  11  projects.  5147,280.  E.  .M.  Shirk, 
St.  Clalrsville.  engr, 

<)..  I'pper  Haniliisky — Making  plans  grad¬ 
ing  and  paving  653  ft.  Nt>rth  Sandu.sky  St.. 
26  ft.,  brick  527,000,  concrete  524,500.  City 
Engineer. 

Mirh..  Detroit  —  Dept.  Parks  &  Boule¬ 
vards,  600  Marquette  Bldg.,  making  revised 
plans,  grading,  curbing,  concrete  and  tile 
paving  around  Scott  Memorial  Fountain. 
550,000.  Former  bids  rejected.  Cass 
Gilbert,  244  Madison  Ave.,  New  York  City. 
N.  y.,  archt.  Noted  tict.  29. 

III.,  Galeabiirg — Knox  Co.  soon  takes  bids 
600,000  gal.  road  oil  on  various  roads.  540.- 
000.  H.  M.  Roy,  Court  House,  supt.  high¬ 
ways. 

111.,  Kewanee — Henry  Co.  plans  grading, 
curbing  and  vlbrollthlc  concrete,  rein. -con  . 
brick  or  Warrenlte-bltullthlc  paving  r, 
blocks  Park  and  Willow  .Sts.  530,000.  J. 
G.  I’almer,  City  Hall,  engr. 

111.,  Metropolis  —  Making  preliminary 
plans  grading,  curbing  and  concrete,  brick, 
or  asphalt  i>avlng  various  streets.  5 400, Ooo 

111.,  .Monmouth— -Plans  removing  old  itave- 

ment  and  grading,  <-nrbing  and  vltr.  brick 
on  concrete  paving  9,791  sq.yd.  South  Main 
St.,  Paving  Dist.  77.  552.077.  H.  Tolberg. 

Court  House,  engr. 

III.,  Monmouth- — Warren  Co.  takes  bids 
in  February,  spreading  600, ooO  gal.  road 
oil  on  various  roads.  540,0((0.  C.  L.  Mc- 
Clanahan,  Court  House,  engr. 

III.,  Peoria  —  Pe<iria  Co.  takes  bids  in 
spring,  grading,  bridging  and  t)avlng  2  ml. 
Mount  Holly  Rd.,  18  ft.  560,000.  W.  E 
Emory,  Court  House,  engr. 

III.,  Peoria  —  Peoria  Co.  plans  grading, 
curbing  and  brick  or  concrete  pitving  3 
blocks  West  Nebraska  St.  from  North  to 
Elizabeth  Sts.,  and  6  blocks  West  Nebraska 
St.  from  Elizabeth  to  T’nlverslty  Sts.,  20-30 
ft.  $60,000.  AV.  E.  Rackes,  City  Hall.  engr. 

la..  West  Liberty — Made  plans  paving 
approximately  55,000  sci.yd.  various  streets. 
To  exceed  $132,427. 

Kan.,  Newton — Making  preliminary  plans 
brick  on  concrete  paving  various  streets. 
Shockley  Eng.  Co.,  800  Graphic  Arts  Bldg., 
Kansas  City,  Mo.,  engrs. 

AVy-oming  —  State  Hy.  Dept.,  Cheyenne, 
plans  improving  13.75  mi.  Federal  Aid  Proj 
ect  190,  Deepwater  Co.,  5180,000;  and  47.7 
ml.  Federal  Aid  Project  191,  Sweetwater 
Co.,  5560,000. 

Misaonrl  —  State  Hy.  D«q)t.,  Jeffersoti 
City,  making  plans  grading  6o.7  mi.  road.s 
in  Andrew  Daviess,  De  Kalb,  Franklin, 
Howard,  Pettis,  Pike  and  Ralls  Couiitles ; 
30  ft.  grading  55.5  mi.  roads  In  Gentry, 
I.Jifayette,  Linn,  Newton,  Saline,  A’ernon 
and  AA’ayne  Counties;  18  ft.  gravel  sur¬ 
facing  88.15  ml.  roads  in  Audrain,  Bates, 
Bollinger,  Caldwell,  Howard,  Howell,  Greene, 
St.  Clair,  Stone  and  AA'ayne  Countb-s;  9 
ft.  concrete  paving  19.2  ml.  roads  In  Daviess 
and  Dj  Kalb  ('ountles ;  18  ft.  concrete 
paving  40  ml.  roads  In  Andrew,  Franklin, 
Pettis,  Pike  and  Ralls  Counties;  18  ft. 
rock  asphalt  and  18  ft.  judleslte  paving 
1.5  ml.  roads  In  Howard  co.  B.  H.  Ple->- 
meler,  ch.  engr. 

AIo.,  AVebb  City — Election  about  Mar.  10. 
525,000  or  more  bonds  paving  various 
streets.  Engineer  not  selected. 

Tex.,  Abilene — Taylor  Co.  making  plans 
grading  and  bridging  6.63  ml.  State  High¬ 
way  1-A,  528,000;  also  1158  mi.  State 
Highway  1  from  SU.  384.00  to  Station 


See  proposal  advertisements  on  page  116,  Advertising  Section. 
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1595-70,  |25,0U0.  L..  C.  McCanlies,  Abilene, 

enur. 

Te*.,  AuHtlii  —  Travis  Co.,  making  plans 
grading,  bridging  and  bituminous  paving 
•i.7  mi.  Dei  Vaiie-Oarlield  Ud.  18  ft., 

7S5 ;  also  gravel,  crushed  rock  and  two 
<-ourse  inverted  penetration  bituminou-s  sur- 
ra<'ing  13.85  mi.  State  Highway  29,  IB  ft., 
$(>B,5o0.  O.  Leonard,  Austin,  eo.  etigr. 

Tex,,  Clalreinoiit  —  Kent  Co.  made  plans 
grading,  bridging  and  bituminous  macadam 
paving  17.378  mi.  State  Highway  83  from 
Clairetnont  to  Carza  Co.  line,  18  ft. 

♦  325,0(10.  I.,.  M.  Kerlet,  Clairemont,  <-o. 

eiigr. 

Tex.,  Ciilemun  —  Coleman  Co.  making 
plans  grading,  hard  paving,  etc.,  l.ot  mi. 
Highway  23,  20  ft.  128, OoO.  Addr»'ss  C. 
L.  South,  c.^o  Courthouse,  judge. 

Tex.,  Kilinbiirg — Hidalgo  Co.  making 
plans  graveling  55  mi.  and  hardsurfacing 
159  ml.  Monte  Crist o.  Weslaco,  West  Kdin- 
burg  and  Hast  Kdinburg  Uds.,  South  Mis¬ 
sion  Ud.  t<i  point  near  Madero,  Jackson  Ud. 
from  intersection  with  Highway  12.  Shary- 
laiid  Ulvd.,  etc.,  16-18  ft.  $3,500,000.  1*. 

S.  1  »evine.  I’harr.  engr.  Noted  Jan.  7. 

Tex.,  Henrietta — Clay  Co.  making  plans 
comrete  paving  7.14  mi.  State  Highway  5, 
Keder.il  Aid  Umject  44S-H,  Unit  2,  18  ft. 
$260,000.  D.  M.  I’uikett,  Henrietta,  co. 
ellgr. 

Tex.,  l*ort  Arthur — Klection  s<x)n  $1,000,- 
000  bonds  permanent  paving  various  streets, 
W.  U.  Bower,  t'ity  Hall.  engr. 

Tex.,  Se.viiiiiur — Baylor  Co.  making  jdans 
grading  and  bridging  20.58  mi.  State  High¬ 
way  24,  Ked«-ral  Aid  I’roject  454-A. 
$120,000.  J.  (i.  Uollins,  Seymour,  engr. 

Tex.,  Sweetwater — Nolan  Co.  soon  takes 
bids  double  bituminous  surface  treatment 
on  sledged  stone,  caliche  and  macadam 
paving  15.22  mi.  State  Highway  1,  Feder.'il 
Aid  Project  444-n.  I'nit  2.  $348,000.  J.  A. 

Kocht,  Sweetwater,  engr.  Noted  Nov.  12. 

Tex..  Tiilla  —  Voted  $65,000  iMtnds  per¬ 
manent  paving  various  street.s.  Devlin 
lOng.  Co.,  119  Central  Bldg.,  Amarillo, 
eiigrs. 

ttklalinmn — State  Hy.  Dept.,  Oklahoma 
City,  making  surveys  grading,  etc.  18  mi. 
Albert  Pike  Highway,  30  ft.  $65,000.  J.  M. 
Page,  highway  engr. 

tlklu.,  Haxer — Malfing  preliminary  plans 
grading,  curbing,  atut  concrete  itaving  9,000 
sii  yd.  Stain  St.  $27,000.  Kngineer’s  name 
withlield. 

tlklu.,  Frederick  —  Voted  $52,400  bonds 
Vertical  tlbre  bi  ick  paving  13,100  s«|.yd.  7th 
and  9th  Sts.  Benham  Kng.  Co.,  (lumbel 
Bldg.,  Kansas  City,  Mo.,  engr.s. 

Oklu..  Ileavener  —  Making  preliminary 
platis  grading  and  concrete  paving  11,300 
sq.yd.  Main  St.  and  Ave.  C.  $35,000.  M. 
A.  Stewart,  mayor.  Kngineer  not  an¬ 
nounced. 

flkln.,  llenneHsey — Plans  grading,  curb¬ 
ing  and  concrete  paving  19.800  stj.yd.  Main 
.St.  $68,350.  V.  V.  Long  &  Co..  1300  Col- 
cord  Bldg.,  Oklahoma  City,  engrs. 

Oklu.,  liubart — Making  preliminary  plans 
grading  and  concrete  paving  9.74(»  sq.vd. 
South  .Main  St..  40-30  ft.  $29,250.  V.  V. 
Lon,  ,  1300  Colt'ord  Bldg.,  Oklahoma  City, 
engr. 

Oklu.,  Idubell  -  Making  preliminary  plana 
Vertical  fibre  brick  resurfacing  16.600  s<i.yd. 
Main  St.  and  Central  Ave.  $35,000.  W.  O. 
Campbell,  city  elk.  Knglneers  name  with¬ 
held 

Okta..  Okarche  —  Making  preliminary 
plana  grading  and  concrete  paving  9,400 
sq.yd.  Main  St.  $30,000.  H.  OUeilly, 
mayor.  Engineer  not  announced. 

Idaho — State  Hy.  Dept.,  Boise,  plans  im¬ 
proving  2.739  mi.  Federal  Aid  Project  79, 
Bannoi'k  Co.  $123,o00. 

Oregon  —  State  Hy.  Dept..  Salem,  plans 
Improving  11  mi.  Federal  Aid  Project  126, 
Klamath  Co.  $87,000. 

't'allforiilu — State  Hy.  Dept.,  Sacramento, 
plans  constructing  road  to  connect  Mari¬ 
copa,  Kern  Co.  and  Carpenterla,  Santa 
Barbara  Co.  $2,000,000.  Engineer  not  se¬ 
lected. 

Culif.,  Berkeley  —  Plans  paving  6th  St. 
between  I'niversity  Ave.  and  Dwight  Way, 
$50,000  or  more:  Sacramento  St.  between 
liwight  Way  and  south  city  limits,  $75,000 
or  more;  Alcatraz  Ave.  between  Sacramento 
and  Adeline  Sts.,  $27,500 ;  Euclid  Ave. 
between  Eunice  and  Uegal  Ud.,  $75,000  or 
more  ;  Spruce  St.  between  Cedar  and  Arch 
Sts.,  $70,000  or  more ;  7th  St.  between 
Dwight  Way  and  Folger  St.,  $80,000  or 
more:  and  portions  of  Berkeley  Way, 
Walnut  St.,  etc.,  to  exceed  $75,000.  Noted 
Nov.  19. 

('ullf.,  liermoNu  Beaeh  —  Making  plans 
paving,  etc.  ('amino  Ue.il  from  Pier  Ave.  to 
south  city  line.  To  e\ceed  $75,000.  Los 
Angeles  ('o.  appropriates  $30,000  toward 
•ost.  J.  Uapier,  city  engr. 


Calif.,  Oakland  —  Making  plana  paving, 
etc.,  Peralta  St.  from  7th  St.  to  Emeryville 
city  limits.  $250,000.  Alameda  Co.  appro¬ 
priates  $60,000  toward  cost.  W.  W.  Har¬ 
mon,  city  engr. 

Calif.,  (leeunHlde  —  Made  preliminary 
plans  paving,  etc.  various  stret'ts.  $125,000 
or  more. 

Calif.,  Man  Diego — Made  plans  Improving 
17th  St.  between  F  St.  and  ImiK-rial  Ave., 

I, 773  stj.ft.  concrete  sidewalk,  412  lin.ft. 
concrete  curbing,  109,190  s<i.ft.  li  in.  on  2i 
in.  asphaltic  concrete  paving,  etc.  F.  A. 
Uhodes,  city  engr. 

Calif.,  Manta  Crux — Made  plans  grading, 
«-oncrete  curbing,  cement  sidewalks,  5  in. 
concrete  paving,  etc.  124.426  scj.ft.  Market 
St.,  Berkeley  Way,  etc.  To  exceed  $25,000. 

J.  K.  James,  city  engr. 

Ontario  —  Dept.  Provincial  Highways, 
Parliament  Bldgs.,  Toronto,  plans  maca¬ 
dam,  asphalt  and  concrete  paving  131  mi. 
Kingston  -  Ottawa  Highway.  $2,000,000. 
U.  M.  Smith,  110  University  Ave.,  Toronto, 
engr. 

Ontario — Dept.  I’ub.  Highways.  Parlia¬ 
ment  Bldgs.,  Toronto,  plans  graveling  and 
macadam  paving  140  mi.  road  from 
Washago  to  North  Bay.  $1,000,000.  H.  M. 
Smith,  110  ITnlversity  Ave.,  Toronto  engr. 

tint.,  tiuelph  —  City  Council  plans  con¬ 
crete  paving  Yarmouth  Rd.  $35,000.  H.  S. 
Nicklin,  City  Hall,  engr. 

tint.,  Toronto  —  City  Council  soon  takes 
bids  asphalt  paving  Close  Ave.,  $8,816: 
also  opening  and  grading  lane  between 
Millicent  St.  and  1.4ip|)en  Ave.,  $21,500. 
U.  C.  Harris,  City  Hall,  engr. 

tint.,  Toronto  —  East  York  Twp.  plans 
curbing,  guttering  and  asphalt  paving  ap- 
proximatel.v  6,000  stpyd.  Danforth  Ave. 
$25,000.  O.  H.  Jack,  443  Samrnon  Ave., 
engr. 

tint.,  Toronto— Scarboro  Twp.  plans  grad¬ 
ing,  sidewalks  and  permanent  paving  1  ml. 
new  road  on  Victoria  Park  Ave.  frtmi 
Denton  to  Adrien  Aves.  $150,000.  C.  E. 
Fraser,  1361  Kingston  Rd.,  engr. 

4)ue..  tluehee  —  Plans  concrete,  asphalt 
and  macadam  paving  various  streets  during 
1926.  $150,000.  F.  C.  Baillarge,  tjuebec, 

engr. 

t|ue.,  Quebec — Plans  extending  3,000  ft. 
Cote  d’Albraham  St.  $125,000.  F.  C. 
Baillarge,  Quebec,  engr. 

BIDS  UKMIRED 

N.  J,,  Belvldere — Feb.  10,  by  Bd.  Free¬ 
holders  Warren  Co.  grading,  etc.,  73,700 
cu.yd.  Yellow  Frame- Blairstown  Rd.,  in 
Frelinghuysen  and  Blairstown  Twps.  H.  W. 
Vetter,  Belvldere,  co.  engr.  ;  adv.  E.  N.-R. 
Jan.  21. 

W.,  Va.,  Harrlsvllle  —  P’eb.  5,  by  Court 
Ritchie  Co.,  clearing,  grading,  etc.  41,400 
cu.yd.  Sect.  B  Staunton  Pike,  from  Station 
212-66  to  bridge  at  Macfarlan. 

(ieorglu  —  Jan.  29,  by  State  Hy.  Comn., 
Ea.st  Point,  grading,  etc.,  13.52  mi.  Bruns¬ 
wick -Jacksonville  Rd.,  State  Aid  I’roject 
132-S,  Camden  Co.,  5  mi.  Lyons-Swainsboro 
Rd.,  Fecleral  Aid  Project  417-A,  Emanuel 
Co.,  2.4  mi.  Eatonton-Gray  Rd.,  Federal  Aid 
Project  409-C,  Putnam  Co.  :  and  clay  gravel 
surfacing  1,876  cu.yd.  Brunswick-Darien 
Rd.,  Federal  Aid  Project  195,  Glyn  and  Mc¬ 
Intosh  t'ounties.  W.  R.  Neel,  highway  comr. 

Georgia — Jan.  29,  by  State  Hy.  Dept.,  At¬ 
lanta,  clearing,  grubbing  and  top  soiling, 
etc.,  7,744  cu.yd.  Federal  Aid  Project  311-B, 
Elbert  Co.  W.  R.  Neel,  East  Point,  engr. 

Fla.,  Tampa  —  Jan.  29.  Comrs.  Hills¬ 
borough  Co.,  paving,  slag  on  rock  surfacing 
in  north  Tampa  Special  Road  and  Bridge 
Dist.  $200,000.  A.  B.  Pimm,  Court  House, 
engr.  _ 

.\labama — Feb.  10,  by  State  Hy.  Dept., 
Montgomery,  (M.  A.  P.  means  State  Aid 
Projeot  and  F.  A.  P.  means  Federal  .VId 
Project),  improving  10.9  mi.  Tuscumbia- 
Decatur  Rd.,  S  AP.  101,  Lawrence  Co.. 
25.884  acres  clearing  and  grubbing,  70,510 
cu.yd.  common  and  1,000  cu.yd.  solid  rock 
excav.,  6,792  yd.  overhaul,  36,000  lb.  rein.- 
forcing,  27,500  sq.yd.  Bermuda  sod,  etc., 
2.52  ml.  Moulton-Russellville  Rd.,  S.A.P. 
125,  I.^wrence  Co.,  13.58  acres  clearing 
and  grubbing,  18,159  cu.yd.  common  and 
100  cu.yd.  solid  rock  excav.,  5,476  yd.  over¬ 
haul.  16,387  lb.  reinforcing.  2,000  sq.yd. 
Bermuda  sod,  etc.,  14.88  mi.  Seale-Oirard 
Rd.,  S.A.P.  00-B,  Russell  Co..  37.05  acres 
clearing  and  grubbing,  128,009  cu.yd.  com¬ 
mon  and  200  cu.yd.  solid  rock  excav.,  63,347 
lb.  reinforcing.  45,000  sq.yd.  Bermuda  sod, 
etc.,  19.41  mi.  Tuscaloosa-Eutaw  Rd.,  F.A.P. 
150,  Tuscaloosa  and  Greene  Counties,  63.41 
acres  clearing  and  grubbing,  294,035  cu.yd. 
common  and  300  cu.yd.  solid  roik  excav., 
33,819  yd.  overhaul,  115,000  lb.  reinforcing. 
48,850  sq.yd.  Bermuda  sod.  etc.  :  grading, 
and  gravel  surfacing,  etc.  6,000  cu.yd.  and 
concrete  surfacing  3,444  sq.yd.  in  city  of 
('amp  Hill,  SAP.  9S-A.  Tallaiwiosa  Co. 
W.  A.  Mcl'alla,  highway  engr. 


Bridge  Co.,  Meaher  Bldg.,  asphalt ■ 

Crete  or  bitulithic  on  broken  stone  j 

or  slag  surfacing  on  embanknaiir,  t,! 
Mobile  Bridge.  Harrington,  How.irJ  i. 
Ash.  Kansas  City.  New  York  and  .M.  bile 
consult,  engrs.  :  adv.  E.  N.-R.  Jan  2' 

l.uulNluna — Feb.  9,  by  State  Hy.  V  ,,nn 
Baton  Rouge,  repairing  washouts'  4  p.i  nii’ 
Natchitocbes-L«‘esville  llighway,  Stati 
ect  315  Sect.  A-2.  and  5.9  mi.  s.  -t  y 
same  highway,  Natchitoches  Parish  \V  p' 
Rfibert,  Reymond  Bldg.,  Baton  Roug.-.  .  ncr 

l-a..  New  tirleniis  —  Mar.  2:!,  bv  I'ltv 
Comrs.,  hardsurfacing  12  .streets 
graveling  16  streets.  J.  Klover  ,‘i  , 
engr. 

Ind..  Anilerxoti — Feb.  15,  by  Comrs  Madi¬ 
son  Co.,  Court  House,  concrete  i>aviiii;  ii 
mi.,  and  curbing  }  mi.  Nipher  Rd  -s  ft* 
$65,(»00.  ■  ■  " 

Ind.,  .Andersun — Feb.  15,  bv  Citv  (’emrs 
curbing  and  concrete  paving  i  I'ni 
St.  from  23rd  to  31st  Sts.,  al.so  31st  '<t  •n 
ft.  $52,8(m.  M.  H.  Donnev,  citv  .  ner 
Noted  Dec.  3.  -  .  .  ntr 

Ind.,  .Anderson — Taking  bids  curbini;  and 
concrete  paving  1}  mi.  West  9th  Ave  from 
Madison  to  Raible  Aves..  3(i  ft. 

M.  H.  Donney,  Anderson,  engr. 

HI..  Bine  iHland — Feb.  2,  by  Bd.  Local 
Impvts.,  V.  B.  Roberts,  secy.,  grading,  i  urli- 
ing  and  7  in.  concrete  paving  69,452  sti  vd 
various  streets.  V.  B.  Roberts,  secy.  ;  aih 
E.  N.-R.  Jan.  21. 

111.,  Elmwood — Jan.  27,  by  City,  grailing 
curbing  and  paving,  etc.  Main  St.,  5 
sq.yd.  6  in.  concrete.  2,037  sq.yd.  brick, 
asphalt  filler  on  5  in.  concrete.  F  Ji 
Connolly,  428-31  I’eoples  Trust  &  Sa\ings 
Bank  Bldg.,  Galesburg.  <’onsult.  engr. 

111.,  (iuleHburg  —  Jan.  23,  by  Bd.  Local 
Impvts.,  City  Hall,  grading,  curbing,  gutti  r- 
ing  and  brick  on  concrete  paving 
s<i.yd.  Day  St.  from  Mulberrv  to  4th  Sts. 
$44,830.  A.  L.  Richey,  ('ity  Hall,  engr. 

.Minnesota — Feb.  9,  by  State  Hv.  Dent 
St.  Paul.  Improving  20.7  mi.  M'oorhead- 
North  Clay  Co.  line  Rd..  State  Project  6-14 
Federal  Aid  I’roject  349,  260,000  cti  vd’ 

excav.,  two  30  ft.  and  one  20  ft.  bridges, 
$60,000 ;  also  23.5  mi.  International  Falls- 
Kowhiching  Co.  line  Rd.,  364,240  cn  yd 
excav.,  60,000  cu.yd.  ditching,  one  75  ft 
bridge  and  one  80  ft.  special  culvert.  $811,. 
000.  Eng.  Dent.-  State  Highvi-av  D.-m 


000.  Eng.  Dept.-  State  Highway  Dept, 
engrs. 


.Alinn.,  Stillwater — Feb.  2,  by  J.  F.  Kiltv. 
aud.  Washington  Co.,  improving  2.6  nii. 
Bayport-Hudsfin  Bridge  Rd.,  Job  2601, 
124,000  cu.yd.  excav.,  3,100  cu.yd.  gravel, 
and  2,300  cu.yd.  clay  surfacing,  etc. 

Neb,,  Ord — Feb.  4,  by  City  Clerk,  brick, 
sheet  asphalt,  concrete,  rein. -con.  or 
asphaltic  concrete  paving  approximately 
7,500  sq.yd.  various  streets  in  Dist.  2.  H.  A. 
Davis,  116  East  13th  St.,  Crete,  engr. 

Mo„  Mt.  Louis  —  Feb.  16,  by  B(l.  I’ub. 
Serv.,  2(^18  City  Hall,  granite  curbing  and 
brick  paving  3,510  .sq.yd.  East  Virginia  St. 
$22,790,  2,705  sq.yd.  Scott  Ave.  $20,000, 
1,695  sq.yd.  Wilson  St.  $10,150:  concrete 
paving,  etc.  5,660  s<4.yd.  McCune  Ave.  $28,- 
200:  Warrenite  paving  14,410  sq.yd.  Ca.ss 
Ave.  $36,000 ;  asphaltic  concrete  paving 
710  sq.yd.  Dewey  Ave.  $4,650,  1,235  S(|.y(l. 
De  Tonty  St.  $7,500,  1,300  sq.yd.  Walnut 
St.  $8,200:  and  3,035  sq.yd.  asphalt  paving, 
etc.  Walnut  St.  $20,000.  Sv.  W.  Horner, 
300  City  Hall,  engr, 

Tex.,  Cleburne — Feb.  5,  by  C.  H.  Tees- 
dale,  engr.,  c/o  City  Hall,  permanent  paving 
about  8  blocks  Buffalo  St.  from  Harrell  to 
West  Chambers  Sts.,  and  College  Ave.  from 
Buffalo  St.  to  Pendell  Ave.,  for  City. 
$3.'>.000. 


Tex.,  Liberty  —  Liberty  Co.  taking  bid.s 
concrete  and  shell  surfacing  34.54  mi.  State 
Highway  3,  Federal  Aid  Project  352,  16-18 
ft.  $450,000.  C.  R.  Wilson,  Court  House, 
judge. 

Tex,,  Xulla  —  Jan.  26,  by  J.  H.  O’Neall, 
mayor,  grading  and  brick  paving  46.:’.63 
sq.yd.  various  streets.  $100,000.  Devlin 
Eng.  Co.,  Central  Bldg.,  Amarillo,  engrs. 

Oklahoma — Feb.  2,  by  State  Hy.  Dept., 
Oklahoma  City,  grading  5  ml.  Comanche- 
Stephens  Co.  line  Rd.,  State  Aid  Project 
252-C  $30,000,  and  5.7  mi.  same  road.  Sect. 
D  $33,000,  both  30  ft.,  Stephens  Co.  :  and 
concrete  or  rock  asphalt  .surfacing  101.770 
sq.yd.  Guthrie-Edmond  Rd.,  18  ft.,  Logan 
Co.,  $280,000.  J.  M.  Page,  highway  engr. 

Calif.,  Man  Diego  —  Feb.  1,  by  Common 
Council,  Improving  Pearl  St.,  Girard  Ave., 
etc.,  220,858  sq.ft.  6  in.  and  18,359  sq.ft. 
5  in.  concrete  paving.  12,792  sq.ft,  concrete 
sidewalks,  etc.  :  also  Brighton  Ave.,  138,- 
929  sq.ft.  5  in.  concrete  paving,  2,152  lin  ft. 
concrete  curbing.  15,465  sq.ft,  concrete  side¬ 
walks,  etc.  F.  A,  Rhodes,  city  engr.  Noted 
Dec.  17. 

Calif.,  A'entura  —  See  “Contracts 
•Awarded  ” 


See  proposal  advertisements  on  page  116,  Advertising  Section. 
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SKWKK — CHICAGO,  ILL. 

IJitls  were  o|)ened  by  Sanitary  District,  Oct.  1.  for  constructintr  North  Side  InterceiititiK  Sewer,  t'ontr.  No.  s.  (A)  Nii.Mh-I),>w<ile  t'o 
"  West  Washington  St.  (awarded  contract);  (B)  t'armine  llob«-rts.  6!)1’1  latflin  St.;  ((')  T  J.  FV>rschner  t'ontraiting  t\> ,  Kast 

•iHth  St  <!')  Amerl*'an  Sewer  &  Drain  (Vnistrucliou  Co.;  (K)  (!  Anderson,  113<I6  Purnell  .\ve.  The  unit  bids  are  as  follows 


I  hOO  Im  ft  sewer  5  ft.  internal  width . 

t  7U0  Im.ft  wwer  4  ft.  internal  width  an<l  5  ft.  internal  heisht 
I  iOO  lin  ft.  sewer  4  ft.  internal  diameter,  monolithic  coneretr. 
iUO  liii.fl.  sewer  4  ft.  internal  diameter,  reinforissi  concn-le  i>i|S' 

1  2U0  liii  ft.  sewer  2  ft.  8  in.  internal  width.  . 

I  400  Im  ft  sewer  2  ft.  3  in.  internal  diameter,  vilritiisl  clay  pits- 
I  400  Im  ft  sewer  2  ft.  3  in.  internal  diameter,  reinforeisi  eoiierete  iiipe 
|)r>'|i  coimection  (lump  sum).. 

.Iiimiioii  chandler  tiump  sum) . 

ICisiw.Hy  croasiii*  (lump  sum)  . 

Ksilroisl  crosein*  (lump  sum) 

)  (.i.imiction  manholes  .  . 

3  >(HS'ial  manholes 

300  Im  ft  standanl  manholes 

3  c:iteh  hasiiis 

15  000  lb.  reinforciiiK  steel 

1 7^000  lb.  iron  rastiiiKS  and  miarellamsius  metals 

lob  cu  yd  rix'k  excavation . 

100  cu  yd  ailditional  earth  excavation,  in  tunnel 

100  cu  yd.  ailditional  earth  excavation,  in  o)S'n  eut 

100  cu  yd.  additional  concrete,  class  .\.  in  tunnel  . 

100  cu  yd.  ailditional  concrete,  class  A.  in  ojien  cut  . 

100  cu  yd.  additional  concrete,  class  13  .  . 

Kxtendeil  totals  (items  3a  and  5a) . 


.\ 

H 

c 

1) 

i: 

$15  00 

$48  00 

$49  00 

$S0  00 

$4S  00 

12  00 

40  00 

44  SO 

70  00 

S2  00 

20  00 

14  00 

20  00 

22  00 

40  00 

2)  00 

28  00 

2)  00 

20  00 

4S  00 

)4  00 

22  00 

44  00 

40  00 

46  00 

li  00 

18  00 

IS  00 

IS  00 

4S  00 

16  00 

IS  00 

I6  00 

l6  00 

4b  00 

l.OOU  00 

2S0  00 

S.OOO  00 

2.400  00 

7  400  00 

1.000  00 

400  00 

1.000  00 

2.  SOO  00 

900  00 

100  00 

i.noo  00 

SOO  00 

2.400  00 

2.400  00 

1.000  00 

700  00 

1,000  00 

1.000  00 

1.200  1)0 

>00  00 

ISO  00 

SOO  00 

SOO  00 

900  00 

600  00 

ISO  00 

bOO  00 

1.000  00 

600  00 

IS  00 

II  2S 

IS  00 

IS  00 

4S  00 

100  00 

I2S  00 

100  00 

100  00 

I7S  00 

06 

10 

08 

06 

06 

10 

10 

10 

IS 

12 

S  00 

S  00 

S  00 

S  00 

S  00 

4  00 

4  00 

4  00 

4  00 

4  00 

1  00 

4  00 

4  00 

4  00 

4  00 

17  00 

17  00 

17  00 

17  00 

17  00 

14  00 

14  00 

14  00 

14  00 

14  00 

12  00 

12  00 

12  00 

12  00 

12  00 

$)S4.200 

$480,200 

$44S,ISO 

tSIl.OSO 

$S2).bbS 

Street.s  and  Roads  (Continued) 

(  alif.,  Willows — Keb.  1,  by  City  Trustees, 
eradiiiK.  curbing,  guttering  and  21  In. 
Warrcnite-bitulithic  surfacing,  etc.  Butte 
and  Tehama  Sts.  To  exceed  $40,000.  B. 
Knock,  city  engr.  Noted  Dec.  31. 

BIDS  RECEIVED 

I.oiilNiana  —  State  Hy.  Coinn.,  Baton 
llouge,  Jan.  7,  graveling  14.3  ml.  Eunlce- 
Klton  Highway,  Federal  Aid  Project  163A, 
Kvangeline  and  Jefferson  I'arishes.  from 
.\leyer-Cireenwald  Constr.  Co.,  Monroe,  $98,- 
(fiti.  Noted  Dec.  24. 

III.,  Highland  Park — For  33,000  ft.  5  in. 
concrete  sidewalks  on  various  streets  in 
liavonia  Highlands,  from  A.  Jorgenson, 
lin'il  Tanck  Ave.,  Kenosha,  WIs.,  $31,379. 
.Voted  Aug.  20. 

)lo.,  St.  Louis — Bd.  Pub.  Serv.,  208  City 
Hall.  Jan.  5,  brick  paving,  etc.,  1,695  yd- 
Wilson  St.,  from  I'arkinson  Bros.,  3237  Car¬ 
ter  Ave.  $11,684  ;  Kentucky  rock  asphalt 
paving,  etc.,  1,605  yd.  Wellington  Court, 
from  Skrainka  Constr.  Co.,  Security  Bldg., 
IS.SOO ;  asphaltic  concrete  paving,  etc.,  855 
vd.  lai-aniington  St.  and  2,270  yd.  Humphrey 
St.,  from  Webb-Boone  Paving  Co.,  5103 
Fvler  AVe.  $4,911  and  $6,724  respectively; 
2.105  yd.  Humphrey  St.  and  asphalt  paving, 
etc.,  16,230  yd.  Nebraska  St.,  from  C.  A. 
.Moreno,  Syndicate  Trust  Bldg.,  $8,146  and 
$.',5,254  respectively ;  Warrenlte  paving, 
etc.,  13,110  yd.  South  Utah  PI.  and  7,350  yd. 
Humjihrey  St.,  from  Granite  Bituminous 
Paving  Co.,  Ry.  Exch.  Illdg.,  $56,000  and 
$31.05()  respectively.  Noted  E)ec.  17. 

Tex.,  Austin  —  Travis  Co.,  clearing, 
bridging  and  grading  5.345  mi.  State  High¬ 
way  29  A,  Federal  Aid  Project  634,  incl. 
7,581  lb.  reinforcing,  from  Smlth-Boyette 
Co.  masonry  culverts  $38,003,  concrete 
culverts  $38,701. 

Tex.,  Dublin  —  Elrod  Eng.  Co.,  engrs., 
32(i6  Elm  St.,  Dallas,  Jan.  5,  paving  with 
(a)  3  in.  brick  on  gravel  (b)  6  in.  rein. -con. 
(e)  2J  In.  brick  on  5  In.  concrete,  from  J.  C. 
Field.  State  Natl.  Bank  Bldg.,  Denison,  (a) 
$70,503  (b)  $92,603  ;  from  J.  McCarthy, 

Marshall,  (e)  $100,999.  Noted  Dec.  31. 

Tex.,  Houston  —  Rock  asphalt  (giving 
Humble  St.  from  Harrisburg  Blvd.  to  Tele- 
Tihone  Rd.,  from  Uvalde  Rock  Asphalt  Co., 
829  Bankers  Mortgage  Bldg.,  $51,972. 

Hash.,  Seattle — Bd.  Pub.  Wks.,  Jan.  8, 
from  Paduano  &  Crimson,  1546  12th  St.  S., 
improving  8th  Ave.  N.  E.  et  al.,  10,800 
.■wi.yd.  two  course  concrete  sidewalks  at 
$I  28  per  sq.yd.,  25,250  cu.yd.  excav.  $0.38, 
etc.,  total  $41,621. 

(allf.,  Los  Angeles — From  P.  J.  Akmad- 
7,ich,  821  Yale  St.,  curbing,  grading,  gutter¬ 
ing,  concrete  paving,  etc.,  Edenhurst  Ave. 
between  Parkdale  and  Verdant  Sts.,  $62,- 
405;  frxim  C.  W.  Sparks,  142  North  Com¬ 
monwealth  Ave.,  Prospect  Ave.  between 
Taimadge  and  Vermont  Aves.,  101,703  sq.ft. 
7  in.  concrete  paving,  etc.  $0.21  per  sq.ft., 
total  $28,525  ;  from  O.  H.  Oswald,  366  East 
58th  St.,  3rd  St.  between  Harbor  Blvd. 
and  Pacific  Ave.,  148,831  sq.ft.  asphaltic 
paving,  etc.  $0,235,  total  $78,760  ;  also  from 
Southern  Pacific  Constr.  Co.,  2813  Glendale 
Hlvd.,  portion  of  North  Sherman  Way 
243,705  sq.ft,  concrete  paving,  etc.  $0.1965 
per  ft.,  total  approximately  $53,500. 

(’allf..  Los  Angeles  —  Los  Angeles  Co., 
from  H.  E.  Cox.  Slavin  Bldg.,  Pasadena, 
itnprovlng  Palm  Ave.  Impvt.  320.  4.004 
cu  yds.  excav.  $0.50  per  cu.yd.,  100,968  sq.ft, 
concrete  paving  $0.20,  etc.,  total  $30,872. 
.\<'t‘  d  Dec  10. 


Calif.,  Oakland — Sup«*rvs.  Alameda  ('o., 
Jan.  11,  roadways,  walks,  steps,  walls,  etc., 
at  Highland  Hospital,  from  Schuler  &  Mc¬ 
Donald,  306  12th  St.,  $219,970. 

Calif.,  San  Diego — Common  Council.  Jan. 

11.  from  D.  H.  Ryan,  1615  Fern  St.,  im¬ 
proving  Muir  Ave.,  33,264  sq.ft,  concrete 
sidewalk  $0.16  per  sq.ft.,  6.20))  lin. ft.  8  In. 
concrete  curbing  $0.60,  50  lln.ft.  6  In.  con¬ 
crete  curbing  $0.50,  125.593  s<|.ft.  1$  in.  as¬ 
phaltic  concrete  on  3  in.  bitminous  luiving. 
etc..  $0,165,  total  $31,710.  Noted  IVc.  lo. 

Calif..  San  Rafael — Su|M-rv8.  Marin  Co., 
improving  Fairfax  fame,  Alder  Way,  etc., 
84.704  s(|.ft.  II  in.  Willite  asphaltic  con¬ 
crete  on  asphaltic  concrete  paving.  5.840 
sq.ft.  12  In.  concrete  curbing  and  guttering, 
etc.,  from  Pacific  States  Constr.  Co.,  Call  , 
Bldg.,  San  Francisco,  $38,610. 

CONTRACTS  AWARDED 

N.  Y.,  Brooklyn  —  J.  A.  Guider.  pres. 
Brooklyn  Boro,  Boro  Hall,  to  Uvalde  As¬ 
phalt  Co.,  1  Bway.,  New  York  City,  grad¬ 
ing,  curbing  and  permanent  asphalt  paving 
Autumn  Ave.  $4,892.  East  18th  St.  $10,507, 
Newport  St.  $4,821,  to  Turecamo  Contg.  Co., 
8706  Bay  12th  St.,  61st  St.  $6,673,  66th  St. 
$7,588.  and  82nd  St.  $10,018,  to  Borough 
Asphalt  Co.,  1301  Metropolitan  Ave.,  47th 
St.  $1,634  ;  to  R.  Lynster,  1364  Sterling 
PI.,  grading,  curbing  and  flagging  Conklin 
Ave.  $5,667,  and  Newport  St.  $2,390,  to  W. 
J.  McHale,  1250  Jefferson  St..  61st  St. 
$3,908,  to  F.  Persicano,  350  Fulton  St.,  66th 
St.  $2,467,  to  C.  Bennett  Contg.  Co.,  414 
Rutland  Rd.,  72nd  St.  $14,784,  to  Galco 
Contg.  Co.,  745  Dean  St.,  82nd  St.  $4,389. 
Grand  total  $79,738.  Noted  Jan.  14. 

N.  V.,  Long  Island  City — M.  E.  Connolly, 
pres.  Queens  Boro,  Queens  Subway  Bldg., 
grading  and  curbing  Clermont  Ave.,  also 
grading  and  permanent  sheet  asphalt  pav¬ 
ing  Chauncey  St.  to  Sicilian  Asphalt  Pav¬ 
ing  Co..  41  Park  Row,  New  York  City, 
$7,2uO  and  $10,830  respectively;  grading, 
curbing  and  sidewalks  on  Central  Ave.,  to 
Peace  Bros.,  Inc.,  57  North  I^awrence  St., 
Flushing,  $1,623  ;  73rd  St.,  to  O’Brien  & 
Kurth,  8625  13th  St.,  Jamaica,  $7,840  ;  and 
various  avenues,  to  Kennedy  &  Smith,  93 
Amity  St.,  Flushing.  $55,320.  Grand  total 
$82,873.  Noted  Jan.  7. 

Pennsylvania — State  Hy.  Dept.,  Harris¬ 
burg,  (K.  means  Route  and  A.  means  Ap¬ 
plication),  one  course  rein. -con.  paving  20,- 
938  ft.  R.  50,  A.  3474,  Somerset  Co.,  to  W. 
W.  Harper  Constr.  Co..  Franklin,  W.  Va.. 
$160,414,  9,803  ft.  A.  3327,  Somerset  Co.,  to 
Rudolph-Delano,  27  Pine  St.,  Tamaqua, 
$85,992,  14,070  ft.  R.  296,  A.  3611  Susque- 
hanna  Co.,  to  Lincoln  Constr.  Co.,  Straf¬ 
ford.  $105,261,  11.785  ft.  A.  3632,  Unity 
Twp.  Rd..  Westmoreland  Co.,  to  M.  Barber. 
Henry  St..  Binghamton,  N.  Y.,  $92,345,  37.- 
604  ft.  A.  3464,  Unity-Exeter  Twp.  Rd.. 
Berks  Co.,  to  W.  B.  Sheidy,  Wyomlsslng, 
$319,762.  and  27,345  ft.  A.  3222,  Maxa- 
tawny-Greenwlch  Rd.,  Berks  Co.,  to  A. 
DIrenxo,  1019  Wood  St..  Bristol.  $211,545; 
and  grading  74,500  ft.  R.  93,  Sect.  I.  Ivlme- 
stone-Watson  Rd.,  Warren  fTt.,  to  Rood 
Constr.  Co..  Savings  Bank  Bldg.,  Butler. 
$315,014.  Grand  total  $1,290,333.  Noted 
Dec.  17. 

North  Carolina  —  State  Hy.  Dept., 
Raleigh,  to  Overstreet  A  Nance  Constr. 
Corp.,  Bedford,  Va.,  Improving  roads  on 
Project  955,  Jackson  Co.,  38,000  cu.  (?ommon 
excav.  and  borrow  $0.60  per  cu.yd.,  409.200 
sq.yd.  plain  concrete  $2.48,  etc.  total  $298,- 
512;  to  J.  F.  Mulligan  Constr.  Co..  North 


WilkeslMiro.  7.81  ml.  ITojei-t  34S,  (’umlM-r- 
hind  Co.,  15.(10))  eu  yd.  dralnagt-  dili  li 
excav.  $0.35,  24.94))  «-u.yd.  common  rxi'iiv 
and  borrow  $0.45,  5(). ))))))  sta.yd  overhaul. 
$0,015  etc.,  total  $29.))77  ;  tc»  W.  E.  Graham. 
Mt.  I'lla,  9.))7  ml.  Project  605,  Alexander 
101.3))))  cuyd.  common  I'Xi'av.  ami 
borrow  $)).37.  21,5))))  cu.yd  solid  ns'k 

excav.  $0.9)),  56.300  sq.yd,  6  In.  uniform 
plain  concrete  $2.45,  etc.  total  $206,495, 
t:rand  total  $534,084.  Noted  Dei-  24 

Klu.,  EiiNtla — «'lty  Council,  paving  116.- 
000  sq.yd.  various  streets,  to  Fn-nch  A 
I-ambright,  Marysville,  Tenn.,  $405,725  ; 
grading  40,000  sq.yd..  to  W.  M.  Igou, 
Eustls,  $24,000.  more  or  less.  Noted  Dec.  .3. 

Fla..  Harasota  Asphalt  bUs-k  paving  4o.- 
.000  s<|.yds.  various  streets,  to  ('rawforil 
Paving  Co..  Sarasota,  $175.00));  sheet 
asphalt  paving  12.()))0  yd.,  to  W.  J.  Bryson 
Co.,  Sarasota.  $36,000. 

III.,  .Macnmli — .McDonough  ('?o.  4))0.00))  to 
500,000  gal.  road  oil  on  State  Aid  High¬ 
ways,  to  Monarch  Asphalt  &  Road  Co..  1019 
Peoples  Life  Bldg.,  Peoria,  at  $0.0635 
|)er  gal. 

III.,  I'eorla  —  Bd.  Local  Impvts.,  to  A. 
Belhl,  1011  3rd  St.,  grading,  curbing  and 
brick  paving  California  Ave.  from  Nebraska 
to  Frye  Sts.,  $7,348,  to  J.  W.  Bushell.  1321 
South  Washini^on  St.,  grading,  curbing 
and  asphalt  paving  East  Republic  St.  from 
W'isconsin  St.  2i  blm-ks  west,  $16,114,  to 
E.  L«‘hmann,  309  North  Institute  St.,  grad¬ 
ing,  curbing  and  concrete  paving  East  Gift 
Ave.  from  Pacific  Ave.  IJ  blocks  west 
$7,223,  South  Underhill  St.  from  Bradley 
Ave.  I  blix-k  south  $3,054,  and  grading, 
curbing  and  brick  on  concrete  paving  5 
blix-ks  of  Garden  St..  35  ft.  $34,664.  Grand 
total  $68,403.  Note(1  Aug.  13,  Sept.  3  ami 
Dec.  10. 

III.,  Rockford — Bd.  T»cal  Impvts.,  grad¬ 
ing.  curbing  and  vltr  brick  on  concrete  pav¬ 
ing  16  blocks  North  2nd  St..  30  ft.,  to  A. 
E.  Rutlege,  Mead  Bldg.,  $90,000.  Engrs. 
eat.  $96,300.  Noted  Sept.  17. 

HI.,  Rockford— Bd.  I.#ocal  Impvts.,  grad¬ 
ing,  curbing  and  TVarrenlte  paving  lO  blocks 
Kllburn,  North  Horsman.  North  Winnebago 
and  Mulberry  Sts,,  30  to  40  ft.,  to  North¬ 
ern  Illinois  Supply  Co.,  Rockford,  Engrs. 
est.  $66,800.  Noted  July  23. 

HI..  Rockford — Bd.  I»cal  Impvts.,  J.  H. 
Hallstrom,  pres.,  grading,  curbing  and  W’ar- 
renlte  paving  16  blocks  various  streets,  to 
Northern  Illinois  Supply  Co..  Ro<-kford 
Engrs.  eat.  $142,900.  Noted  Sept.  10. 

Kan.,  Garden  4’lty — Finney  Co.  improving 
5.833  ml.  Federal  Aid  Project  248-C.  grad¬ 
ing  and  surfacing,  to  O.  Anderson,  Garden 
City,  $24,301  ;  drainage  structures,  to 
Schultz  Bros.  Constr.  Co..  Parsons,  $3,399. 
Noted  Dec.  3. 

Kan.,  Seneca  —  Nemaha  Co ,  7.386  ml. 
Federal  Aid  Project  225-B.  Pikes  Peak 
Ocean  to  Ocean  Highway,  to  Monarch  Eng. 
Co..  Fall  City.  Neb.,  $49,814, 

Kan.,  Wellington  —  Sumner  Co.  grading 
and  sand  clay  surfacing  11.957  ml.  Federal 
Aid  Project  323-A  and  B  18  ft.,  to  Schultz 
Constr.  Co,,  Parsons,  $76,791.  Noted 
Oct.  1 

Tex.,  Albany  —  R.  Dyess  judee  Shackle¬ 
ford  Co.,  (e.  e.  means  caglneers  cstimale) 
to  J.  F.  Dexter,  North  Texas  Bldg.  Dallas, 
Improving  12.71  m'  State  Highway  1-A, 
Federal  Aid  Project  6.  130,035  sq.yd.  triple 
bituminous  surface  t  eatment,  130  036  sq.vd. 
bituminous  macadam  base,  etc..  $219,017 
e  e.  $189.0''''  8  18  ml.  State  Highway  l-A, 
Federal  Aid  Project  477-A,  Unit  2.  86,921 


See  proposal  advertisements  on  page  1 16,  Advertising  Section. 


Stri-cts  and  Itoadx  (Continued) 
stl  jd  bituinlnouH  nnuadain  surface  course, 
I'tc.  $l:!ri.74  4  e.  e.  in.  bituminous 

macadam  itaviiiK  17.5‘.t  mi.  State  HiKbway 
2;!,  State  Aid  I’rojeet  ril.'i.  fnit  2,  l!ir>,r.71 
e.  e.  $H4,4:;o.  tirand  totai  $440.r):t2.  Noted 
i»ee.  :!1. 

Te\.,  Iireekeiirld*e  J.  \V.  Hill,  judRc 
Steplieiis  Co.,  liridKiiiK  and  bituminous  con- 
er<  te  oil  sledited  Stone  pavillK,  etc..  Hi. Sit  ml. 
Iiittliuay  from  ItreekeiirldKe  to  Tliroeknior- 
lon  Co.  line,  and  17.7tl  mi.  State  HiKl'"iiy 
117,  State  Aid  l*roj.ct  titn,  both  IS  ft.,  to  !.•. 
W.  I’elphrev  &  Co.,  ItreckeiiridKe,  $r>in,s:i(i 
and  $42:t,114  resjMctively .  Kmtrs.  est. 
$5sr.,l'.mi  and  |r«02,2inl  resiieitively.  Noted 
•lati  7. 

Tex.,  Crockett  -  -  H  I..  Moore.  judKe 
Houston  Co..  liradiiiK  and  bridKintt  tJ.74a 
ml.  State  Highway  1 Federal  .\id  I’rojeet 
4S.'>-C.  to  Cook  *1  .VrriiiKton.  Crinkett.  $2ii,- 
SS'i.  Knurs,  est  Jilii  inni.  .Noted  IK-c.  1. 

Tex.,  Iiiiiits\ille  Walker  Co.  clearinu. 
urulibinu.  uradinu  and  iiriduinu  IS.ol  mi. 
.State  Hiuli'vav  112,  Federal  .\id  I’rojeet  4S‘.t, 
2t;  ft.,  to  Smith-ltoyette  Co,  llryaii, 

7lt.'t.  Knurs,  est.  flll.SlMl.  .Noted  Doc.  24. 

Tex..  Joiiriluntoii  F  V.  l.anham,  chn. 
State  liy.  Comn.,  .\ustin.  Sept.  11.  uradinu 
and  briduinu.  etc  mi.  Hiuhway  !*.  State 
,\id  I’roject  Ii27-H.  42. .">77  cii.yd.  unclassilled 
and  r..'l,2t>4  cu.yd.  borrow  excav.,  .'11.1)71  lb. 
r)-inforcinu.  etc.,  to  11.  .1.  Kvans,  .'inn  West 
15th  St..  Austin,  $27. 2H;.  eiiurs.  est.  $2:1.- 
nnn ;  S.27  mi.  State  Hiuhway  it.  State  Aid 
I’roject  t;27-.\,  4(I,!i!i:t  cu.\d.  unclassified 

and  27,tl'.>4  lu.yd.  liorrow  excav.,  ri!*,".t22  lb. 
ri'inforeinu.  etc,,  to  H.  Kyle,  Hutto.  $2'.t,- 
n2.5  eiiurs.  est.  $2tl,4nn  both  in  •Vtasco.sa  Co. 
.Not.  d  .Nov.  12. 

Tex..  KliiKHville — I’avinu  and  seWers  afi- 
pmxiniately  2  mi.  Kleheru  Ave.,  3rd. 
Yoakum,  Kinu.  7th  and  Sth  Sts.,  to  W.  D. 
I’earson  &  Co.,  1st  Natl.  Hank  Hldu., 
Houston,  afiproximately  $17.5, non.  Knurs, 
est.  $iS2.onn. 

Tex..  SiinilerHon — Terrell  Co.,  gravel  sur- 
facinu  5.5i;  mi.  State  Hiuhway  3.  Federal 
Aid  I’roject  324-C..  to  W.  T.  Montuomery, 
.Alamo  Hank  Hldu.,  San  -Antonio,  $34,107. 
Knurs,  est.  $73. non. 

.Arixonu— State  Knulneer,  Phoenix,  urad¬ 
inu.  etc.  Safford  State  I.ine  Hiuli'vay. 
Federal  Aid  I’roject  «S-.V.  to  O.  W.  orr, 
Hox  114  KI  Paso,  Tex  .  $37,459:  and 

Prescott-.A.sh  Fork  Hiuhway,  Federal  Aid 
I’roject  1’,2-H.  to  H.  Cialbraith,  Jerome,  $31,- 
nn7.  Noted  D,-c.  24. 

1‘luirtilx —  H,  Callahan,  city  elk.,  to 
Schmidt  *  Hitchcoik,  Phoenix.  Improvinu 
W«-stmor*-land  St.  between  7th  and  5th 
.Aves.  2.27(1  sii.yd.  paving  Siiecificatlon 
2il.\.A  at  $2.05  jM'r  sq.yd.,  5(1  B<|.yd.  paving 
StH-.  illcation  42-5  $2  15,  2.332  sq.yd.  grading 
$0.35,  1,335  lln.ft.  combined  curb  and  gut¬ 
ter  Ih’t.  "K •'  $1  4S.  9fi  lin.ft.  single  curb  Det. 
"F  '  $n  S5.  R4  lin  ft.  single  gutter  Det  "<1’ 
$0,95.  etc.  ;  and  to  Paciiic  Constr.  Co..  Natl. 
Itaiik  of  .Arizona  Hldg.,  improving  Sth  St. 
between  (lartield  and  Uoosevelt  Sts.,  1.107 
sq.yd.  paving  Specilication  2fiA.A  at  $2.03 
per  sq.yd.,  99  sq.yd.  pavlTig  Sfiecification 
42-5  $2.10,  l,20fi  sq.yd.  grading  $0.35,  fil5 
lln.ft.  combined  curb  and  gutter  Det.  "K” 
$1  47.  169  lin.ft.  single  curb  Det.  ‘"F"  $0.87. 
ami  131  lin.ft.  single  gutter  Det.  “O”  $0.97. 

Calif.,  Iliiiitlngtoii  Beach  -  (Irading,  curb¬ 
ing,  iron  culverts,  ornamental  street  light¬ 
ing  system.  5  in.  Tojieka  on  asphaltic  con¬ 
crete  surfacing,  etc.,  13th  St.  between  Palm 
and  Dcean  Aves.,  to  (7.  M.  Souter,  410  9th 
St  ,  $47,260.  Noted  Dec.  24. 

Calif.,  l.os  .Angelea— Curbing,  walks  and 
concrete  paving  Hyatt  Ave.  between  C>  and 
(Irant  Sts.,  al.so.  curbing,  guttering,  walks, 
concrete  paving.  etc.,  K  St.  between 
Ibinning  and  AVilmington  Sts.,  to  Sully- 
Mlller  Co.,  1500  West  7th  St.,  I-ong  Heacn. 
$30,89.3  and  $49,300  resiiectively.  Noted 
Jan.  14. 

Calif.,  l,oa  Angeles  —  lais  Angeles  Co. 
curbing,  guttering  and  iiaving  Moneta  .Ave. 
between  93rd  and  Pacific  Klectrlo  Ry. 
right-of-way.  270.607  sq.ft.  6  in.  concrete 
base.  281,166  sq.ft.  2  in.  asphaltic  concrete 
to)),  to  (1.  H.  Oswald.  366  Kast  58th  St., 
$109,347. 

Calif.,  Mill  A’alley — AV.  Kalley,  town  elk., 
grading,  asphaltic  concrete  paving,  etc. 
Cascade  Dr.,  to  Pacific  States  Constr.  Co., 
Call  Bldg.,  San  Francisco,  $64,395.  Noted 
Jan.  14. 

Calif.,  San  Bernardino — For  4  and  6  in. 
concrete  paving  and  6-  to  10-in.  vitr.  sewers 
In  19th  St.  lietween  A  and  Wall  Sts.,  to  G. 
Herz  &  Co.,  456  K  St.,  $40,950. 

Calif.,  San  IHego  —  Common  Council, 
grading,  sidewalks  warrenite  on  bituminous 
Iiaving  240,543  sq.ft.  Harrison  Ave.,  24th 
and  N  Sts.  to  Griffith  Co  .  25  14th  St.,  $52,- 
676.  Noted  Jan.  14. 

Calif,,  San  Franelseo — Paving,  etc.  Civic 
(’enter  Plaza,  to  Reed  &  Reed,  180  Jessie 
.St..  $83,797.  Noted  Dec.  31. 


Calif.,  Ventura — A’entura  Co.,  will  grade 
and  pave,  etc.  250,000  sq.ft,  portions  of 
S|MHr  Rd.,  by  fortv  account.  AA’.  Petit, 
A’entura,  co.  surv.  Noted  Jan.  7. 

Calif.,  Vernon — Curbing,  walks  and  S  in. 
asphaltic  <■^lncr^•te  paving  141,900  sq.ft 
fiortion  Kast  49th  St.,  to  l-os  Angeles 
Paving  Co..  2900  Santa  Fe  Ave.,  I-os 
-Angeles,  $39,150. 
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Ma«H.,  .Aineabiiry  —  DA’K  HOl'SK  — 
klerrimack  Hat  C)«ri)..  Merrimack  St.,  filans 
2  story,  brick  and  steel.  Merrimack  St. 

$50,000. 

AlaNH.,  Bontnii  —  FACTDRA’  —  L.  Julies, 

174  l-incoln  St.,  had  plans  iirefiared  b.v 
.A.  J.  Carpenter,  Ma.ssachu.si'tts  Hill  Ave., 

Jamaica  Plains,  5  story,  brick  and  steel, 

Kincoln  St.  $50,000. 

.AlaNH.,  Uiiiiie.v  (  Ind.  br,  Huston) — F.AC- 
TORA' — Pneumatic  Scale  Co.,  N.  S.  Ross, 
purch.  agt.,  65  Newisirt  -Ave.,  filans  3  story, 
brick  ami  steel  addition,  Newfsirt  -Ave.  $50,- 
000.  Kngineer  and  architect  not  sidected. 

Cniui.,  Hartford  —  RKPAIR  SHOP  and 

G. AR.AGK — Nlrenstein  &  Schwartz.  North 
Main  St.,  having  filans  fircfiared  by  Bercii- 
son  &  Moses,  3o  -Allyn  St.,  i  story,  61  x  154 
ft.,  rein. -con.,  brick  and  steel.  North  Main 
St.  $40,000. 

Conn..  Torrington  —FACTORY' — Progres¬ 
sive  -Alfg.  Co..  52  -Norwood  St.,  had  filans 
firefiar.'d  by  AA'.  K.  Hunt,  182  Church  St., 

55  X  141  ft.,  brick  and  timber  addition. 

$40,000. 

\.  Y..  Buffalo  —  CKMK.NT  PLANT  — 

Buffalo  Slag  Co.,  Kllicott  Sif.  Rldg.,  filans 
cement  plant.  $2,000,000. 

N.  V..  New  York — SIIB-ST.ATION — New 
A’ork  Kdison  Co.,  Ka.st  15th  St..  ha\'ing 
filans  firefiared  by  AA’.  AA'hitehill,  709  6th 
AA'e.,  brick,  steel  and  stone,  filain  founda¬ 
tion.  22  Kast  33rd  St.  $40,000. 

N.  J..  Trenton— M.ACHINK  SHOP,  etc. — 

Essex  Rubber  Co.,  Beakes  and  May  Sts., 
plans  rebuilding  machine  shop,  finishing 
and  Inspecting  departments,  recently  de¬ 
stroyed  by  fire.  $200,000.  C.  H.  Oakley, 
pres.  Engineer  and  architect  not  selected. 

I’ll.,  I’liila. — MILT- — Penrose  Tapestry  Co.. 

Kinsey  and  Jo.sephine  Sts.,  soon  lets  con¬ 
tract  2  story  and  basement,  122  x  256  ft., 
rein. -con.,  brick  and  steel,  plain  foundation. 

Kensington  Ave.  and  Huckfns  St.  $250,000. 

Private  plans. 

Pa..  Pittsburgh— PUBLISHING  PLANT 
-  Pittsburgh  Press  Publishing  (,’o.,  22 

Oliver  Ave.,  having  plans  prepared  160  x 
240  ft.  plant.  2nd  Ave.  and  Short  St.  I’ri- 
vate  filans. 

Fla.,  Baveiiport — CONCRETE  PLANT — 

Davenport  Lumber  &  Supply  Co.,  Inc., 

H.  H.  Brenner,  pres.,  filans  (1st  unit) 

28  X  72  ft.,  and  65  x  137  ft.  woodworking 
division,  room  ftir  manufacturing  cement 
firoducts  office,  Ava  rehouse,  etc. 

Fla.,  Fulfuril — CEMENT  PLANT— Kel- 
bay  Corp.,  342  Madison  -AA’e..  Ncav  A'ork 
City,  N.  Y  plans  cement  block  plant,  25,- 
OOO  daily  cafiacity,  here.  $100,000. 

Fla.,  I,akelan«I  —  ICE  and  COT-D 
STORAGE  PLANT  —  I-akeland  Cold 
Storage  Co..  R.  H.  Alderman,  fires.,  filans 
ice  and  cold  storage  plant.  $125,000. 

Ala.,  r.ailHden— AVAREHOUSES— A.  and 
.1  Stove  Mfg.  Co.,  plans  50  x  150  ft.  and 
40  X  150  ft.,  brick  warehouses. 

Alla*.,  Virksbnrg — ICE  PLANT — City  Ice 
Co.  having  plans  prepared  by  J.  L.  Black- 
AA’ell,  A’lcksburg,  brick  and  com-rete  ice 
plant.  $50,000. 

.Alorgan  City  —  PULP  and  PAI’ER 
MILL  —  Dixie  Pulfi  &  Paper  Corp.,  Union 
Indemnity  Bldg.,  New  Orleans,  plans  pulp 
and  paiier  mill,  near  here.  E.  G.  Simmons, 

I'nion  Indemnity  Bldg.,  NeAV  Orleans,  A’lce- 
pres.  and  genl.  mgr. 

Ky..  I-oiiiaville  —  IIA’DRO-ELEl'TRIC 
PLANT  —  Kentucky  Hydro-Electric  Co. 
haAing  plans  prepared  by  L.  F.  Harza,  53 
AA’est  Van  Buren  St..  Chicago,  111.,  2,000 
kw.  hydro-electric  plant,  at  Lock  7,  on  Ken¬ 
tucky  RiA'er. 

<».,  Cleveland  —  FACTORY’  —  Cleveland 
Automobile  Co.,  c/o  J.  J.  Krall,  secy.-treas., 

London  Rd.,  had  plans  prepared  by  E. 

McOeorge,  engr.  and  archt.,  3030  Euclid 
AA'e.,  1  story,  120  x  180  ft.,  brick  and  steel 
addition.  $100,000. 

O. ,  Cleveland— FACTORY— AV.  S.  Tyler 
Co..  3613  Superior  Ave.,  had  plans  pre¬ 
pared  by  G.  S.  Rider  Co.,  Century  Bldg., 

6  story  and  basement,  82  x  118  ft.,  reln.- 
(xin.,  brick  and  steel,  Superior  Ave.  $300,- 
000. 

<>.,  Irnndale — PLANT — F.  J.  Dando  plans 
rebuilding  plant,  recently  destroyed  by  fire. 

$75,000. 

See  proposal  advertisements  on  page  116,  Advertising  Section 


41.,  Tiileilw — F-\("roRY’ — ('hamfiimi 
I’lug  t'o..  -Avomlale  and  I’filou  Sts  .  1. 
Stranahan,  fires.,  filans  6  story  r.,  ■ 
addition. 

111..  Chieago  —  FACTORY  —  A  < 
sihuler,  archt.,  28  Kast  Jackson  I’.hcf 
hids  ahout  Jan.  25,  6  story  and  lias. 

87  X  100  ft.,  brick  and  stone  factori 
altering  adjoining  structure.  Sufs-n..! 
Sedgwick  Sts.,  for  Peanut  Sfieclaltv  c. 

West  SufK-rior  St.  -Noted  Dec.  31.' 

111.,  Chleagn — M  A.NU FAi’TURI  N( ;  - 
Mayer.  ParkAA-ay  Hotel,  having  sk.i 
made  by  L.  G.  Hallberg  &  Co.,  lit, 
Michigan  Ave.,  8  story  and  basemeiii.  liai 
X  200  ft.,  rein. -con.  and  brick,  61::. 710 
South  Clinton  St.  $500,0o0. 

111..  Chicag.s— FACTORY— Olson  Rm;  c,, 

28  South  I-iiflin  St.,  having  plans  tireiiarmi 
by  J.  K.  Davidson,  53  AA’est  Jackson  I'.hif 
6  story  and  basi'inimt,  82  x  135  ft  addi¬ 
tion.  14-20  South  Laflin  St. 

AVU..  Anfigiy  -CHEESE  FACTORY  and 
CRE.AMERY’ — D.  I).  Korth.  R.  F  D.  fdans 
2  story,  brick  and  tile,  filain  foundatien 
near  here.  $40,000.  Engineer  and  arehitmt 
not  selected. 

AVI*.,  .Madison  —  MILI-  —  AA’ay  Huilclinc 
Co.,  c/o  AA'.  AA’ay,  20  North  Orchard  st 
plans  brick,  tile  and  timber,  plain  foundi- 
tlon.  Orchard  ,St.  $4o,ooo,  Kngin.er  and 
architect  not  selected. 

AA’ls.,  Madison  —  REPAIR  SHOP  -  R 
Mitchell,  635  AA’Illiamson  St.,  having  fdans 
prepared  by  F.  I-.  Kronenberg,  ('arrnfl 
Bldg.,  2  story.  50  x  150  ft.,  brick,  tile  ami 
rein. -con.,  AA’illiamson  St.  $50,000. 

AA’I*.,  Mineral  I’oint  —  CANNERY  _ 

Mineral  Point  Canning  Co.,  c/o  AA'  H 
Carrell  and  A.  A.  Schnurr.  plans  2  story, 
brick  and  timber,  filain  foundation  camierv] 
here.  $50,000.  Engineer  and  architect  not 
selected. 

Wl»..  St.  Nazlanx- POWER  PLANT  and 
I-AUNDRY  —  See  "Buildings — Educational 
Religious." 

la.,  0*kalooHa- -BRICK  PI, ANT — Stand¬ 
ard  Clay  Products  Co..  T.  J.  Nelswanger. 
supt.,  plans  1  story  and  basement,  brick 
addition.  $50,000.  PriA'ate  plans. 

MU.ourl  —  COI-D  STORAGE  -  -  Mi  ss.mri 
Farmers  A.ssn.,  Inc.,  Columbia,  H.  -A.  Cim- 
den,  secy.,  making  preliminary  filaim  2 
story  and  basement  cold  storage  fduni 
$150,000. 

Mo.,  JuekHoii  —  SHOE  FACTORY-  In- 
ternjitlonal  Shoe  Co.,  1501  AVashington  .\Vf  , 
St.  Louis,  making  preliminary  plans  2  stor\, 
brick  and  concrete  top  addition.  $65, one' 
AIo.,  KanNaH  City  —  GARAGE  and  M.\- 
CHINE  SHOP —  il.  F.  Hoffman,  Tn-ntiOi. 
plans  2  story  and  basement  57  x  15o  ft 
garage  and  machine  shop,  36th  -St.  and 
Bway.  PriA'ate  filans. 

.Mo.,  KanHa*  City  —  DLSTRIBUTIN’C 
PLANT —  Sun  Oil  Co..  524  South  CheVenne 
St..  Tul-sa,  Okla.,  A.  M.  Ballard,  stiles 
mgr.,  plans  distributing  plant,  here.  $2nn,- 
000. 

Tex.,  Amarillo  —  COTTON  .SEED  OIL 
MILI) — H.  AA’.  Allen.  Shamrock!  purcha.xed 
10  acre  site  and  filans  rein. -con.,  brick,  tile 
and  stone,  plain  foundation.  $250,000.  Pri- 
A'ate  plans. 

Tex..  BenUon  —  PAPER  PLANT  — 
Denison  Herald  Publishing  Co.,  c/o  J.  I.. 
Green,  bus.  mgr,,  plans  new  rein. -con.  and 
brick  plant.  $45,000.  Engineer  and  archi¬ 
tect  not  selected. 

Tex.,  Jiinetlun  —  PLANT  —  AA’est  Texas 
I’tlllty  Co..  Abilene,  purchased  plant  and 
making  surA-eys  enlarging  same,  here.  $46,- 
000  or  more.  PriA'ate  plans. 

Tex..  Kenedy  —  ICE  PLANT  —  Texas 
Central  Power  Co.,  c/o  Frost  Bank  Hldg , 
San  Antonio,  plans  wrecking  pre.sent  D 
ton  filant  and  construct  neAV  30  ton  plant, 
here.  $50,000,  PriA'ate  plans. 

Tex.,  Kerrvlll.- -AA’OOI.EN  MILI)— Stin  k 
Co.,  c/o  O.  E.  Salter,  having  surveys  made 
fiermanent  construction  AA'ooIen  mill.  $200.- 
000  or  more. 

Okla.,  Fluid — CREAMERY'  —  Armour  & 
Co.,  208  South  La  Salle  St..  Chicago,  HI . 
haA'ing  preliminary  plans  prepared  2  story 
and  basement,  96  x  164  ft.,  brick,  plain 
foundation,  here.  $160,000.  Engineer  and 
architect's  names  withheld. 

AVHHh..  Seattle— FACTORY'— J.  Graham, 
archt.,  Dexter  Horton  Bldg.,  takes  bids 
about  Mar.  11,  5  story  and  basement,  lOo  x 
200  ft.,  rein. -con,  factory,  for  Bt-st  T’ni- 
versal  l)0<'k  Co..  1121  Post  St.  $250, Oon. 

Calif.,  Fresno — MACHINE  SHOP,  etc  — 
Southern  Pacific  Ry.  Co..  65  Market  St..  .San 
F’rancisco,  plans  round  housi',  machine  simp, 
switching  facilities.  Ice  plant.  $1.600,oiii) 
or  more.  Eng.  Dept,  of  Owners,  engrs 
Calif.,  Hayward  —  SUB-STATION  — 
Pacific  Gas  &  Electric  Co.,  245  Market  St  . 
San  Francisco,  plans  sub-station,  here. 
$150,000.  Eng.  Dept,  of  OAvners,  engrs 
Calif..  Uleton  —  FACTORY  —  Isleton 
Canning  Co,.  J.  S.  Warmlngton,  mgr.,  plans 
1  story,  150  X  250  ft.  factory. 
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r,uil<tlng8 — Industrial  (Continued) 

(  allf..  Islelon  —  PACKING  PLANT  — 
('■ilifornia  Co-Operative  Canneries,  230 
i-'ilifornia  St..  San  Francisco,  plans  pack- 
i„c  plant,  here.  $250,000. 

ralif..  I-os  Anaelrs  —  FACTOUY  — 
(dvalice  Auto  Ilody  Wks.,  515  Mission  Ud., 
in\inB  plans  prepared  by  H.  K.  Hean. 
(-.ntral  Hldg.,  2  story,  125  x  15t>  ft.,  and 
■'ll  X  to  ft.  seimrate  building,  Macy  St.  and 
Mi -Sion  ltd.  $100,000  «>r  more. 

rulif..  I'«s  .\n*eles  -  FACTOKY  — 
(npelus  Furniture  Mfg.  Co..  931  Fast  Pico 
SI  having  plana  prepared  by  C.  J.  Smale, 
South  Western  Ave.,  2  story.  177  x  50t 
■ft'  brick.  Fast  Pico  St.  $150,000. 

i  alif..  Manteca— SUB-STATION— Paciilc 
Ca.s  &  Flectrlc  Co.,  245  Market  St..  San 
Francisco,  plans  sub-station,  here.  $250,000. 
Kng  Pept.  of  Owners,  engrs 
ralif..  RedwoiMl  City— SUB-STATION— 
I’ai  ilic  (las  &  Flectric  Co.,  245  Market  St  , 
.San  Francisco,  plans  sub-station  here. 
flTTi.ooo.  Fng.  Dept,  of  Owners,  engrs. 

Calif.,  Salinas — Slf  B-STATION — Pacilic 
Has  A:  Flectrlc  Co.,  245  Market  St..  San 
FrancisiH),  plans  sub-station,  here.  $125,000. 
Fnc  Dept,  of  Owners,  engrs. 

Calif.,  San  Carlos — FACTORY — Califor¬ 
nia  I'oncrete  Products  Co.,  Inc.,  Sunnyvale, 
plans  concrete  building  tile.  etc.  factory, 
here.  $40,000  or  more. 

Calif..  San  Mateo  —  SIIB-STATION  — 
P.acitic  Gas  &  Flectric  Co..  245  Market  St.. 
San  Franci8<-o.  plans  sub-station  here. 
’«](;5  000.  Fng.  Dept,  of  Owners,  engrs. 

(jue.,  Hull— OF.NFRATING  STATION— 
('anadian  International  Paper  Co..  Three 
llivers  and  Hull,  had  plans  prepared 
ceiierating  station  and  concrete  dam  in 
cttawa  River,  near  here.  *3.000,000.  <i. 

la  fevre,  Montreal,  engr. 

Out.,  PoH  Arthur— NFWST’Rl NT  PLANT 
—  Thunder  Bay  1’aiH‘r  Co.  Ltd.,  having 
plans  prepared  100  tons  daily  capacity, 
ft  in. -con.,  brick  and  steel,  caisson  founda¬ 
tion.  $1,000,000.  Private  plane. 


BIDS  DESIRED 

Pa.,  Chester — MILI- — Feb.  1,  by  Heck¬ 
man  &  Leniaistre,  archts.,  Bellevue  Court 
Bldg.,  Phila.,  53  x  992  ft.  winding  building. 
.5S  X  300  ft.  weaving  building,  5fi  x  134  ft. 
finishing  building,  each  2  story  and  base¬ 
ment,  also  1  story  and  basement,  43  x  100 
ft  bleaching  building,  all  rein. -con.  and 
brick  additions,  plain  foundations,  here, 
for  ("hester  I-ace  Mills,  2nd  and  Clayton 
Sts. 

Pa.,  rittsburgh — DYKING  and  CT-KAN- 
IN'<;  PLANT — Crandall-McKenzIe  Co.,  .len- 
kins  Arcade,  taking  bids  2  story  and  base¬ 
ment.  irregular  shaped,  brick  and  hollow 
tile,  Sttencer  St.  $40,000.  I»rivate  plans. 

Pa..  Pittsburgh  —  DAIRY  Pl-ANT  — 
Shadyslde  Dairy  Co,  and  MoCormic-k  Co., 
archts..  South  Negley  Ave.,  taking  bids  1 
and  2  story  and  basement.  Irregular  shaja-d. 
hriek  and  steel,  IVnnison  Ave.  $50,000. 

Ind.,  Indianapolis — SttR-STATlON — Mer¬ 
chants  Heat  &  I-ight  Co..  Meridian  and 
Washington  Aves.,  taking  bids  6  story,  100 
X  125  ft.,  brick,  steel  and  rein. -con.  sub¬ 
station.  $100,000.  C.  Brossman,  1503  Mer¬ 
chants  Bank  Bldg.,  engr. 

Mieh.,  Detroit — SFRVICF. — Jan  23.  by  A. 
Kahn,  archt..  1000  Marquette  Bldg.,  2  story 
(ultimately  4  story)  and  ba.sement,  131  x 
147  ft.,  rein  -con.  and  brick,  plain  founda¬ 
tion,  Hague  Ave.,  for  Packard  Motor  Co., 
Fast  Grand  Blvd.  $150,000. 

Wl«..  Eleho  —  GARAGK  and  REPAIR 
SHOP— C.  W.  Fish  taking  bids  1  story,  52  x 
lito  ft.,  concrete  and  stone,  plain  founda¬ 
tion.  $50,000.  Wolf.  Sexton,  Harper  & 
Treaux.  7  West  Madison  St.,  Chicago.  Ill., 
archts. 

la.,  Marshalltown — PLANT — See  "Con¬ 
tracts  Awarded.” 

N.  D.,  Fargo  —  PRINTING  PI.ANT  — 
Fargo  Forum  plans  2  story  and  basement. 
75  X  140  ft.,  rein. -con.  and  brick,  5th  St. 
and  Ist  Ave.,  N.  $85,000. 

Tex.,  San  Angelo  —  ICE  PLANT  —  See 
"Contracts  Awarded.” 

Sask.,  Moose  Jaw — PACKING  PLANT — 
See  “Contracts  Awarded.” 


CONTRACTS  AWARDED 
Pa..  Pittsburgh— MANITFACTURING — 

Lustro  Coated  Sheet  Co.,  1312  Sheffield  St., 
general  contract  1  story,  100  x  200  ft., 
Hidge  Ave.,  to  Austin  (7o..  Union  Trust 
HIdg.  Archts.  est.  $500,000.  Noted  Jan.  14 
Va.,  Richmond — FACTORY— Liggett  & 
Myers  Tobacco  Co.,  Inc.,  212  5th  Ave.,  New 
York  City.  6  story,  rein. -con.  and  steel 
addition,  plain  foundation,  7th  St.,  here,  to 
Wise  Granite  A  Constr.  Co.,  Amer.  Bank 
HIdg. 

IV.  Vn..  Huntington — PLANT — Interna¬ 
tional  Nickel  Co.,  Guyan  River  Rd.,  gen¬ 
eral  contract  two  65  x  275  ft.  building  addi¬ 
tions,  to  H.  K.  Ferguson  Co.,  4900  Euclid 
•'ve.,  Cleveland,  O. 


KKM  KR — (-lilCAtiO,  ILL. 

Bids  were  op«-ned  by  Sanitary  District  of  Chicago  for  North  Side  Intercepting  Sewer. 
Contract  No.  7  (lowest  four  and  highest),  1.\)  American  Sewer  A  Drain  i 'on>trui'tli<n 
Co..  Kenilworth  and  Central  Park  .Vves.,  Niles  Center,  111.  (awarded  contract)  .  t  B)  T 
J.  Forschner  Contracting  ('o..  3t>2S  Fast  96lh  St.;  (C)  Nash-l'owdle  t'o..  77  West  Waslt 
Ington  St.;  (D»  Ranieri  &  Morley.  4901  Altgehl  St.;  (F)  Chicago  Foundation  Co.  7k 
West  Monroe  St.  The  unit  bids  are  as  follows: 

A  B  C  1)  K 


2,900  lin  ft  6-ft.  intrrnnl  wiilth 

$t><)  00 

$76  00 

$65  00 

$75  00 

$81 

10 

4,000  iin  ft.  ?*<»W4*r.  4-ft.  internal  wulih 

4)  00 

56  00 

S6  00 

60  00 

60 

00 

Junction  chainlwT  (lump  aumk . 

1.^00  00 

2.100  00 

40.000  00 

1.500  00 

I.SOO 

on 

200  lin.ft.  manlmlct* .  . 

IS  00 

35.00 

20  00 

25  00 

15 

on 

22,000  lb.  reinforcing  .Mtccl  . 

08 

.08 

.  10 

OR 

n8 

7,000  U>  ir«>n  caetingH  atul  ini^irrllanooiui  mctalti 

10 

.  12 

.12 

01 

II 

100  cu  yd.  rock  excavation . 

100  cu  vd.  :ulditional  earth  excavation,  in 

5.00 

5.00 

5.00 

5.00 

5 

00 

tunnel . . 

100  eu.yd.  additional  earth  exravation,  in  open 

4.00 

4.00 

4.00 

4  00 

4 

00 

cut . . . 

100  eu.yd  julilitional  concrete,  Cla$«<  A,  in 

3  00 

3.00 

3.00 

3.00 

3 

00 

tunnel .  . 

100  eu.yd.  adtlifional  concrete,  f^laaa  .\,in  open 

17  00 

17  00 

17.00 

17  00 

17 

on 

cut  ....  . 

14.00 

14  00 

14  00 

14  00 

14 

no 

lOOcu.yd.  atlditionalconerete,  Claiw  B 

12  00 

17  00 

12  00 

12  00 

12 

no 

Extended  totals  . 

$384,560 

$461,800 

$465,040 

$470,425 

$530,100 

Md.,  (niiinvlngu — POWER  PLANT  — 
Stone  &  Webster,  120  Bway.,  New  York 
('ity,  N.  Y.,  sublet  contracts  for  excavtition. 
dam.  etc.,  here,  to  Arundel  Corp.,  Pier  2. 
Pratt  St.,  Baltimore,  for  Sus<|uehanna 
Power  C'o.,  (owned  by  Phila.  Flectric  ('o.. 
20th  and  Chestnut  Sts.,  Phila.  Pti.)  Ap¬ 
proximately  $20,000,000.  Noted  Mar.  5. 

Fla..  Tampa— WATER  HEATER  PLANT 
— Solar  Water  Heater  ('o.,  (Ist  unit)  loo 
X  100  ft.  plant,  to  Logan  Bros.,  91 S 
Citizens  Bank  Bldg.,  approximately  $t>o,00o. 
Engineer  and  architect  not  announced. 

Ala..  Mobile  —  MANUFACTURING  — 
Kahn  Mfg.  (’o.,  St.  la^uis  St.,  plant  addi¬ 
tion.  to  G.  A.  Chiimblin  &  Son,  St.  Jo.seph 
St..  $60,000. 

Ala.,  Montgomery — ICF  IT.ANT — Inde- 
|H>ndent  Ice  ('<).,  J.  W.  Hunter,  secy.,  115 
North  I.kiwrence  St.,  IMant  2.  to  S.  O.  Fstest 
Co..  23  Adam  St.  Engrs.  est.  $200,000. 
Noted  (X’t.  29.  , 

Tenn.,  Chattanooga — FACTORY — ('orley 
Mfg.  Co.,  1901  Williams  St.,  90  x  2oo  ft.. 
30  X  60  ft.,  and  40  x  50  ft.,  rein. -con.  and 
steel  huil(lings.  to  Buenner  &  Cannon, 
Frazier  St.,  $30,000.  Noted  Dec.  17. 

<).,  Cleveland — BOILER  HOUSK — Amer. 
Steel  &  Wire  Co.,  R<H-kefeller  Bldg.,  steel 
contract  4  story  and  basement,  98  x  139  ft., 
concrete,  brick  and  steel,  Bway.,  to  Amer. 
Bridge  ("o.,  Frick  Bldg.,  Pittsburgh.  Pa- 
Archts.  est.  $200,000. 

().,  Cleveland— FACTORY — Dill  Mfg.  Co.. 
A.  F.  Bronson,  secy.,  694  Fast  82nd  St.,  4 
story  and  basement,  46  x  8t»  ft.,  brick  and 
steel  addition,  to  J.  ('".  F.  Shafer  Co., 
Smythe  Bldg.  An'hts.  est.  $50,000. 

O.,  Cleveland  —  FOUNDRY  and  MA¬ 
CHINE  SHOP  —  Morgan  Brass  Co.,  I... 
Stern,  secy.,  2104  Wi>odland  Ave..  1  story, 
100  X  200  ft.,  brick  and  steel.  9115  George 
Ave.,  to  J.  Baskin,  9215  I’arkgate  Ave. 
Archts.  eat.  $75,000.  Noted  Nov.  19. 

Ind.,  Terre  Haute  —  SUB-STATION  — 
Indiana  Electric  Corp..  2701  South  8th  St., 
brick,  steel  and  rein. -con.  addition  to 
la-nore  sub-statli>n.  jdain  foundation,  to 
Stone  &  Webster,  147  Milk  St..  Boston, 
Mass.  Kngra.  est.  $250,000. 

Mich.,  Detroit  —  STOCK  BUILDING  — 
Hudson  Motor  Car  Co.,  12601  East  Jeffer¬ 
son  Ave.,  1  story,  150  x  340  ft.  stock  build¬ 
ing  with  craneway  addition,  Jefferson  Ave., 
to  H.  G.  Christman  Co.,  315  Stevens  Bldg. 
Noted  Sept.  24. 

Mleh.,  Detroit— SWITCHING  STATIONS 
— Pub.  Lighting  Comn.,  174  Fast  Atwater 
St.,  Switching  Stations.  A,  B  and  C,  each 
2  story  and  bas«'ment.  64  x  89  ft.,  55  ft. 
high,  rein. -con.,  brick  and  steel,  in  connec¬ 
tion  with  Morrell  St.  power  plant,  to  W.  H. 
Mueller,  2210  I’ark  Ave.,  $373,000.  Noted 
Dec.  17. 

Mieh..  Detroit — GARAGE  and  SERVICE 
— Weston  &  Ellington,  engrs.  and  archts., 
1507  Stroh  Bldg.,  3  story  and  basement, 
160  X  198  ft.,  rein. -con.,  brick  and  steel, 
plain  foundation.  Sixth  and  Noble  Sts.,  to 
Walbridge  A  Alldinger  Co.,  2356  Penobscot 
Bldg.,  for  Detroit  City  Gas  Co.,  Clifford  and 
Bagley  Aves.  Archts.  est.  $150,000.  Noted 
Oct  22. 

lil..  Chicago— PAINT  FACTORY— Wads¬ 
worth  Howland  Co.,  225  North  Carpenter 
St.,  general  contract  6  story  and  ba.se- 
ment.  111  x  163  ft.,  brick  and  stone.  North¬ 
western  Ave.  and  Pan  Handle  Ry.  tracks, 
to  H.  F.  Friedstedt  Co.,  431  North  Michigan 
Ave.  Archts.  est.  $150,000. 

WIs..  Kenosha — DAIRY — Guernsey  Co- 
Operative  Milk  Co.,  1208  Salem  Ave.,  1  and 
2  story  and  basement,  60  x  70  ft.,  brick  and 
concrete,  plain  foundatino,  Huron  St.,  to  K. 
P.  Knudsen,  473  Pomeroy  St.  Archts.  est. 
$45,000. 


MU.,  .Milwaukee  -FACTORY  — A  L.  S«  i 
ilenschwartz,  archt..  290  3rd  SI,.  suiMTslrm  - 
lure  1  story.  76  x  20it  ft.,  brick  and  timher. 
I'ort  Wishlngton  Rd..  to  Lupinski  &  Wolff. 
82  Wisconsin  Ave.,  for  Plastic  Products  Co., 
123  H«-servoir  Ave.  Noted  Dec.  24 

Mis..  Milwaukee  —  FNG  INF- BLOWER 
HOUSE- -Red  Star  Yeast  Prodm'ts  Co  , 
79  Buffalo  St.,  2  story.  52  x  70  ft  .  brick, 
concrete  and  steel  addition,  plain  founda¬ 
tion,  27th  St.,  to  Universal  Con.str.  Co.,  915 
Chestnut  St.  Archts.  est.  $50,000. 

la..  MarHhalltnwn —  PL.XNT —  Marshall¬ 
town  Mfg.  Co..  F  M.  Farher,  mgr.  and 
s*'cy.,  will  build  3  story.  60  x  75  ft.  addi¬ 
tion.  by  da.v  labor. 

la..  Newton— GREY  IRON  FOUNDRY — 
Maytag  Co.,  1  stor.v  and  basement.  190  x 
280  ft.,  brick  and  concrete  addition,  to  lain- 
ning  Bros,,  Oskaloosa. 

Mo.,  SedallB  — RECLAMATION  PLANT— 
See  “Railwavs." 

Tex.,  San  .Angelo — ICF  PLANT— M.  D 
and  IV.  F.  Kennemer,  will  build  brick  and 
concr<-te,  50  ton  capacity  North  ('hadbourne 
St.,  by  day  labor  $100,000.  Private  plans. 

Ore..  St.  Helens — PAPER  MILL  —  SI. 
Helens  Paper  &  Pulp  (’o..  2  story,  SO  x  3oo 
ft.  pais'r  mill,  to  A.  Gutherle  &  (^o..  Sher¬ 
lock  Bldg.,  Portland.  Engrs.  est.  $500. ooo. 

4'alir.,  San  FranrUro  —  PRINTLNG 
PLANT  —  T.  Ronneberg.  engr.,  Crocker 
Bldg.,  3  story,  rein. -con..  Sansome  St.  near 
Green  St.,  to  Cahill  Bros.,  55  New  Mont¬ 
gomery  St.,  for  Sunset  Publishing  Co.  Ap¬ 
proximately  $155,500.  Noted  Dec.  31. 

Sask.,  .Moose  Jaw — I’ACKING  PLANT — 
Swift  C.nnadlan  Co.  I,td.,  AVinnlp«-g,  Man., 
will  repair  and  remodel  plant,  here,  by  day 
labor.  $90,000. 


Buildings — Commercial 


PROPOSED  M’ORK 

Mass..  Dorchester  (Boston  P.  O. ) — HOS- 
PITAI., — Boston  Hospital  for  Incurables, 
2049  Dorchester  Ave.,  having  preliminary 
plans  prepared  by  Kendall  Taylor  Co.,  142 
Berkeley  St..  Boston,  new  hospital.  $250,000. 

R.  I.,  Fldgewood  (sta.  Providence)  — 
TEMPLE — Building  Com.  Harmony  Lodge 
Masons,  having  plans  prepared  by  Jackson, 
Rolwrtson  A  Adams.  1216  Turks  Head 
Bldg.,  Providence,  brick  and  steel,  Norwinwl 
Ave.  $200,000. 

R.  I..  Providence  —  BANK  —  Morris  Plan 
Co.,  Canal  St.,  having  plans  prejmred  hv 
Jackson.  Robertson  *  Adams,  1216  Turks 
Head  Bldg.,  brick,  steel  and  stone.  Canal 
St.  $200,000. 

R.  I.,  Providence— MARKET — Owner,  c/o 
W.  S  Sweet,  pres.  Fruit  A  Produce  Assn., 
having  plans  prepared  by  T.  J.  Hill  Pierce. 
Inc.,  3o  Allens  Ave.,  3  or  4  buildings,  2 
main  buildings,  90  x  600  ft.,  and  90  x  7o0 
ft.,  brick  and  steel,  incl.  stores,  garage, 
refrigeration  plant,  club,  etc.,  Allens  Ave. 
$2,500,000. 

Conn..  Middletown  —  HOSPITAL  —  State 
Hospital  for  Insane,  F.  M.  Salmon,  comp¬ 
troller.  State  House,  Hartford,  having  plans 
prepared  by  W.  P.  Crabtree,  272  Main  St.. 
New  Britain,  brick  and  steel  additions  to 
group  of  buildings,  here.  $150,000  or  more. 
Noted  July  9. 

Conn.,  New  Haven  —  BANK  —  Union  A 
New  Haven  Trust  Co..  57  Church  St., 
having  plans  prepared  by  Cross  A  Cross. 
681  Fifth  Ave.,  New  York  City,  brick,  steel 
and  stone.  Elm  and  Church  Sts.  To  exceed 
$150,000. 

Conn..  Norwich- ADMINISTRATION— 
Norwich  State  Sanitarium  having  plans 
prepared  by  A.  Thompson,  Norwich,  and 
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HullilitiKH — <'‘ommeniiil  (Continued) 
titkeH  bid.*!  In  February,  administration 
ttuildinK.  $150, (too.  Noted  Nov.  5. 

N.  Albany  —  APAIITMKNT  —  J.  J. 

Finn,  74  Northern  Hlvd.,  (dans  6  story,  <>8 
X  90  ft.,  rein. -eon.  and  brick,  plain  founda¬ 
tion,  Stanvix  St.  $15o.oo0.  Private  plans. 

N.  Y.,  Albany — OFFICF — Press  Co..  18 
Reaver  St.,  had  plans  prepared  by  M.  T. 
Reynolds.  enKr.  and  areht.,  100  State  St.. 

5  story.  100  X  150  ft.,  rein. -con.,  brick  and 
steel,  jilaln  foundation.  Kaftle  St.  $300,000. 

N.  Y..  HulTalo-  STORK  and  OFFICK — A. 
Vi<-tor  &  Co.,  514  Main  St.,  plans  10  story 
store  and  otfice  building.  West  (lenesee  St. 
To  exceed  $500,0(t0. 

N.  Y'.,  I.nekport — Y.  M.  C.  A.  havinfr  pre¬ 
liminary  plans  prepared  190  x  200  ft., 
rein. -con.  and  brick  buildinft.  $500,000. 

X.  Y..  New  York  —  APARTMKNT  — 
Westhonie  Realty  Corp.,  c/o  O.  G.  Miller, 
engr  and  archt.,  1482  Bway.,  having  plans 
prepared  6  story,  brick,  steel  and  atone, 
plain  foundation,'  Park  Ave.  and  184th  St. 
$300,000. 

X.  Y.,  Xew  York— APARTMENT— Park 
.\ve.  Keasing  Corp..  c/o  G.  K.  Miller,  engr 
and  areht..  1482  Rway..  having  plans  pre- 
Iiared  15  storv.  brick,  steel  and  stone,  plain 
foundation,  100  West  5Sth  St.  $2,000,000. 

X.  Y.,  Xew  York  —  APARTMKNT  — 
I>\vellers  Building  <7orp  ,  c/o  Springsteen  & 

<  loldluinmier.  eiigrs.  and  archts.,  32  I’nion 
.s<(..  having  plans  itrepared  5  story,  brick, 
steel  and  stone,  plain  foundation,  Allerton 
Ave.  $250,000. 

X.  Y'.,  Xew  Y'ork — IIOTKI., — Ansonia  Ho¬ 
tel.  Bway.  and  74th  St.,  plans  brick,  steel 
and  stone  addition,  plain  ff)undatlon.  $250,- 
inni.  Engineer  and  ari'hitect  not  selected. 

X.  Y'.,  <)iieen«  (Ind.  hr.  Jamaica)  — 
APARTMENT  —  W.  lavine.  c/o  B. 
lirlesler,  engr.  and  archt.,  153  Renisen  St.. 
Brooklyn,  having  plans  prepared  4  story. 
1U0  X  140  ft.,  brick,  steel  and  stone,  plain 
foundation,  Roo.sevelt  Ave. 

X.  4..  I'nion  —  THEATRE  —  J.  Stern 
Theatrical  Enterprises,  c/o  W.  E.  Eehman, 
engr.  and  archt..  Broad  St.,  Newark,  having 
I'lans  jtrepared  brick,  steel  and  stone,  plain 
foundation,  here.  $200,000. 

I*H.,  Homestead  —  BANK  —  Monongahela 
Trust  Co..  8th  and  Ann  Sts.,  having  plans 
lirepared  by  A.  G.  Wickerham,  archt.,  and 
Hopkins  &  Pent*,  associated  archts.,  415 
Eexington  .\ve..  New  Y'ork  City,  N.  Y’.,  for 
bank,  7th  and  Amity  Sts.  $500,000. 

Pa..  Phlla. — BANK  and  OFFICE — Provi¬ 
dent  Trust  Co..  409  Chestnut  St.,  having 
plans  jireimred  by  Rankin.  Kellogg  &  Crane, 
1805  Walnut  St.,  bank  and  office,  17th  and 
Chestnut  Sts. 

Pa.,  Phlla. — HOSPTTAI.— Mt.  Sinai  Hos¬ 
pital,  1429  South  5th  St.,  having  plans  pre- 
p.Tnd  by  Magaxiner,  Eberhard  &  Harris, 
tio.l  Chestnut  St.,  4  and  8  story  and  base¬ 
ment,  hospital  buildings. 

Pa..  Phlla. — .Stadium,  etc. — T'niversity  of 
Pennsylvania,  34th  and  Spruce  Sts.,  httving 
preliminary  plans  prepared  by  Day  & 
Klauder.  Franklin  Bank  Bldg.,  1  and  2 
story,  277  x  343  ft.,  rein. -con.  and  brick 
lndi>or  stadium  and  gymnasium,  plain 
foundation,  33rd  and  South  Sts.  $400,000. 

Pa..  Phlla STORE — W.  R.  Charr,  archt.. 

Victory  Bldg.,  preparing  plans  4  stor.v  and 
hasement.  35  x  115  ft.,  rein. -con.,  brick  and 
steel,  plain  foundation,  136-38  South  St. 
Owner’s  name  withheld. 

Pa..  1‘ittKbiirgh — THE.4TRE — Rowland  & 
Clarke.  Inc.,  State  Theatre  Bldg.,  having 
Ilians  prepared  by  Y*.  A.  Rigamount,  State 
Theatre  Bldg.,  2  story  and  basement,  180 
X  200  ft.,  Penn  Ave.  between  Beatty  and 
Euclid  Sts.  $300,000. 

Pa.,  YVIIklnshiirg — THEATRE — Rowland 

Clarke,  Inc.,  State  Theatre  Bldg.,  Pitts¬ 
burgh.  having  plans  prepared  by  V.  A. 
Rigamount,  State  Theatre  Bldg.,  Pitts¬ 
burgh.  and  soon  takes  bids  2  story  and 
basement  theatre.  Penn  Ave,  and  YVood  St. 
$250,000. 

X.  C'.,  Albemarle  —  COl'RT  HOl'SE  — 
Stanley  Co.  election  in  February  $250,000 
Iwmds,' court  house.  Noted  April  2. 

X.  .Asheville  —  CITY'  HALL— Plans 
new  city  hall,  $150,000.  J.  H.  Cathey, 
mayor.  C.  Brown,  chn.  building  com. 

X.  4'.,  YYliiston-Salem— YY'AREHOL'SE — 
R.  .1.  Reynolds  Tobacco  Co.,  plans  5  story, 
224  X  240  ft.,  rein. -con.  warehouse,  north 
of  5lh  St.  $400,000. 

<Jh..  .Atlanta — CITY'  HAIA., — Plans  elec¬ 
tion  in  March  or  April  $1,000,000  bonds, 
new  citv  hall.  YY'.  Sims,  mayor.  Noted 
Oct  15.' 

Ila.,  Atlanta  —  OFFICE  and  STORE  — 
YY'hItehead  Realty  Co..  Candler  Bldg.,  had 
plans  prepared  by  Pringle  &  Smith,  Atlanta 
Trust  Co.  Bldg,,  10  story,  50  x  lOO  ft.,  rein.- 
con.,  brick  and  steel,  Peachtree  St.  between 
Harris  and  Cain  Sts.  $314,000.  Barge  & 
Thompson  Co.,  100  East  Ellis  St.,  engrs. 


4Ja..  Atlanta-  THEATRE — A.  F.  Wine- 
coff,  Austell  Bldg.,  having  plans  prepared 
by  R.  C.  Snow,  Bona  Allen  Bldg.,  3  story 
120  X  130  ft.,  rein. -con.,  brick  and  steel, 
509  Peachtree  St.  $300,000.  Griffin  Hodges 
Co.,  Bona  Allen  Bldg.,  engrs. 

Fla.,  Ft.  I.aiiderdale  —  HOTEL  —  U.  S. 
Realty  Co.,  c/o  Plaza  Hotel,  5th  Ave.  and 
59th  St.,  New  Y'ork  City,  N.  Y'.,  having 
lirelimlnary  plans  prepared  by  Cass  Gilbert. 
244  Madison  Ave.,  New  Y’ork  City,  N.  Y'., 
900  room  hotel,  here.  $6,000,000. 

Fla.,  iiomeatead — HOTEIi — YY'.  D.  Horne 
and  associates,  plan  hotel.  North  Krome 
Ave.  $300,000. 

Fla.,  JarkHonvIlIe — HOTEL — R.  Kloeppell 
and  associates.  purch:is*‘d  site  and  plan 
hotel,  YY’est  Adams  and  .Tulia  Sts.  $1,500,- 
000.  Marsh  &  Saxelbye,  YY'est  Bldg.,  archts, 

F'la.,  Sarasota — HOTEIi — I'nited  Hotels 
Corp.  of  Sarasota  purchased  site  and  plans 
(1st  unit)  12  story  hotel.  $400,000. 

I.a.,  Lafayette  —  COURT  HOUSE  — 
liOfayette  Parish  Police  Jury  having  plans 
prepared  by  J.  YY'.  Smith.  Monroe,  court 
house.  $300,000.  Noted  Jan.  14. 

Tenn.,  Bristol  —  HOTEL  —  Shelby  Hotel 
Corp.,  plans  8  story  and  hasement,  51  x  125 
ft.  rein. -con.  hotel.  Engineer  and  architect 
not  selected. 

O.,  Akron  —  YY'AREHOI'SE  —  Firestone 
Tire  Rubber  Co.,  1289  South  Main  St., 
plans  new  fabric  warehouse.  $200,000. 

O.,  Hamilton — HOSPITATi — Mercy  Hospi¬ 
tal  Assn,  having  plans  prepared  by  G.  Bark- 
man.  4  story  and  basement.  85  x  195  ft. 
wings,  concrete,  brick  and  steel,  Dayton  St. 
$650,000. 

O..  Lakewood  (br.  Cleveland) — APART¬ 
MENT —  J.  T.  Frit.sche.  2193  McKinley  Ave., 
plans  2  and  3  story,  brick,  Clifton  Blvd.  at 
Sloan  and  Kenilworth  Aves.  $225,000. 
Private  plans. 

4).,  Zaiiesvllle  —  COMMERCIAL  and 
THEATRE  —  Brown  Theatrical  Co.,  O. 
Brown,  pres.,  had  preliminary  plans  pre¬ 
pared  by  Ijockwood.  Greene  &  Co.,  engrs. 
and  archts.,  Hanna  Bldg.,  Cleveland,  1 
story,  brick,  steel  and  concrete  commercial 
and  theatre  building.  $200,000. 

4».,  Y’oiingstowii  —  GARAGE  and  SERY’- 
ICE  STATION  — F.  41.  King,  pres.  J.  H. 
Fitch  Co.,  having  plans  prepared  by  M.  YY'. 
Scheibel,  Realty  Bldg.,  5  story  and  base¬ 
ment,  63  X  250  ft.,  brick  and  rein. -con., 
YY'lck  Ave.  $400,000.  Shanks  &  Foster. 
6007  Euclid  Ave.,  Cleveland,  structural 
engrs.  Noted  Nov.  26. 

Ind.,  Seymour — BANK — First  Natl.  Bank, 
having  plans  prepared  by  McGuire  &  Shook. 
Pythian  Bldg.,  Indianapolis,  2  story  and 
basement,  40  x  132  ft.,  brick,  steel  and 
rein. -con.,  concrete  pile  foundation.  $160,- 
000. 

Mich.,  Detroit — OFFICE — Detroit  Trust 
Co.,  West  Fort  St.,  having  plans  prepared  2 
story  and  basement,  100  x  138  ft.,  rein. -con., 
brick  and  steel  addition,  plain  foundation. 
$250,000.  Engineer  and  architect  names 
withheld. 

111.,  Chicago — HOTEI, —  R.  C.  Harris, 
archt.,  190  North  State  St.,  soon  lets  con¬ 
tract  15  story  and  basement,  50  x  100  ft., 
rein. -con.,  brick  and  stone,  17-19  East  Ohio 
St.,  for  A.  Strunk,  69  Bellevue  PI.  $725,000. 

111.,  East  St.  Louis— HOTEL,  etc. — C.  E. 
Richardson  et  al..  International  Life  Bldg., 
St.  Ixiuls,  Mo.,  plans  2  large  buildings,  one 
hotel  and  apartment  and  other,  office  and 
store,  on  old  brewery  site,  10th  and  State 
Sts.,  here.  Engineer  and  architect  not 
selected. 

111.,  YYaiikcgan — BANK  and  OFFICE — A. 
S.  Alschuler,  archt.,  28  Ea.st  Jackson  Blvd., 
takes  bids  about  Jan.  25,  6  story  and  base¬ 
ment.  63  X  90  ft.,  brick  and  stone.  YY'a.sh- 
ington  St.,  for  Security  Savings  &  Trust 
Co.,  YVaukegan.  Noted  Jan.  7. 

YY’Is.,  Baraboo— HOTETj — Warren  Hotel, 
L.  Hill,  mgr.,  plans  4  story,  brick,  rein. -con., 
and  steel  addition.  $150,000.  Engineer 
and  architect  not  selected. 

YVIs.,  Kenosha— CLUBHOTfSF,—F.  O.  E. 
I,odge  1055,  J.  Hermann,  secy..  East 
Wisconsin  St.,  plans  2  story  and  basement, 
brick  and  concrete  addition,  plain  founda¬ 
tion.  $150,000.  Engineer  and  architect 
not  selected. 

YVIs.,  Kenosha  —  THEATRE  —  Saxe 
Amusement  Enterprises,  530  Grand  Ave.. 
Milwaukee,  having  preliminary  plans  pre¬ 
pared  by  C..  YY’.  and  G.  L.  Rapp.  190  North 
State  St.,  Chicago,  III.,  brick,  concrete  and 
terra  cotta,  plain  foundation.  Market  St. 
$500,000. 

YY’is.,  Ylanitowoc  —  HOTEL  —  Hotel  YVil- 
liams,  YY'.  Seibel,  proprietor.  South  8th  St., 
having  plans  prepared  by  Barkhausen  & 
Iv<igemann,  79  YVisconsln  St..  Milwaukee. 
4  story  and  basement.  92  x  100  ft.,  brick, 
steel  and  concrete  addition,  plain  founda¬ 
tion.  $200,000. 

YVIs.,  Ylllwankee  —  APARTMENT  —  J. 
Topzant.  archt.,  144  Oneida  St.,  takes  bids 
about  Feb.  1,  (2  units)  each  3  story  and 


basement,  43  x  161  ft.,  brick  and  til.  1,1.,.. 
foundation.  Sycamore  and  24th  ‘  V  , 
Goodsitt  &  Helfaer,  4609  North  Av.  - 
000.  Noted  Dec.  3.  ’  ' 

WlB.,  Milwaukee  —  OFFICE  —  p.  t 
Maischoss,  477  Menlo  Blvd.,  havim,  V  'rr 
petitive  sketches  made  120  x  120  ft'  Or-,  l 
and  concrete  or  brick  and  steel  '  .,1.',.. 
foundation,  Bway.  and  Wisconsin  St  i'  ^ 
gineer  and  architect  not  selected. 

la..  Council  Bluffs— HOTEI.,-  Svi.  ; 
c/o  M.  A.  Tlnley,  doctor,  plans  h  i  1,. 
and  Pearl  Sts.  $400,000,  Engin. .  r 
architect  not  selected. 

Minn.,  .Ylinneapolls — STORE  and  A I ’ART- 
MENT — H.  Shanedling,  vlce-pres.  .Sh.iriilri 
Ing  Dept.  Stores,  Inc.,  3409  Lyndal. 

S.,  plans  3  story  and  basement,  rein  -.-..n 
and  brick,  4th  St.  S.  E.  and  13th-14th  A\..s 
$150,000.  Engineer  and  architect  re.' 
announced. 

Minn.,  8t.  Paul  —  GARAGE  —  Twin  Citv 
Rapid  Transit  Co.,  633  Wabasha  St.,  invini; 
plans  prepared  several  story  and  basem.  nt 
rein-con.,  and  brick,  3rd  and  St  iNteri 
Sts.  $500,000.  Private  plans. 

Kan.  YY'Ichlta- APARTMENT— H  M„„f. 
man,  1145  Coolldge  Ave.,  having  plans  pr,  . 
pared  10  story  and  basement.  126  x  ’t', 
ft.,  brick  and  rein. -con.  apartment.  $50(),cmmi 
Engineer  and  architect  not  selected 

Xebrnska  —  THEATRES— YY’orld  P.  alt- 
Co.,  1506  Douglas  St.,  Omaha,  plans  r. 
brick  theatres  in  various  cities,  one  at  29th 
and  Leavenworth  .Sts.,  Omaha,  on,  at 
Fremont,  one  at  Columbus,  and  one  at 
Hastings,  etc.  $100,000  each. 

Xeb.,  fimaba  —  CONVENTION  HAT.!,— 
Ak  Sar  Ben,  Court  House,  plans  2  storv 
and  basement  convention  hall,  Ak  Sar  p.-n 
Field.  $300,000.  Engineer  and  architect 
not  selected. 

Neb.,  Omaha— MERCANTILE— T  Kil 
Patrick  Co.,  1511  Dougins  St.,  having  plans 
prepared  by  G.  B.  Prinz,  Omaha  N'atl 
Bank  Bldg.,  6  story  and  basement,  45  x  l';2 
ft.,  brick,  1513  Douglas  St.  $300,000. 

Mo.,  Kansas  City  —  HOSPITAL  —  City 
making  preliminary  plans  hospital.  $t.2on.. 
000.  Engineer  and  architect  not  selected 

YIo..  St.  Louis — YY’HOI,ESAI,E— Butler 
Building  Co.,  c/o  Butler  Bros.,  ISth  .and 
Olive  Sts.,  making  preliminary  plans  rein  - 
con.  and  brick,  approximately  750,000  ft 
(ultimately  1,000,000  ft.)  floor  siiac,. 
$3,000,000. 

Ark.,  Hot  Springs  —  HOTEL  —  J  W 
Howe,  et  al.,  c/o  Rockefellow  Hotel.  Hct 
Springs  National  Park,  having  plans  pre¬ 
pared  by  Sanders  &  Ginnocchio,  Hall  Rldi: . 
Little  Rock,  6  story  and  basement,  60  x  11" 
ft.,  rein. -con.,  brick,  steel  and  terra  cotta. 
Central  and  Canyon  Sts.  $250,000.  Noted 
Dec.  31. 

Tex.,  Greenville — BANK  and  OFFB’K 
Greenville  Natl.  Exchange  Bank.  J.  B.  <'la\- 
ton,  pres,  purchased  site  and  plans  6  storv 
and  basement,  46  x  108  ft.,  rein. -con.,  hriek 
and  stone,  plain  foundation.  $175,000. 

Tex., '  Houston  —  HOTEIj  —  Terminal 
Investment  Co.,  c/o  J.  H.  Crooker,  1202-1" 
State  Natl.  Bank  Bldg.,  having  plans  iir.  - 
pared  by  J.  R.  Bailey,  1606  Main  St  ami 
takes  bids  about  Feb.  10,  10  story.  12". 

X  250  ft.,  rein. -con.,  brick  and  steel,  T  v"' 
Ave.,  Crawford  and  I..a  Branch  Sts.  $80",. 
000. 

Tex.,  San  Angelo — HOTEL — F.  Roberts 
purchased  site  and  making  preliminary 
plans  about  6  story  and  basement,  rein  ■ 
con.,  brick,  tile  and  stone,  plain  foundation 
$150,000.  Private  plans. 

Tex.,  San  Benito— HOTEL — Hockenbury 
System,  Inc.,  200  North  3rd  St.,  Harris¬ 
burg,  Pa.,  plans  6  story  and  basement,  rein  - 
con.,  brick  and  stone,  plain  foundation,  here 
$175,000.  Private  plans. 

Okla.,  Bartlesville — CLUB — Bartlesvill. 
Countrv  Club  Assn,  having  plans  preparid 
by  E.  B.  Delk,  59th  St.  and  Ward  Park- 
wav,  2  storv  and  part  basement,  timber 
club.  $150,000. 

OkiB.,  Oklahoma  City — AUTO  HOTETe^- 
Reinhardt  &  Donovan,  Tradesman  Natl 
Bank  Bldg.,  plans  5  story  and  basement, 
rein. -con.  auto  hotel.  Private  plans. 

Okla.,  Oklahoma  City — OFFICE — Archi¬ 
tects  As.sn.,  c/o  H.  Reynolds,  archt..  Ter¬ 
minal  Bldg.,  having  preliminary  plans  pre¬ 
pared  6  story  and  basement.  100  x  140  ft. 
rein. -con.  and  steel,  plain  foundation,  3r(l 
St.  $250,000. 

OkU..  Ponca  City  —  OFFICE  —  Marland 
Oil  Co.,  had  plans  prepared,  8  story  and 
basement,  100  z  170  ft.,  rein. -con.  and  brick, 
plain  foundation.  $500,000.  V.  T.  Moon. 
Ponca  City.  engr.  Architect  not  selected 

Okla.,  Ponca  City — WAREHOUSE  and 
MILI., — Ponca  City  Milling  Co.  had  plans 
prepared  6  story,  73  x  300  ft.  new  ware¬ 
house  and  mill,  also  grain  elevator,  rein  • 
con.,  plain  foundation.  Central  St.  $200.m"> 
Horner  &  Wyatt,  Bd.  of  Trade  Bldg.,  Kan¬ 
sas  City.  Mo.,  engrs. 


See  proposal  advertisements  on  page  116,  Advertising  Section. 
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pyililitijrn — Comniprcial  (Continued) 

I  ,>lo  Denver — HOSPITAIj — Jewish  Con- 
suiri'lives  Kelief  Society.  5801  West  Col- 
f  We  ,  hiivlnK  plans  prepared  by  Fisher 
i  KiVhi’r.  F.  S.  Natl.  Hank  BIdK..  4  story, 
•,3  X  2"fi  ft.  womens  pavilion,  rein. -eon.. 
I'.ri,  k  "and  steel.  West  Colfax  St.  and 
Vlurado  Blvd,  $400,000. 

(  Iiln..  Denver  —  t'KKIFK  —  Bosworth 
rh.inute  BuildinK  Co.,  701  17th  St..  haviiiK 
i.laiis  prepared  by  Kishi  r  &  Fisher.  I'.  S 
Natl.  Bank  Bldfr.,  12  story  and  basement, 
hn  X  12.5  ft.,  rein. -eon.  steel,  etc.,  17th  and 
California  Sts.  JattO.OOO. 

Denver  —  SCFIAI,  SKBVICK  — 
Y  W  F.  A.,  1515  Olenarm  St.,  haviiiB  i>lans 
nrtiiared  by  Fisher  &  Fisher,  IT.  S.  Natl. 
Rink  Bldp..  5  story  and  basement,  loo 
X  r’5  ft.,  fireproof,  Tremont  St.  lietween 
i'.th'and  l«th  Sts.  $500.000. 

(..I..,,  Denver  —  THKATUF,  —  C.  K 
B...tteher  &  J.  Kvans,  828  17th  St.  havInK 
plans  iirepared  by  W.  N.  Bowman. 
Insuranee  Bldp..  6  story,  125  x  IfiO  ft.,  rein.- 
con.,  brii'k  and  steel,  loth  and  (llenarni 
Sts’  $750,000.  Famous  I’layers-lJtsky 
I'erp.  1025  Court  I’l..  lessee. 

.\ri«.,  rhoenix  —  HOTKl,  —  Consolidated 
Motils  Corp.,  e/o  H.  I,.  Stevens,  t'o.,  4:15 
California  St.,  San  Franeiseo.  Calif.,  phins 
approxiinatel.v  12  story  and  basement.  150 
X  275  ft.,  lirepriaif  hotel,  here.  $5o0.00(» 


er  more. 

ttre.,  Salem — BANK  and  tlFFIFK — First 
Natl.  Bank  havinK  plans  preiiared  by  1,.  1,. 
iioucan.  Western  Bond  &  MortKatte  Bldi:., 
1‘eriland.  10  story,  46  x  102  ft.,  rein. -eon. 
and  terra  eotta.  State  and  Biberty  .Sts. 
fp.no.Ooo.  Noted  Nov.  26. 

(  alKornia  —  HOSBIT.M,  —  City  of  San 
Kranol.seo  and  San  Franeiseo  ('o.  ptireha.si'd 
site  and  plans  kpuip  tubereular  pre¬ 
ventorium  bulldlnRs.  rein. -eon.,  near  PuIkus 
tunnel,  San  Mateo  Co.  To  exceed  $1,000,000 
inel,  roads,  etc.  H.  H.  Meyers,  Kohl  Bide., 
.Nan  Franeiseo,  areht. 

(  allf.,  Alhambra — APARTMF.NT — Star- 
rett  &  Payne,  arehts..  Western  Mutual  I,ife 
Bldp.,  I,os  Angeles,  soon  take  bids  5  story 
and  basement,  90  x  171  ft,,  rein. -eon..  South 
Barfield  Ave.,  for  Community  Hotel  Co.  of 
Alhambra,  c/o  arehiteets.  Noted  Dec.  31. 

Calif.,  Berkeley  —  THRATUF,  STOKIO 
and  OFFICK  —  Beach  Krahn  Theatres, 
Ine..  M.  I.  Diggs.  24  4  I.rftke  Dr.  Blvd., 
Oakland,  had  plans  jirepared  by  J.  A. 
Marshall.  565S  College  Ave.,  Berkeley, 
Class  "A.”  College  and  Claremont  Aves. 
?2.5O.flO0.  Noted  June  25. 

(  allf.,  KI  Centro  —  HDTEB  —  Barbara 
M'orth  Hotel,  having  plans  prepared  by 
Walker  &  Elsen,  Oreat  Republic  Bldg.,  Bos 
Angeles,  6  story  and  basement  addition. 

Calif.,  Fresno — COURT  HOUSE — Fresno 
Co.  plans  election  $350,60(1  bonds,  court 
hou.se  annex.  Noted  Oct.  22. 

Calif.,  Fresno — HOSPITAIj — Fresno  Co. 
plans  election  $150,000  bonds,  tubereular 
hospital.  Noted  Oct.  22. 

Calif.,  Bos  Angeles — HOTEI.*— C.  F.  D*'- 
Ismg.  107  South  Irving  Blvd.,  had  plans 
prepared  by  M.  E.  Durfee,  505  Commercial 
Kxrh.  Bldg.,  10  story  and  basement,  110 
X  147  ft.,  timber  and  rein. -con.,  620  South 
Flower  St.  To  exceed  $150,000. 

Calif.,  Bos  Angeles — ST(5RE  and  OFFICE 
— Paulus  &  Hartfleld,  c/o  AValker  &  Elsen, 
arehts.,  Oreat  Republic  Bldg.,  having  plans 
prepared  2  story,  145  x  185  ft.,  probably 
rein.-ron.,  Bway.  and  Temple  Sts.  $150,000. 

Calif.,  Bos  Angeles  —  STORE  — —  Meyer- 
Seigel  &  Co.,  617  South  Bway.,  had  plans 
prepared  hy  Felchin,  Shaw  &  Franklin, 
Commercial  Exch.  BWg.,  6  story  and  base¬ 
ment,  60  X  152  ft.,  rein. -con,  and  steel. 
Flower  St.  $250,000  or  more. 

Calif.,  Bos  Angeles  —  STORE  and 
OFFICE  —  W.  Crittenden  having  pre¬ 
liminary  plans  prepared  by  J.  Cooper, 
RIves-Strong  Bldg.,  12  story  and  base- 
ine"t.  100  X  175  ft.,  rein.-con..  Main  and 
10th  Sts. 

(  allf..  Bos  Angeles — STORE  and  OFFICE 
— H.  Shapiro,  had  plans  prepared  by  J.  M. 
Ilaenke,  Rives-Strong  Bldg.,  6  story  and 
basement,  95  x  125  ft.,  rein. -con..  Sunset 
Blvd.  and  Reservoir  St.  $150,000. 

Calif.,  Bos  Angeles  —  THEATRE  —  J.  P. 
Perrine,  archt.,  Lincoln  Bldg.,  soon  takes 
hids  2  story  and  basement,  fireproof,  26th 
and  Pasadena  Aves.,  for  West  Coast 
Theatres,  Inc.  $160,000. 

Calif.,  Oakland  —  APARTMENT  —  Som- 
marstrom  Bros.,  c/o  C.  N.  Burrell,  arehts., 
250  Grand  Ave.,  had  plans  prepared  5  story 
and  basement,  brick  and  steel.  Bay  PI. 
$200.0(10.  Noted  Dec.  31. 

Calif.,  Oakland  —  LODGE  — C.  Werner, 
archt.,  Santa  Fe  Bldg.,  San  Francisco,  soon 
takes  bids  steel  and  rein. -con..  Oak  St.  fac¬ 
ing  Lake  Merritt,  for  Masonic  Cathedral 
Assn,  of  Oakland.  $1,000,000. 

Calif.,  Oakland— THEATRE,  STORE  and 
OFFICE  —  J.  A.  Marshall,  archt.,  6658 


FXCAA  ATION,  ORADINCi,  ETC,— WIIITK  PLAINS,  N.  Y. 

Bids  weie  o|H'ned  by  Westchester  County  Park  Comn..  72  West  Pondfleld  Rd..  Bronx- 
ville,  for  excavating,  grading  and  dniinage  structures  Silver  Lake  Parkwav  i’>r  frem 
Westchester  Ave.,  to  llatieoek  St..  ( .\ »  Yonkers  Contracting  Co.,  !t23  NeinH-rhan  \ve 
Yonkers  (..warded  contract);  (B)  Carofano  Construction  ('o..  First  National  Bunk  I’.big  . 
Mt.  Vernon;  (t.')  W.  F.  t'arey  Co.,  Inc.,  25  Broad  St  .  .N  Y  ;  E.  .Murolo,  Thomiison.  Conn.] 
$67,808;  J.  Palladlno,  Inc.,  4179  Park  .Ave.,  New  York.  $72,155.  Peekh;)m  Road’  (’orp! 
White  Plains.  $72,750;  Romaniello  Contracting  Co..  New  Ro<-helle.  $95.90"  .  Maly  \ 
Merritt,  Inc.,  Port  Chester.  $98,420  The  unit  bids  are  as  follows 


11,003  ru  .vd.  stripping  nnil  storing  top  soil 

16.000  ru  yd.  r.vrth  excavation 

200  eii.yd.  rook  exeavation 

500  eii.yd.  treiiehiiig 

150  eii.yd  tri'neh  retill 

15,000  eu.yd  enibankiiieiil 

150  lin.ft.  8  in.  (siroiis  tile  iinderdrninH 

260  iiii  ft.  12  in  vitrified  pi|>e,  all 

260  lin  ft.  12  in.  eonerete  pipe,  alt.  11.  . 

180  lin.ft.  24  ill.  vitrified  |iii>e.  alt  . 

180  lin. ft.  24  ill.  eonerete  pi|>e.  all.  It 
200  bill,  isirtland  eeiiient. 

80  ea  ,vd.  eonereti'  ehiss  .\ 

30  ru.vd.  rubble  masonry 

5.000  Ih.  reinforeing  sliad 

100  lin.ft.  12  in.  reiiiforeisl  eoneriue  |ii|»r 

80  liii.fl.  24  in.  reinforrisf  eonerete  pi|M' 

240  lin  ft.  16  in.  reinforcetl  concrete  pi|sv 

Exteiulcd  totals  alt.  11 . 


$0  90 
45 
2  50 

1  25 
50 
60 

2  OO 
I  00 

75 

4  00 
1  25 

1  25 
17  00 
15  00 

06 

2  25 

5  00 
7  00 

$48,245 


It 

$1  00 
I  00 
1  00 
I  50 
.01 
59 
I  00 
I  00 
I  00 
4  25 
4  25 
1  50 
18.00 
l6  00 
06 
I  25 
4  25 
8  00 

$58,001 


C 

$1  00 
90 
2  50 
75 
50 
85 
75 
I  on 
I  50 
1  00 
1  50 
1  25 
18  00 
12  50 
On 
I  75 
1  50 
8  no 

$64,872 


('idlege  Ave.,  Berkele.v ,  preparing  idaiis 
rein.-enn..  Park  Blvd.,  bere.  $150, mm. 
Owner’s  name  withlndd. 

Calif.,  Sun  Diego- -STORE  and  LOFT — 
H.  L.  Beiifinugh  Furniture  Co.,  1177  Tdh 
.\ve.,  plans  6  storv  and  basement,  fireproof, 
4th  and  B  Sts.  $250,000. 

Calif.,  San  Kruneiaeo— HOSPITAIj — She.a 
&  Shea,  arehts.,  454  Montgomery  St.,  takes 
hids  about  Jan.  19.  5  story  and  basement, 
rein.-con.  annex,  Stanyan,  Grove,  Schrader, 
and  Hayes  Sts.,  for  St.  Marys  Hospital. 
$800,000.  Coddington  &  Duncan,  I’helan 
Bldg.,  engrs.  Noted  Oet.  22. 

Calif..  .San  Franeiseo  —  STORE  —  Wein¬ 
stein  (’’o.,  1041  Market  St.,  having  plans 
prepared  hy  W.  Knowles.  Hearst  Bldg.,  2 
story,  fireproof  addition.  Market  St.  near 
7th  Ave.  $500,000. 

Calif.,  San  Franeiseo  —  THEATRE  — 
Ackerman  &  Harris.  Phelan  Bldg.,  plan 
Class  "A,”  1,600  seating  capacity.  San 

Bruno  Ave.  $250.00(1. 

Calif.,  Santa  Harbara  —  ADMTNISTR.A- 
TTON — State  Building  Comn.,  Sacramento, 
had  plans  prepared  by  (1.  B.  McDougall. 
Forum  Bldg.,  Sacramento.  2  story',  Spanish 
type  administration  building,  here.  $150,- 
000. 

Calif..  Santa  Barbara — ('OTTRT  HOUSE — 
Santa  Barbara  Co.  having  plans  prepared 
by  W.  Mooser,  Nevada  Bank  Bldg.,  San 
Francisco,  flrejiroof  court  house.  $600,000 
bond  election  soon.  Noted  Dec.  3. 

Calif..  Santa  Barbara  —  KECREATION 
OENTEH  —  Margaret  Baylor  Inn.  having 
revised  plan.s  prepared  by  J.  Morgan, 
Merchants  Exch.  Bldg..  San  Francisco. 

Ciillf.,  Ventura— LOIKIE  and  STORE — 
Masonic  Lodge  Assn,  had  plans  prepared 
liy  C.  C.  nitfenhouse.  Wilcox  Bldg.,  I.sis 
Angeles,  3  story,  llreproof  construction. 
$150,000. 

(liie.,  Montreal — BANK — Royal  Bank  of 
Canada.  St.  James  St.,  having  plans  pre¬ 
pared  by'  York  &  Sawyer,  engrs.  and  arehts., 
10  East  4  2nd  St..  New  York  City,  N.  Y., 
16  story,  steel  and  stone,  St.  Peter  and  St. 
James  Sts.,  $1,000,000. 

Ont.,  Fort  M’llliam  —  HOTEL  —  J.  Mc- 
Cranor,  c/o  Avenue  Hotel,  plana  3  story 
and  basement,  rein.-con.,  brick  and  steel 
addition  plain  foundation.  $150,000. 

Ont..  Walkerville  —  HOSPITAL  —  E.ssex 
Border  Utilities  Comn.,  Murray  Bldg., 
Wlnd.sor,  plans  3  story  and  basement,  rein.- 
con.,  brick  and  steel,  plain  foundation,  here. 
$300,000.  J.  C.  &  Keith,  Murray  Bldg., 
Windsor,  engr. 

BIDS  DF.SIRED 

Mass.,  Ilyannis  —  HOTEL  —  See  “Con¬ 
tracts  Awarded.” 

Mass.,  Malden  (br.  Boston) — APART¬ 
MENT —  See  "Contracts  Awarded.” 

R.  I.,  Pawtneket — HOME — Jan.  28,  by 
B.  P.  O.  E..  3  story,  82  x  150  ft.,  brick  and 
steel.  Exchange  and  Montgomery  Sts. 
$150,000.  O’Malley  &  Fitzsimmons,  84 
Broad  St.,  arehts.  Noted  Jan.  14. 

Conn.,  Hamden  (br.  New  Haven)  — 
THEATRE.  OFFICE  and  STORE  — Fish¬ 
man  Bros.,  826  DIxwell  Ave.,  New  Haven, 
taking  bids  2  story,  76  x  130  ft.,  brick  and 
steel,  DIxwell  St.,  here.  $150,000.  C.  H. 
Abramowlts.  42  Church  St.,  New  Haven, 
archt.  Noted  Dec.  24. 

N.  \.,  Brooklyn — APARTMENTS  —  See 
“Contracts  Awarded.” 

N.  Y.,  Jamaica  —  APARTMENT  —  See 
"Contracts  Awarded.” 

N.  Y.,  New  York— APARTMENTS — See 
"Contracts  Awarded  ” 


N.  «>•!  HuvrrMlraw  -IKiSI’ITAI, 
Mar.  4,  b.v  State  Hospital  Comn  .  Alluim. 
isoliition  building,  nurses  borne,  ele.  at  State 
Orthopedic  Hospital,  here.  S.  W.  Jones, 
Caiiltol.  Albanv,  areht. 

N.  4..  Trenton  — HOSPITAL,  etc.— Feb  8. 
by  Bd.  Institutions  &  Ageneies.  W.  .1.  Ellis, 
aeting  eomr..  nurses  home,  physicians 
house.  psycboiiathie  and  convalescent 
buildings,  etc.  at  New  Jersey  Slate  Hos¬ 
pital.  $768,0(t0.  A.  B.  Mills.  State  Oflice 
Bldg.,  archt. 

I’u.,  Butler — AUDITORIUM,  etc. — Butler 
Fair  Grounds  Assn.,  E.  A.  Gibson,  Yotinkens 
Bldg.,  taking  bids  1  story,  48  x  320  ft. 
auditorium.  «'tc.  $l50,(mn.  Private  plans. 

Noted  Nov.  19. 

Pa..  Phlla.  —  THEATRE  —  Jan.  25.  by 
Boyd,  Abel  &  Ougert,  an  lits.,  Otis  Bldg.,  1 
story  and  ba.sement.  60  x  195  ft.,  rein  -eon., 
brii'k  and  steel,  pl.nin  foundation.  Ogontz 
Ave.  south  of  Chelfon  St.,  for  Golden  Ilros.. 
1552  Germantown  Ave.  $175,000. 

Flu..  Tampa  HOSPITAI^ — J.m.  26.  bv 
City  Council,  new  hospital  In  Marjory  Park. 
D.'ivis  Islands.  $1,(i00.000.  Stevens  &  Lee. 
Boston,  Mass,,  areht.  L.  M.  Elliott.  Citi¬ 
zens  Bank  Bldg.,  supervising  archt.  Noted 
Feb.  19. 

I.a..  New  Orleans — RANK  and  OFFICE 
— bVb.  20,  by  E.  Weil,  archt.,  Whitney 
Bldg.,  18  story,  rein.-con,,  limestone  and 
steel,  on  110  x  235  ft.  site.  Common  St.,  for 
Canal  Bank  &  Trust  Co.  $4.0(»(>,000.  Noted 
Aug.  6, 

().,  Cleveland  Heights  ( Warren.svllle  P 
O.)— APARTMENT— Feb.  2.  by  Etielid- 
Overbrook  Co.,  c/o  F.  Riley,  Hanna  Bldg.. 
Cleveland,  4  story  and  basement,  brick. 
Cedar  Rd.  near  Euclid  Heights  Blvd.,  here. 
$400,000.  A.  W.  Harris,  Guarantee  Title 
Bldg.,  ClevelaVid.  archt.  Noted  Jan.  7. 

HI..  Chlrago — APARTMENT— McNally  & 
Quinn,  arehts.,  6  South  lai  Salle  St.,  and 
Quinn  &  Christensen,  associated  arehts., 
360  North  Michigan  Ave.,  taking  bids  15 
story  and  ba.sement.  100  x  166  ft.,  rein.-con. 
and  brick,  424  Melrose  St.,  for  W.  C. 
Bannerman  &  Co.,  77  West  Washington  St. 
$2,100,000. 

WIs.,  Oshkosh — OFFICE — Jan.  28,  by 
Wisconsin  Natl.  Insurance  Co.,  14  Wash¬ 
ington  St.,  and  Auler  &  Jensen,  arehts..  F. 
R.  A.  BI(ig.,  3  story  and  basement.  77  x 
too  ft.,  stone  and  concrete,  plain  foundation. 
$200,000.  Noted  Nov.  12. 

la.,  Des  Moines — TEMPl.F — Jan.  30,  hy 
Scottish  Rite  Temple  Assn.,  W.  Koch,  chn., 
6  story  and  basement.  114  x  162  ft.,  reln  - 
oon,.  brick,  stone,  granite  and  steel,  6th  and 
Park  Sts.  $600,000.  Eng.  Serv.  Co..  62o 
Securities  Rldg.,  engrs.  Wetherall  &  Har¬ 
rison.  1012  L.  St  j.  Bldg.,  and  Keffer  & 
.lones,  204  Masonic  Temple  Bldg.,  arehts. 
Noted  Dec.  17. 

Mo.,  St.  Ia>nls — HOME — T^a  Beaume  St 
Klein,  arehts.,  Compton  Bldg.,  taking  bids 
and  open  same  about  Jan.  22.  3  story  and 
base-ment,  134  x  ISO  ft.,  rein.-con.,  brick 
and  stone.  Ixicust  and  Beaumont  Sts.,  for 
Womens  (Christian  Home,  1815  Washington 
Ave. 

Mo..  St.  laiiilo— MOROUF^Feb.  16.  hy 
Rd.  Pub.  Serv.,  208  City  Hall,  1  and  2 
story,  88  x  130  ft.,  rein.-con..  brick  and 
terra  cotta,  Clark  Ave.  $200,000.  L.  R. 
Bowen,  301  City  Hall.  engr.  and  archt.  H 
Updike,  301  City  Hall,  engr.  Former  bids 
rejected.  Noted  Sept.  24. 

Wash..  Zenith— INSTITl’TlON— Feb.  1. 
by  Heath.  Gove  &  Bell,  arehts..  Pacific 
Savings  Bank,  Tacoma,  5  story,  30,000 
sq.ft,  floor  space,  fireproof  building,  here. 


See  proposal  advertisements  on  page  116,  Advertising  Section. 
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KuildinK!* — Coninienial  (Continued) 


Tu..  CheHtrr  —  THEATRK  and  APART-  Maverick  RIdK.,  for  Crane  Co.,  SSt!  -  ,„v, 
lEN’T  —  C.  S.  Adama,  archt.,  203S  Spruic  MlchiKan  Ave.,  Chicago,  Ill.  Noted  Ii.  i-' 
t..  4  Ktory  and  basement,  140  x  150  ft..  Xe*  Snn  'Ttiv'v'rui.' 

•In.-con  ,  brick  and  .steel.  .“Ird  and  Central  i  ~  J 


Rrainh  .Masons,  •.toit  Whalley  Ave..  Nov.  18,  story  and  basement,  .54  x  85  ft.,  reln.-con..  State  Theatre,  Inc.  $125,000. 

2  story  and  basement,  7o  x  120  ft.  brick  brick  and  .steel,  plain  foundation,  20th  and  Dec.  31. 

and  steel,  from  .1.  N.  laonard  Co..  !»o2  Sansoin  .Sts.,  to  Wark  Co.,  IfiOO  Walnut  THCATnc  -..wi  ..r- 

Chapel  .St.,  about  $100,0..(..  Noted  (Vt.  2'...  St.  Archts.  est.  $850..i00.  FICK-I,  A.  .Smith  Jrchi^^ 

Ih..  Iowa  City  —  MKMORIAI,  —  Iowa  Pa.,  I*hila.  —  EXHIBITION  —  Textile  Itidg..  2  stor.v,  rein. -eon.,  1,.500  seating 
Memorial  I'nion  Assn.,  Oei-.  29,  general  con-  Imp«-rlal  Exhibit  Assn.,  533  Chestnut  St.,  1  pacity.  Maplewood  and  Western  .-Vv.  ,  t,, 
tract  (2nd  unit)  3  stor.v  and  basement.  55  'S’tagonal,  840  ft.  diam..  Palace  of  Barkelew  &  Could,  401  Clendalc  Blvci  f,,r 

X  I3(!  ft.,  rein. -con.,  brick  and  stone.  State  Fashion,  stucco  and  steel,  wood  pile  West  tToast  Theatres.  Inc..  Film  Exiliiiiic,' 
Cniversitv  campus,  from  .1.  Ilunzinger,  Se-  foundation.  Broad  and  Pattison  .Sts.  to  Bldg.  Approximately  $175,000. 
curity  Bldg..  Davenport.  $183,343.  Barras  Constr.  C«»..  3flf.  Madison  Ave.,  New  Nov.  12. 

Calif.,  I.os  Angeles— fM.CR—P  R.  Wil-  ' ^  Calif.,  Oakland— .STORE  and  OFFH  n_ 

linins.  ar<  ht..  Stock  Exch,  Bldg..  4  .story  ^  P»..  Scranton— Y.  \\ .  C.  A.,  4  story  and  S.  II.  Kress  &  Co..  114  .5th  Ave.,  New  York 
and  luisenn-nt.  loo  x  loo  ft.,  reln.-con.,  28th  basement,  8o  x  160  ft.,  brick  and  stone  City.  N.  Y.,  4  story  and  basement,  f  in - 
St  and  Paloma  Ave.,  from  W.  Slater  Co.,  addition,  incl  swimming  pool,  to  .M.  C.  con.,  14th  and  Bway.  Sts.,  to  Clinton  Constr 
2314  Santa  Fe  Ave.,  for  Y.  M.  C.  A  Ap-  Tuttle  Co..  862  I*ark  S<iuare  Bldg.,  Boston,  Co.,  923  F'olsom  St.,  San  Frann.s,  n^ 
I)roximateiy  $150,500.  Noted  Jan.  14.  Mass.  $250,416. 


curiiy  Bldg..  Davenport,  $183,343. 

Calif.,  I.os  .Angeles — CDl’B- — P.  R.  Wil¬ 
liams,  ar<'ht..  St<H-k  Exch,  Bldg.,  4  stor.v 


Calif.,  I*asadena — CITY  H-ADD  —  City 
Directors,  Jan.  4.  3  story  and  basement. 


addition,  incl  swimming  pool,  to  M.  C.  con.,  14th  and  Bway.  Sts.,  to  Clinton  Con«tr 
Tuttle  Co..  862  I*ark  S<iuare  Bldg.,  Boston,  Co.,  923  F'olsom  St.,  San  Franri«,n 
Mass.  $250,416. 

Pa..  Sharon — STORE  and  APARTMENT 


-E.  E.  Anderson,  general  contract  4  story 


.50  X  352  ft  main  section  100  x  100  ft.  »nd  ba.sement.  Irregular  shaped  store  and 
dome,  200  ft.  high  and  two  63  x  188  ft.  apartment,  to  A.  Wishart  &  Sons.  Sharon. 


u'ings,  brick,  steel  and  reln.-con.  city  hall,  Archts.  eat.  $150,000. 

from  Drndorff  ("onstr.  Co..  351  North  Md..  Baltimore  —  C.ARA(^E  —  Lake  Dr 
Western  Ave.,  la>s  Angeles,  approximately  Garage  Co.,  c/o  G.  S.  Childs,  archt.,  306 
$652,000.  Noted  Dec.  10.  St.  Paul  St.,  2  story,  100  x  212  ft.,  rein  - 

CONTRACTS  AWARDED  brick,  plain  foundation,  Madison 


Buildingrs — Educational, 
Reli^ous 

PROPOSED  AVORK 


Ave.  and  Whitelock  St.,  to  B.  F.  Bennett 


to  B.  F.  Bennett  Mass.,  Oardner  —  CHl'RCH  —  .Sacr.d 
N.  II.  Nasliua — STORE — C.  H.  Avery  Building  Co.,  123  South  Howard  St..  $150,-  Heart  Church.  Cross  St.,  plans  new  church 
Co.,  50  Factory  St..  5  story  and  basement,  000.  Central  St.  $150,000  or  more.  Engineer 

75  X  95  ft.,  brick,  to  D.  F  Holt  &  Son,  112  Orleans  —  OFFICE  —  AV.  E.  and  architect  not  selected. 

Vine  .St.  Archts.  «-st.  $175,000.  Noted  Spink,  archt,,  Canal-Commercial  Bldg.,  su-  Mass.,  Worcester  _  SCHOOLS  _  Citv 

Dec.  17.  Iierstructure  Pere  Marquette  Bldg..  18  story,  pept.  Pub.  Buildings.  Citv  Hall,  plaii.s 

Mass.,  Ilyannis — HOTEL — TT.  T.  Col-  brick  and  terra  cotta,  Baronne  and  ('ommon  schools.  Granite,  May  and  thorndvke  Sts 
lette.  c/o  H.  A.  la  wis,  archt.,  75  West-  Sts.,  to  Ferro  Constr.  Co.,  3rd  and  Elm  $130,000  each.  Engineer  and  architeit  tmt 
minster  St..  Providence,  will  build  3  story  Sts.,  Cincinnati.  O..  for  Chicago  Syndicate  selected. 


and  basement,  brick  and  stucco  hotel.  Incl.  E.  M.  l.ioeb,  J.  S.  Joy.  et  al.  $858,500 
$150,000.  Work  will  be  done  by  8ei)arate  Noted  Dec.  24. 


■ontracts.  Noted  Dec.  1' 


..cA  ril.;  or  •  ^  ,  Olneyvllle  (Ind.  sta.  Providence) 

Jr  .  r-  -  CHl'RCH  —  Tabcmacle  Cliurch,  pl.ins 

().,  rievcland  —  GARAGE  —  .\,  A  Kerr,  stone  church.  $250,000.  Woodbur\  (k 


N.  Y..  Hroiixville  (Ind.  hr.  Yonkers) —  Eagles,  H.  W.  Osier,  treas.,  320  South  Main 

OFFICE — Lawrence  Realtv  Co.,  c/o  Walker  St.,  2  story.  75  x  120  ft.,  brick  and  reln  - 

&  Gillette,  engrs.  and  archts.,  128  East  con.,  plain  foundation.  South  Main  St.,  to 

37th  St..  New  York  City,  2  story.  150  x  2oo  Industrial  Building  Co.,  Reibold  Bldg., 

ft.,  brick,  steel  and  stone,  plain  foundation.  $175,000. 

Stati<in  Plaza,  here,  to  Cuzzl  Bros..  10  in, I..  RIrhmond — THEATRE - M.  Rem- 

Soiith  2nd  Ave..  Mt.  Vernon.  Archts.  est.  i,.y  Corp.,  2  story  and  basement.  70  x  160 
$200,000.  Noted  Dec.  17.  ft.,  reln.-con..  brick  and  steel,  concrete  pile 


Conn.,  Hartford  —  CHl'RCH 


con.,  plain  foundation.  South  Main  St.,  to  Anthony  s  (  hurch.  A.  Kelley,  pastor,  ha\ iiip 
Industrial  Building  Co..  Reibold  Bldg.,  Guerriero  lu2:| 

*175  000  r,  .  r,  ,  M,, In  St.,  2  story  and  basement.  bri<-k  and 


steel.  Market  and  Talcott  Sts.  $15o,ouii 
Conn.,  Ilartfonl — CHURCH— St.  Johns 


$200,000.  Noted  Dec.  17.  ft.,  reln.-con..  brick  and  steel,  concrete  pile  Parish,  W .  T.  Hoo^r,  pastor,  had  plans 

V  A'  Bronkivii _ APARTMENTS  —  S.  foundation,  to  United  Studios  Co.,  28  West  v-”  i  '  *'Oodhue.  2  West  4ith  St  , 

Agei,.fr  c/o  B  Drl.  ser.engr.  and  archt.,  153  Lake  St  Chicago.  $150,000  cost  plus  per-  ‘’f ‘s'j, 

Remsen  St.,  will  build  6  story,  80  x  100  ft.,  centage  basis.  Noted  Jan.  7.  rarmington  Ave. 


Willoughby  and  Throop  Aves..  also  5  story, 
so  X  100  ft..  Hart  St.  and  Throop  Ave., 
both  brick,  steel  and  stone,  plain  founda¬ 
tions.  Work  will  be  done  by  separate  con¬ 
tracts. 

N.  A'.,  Brooklyn — BANK  and  OFFICE — 


Mich.,  Detroit  —  HOTEI.  —  Bonnah  &  ^  '  ha  vin  nar'.TC 

Chaffee,  archts.,  300  Barium  Bldg.,  21  ioi 

story  and  basement.  100  x  120  ft.,  reln.-con.,  T,‘  r-it  J  9  hrilk' 

brick  and  steel,  wood  pile  foundation.  * 

Cadillac  Sq.,  to  O.  Misch  Co.,  159  East  -"teel  and  stone,  plain  foundation.  $..i0,oiio. 


Columbia  Ave.,  for  J.  J.  Barium.  206  East 


N.  Y..  Biiffalo  —  CHTTRCH  —  Roman 


Citv  Savings  Biink.  1  Lafavette  Ave.,  al-  Grand  River  Ave.  Archts.  est.  $2,500,000.  Catholic  Congregation,  E.  S.  Fenwick,  mem- 
tering.  brick,  steel  and  stone,  plain  founda-  Noted  Dec.  10.  her  com.,  1746  Hertel  Ave.,  having  pre- 

tion,  Lafavette  .\ve.,  to  W.  Kennedy  Constr.  HI  Aurora  _  BANK  and  OFFICE  _  llmlnary  plans  prepared  church  and 

Co  .  215  Montague  St.  Archts.  est.  $225,000.  Weaf'y  &  Alford,  archts.,  1923  Calumet  Ave..  s<hool,  Parkslde  Ave.  Kngm.er 

\.  A'..  BiifTaln — MARKET — Commissioner  13  sti>ry,  70  x  80  ft.,  rein. -con.,  steel  and  architects  names  withheld. 

Parks  &  Buildings,  City  Hall,  rein. -con.,  terra  cotta.  Main  St.  and  Bway.,  to  F.  M.  N.  A’..  New  A’ork — SCHOOI.< — New  York 
brick  and  steel.  Bailv  Ave.,  to  F  C.  Hans-  Slesel  Co..  160  Ogden  Ave.,  Milwaukee,  Wis.  I'nlverslty,  Burnside  Ave.,  plans  School  of 
sel,  Ellicott  Sq.  Bldg.,  $226,000.  Noted  Archts.  est.  $400,000.  Noted  Aug.  27.  Commerce,  Accounts  &  Finance,  Wooster 

Jan.  7.  Allnn.,  Duluth— BUSINESS — L.  F.  Bow-  *D50O,O(i0.  Engineer  and 

N.  A’.,  Jamaica — APARTMENT — Dickel  man,  consult,  archt..  Exi-h.  Bldg.,  2  story  architect  not  announced. 

Constr.  Co.,  c/o  Shampan  (i  Shampan,  and  basement,  25  x  140  ft.,  reln.-con.,  brick  N.  J.,  Trenton — HIGH  SCHOOIv-— City 
engrs.  and  archts,,  188  Montague  St.,  and  steel,  concrete  pile  foundation,  Superior  Comn.  having  plans  prepared  by  E.  Sibley, 
Brooklyn,  will  build  lOO  x  200  ft.,  brick,  St.  and  Ist  Ave.  W.,  to  H.  Fawcett,  31  Palisades,  Senior  High  School,  1  story 
steel  and  stone,  plain  foundation.  Jamaica  Mesaln'  Blk.,  for  A.  H.  Polinsky  &  E.  R.  Chambers  and  Greenwood  Aves.  To  exceed 
.Vve.  and  77th  St.,  by  day  labor.  $500,000.  Rlheneck.  $175,000.  $1,000,000. 

N.  Y..  New  York— APARTMENT— Duo  Neb..  Omaha- THEATRE— A.  H.  Blank.  Pa..  Beaver  Falls  —  CHI^RCH  —  First 

Building  Corp.,  c/o  G.  G.  Miller,  engr.  and  300  Commonwealth  Bldg.,  Des  Moines,  la.,  Presbyterian  Church.  Lincoln  PI.,  hayinK 


build  5  story,  88  x  100  ft.,  184th  St.  near  general  contract  4  or  10  story  and  base-  Reformed  Congregation  having  plans  pre- 
Park  Ave.,  al.so  5  story.  187th  St.  near  ment,  104  x  120  ft.,  reln.-con.,  brick,  stone  pared  by  E.  B.  I^ee,  Chamber  of  Commerce 
Washington  Ave.,  both  brick,  steel  and  and  steel,  6th  and  St.  Charles  Sts.,  to  Bldg.,  Pittsburgh.  2  story  and  basement, 
stone,  plain  foundations,  by  day  labor.  Wimmer  Constr.  Co.,  916  Vli'toria  Bldg,  brick  and  tile.  Maple  Ave.  $175,000. 
$175,000  each.  Noted  Dec.  31.  Pa.,  j«|,nMown— HIGH  SCHOOl.,— .1  P 

N.  4.,  Newark — OFFICE — Newark  Pro-  Tex.,  San  Antoni<r— SALES,  STORE  and  Rutledge,  pres.  Bd.  Directors  School  Dist., 
fessional  Building  Co..  126  Clinton  Ave.,  D.  WAREHOUSE — A.  A.  Herff,  archt..  Savings  Gol  Swank  Bldg.,  rejected  bids  Jan.  11. 
Kraker,  jires.,  10  story,  brick,  steel  and  and  l>oan  Bldg.,  general  contract,  2  story,  Garfield  High  School,  3  story  and  base- 
stone,  plain  foundation,  Lincoln  Park,  to  H.  125  x  150  ft.  and  1  story,  80  x  150  ft.,  ment.  260  x  300  ft.,  brick  and  steel.  Mor- 
Kruvant,  222  Clinton  Ave.  Archts.  est.  reln.-con.  and  brick.  East  Huston  and  rellvllle  St.  $750,000.  J.  E.  Adams,  Nemo 
$500,000.  Chestnut  Sts.,  here,  to  E.  W.  Oefflnger,  Bldg.,  archt.  Noted  Dec.  3. 

See  proposal  advertisements  on  page  116,  Advertising  Section. 
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pu'MIntr*  .  KellRlons  (Cent.) 

n  Knoxville  (PlttsburKh  P.  O.)  — 

crliiHlLr-  Pd.  Kduc.  hiivinn  plans  prepared 
V  ('.  Howler.  Majree  lUdK-.  PlttsburKh. 
'>■  story  and  basement,  irrepular  shais-d. 
bri'k  ind  hollow  tile.  C’harles  and  VlrKlnia 
^^,s  ‘  fi'HO.oao. 

■  p,,..  Phlla.  —  OYMNASIPM  —  .‘tee 
'  Tn.  la.ssilied.” 

ra  West  Homestead  (Homestead  P,  O  ) 
— Sehool  Uist.  havinK  plans  pre- 
in’r>  a  by  A.  (5.  Wiekerham.  i:!5  .Sth  St  ., 
lioniestead.  2  story  and  basement.  !»«  x  12S 
ft  l)ri>k  and  hollow  tile  sehool.  $200,000. 

Pa..  Williamsp<»rt — HKJH  SPHOOI. — ltd 
Kiiui  havinK  plans  preitared  by  Cilbert  & 
liftolie.  20  Hranford  PI..  Newark.  N.  .1  . 
Th:oiius  Stevens  Junior  High  Sehool.  2  story 
and  ba.seinent.  IrreRular  shais'd  buildinK. 

I’a..  Williamsport — St'llOOI.  - l.a>yal.soek 
Two  Sehiad  Bd..  purehased  4  aere  site  and 
ll!an^  o  story  and  basement.  120  x  l:to  ft., 
briik.  on  W'arrensville  Hd.  between  Four 
.Mil*  I'r.  and  Mountoursville  lliKhway.  near 
Ki(Xoii.  $400,000.  KnRlneer  and  arehiteet 
not  si-b'Cted. 

\.  wilmiiiKtoii  —  PH  I'Itt'H  —  First 

I’r*  .-^byti  rian  Phureh,  A.  I*.  P.  (lilmour. 
iiastor.  havinK  jtlans  jirepared  by  H.  B. 
(•((in.  12  North  itth  St..  Uiehmond,  Va.  re- 
IniildinK  ehureh  recently  destnpyed  by  lire. 
#:;((((, ((((0. 

t.a  \tluntu — SPHOOT.S  —  Plans  elec¬ 
tion  in  .March  or  April  $2.noo,00(i  bond.s.  for 
.schools.  W.  Sims,  mayor. 

Ha..  Titusville — SPHOOT/ — Brevard  Po  . 
election  .soon  $2.'>0.000  bonds,  school.  f<(r  ltd. 
I’ub.  Instruction. 

I.a..  Ilomei — TITOH  SPHOOI.,— Claiborne 
i'arisli  Bd.  F.duc.  .soon  takes  bids  3  story, 
rein  -eon.,  brick  and  stone  hiKh  school. 
J17.'*((((n.  J.  W.  Smith.  Monria*.  archt. 
.Not*  (1  Sept.  3. 

I.a..  Monroe — SCHOOT.* — Ouachita  Parish 
election  Feb.  2.  $sn(i.nnn  bonds  schiHtl  build- 
inp.  and  new  filtration  plant,  etc. 

(»..  .Xllianee  —  BTRR.ARV  and  Ml'SIP 
H.M.I.-  .Mount  Pnion  Pollepe  haviliK  plans 
tir*i(ared  by  Walker  &  Weeks.  19nn  Kuclid 


llltillM  \V — HKKt.ON 

Bids  »*ie  o|)t  lit  <1  1«,\  .State  IliKbway  Pomn..  Salem,  for  constiuelinK  12. >4  mi  Her**- 
ford-.Mill  (iiilch  Section  I iakei -I ' nily  Ilipbwa.N.  Bak.  r  Po  .  i  .\  I  II  K.  Poi  nell.  140.1  W  orm 
SiiriiiKs  .Vve..  Boise.  Itiaho  lawaided  eitntracl  1  .  iB)  Trianple  Ponsti  uction  t'o.  .S|io|tane 
Wash.;  (P)  Hrummins  &  Ttdler.  Th>  unit  bills  art  as  follows 

\  H  P 

Clearin*  snil  KTiibbiiiK  (lunip  «tiini  $2,000  00  $2,000  00  $2  000  00 

44.000  cu  yd.  roiiiiiion  cxcavalinii  24  24  24 

64,000  ru  yd.  interiiinliatr  eiravalioii  44  40  42 

66,000  rii  .vd.  solid  roek  exravatioii  S4  ">6  90 

98.000  ru  yd  overhaul  04  04  04 

140  ru  yd.  Pliuts  A  ronrrele  26  00  27  00  42  011 

loo  ru  .yil.  Plans  14  rom-relr  24  00  24  00  40  00 

280  ru  .vd  dry  rubble  4  00  4  00  4  40 

I50ru.yd  riprap  2  00  4  00  2  40 

4.440  ru  yd  e.arih  ruslinxi  44  40  40 

118  ft.  1)  in.  luiiilM'r  and  tiiulMr  64  00  60  00  70  00 

10.400  Ill.  inrtnl  rrinfurriiie  08  09  10 

I. too  111)  (1.  18-in.  (Stiirrelr  riilvert  t'i|S'  2  40  2  64  4  01 

7l0liiifl  24-in.  ronrrrtr  riilveri  |ii|s'  4  40  4  84  4  to 

410  lin.fl.  46-in.  roiirrete  riiiverl  pilte  6  00  6  44  7  40 

400  111!  fl.  18-in.  rnnrrrtr  siiilniii  i>i|s’  2  60  2  80  4  10 

80  lin.fi.  J6-in.  conerrte  siplion  pits*  .  6  24  6  80  7  70 


Fxiriidro  total.s 


W  Is..  Milwaukee  SPIlinil.  St  'riioinas 
Aiitilnas  PnnKreKatliin.  OTi!  3lith  St.,  havlnp 
Ilians  Jirepared  by  Kschweiler  Fsehweller. 
210  Mason  St..  2  story  and  basemi'iit.  brick 
and  tile.  jtlain  foundation.  3tth  St. 
$200,000. 

WIs.,  Oslikosli — PHI'RCH — Sacred  Heart 
PonKri'Katioii.  Ills  litb  St.,  havinp  plans 
Jirepared  by  K.  Brielmaler  &  Sons  Po..  432 
Bway.,  .Milwaukee.  2  story  and  basement. 


stor.v.  215.000  stj  ft  floor  sjiace.  South  Bast 
Ft.  Worth  St.  $300,000.  all  foreK'diiK  rein  - 
ton.,  brick  and  stone,  also  takes  bids  about 
Jan.  1  r>.  Senior  IliKh  School.  :i  story  and 
ba.sement.  40.000  si|  ft  Ibsir  sjiaci*.  brick 
and  terra  cotta.  I003  Pannon  .St.,  $6.40, 000. 

Ilkla..  rorilell  —  PORM ITORV  —  Okla- 


brick  and  stone,  jilain  foundation.  Knajiji  hoina  I'hristian  Pollepe  havinK  jirellminary 


St.  $1S.4.ono.  jilans  jirejmnd  3  stor.v  and  basement,  brick 

WIs..  St.  Niixianx  _  COI.I.EnF.,  etc.  - _  and_  rein. -con.,  plain  foundation,  camjius. 

Salvation  Fathers,  have  jireliminary  jilans  $17.>.ooo.  KiiKineer  and  architect  not  se- 
jirejiart'd  by  K.  Brielm.iier  &  Sons  Po.,  432  b-cted. 

Bway..  Milwaukee,  3  story  and  ba.sement,  Oklu..  Knid — HIP,H  SPHOOT, —  Bd.  F.duc. 
rein. -con  and  brick  colleKe,  also  jiower  had  jirellminary  plans  jirejmred  Junior  HiKh 
jilant  and  laundry.  $300,000.  Si*hfM>l.  2  story  and  basement,  116  x  224 

WIs.,  Wauwatosa— SCHOOT^Bd  Kdu<* .  -  ‘i*'*’  '* 

R.  Baird,  jires.,  haviUK  jireliminary  plans  Ave.  $.S.i, 000  bond  election  in  sprinp. 

jirejiared  h.v  Herbst  Kuenzli.  114  Urand  l••nKlneer  and  architect  not  8eh*<*ted. 

Ave.,  Milwaukee,  3  story  .and  bas**ment.  37  tikla..  Wewoka  —  HIllH  SPHi'MAI. — Klec- 
X  1 3.4  ft  .  brick  and  tile  addition.  Jilain  foun-  tion  Jan  2S,  $|.'>o,noo  ImiimIs,  2  story  and 
dation,  Windsor  Ave,  $100,000-$1,40,0()0.  ‘  bH.s«*ment.  Ofkuskey  St  T<inlnl  Ar 

la..  Deeornh  —  r.YMNASH'M  —  I.uther  •'f'-»<le.  Oklahoma 

PolleKc  had  Jilans  jirejiand  by  Hanson  Ar  ’  “*^'"18 

Altitlllisi  h.  Deeornh,  3  story  and  basement,  (  ullf..  Beverly  Hills  SPHOOl,  —  Voted 
rein. -con.  and  brick  Kymnnsium.  $1.40,000.  *26o,ooo  bonds,  jiun  hasiiiK  site  and  con- 
la..  Mt.  Pleasant  —  SriKNPE  —  Town  "‘''Ufl'bK  schis.l  r. 

We.sleynn  PolleKe,  H.  S.  Smith,  jires..  hav-  .  *  f^nmpton—SCHOoT.S— Plans  elec- 

inK  Jilans  jirejiar«*d  bv  H.  O.  Kckland,  Me-  Bon  $l.iO,ooo  Ismds.  1  n**w  scIuhiI  and  nddl- 
Kinney  BldK  .  Moline.  III,.  3  story  and  B«>ns  to  present  2  s.  Ins. Is 
basement,  reln.-<*on..  brick  and  stone.  $2.40,-  f'allf..  I.os  .Xnseles — PHI'RPH — Christian 
non.  Noted  Auk.  27.  Phureh  of  l.e>s  .\nKeles  havinK  jilans  jire- 

Alliin..  Kveleth— HIP.H  SPHOOTc— Se.  re-  •“I^*  **  '•  Cross,  .Merchants  Natl.  Bank 

tary  Kveleth  Bd.  Educ..  takes  bids  in  March.  BldK  .  hrejiroof.  Pico  Blvd  $15o,ooo. 

3  stor.v.  OS  X  160  ft.,  rein. -con.,  brick  and  Calif.,  I.os  .Xiixeles  —  PHFRPH  —  Sixth 
tile  addition,  wood  pile  foundation.  $2on.-  church  of  Christ  S**ientlst.  jilans  tirejiroof 
000.  E.  H.  BerK.  Eveleth.  enKr,  and  archt.  church,  42nd  and  Flower  Sts.  $l.4o.ooo  or 
Knn  f.ln.lshnee  _  MFSTP  and  FTVF  more.  EnKineer  and  architect  not  selected. 


music  hall.  $200,ouo. 

<1..  Clevelaml — SPHOD1.S— Bd.  Educ..  F. 
(5  lIoKan,  dir.,  haviiiK  jireliminary  jilans 
jir*  jiari'd  bv  (i.  M.  Hojikinson.  Auditorium 
(iaraKe  BIuk..  two  2  .story  and  ba.s«*ment. 
brick,  steel  and  concrete  sx-hisils,  one  at 
Hast  lS.4th  St.  and  Muskoka  Ave.,  $47.4,000, 
and  Charles  Dickens  School.  $150,000. 

Ind.,  Mishawaka  —  SPHOfll.,  —  Freyer- 
niuth  &•  Maurer,  archts.  and  enKrs.,  6.44 
.t.ssociates  BldK.,  South  Bend,  takes  bids 
about  Mar.  I.  2  story.  112  x  162  ft.,  brick 
and  stone,  here,  for  City.  $1,40.000. 

Mhh..  Detroit  —  CHl'RPH  —  Central 
WiKidward  Christian  Church,  N.  Bentley, 
I'hn.  buildinK  com..  1160  C'hicaKo  Blvd..  hav- 
inc  Jilans  jirejiarcd  by  <1.  D.  Mason  &  Po., 
TiiiS  Briswold  St.,  3  story  and  ba.s«‘ment, 
rein. -con.,  brick  and  steel,  jilain  founda¬ 
tion.  Woodward  and  Josejihlne  Aves, 
}jliil,000. 

Milli.,  Detriill  — SPHOOB — Bd.  Educ.. 


ItIdK  .  Cleveland.  2  story,  brick  library  and  (‘oJh  Ke  had  jilans  prejiar.  d  by  Hanson  A 


Altitlllisi  h.  Decorah,  3  story  and  basement, 
rein. -con.  and  brick  Kymnasium.  $1.40, ooo. 

la..  Mt.  Pleasant  —  SCIENCE  —  Town 
Wesleyan  ColleKe,  H.  S.  Smith,  jires.,  hav¬ 
inK  Jilans  jirejiared  by  H.  O.  Eckland.  Mc¬ 
Kinney  BldK.,  Moline.  HI..  3  story  and 
basement,  reln.-<*on..  brick  and  stone.  $2.40,- 
0110.  Noted  Auk.  27. 

Alliin..  Kveleth— HIC.H  SPHOOT.e-Secre- 
tary  Eveleth  Bd.  Educ.,  takes  bids  in  March. 
3  story.  OS  X  160  ft.,  rein. -con.,  brick  and 


000.  E.  H.  BerK,  Eveleth.  enKr.  and  archt. 
Kan.,  I.IndshnrK  —  MCSIC  and  FINE 


1.344  Bway.  Ave.,  haviiiK  plans  jirejmred  by  ment.  rein. -con.,  brick,  tile  and  stone  at 


.MiPrath,  Dohmen  &  PaKe.  archts.,  2331 
Park  Ave.,  2  story  and  basement,  rein- 
con.  brick  and  steel,  plain  fiktindation, 
Nevada  and  Lumjikin  Aves.  $150,000. 

111..  Hillside  —  SCHOOL.  MONASTERY, 
I'lll'RPH,  etc. — Servite  Fathers  Monastery, 
c'o  A.  Brosnahan,  pastor,  3121  West  Jack- 
son  .Ave.,  PhicHKo,  takes  bids  ab<iut  Mar. 
7.  Krouji  2  and  3  story  and  basement,  brick 
and  rein. -con.  buildinK!*.  here.  $200,000. 
i.i'.Meara  &  Hills,  Arcade  BldK.,  St.  Louis, 
•Mo,  archt. 

44  is..  Ajipletnn  —  GYMNASIUM  —  Lawr¬ 
ence  PolleKe,  H.  W'.  Wreston.  pres.,  havinK 
Jilans  Jirepared  by  Childs  &  Smith,  North 
MichiKan  Ave.,  ChlcaKO,  Ill.,  rein. -con., 
brick  and  steel  gymnasium.  $250,000. 

44  is.,  Aladison  —  FIELD  HOUSE  —  Uni¬ 
versity  of  Wisconsin,  c/o  J.  Phillips,  bus. 
tner.,  plans  brick,  rein. -con.  and  steel  field 
house.  $200,000.  EnKineer  and  architect 
not  selected. 

Wis..  Madison  —  LIBRARY  —  University 
of  Wisconsin,  c/o  J.  H.  I’hilllps,  bus.  mKf., 
plans  4  story,  rein. -con.,  brick  and  stone 
addition,  plain  foundation.  $150,000.  En¬ 
gineer  and  architect  not  selected. 

4V  i  s..  Milwaukee  —  CONTINUATION 
SPHOOL  —  Bd.  Indu.strial  Educ.,  7th  and 
Prairie  Sts.,  having  jilans  jirejiared  by  Van 
Hvn  &  DeOelleke,  114  Grand  Ave.,  (3rd 


ARTS — Bethany  C’oUege  having  jireliminary  Calif.,  Bos  Angrlrs  —  SPHOOL  —  Bd. 
Jilans  prepared  music  and  fine  arts  building.  Educ.,  having  jilans  jirejiared  by  ti.  It 
$150,000.  Engineer  and  architect  not  s«'-  Plark.  Phajiman  Bldg.,  2  story  and  base- 
lected.  ment,  brick  schisil.  $150,0(10. 

S.  n..  Aberdeen  —  GYMNASIUM  —  State  Calif.,  I'asadena-  HIGH  SPHOoU  <’itv 
Normal  School,  c/o  Bd.  of  Regents,  T.  W.  sism  takes  bids  2  story,  160  x  2(Mt  ft.,  stucco 
DwlKht,  pres.,  having  plans  jirepared  by  and  rein.-i-on.  addition  to  ('enter  and  oak 
J.  W.  Henry,  Aberdeen,  3  story  anil  base-  Knoll  Junior  HiKh  School  $17.4, (ton  or 
-con.,  hrick,  tile  and  stone  at  more.  Austin  A  vAshley,  Phamln-r  of  Pom- 
inl  School.  $250,000.  merce  Bldg.,  Ixis  Angeles,  archts. 

I.ouis _ CHURCH _ II  P  He.ss  Calif.,  San  Franelseo—  t’HURCH— Roman 

r  North  Taylor  Ave,.  takes  hid.*^  Catholic  Archbishoji.  lino  Franklin  St  , 
20.  2  storv  and  basement.  6n  takes  bids  probably  in  .March,  general  con¬ 


state  Normal  School.  $250,000. 

Alo..  St.  l,oul«— CHURCH— II.  P  He.ss. 
archt.,  1237  North  Taylor  Ave,.  takes  hid.s 
about  Jan.  20,  2  story  and  basement.  6n 


X  164  ft.,  rein.-con.,  brick  and  stone.  Carter  tfoct  steel  and  rein.-con  Masonic  Ave.  near 


and  Marcus  Sts.,  for  St.  Engelberts  Parish, 
c/o  A.  J.  VonBrunn.  pastor,  4740  Carter 
Ave.  $200,000. 

Ark..  Pine  Bluff — CHURCH — First  Pres¬ 
byterian  ('ongregation,  H.  E.  Fry,  jiastor, 
will  not  construct  2  story  and  basement. 


Page  Ave.  $150,0n(»  «ir  more.  L.  J.  Devlin. 
Pacific  Bldg.,  archt.  Steel  contract  awarded 
to  Schrader  Iron  AVks.,  1247  Harrison  St. 

Out.,  Toronto — St'HDGIj — Bd.  Educ..  1.4.4 
('ollege  St..  Jilans  2  story  and  basement, 
rein.-con.,  brick  and  steel,  jilain  foundation. 


brick,  stone  and  concrete  church.  Project  **4  vicinity  of  A’letoria,  George  and  Duke 
postponed.  Noted  Oct.  16.  f^ts.  $200,000.  Private  plans. 


postponed.  Noted  C)ct.  16. 

Tex..  Abilene — CHURCH— Central  I*res- 
byterian  Church,  having  jilans  jirepared  by 
Shephard  &  AV'iser,  H.  A.  I^ing  Bldg., 
Kansas  City.  Mo.,  2  story  and  basement. 
140  X  210  ft.,  rein.-con.,  brick,  stone  and 
steel  church.  $250,000. 

Tex.,  Austin  —  CHURCH  —  Central 
Christian  Congregation,  having  plans  pre- 
jiared  by  R.  L.  White,  Univ.  Sta.,  3  story 
and  basement,  rein.-con.,  brick  and  steel, 
12th  and  Uuadalujie  Sts.  $150,000. 

Tex..  Ft.  Worth— .S("HOOI..S—Bd.  Educ., 
c/o  M.  H.  Mmire,  supt.,  921  Jennings  Ave., 
having  pl.ms  prejiared  by  Glasgow  & 
Longley,  1st  Natl.  Bank  Bldg.,  D.  McRae 
Ward  Sch<Kil.  2  story  and  basement,  13,000 
sq.ft,  floor  sjiace,  3321  Millet  St.  $150,- 
OoO,  by  W.  G.  Clarkson  &  Co.,  1st 


unit  (6  storv  and ’basement.  143  x  266  ft.,  Natl.  Bank  Bldg.,  North  Side  Jr.  High 


bri.-k  and  rein.-con.,  plain  foundation,  6th 
and  State  Sts.  $1,000,000. 


School,  3  story  and  basement.  26,000  sij.ft. 
floor  space.  North  Ft.  AA’orth  St.  $300,000, 


Hut..  Toronto — TECHNICAL  Sf'HODI, — 
ltd.  Educ.,  1.4.4  College  St.,  having  jilans 
Jirepared  by  C.  E.  Dyson,  1.45  (’ollege  St..  3 
story  and  basement,  rein.-con.  and  brick, 
timber,  plain  foundation.  AVest  End. 
$1,000,000. 

BIDS  DKSIKKD 

roiin.,  Torrlngton — CHURCH — St.  Peters 
Italian  ('hurch.  A.  Bonfortl,  jiastor,  taking 
bids  1  story  and  basement.  bri<*k  and  steel, 
AA’est  Main  St.  $150,000.  D.  A.  (luerriero, 
1029  Main  St.,  Hartford,  archt. 

Conn..  Watrrbury  — CHURCH — Immac¬ 
ulate  C’onoejitlon  Church.  W.  J.  McGurk, 
pastor,  taking  bids  1  .story  and  basement, 
brick,  steel  and  stone.  West  Main  St. 
$250,000.  Maginnis  &  Walsh,  100  Bo'-lston 
St.,  Boston,  Moss.,  archts.  Noted  Feb.  19. 

N.  Y..  WelUville — HIGH  .SPHOOIi — Feb. 
16,  by  Hd.  Educ.,  brick,  steel  ami  stom*, 
plain  foundation.  $30(»,ooy.  Tooker  & 


See  proposal  advertisements  on  page  1 16,  Advertising  Section. 
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nulMtnrs — Kduoaflonal.  Rf*II*rlou»i  (Con*  ■> 
Marnh,  lai  I’ark  Ava..  New  York  City, 
archta.  J.  K  Muasilman,  101  Park  Ave.. 
New  York  City,  engr. 

N,  4.,  Weaf  Kniclewooil — SCHOOI,— -Jan. 
29,  by  Hd  Kdue.  Teaneek  Twp  ,  School  2, 
Teaneek  ltd..  Teaneek.  addition  to  Klenien- 
tary  School,  here.  Hacker  &  Hacker,  1012 
I’lllsadea  Ave.,  Palisade,  en^rs.  ;  ad\. 
K,  N.-K.  Jan.  1  I. 

Pa..  I.ewl«town---CHt’RCH — Mar.  15,  by 
Trinity  Keformed  Church  ltd  .  Oak  St.,  H. 
K.  Knepj),  chn..  and  J  K  Kupley,  pastor.  2 
story  and  basement.  So  x  120  ft.,  stone 
church  inci  parsonage,  boiler  room,  audi¬ 
torium.  etc.  $1. "0,000  Holton  &  Son, 
SchafT  BldK  .  Phila.,  archts. 

Md..  OwlfiKN  MIIU— HOU.MITORY — Feb 

by  \V  W  Kmmart,  archt.,  I'nion  Trust 
Hldti  .  Haltimore.  2  story  atid  basement,  fio 
X  l.">o  ft  .  dormitory,  here,  for  Ito.sewood 
State  Training  School.  $1,50,000. 

I. a.,  Ilaton  Koiixe — .SCHOOI.,S — Mar.  2, 
by  Building  Com.  Fast  Baton  Rouge  Par¬ 
ish  School  ltd  .  Baton  Rouge  High  School, 
v'lth  swimming  is>ol.  etc.,  McKinley  High 
Schisil,  and  Bernard  Terrace  School,  all 
hrii'k  and  stone.  Notid  Mav  2S  and 
Nov.  12. 

I,a.,  New  Orleans — SCHOOl,  Fi'b  12.  by 
K  .\.  Christy,  su|)erv.  iircht..  City  Hall  An¬ 
nex.  McHonough  No.  9  .School,  3  story, 
brick  and  stone,  Rocheblave,  Tf)nti, 
HWhadie  and  Onzago  Sts.,  for  Orleans  Par¬ 
ish  School  Bd.  1250.000.  Noted  Nov.  12, 

Ind..  Terre  Haute — SCHOOT., — Feb.  1.  b.v 
Sf-cretar.v  School  Bd..  .Idministration  Bldg., 
gen*'ral  contract  2  stor.v  and  basement,  31  o 
X  330  ft.,  brick  and  plain  foundation,  25th 
atid  Po|)lar  Sts.  $550, ooo  .lohnson.  Miller. 
.Miller  Ai  Yeager.  3o  North  5th  St.,  archts. 
and  engrs.  Noted  Jan.  7. 

MIrh.,  Ferndale  (br  Detroit)— SCHOt  iI,S 
—  Feb.  22.  by  iJ.  Damon,  -secy.  Bd.  Kduc. 
Hist.  9,  1  story,  rein. -con.  and  brick,  itlain 
ft>undation.  Nine  Mile  Rd.  ;  also  1  .story, 
brick  and  concrete  additi<iti  to  Woodwitrd 
and  Nine  Mib*  Rd  Si  hool  ;  and  brick  and 
concrete  addition  to  Wilson  Sihool.  Wood¬ 
ward  Ave.  $1110, Ooo.  H  T.  Keyes,  635 
Free  Press  Bldg.,  Detroit,  archt. 

MIeh.,  Milan— HIC.H  SCHOOT,-  Feb  1. 
by  Warn-n  Holmes-Powers  Co.,  archts, 
l.ansing,  2  story  and  baseim-nt.  9o  x  I  16 
ft.,  rein. -con.,  brick  and  steel,  plain  founda¬ 
tion,  here,  for  Bd.  Kduc.,  O  .\.  Dennison, 
secy.  $150,000. 

Minn.,  Minneapolis — BoT.lNV — .Tan.  26. 
bv  State  Bd.  .Administration  At  Finance, 
Capitol  Bldg.  St.  Paul,  3  story,  rein. -con., 
brick,  stone  and  terra  cotta  at  I'nlversity, 
here.  $200,(010.  C.  H.  Johnston,  715 
t’aidtal  Bank  Bldg.,  archt.  Noted  Oct.  1. 

Mo.,  Pnlverslty  (Sta.  St.  Tv)uis)  — 
SCHtlOl,  Jan.  27.  by  Bd.  Kduc.,  6701 
Delmar  Blvd  ,  2  stor.v  and  biiseinent,  brick 
and  concrete  tidditlons  to  Flynn  I*ark  and 
f*ershing  Schoftls.  Ferrand  &  Fitch.  61 9S 
IVlmar  Blvd.,  archts.  Noted  l^ec.  24. 

BIDS  KK(  EIVED 

Pa.,  Johnstown  HIGH  SCHOOI, —  Bd. 
Kduc.,  Gartield  Junior  High  School.  4  story 
and  basement.  65  x  4o4  ft  .  frfun  R.  R. 
Kitchen  Co.,  Bacmar  PI.,  Wheeling,  W.  Va., 
$6S6,00O.  Noted  Nov.  5. 

n.  r..  Wash.  —  HIGH  SCHOOT, —  Dist. 
('omrs.,  Jan.  12,  Randall  Junior  High 
.s<-hool.  from  King  Lumber  Co.,  ('harlottes- 
vllle,  Va.,  $193,000.  ,\oted  Jan.  7. 

4'allf..  I,i>s  .\ngeles  -HBTH  SCHOOT, — 
Bd  Kduc..  general  contract  Foshay  Junior 
High  School.  3  storv,  55  x  15o  ft.,  brick, 
from  H.  W  Schleuter,  Black  Bldg  ,  $110,- 
000.  .Noted  Dei-  3. 


CONTR.^CTS  AWARDED 

N.  Y.,  New  Vnrk  -SY-NAGOGl’K — Park 
,\ve.  Temple,  J  Freedman,  ttres.,  c  o 
Deutsch  &  Schneider,  engrs.  and  archts.,  35 
.Maiden  Lane,  brick,  steel  and  stone,  plain 
foundation,  to  Lustbader  Constr.  Co.,  101 
I’ark  Ave.  .Archts.  est.  $400, oOO. 

N.  J.,  f'amden  —  NURSKS  HOME  — 
T.ackey  &  Hettel,  archts.,  5  Hud.son  Ave.,  5 
story  and  basement,  4  5  x  115  ft.,  and  56  x 
105  ft.,  rein. -con.  and  brick  nurses  home 
and  childrens  quarters,  plain  foundation. 
Mt.  Ephraim  Pike  and  Atlantic  Ave.,  to  T. 
H.  Gibbs  (’onstr.  Co.,  Corn  Exch.  Bldg., 
Phlla.,  Pa.,  for  West  Jersey  Homeopathic 
Hospital.  Archts  est.  $300,000.  Noted 
Nov.  19. 

Pa.,  Phlla. — SCHOOT.— Bd  Kduc.,  J.  D. 
Cassell,  stipt.  buildings,  4  story  and  base¬ 
ment,  65  X  169  ft.,  rein. -con.  and  brick, 
plain  foundation.  Spring  Garden  St  west 
of  13th  St.,  general  contract,  to  W  Lang- 
horne.  10  South  18th  St.,  $465,787  ;  heat¬ 
ing.  to  Philadelphia  T’lping  &  Eng  Co., 
1605  Rockland  St.  $27,500.  Noted  Jan.  14 


Pa.,  Pittsburgh— CIHRCH— St.  Francis 
Xavier  Congregation,  general  contract  1 
story  and  part  basement,  64  x  17o  ft. 
church,  (■'allfornla  Ave.,  to  Helmer  & 
Reznor,  Empire  Bldg.  Archts.  est.  $200,000. 

.Md.,  Baltimore  —  SYNAGOGUE  —  Beth 
Tfiloh  ('ongregation,  c.'o  F.  A.  Fletcher, 
archt..  407  North  Charles  St..  1  story,  71 
X  80  ft.,  steel  and  stone,  plain  foundation. 
Garrison  and  Dalrymple  Aves.,  to  Price 
Constr.  Co.,  Maryland  Trust  Bldg.,  $165,000. 
Noted  Dec.  17. 

D.  r..  Wash.  —  HIGH  SCHOOI,  —  Di.st 
Comrs.,  Dist.  Bldg.,  John  H.  F'rancis  Junior 
High  Sihool,  to  C.  H.  Tompkins,  1612 
Park  Rd.,  $414,240.  Noted  Jan.  14. 

O.,  Cleveland — CHAPEL  and  CREMA- 
TOItY — W.  R.  Hopkins,  city  mgr..  City 
Hall,  1  and  2  storv.  91  x  112  ft.,  brick,  steel 
and  granite.  Highland  I’ark,  to  (?raig- 
Curtiss  Co..  4614  Prospect  Ave.  Archts. 
est.  $250,000.  Noted  Nov.  19. 

<).,  Vermilion  —  HIGH  SCHOOI,  -  Bd. 
Kduc.,  C.  A.  Trinter,  elk.,  2  story  and  base¬ 
ment,  115  X  140  ft.,  brick,  steel  and  con¬ 
crete  to  Fravel  Constr.  Co.,  8  East  I.s>ng 
St..  Columbus.  Noted  Dec.  24. 

III.,  Chicago— HIGH  SCHOOI, — Catholic 
Bishop  of  Chicago,  740  (’ass  St.,  St.  Leo 
High  School,  3  story  and  basement,  26  x  112 
ft..  901  West  79th  St.,  to  J  R.  O’Connor. 
79th  and  Kast  End  Ave.  Archts.  est.  $650,- 
000. 

Ran.,  Kansas  City  —  HIGH  SCHOOL  — 
Bd.  Educ.,  Rose  Dale  High  School.  3  and 
4  stor.v  and  basement,  115  x  170  ft.,  brick, 
steel,  stone  and  rein. -con.,  to  E.  Drier  & 
Son.  Peoples  Natl.  Bank  Bldg.,  $215,984. 
.Noted  Dec.  31. 

.Mo..  St.  Louis — BIOLtXJA' — Jamieson  & 
SiK-arl,  archts..  Arcade  Bldg.,  3  story,  54  x 
214  ft.  with  45  x  47  ft.  wing.  rein. -con., 
brick  and  stone,  campus,  to  AVot'rmann 
Constr.  I'o..  Syndicate  Trust  Bldg.,  for 
AVashington  University,  Forsythe  and 
Skinker  Blvd.  Archts.  est.  $250,000.  Noted 
Dec.  17. 

Mo.,  St.  I.oiils — CHURCH.  SCHOOL  and 
CONVENT,  etc.  —  St.  ('‘eielia  (?atholic 
Parish,  c/o  B.  ,1.  Benton,  pastor,  2  and  3 
story,  rein. -con.,  brick  an(l  stone,  Louisiana 
St,,  to  Kloster  &  Co.,  5215  South  Grand 
Blvd 

Out'..  Windsor  —  SCHOOL  —  Separate 
School  Bd..  616  Pierre  Ave.,  general  con¬ 
tract  2  story  and  basement,  rein. -con., 
brick  and  steel,  plain  foundation,  Banwell 
Ave.,  to  E.  Clark  Ltd.,  200  Banwell  Ave., 
$109,000.  Noted  Nov.  12. 


Federal  Government  Work 


BIDS  DESIRED 

N.  Y.,  St.  George — Acetylene  Flashers- - 
Feb  1,  by  Supt.  Lighthouses,  50  acetylene 
flashers  or  automatic  devices  to  ••ontrol 
flow  of  ac*-tylene  gas  for  light  and  eclipse 
I)erii>ds  of  occulting  acetylene  lights  on 
buoys  and  beacons. 

Mo.,  St.  Louis  —  Hull  —  Feb.  16,  by 
Mississippi  River  Comn..  at  office  of  Secre¬ 
tary.  Kill  International  Life  Bldg.,  steel 
hull  for  steamer  "MIssi.ssippi"  ;  adv. 
E  N  -R.  Jan.  21. 

Nebraska  and  AVyomlng — Valves,  etc. — 
Feb.  1.  by  E.  Mead,  comr.  Bureau  Reclama¬ 
tion.  Denver,  two  24  in.  drum  gate  regulat¬ 
ing  valves  for  Guern.sey  Dam,  and  two  24 
in  regulating  needle  valves  for  Minatare 
Dam.  North  Platte  Project.  Nebraska- 
Wyoming ;  adv.  E.  N.-R.  Jan.  21. 

C’nilf.,  Mare  Island  —  Hospital  —  Spec, 
r,  105 — Mar.  3.  by  Bureau  Yards  &  Docks. 
Navv  Dept.,  Wa.sh.,  D.  C.,  rein. -con.,  brick 
and  steel  hospital  buildings  at  Navy  Y'ard, 
here.  L.  E.  Gregory,  chief  of  Bureau  ;  adv. 
E.  N.-R.  Jan.  21.  Noted  Oct.  22. 

T.  II..  Hllo  —  Breakwater  —  Mar.  15,  by 
r.  S.  Engineer  Office,  Honolulu,  construct¬ 
ing  breakwater  in  harbor,  here ;  adv. 
E.  N.-R.  Jan.  21. 

BIDS  RECEIVED 

D.  C.,  Wash. — Dock — Spec.  5169 — Bureau 
Yards  &  Docks.  Navy  Dept.,  Jan.  13,  creo- 
soted  timber  fender  piles  and  superstructure 
for  dock,  Naval  Air  Station,  Anacostia, 
here,  from  Concrete  Oil  Tank  Co.,  519  Mills 
Bldg.,  <I)  $6,849  (2)  $6,500  (3)  $20.  Noted 
Jan.  7. 

Ky.,  I.oiilsvllle — Piling — U.  S.  Engineer 
(Afllce,  P.  O.  Box  72,  6,800,000  lb.  steel  sheet 
piling  for  Dams  46,  50.  52  and  53,  In  Ohio 
River,  from  Carnegie  Steel  Co.,  Carnegie 
Bldg.,  Lot  A  $50,338  Lot  C  $33,073  and 
Lot  D  $39,681.  Lot  B  rejected.  Will  read- 
vertlse.  Noted  Dec.  24. 

Nebraska — Gates — Bureau  Reclamation. 
Denver,  Colo.,  Dec.  3,  50  x  50  ft.  steel 


regulating  gate  and  1  steel  gate  fr  f 
Guernsey  Dam,  North  Platte, 

Wyoming,  also  20  x  26  ft.  steel 
gate  and  steel  gate  frame  from  .  imai,. 
Steel  Wks..  4802  l^-avenworth  St  enah 
$39,714  and  $9,108  respectively;  pii  r 
drum  chambers,  etc.  also  two  14J  x  fii  ft 
steel  drum  gates,  from  Dravo  ('•unti;  f” ' 
Neville  Island.  Pittsburgh,  p.a  j'on-'V 
Noted  Oct.  29. 

CONTRACTS  AWARDED 

tVyoming — Bridge — J  W.  .IrhiiM.i 
engr.  Bureau  Pub.  Roads,  Dept  Virri.i. 
ture,  301  C'ustom  House  Bldg  ii.nvUr 
("olo..  Improving  Jack.son  Park  Hiehuav 
Natl.  Forest  Rd.  Project  Sect.  2  (bndcei  t- 
Teton  Natl.  Forest,  here,  to  Monar.  h  Knt 
Co.,  AVest  Colfax  and  Larimer  .Sts  I  s  tiver 
Colo.,  $41,950.  Noted  Dec.  24. 

New  Alexlco— Bridge —J.  AA' 
dist.  engr.  Bureau  Pub.  Hoads,  D.  pt  v'eri' 
culture.  301  ('ustom  House  Bldg  I)>ii\.  r 
Colo.,  Improving  Datil  Reserve- Dr\  t'reet 
Natl.  Forest  Rd.  Project,  San  Fi,in.is.n 
River  Bridge  Section,  here.  tf>  Salle 
Co..  Pueblo,  Colo.,  $41,730.  Noted  Nnv.  ]  ■ 

Arlz.,  Tnma — Power  Plant — Rure.9u  Rec. 
lamation.  Dept.  Interior,  const  ruetins 
buildings,  foundations,  machinery,  etc  for 
siphon  drop  power  plant.  A'uma  I’rnjert 
Arlz. -Calif.,  to  C.  Olcesfer,  Yuma,  $76  679 
Noted  Oct.  15.  .  ♦-^.->19 

Calif.,  San  Diego — Dolphins — Si>er  .',71; 
— Bureau  Yards  &  Docks.  Navv  p, 
Wash,  D.  C.,  replacing  and  reinforeinc 
dolphins,  here,  to  Barclay  &  Schaniel  i 
Columbia  St,,  $9,175. 


EEDEK.YL  POWER  COAIMISSDIN 

Application  for  Licenses  and  Pi  rinils 

ApplifutlonK 

678 —  Tahoe  Eleidrlc  Power  Co..  .Al  T.ih'K 
Calif. — Wants  license  power  developmeni 
in  Cold  Creek,  Tahoe  Natl.  Forest  Eldorado 
Co.  All  above  con.structi-d  with  exception 
small  dam  and  re.servoir  at  Star  Lake 

679 —  Southern  California  E(li.son  Co.,  3ii6 
AA’est  3rd  .St.,  Los  Angeles — AYants  lii'en,-i- 
constructing  transmission  line  in  San 
Bernardino  Co..  Angeles  Natl.  Forest 

680 —  South  Carolina  and  Georgia  Twin 
City  Power  Co.  and  Twin  City  Power  Co 
of  Georgia,  AVaterford,  N.  Y. — AYants  pri- 
llininary  itermit  dam  about  2  mi.  east  of 
Modoc,  in  Savannah  River,  McCormick  (’ll 
South  Carolina,  and  Lincoln  Co..  Georgia. 

681  —  Illinois  Northern  Utilities  f’o, 
Dixon,  Illinois — AYants  preliminary  isrinit 
for  dam  with  appurtenant  power  structures 
in  Rock  River,  near  Byron,  Ogle  Co. 

682  —  AA’est  Florida  Power  Co,,  Talla¬ 
hassee,  Fla. — AYants  preliminary  p.rmil 
power  development  in  Ocklocknee  River, 
Leon  and  Gadsden  Counties. 

683 — Prairie  I’ower  (^o..  Prairie  City,  Ore 
— AA’ants  preliminary  jiermll  construcling  2 
earth ’dams  with  power  appurtenances  in 
Strawberry  and  Onion  Creeks,  Grant  Co, 

684  —  H.  A.  Si)alding,  Ilazard,  Ky.  — 
AA’ants  preliminary  permit  power  project  in 
Obey,  Obed  Rivers,  and  Rig  South  Fork 
Cumberland  River.  In  Overton,  Scott  and 
Morgan  Counties.  Tenn. 

68.5 — Moorpark -Conejo  Irrigation  Dist , 
Moorpark.  Calif. — AA’ants  preliminary  per¬ 
mit  dam  with  appurtenant  power  works,  in 
Sespe  and  Plru  Creeks,  A’entura  Co. 


Unclassified 


PROPOSED  WORK 

Dorks  —  Bnlfalo.  N.  Y.  —  City  Council, 
Municipal  Bldg,  making  preliminary  plans 
constructing  docks  and  dredging  at  foot 
Michigan  St.  To  exceed  $200,000.  C.  K.  P 
Babcock,  Municipal  Bldg.,  engr. 

Generators  and  Air  Compressors — Kin*« 
Park,  N.  Y. — State  Hospital  Comn.,  Albany, 
takes  bids  In  March,  electric  generators  and 
air  compressors,  for  Kings  Park  State  Hos¬ 
pital.  here.  A.  AA’.  Jones.  Capitol,  Albany, 
state  archt. 

Swimming  Pool— North  Tonawanda,  N.Y. 
— Bd.  Educ.  Union  Free  School  Dist.  2,  re¬ 
jected  bids  Jan.  8.  brick  swimming  i>ool. 
$80,000.  AA’lll  readvertise.  Noted  Jan.  7. 

Street  Lighting  System,  etc.  —  Water- 
town.  N.  Y’. — Making  plans  street  lighting 
system.  $300,000  and  Improving  electrical 
distribution  system.  $200,000.  A.  L.  Muller- 
gren,  555  Gates  BI(lg.,  Kansas  (?lty.  Mo. 
engr. 

Telephone  Facilities — North  Carolins— 

Southern  Bell  Telephone  Co..  Raleigh,  plans 
expending  $125,000  switchboards,  $83,000 
conduits,  cable  and  aerial  cable,  $32.000 
enlarging  central  office,  new  power  plant, 
new  storage  batteries,  ringing  machine. 


See  proposal  advertisements  on  page  116,  Advertising  Section. 


January  21,  1926 


ENGINEERING  N  E  \V  S  -  R  E  C  O  R  D 


T'lii  liis-sified  (Continued)  connection  with  nbovc.  ('onir.  T!»  J 

.nn-'r  etc.  in  Raleiffh ;  also  Improvements  I><>wner,  ch.  enter.;  adv.  K.  X.-lt  Jan.  21 
in  Charlotte  1300,000,  Asheville  1302,000,  SM-lmminn  I'ihvI — .\tlHnta,  f!«. — S<‘e  “Con- 


Greroshoro  $129,200,  Hendersonville  $38,-  tracts  Awarded.” 

odO,  Salisbury  Land  Development— Orean  Sprinc*,  MUs 

Winston-Salem  A}*’’  — See  "Contracts  Awarded." 

7,10.  and  G.  C.  Cauthen,  .swimmlnr  Pool — Union  Koiiae,  Ln.— See 

Ralcieh,  local  mgr.  „  ‘■IlulldlnK8--Kducatl<)nnl,  Religious.” 

snl.iirl.nn  DeYlopmeiit  .\she^  Whnrf— Lake  Charirn,  La.— Feb.  9.  by 

_SMr.<et  Mountain  Kstates,  Int.,  II.  Block.  Conirs.  Harla.r  A-  Terminal  Dist  .  Ho 


.1 .  t'onslr.  Co.,  37,‘l  Bwa\'.  Mngrs.  esl  to 
.‘Xceed  $25,(i0O.  Xol.-d  Jan.,  I02ri. 

a-  Culverts  —  WrIliiiKtoii,  Kan.  —  See 

"Bridges.” 

s.  Ilall  Park  —  St.  I.ouls.  Mo.  —  I.odier 
Realty  Co.,  steel  and  rein-con  additions 
to  ball  .ark,  to  Steinlnger  Constr  Co,  412;. 
Kaston  Ave.  Archts  est.  $500.00(I. 

i‘illnK — llrIriiH,  .%rk.  Wharf  ImpM 
Hist.  1,  Shrine  Bldg.  Meinphis,  Teiin  ,  i;.  .\1 


(.iMiipic  lar  ,  ere.  ,  bins,  52  concrete  tanks,  i.ooo.ooo  bu.  ca-  a' '***  •’“fS".  1"  tt  w  id. 

Land  Development — Ocean  Springs.  Mi.s.  p,,t.|tv,  here.  $300,000.  Klevator  Constr.  "  dr^osht  .  . t..n  capacity,  h.  r.  . 

-See  'Contracts  Awarded.  ’  Co..  Cincinnati.  O..  engrs.  Vl,,‘  ^ 


stadium — fhattanooga.  Tenn.-— Stadium  Heating,  etc. — Madison.  WIh, — Bd.  Kduc 


I  Ith  St. 

('..iiVmittee  making  preliminary  plans  c..n-  h."  w!'T'ickfo7d."^<  y”"’  22  ‘"'tVVsr  liayU.n  ..  ^^*1“  .?'*,* c  ‘A.— 

,r.te  stadium,  for  City.  *12., .000.  J.  (,.  heating  plant,  incl.  boiler,  ‘■'‘"''i 

Oauntt.  Chattanooga,  engr.  Noted  Dec.  17.  ^  ,25.-  '  ««■?  ‘V’ '.‘'T' „  'V*.'  ^V”' 

Telephone  Lines,  etc. — Nashville,  Tenn. —  000.  .Noted  Sept.  18  under  "Buildings--  L.*  t 

Cumberland  Telephone  &  Telegraph  Co  ,  186  Kducational,  Religious.”  .»ott  .St.,  Baltiiiiore.  Md  .  $.>00.0(mi. 


Cumberland  Telephone  &  Telegraph  Co.,  18b 
3rd  Ave.  X.,  K.  C.  Hardcastle,  mgr.,  plans 


ei7s  nding''$230.000  "Une  extensio^^^^^  ‘new  „  U -7a"n  2rbv"s"tout  Vn‘stitute'Vt"'i-^'NH^^  "“'’bor  C.-mn  ,  Ferry  Bldg  ,  '  two  'l 

Mbles.  etc.,  for  city  and  suburbs  during  «*"•  ^^'-.o'  l^V"  h  .  reUmn  tubular  concrete  sheds.  ...  !>. 

1926  „  .  ,  boilers,  two  10  kw.  113  volt  engine  genera-  t  M  1  iT* •  "•‘‘‘‘“"d. 

Siiliwa.v  — Decatur,  III.  Takes  bids  in  units  and  accessories,  two  5  x  8  x  lo  **  ,..<60.  Noted  Jan.  14. 


I'ler  Sheds — San  Franelseo,  Calif. — Stiite 


spring.  under  Wabash  R.R.  tracks,  single  direct  aiting  boiler  feed  pumiis.  for 

Decatur  St.  $170,000.  M.  I.  O  Brlen,  <  Ity  |„i^v,.r  plant.  C.  A.  Halbert,  State  Capitol, 
1^11,  engr.  Madison,  engr. 

Holler  and  .\ppurtenuures  —  Springheld,  Subwu.v  —  Milwaukee.  WIs.  —  See  ”Con- 
III.  —  Illinois  I’ower  Co.  plans  additional  tracts  Awarded  ” 

underground  Installation  copper  cables.  shimming  l»»»l— L.,s  tJutus.  fallf.— Feb. 
$,9,8UU.  A.  D.  Mackie,  genl.  nigi.  j,  Winning,  city  elk.,  4ii  x  70  ft. 

Gas  Mains  —  Springfield,  III.  —  Illinois  swimming  |s>ol  with  plumbing  and  (iltering 
Power  Co.  plans  new  feeder  main  In  Oberlln  svstem.  .Memorial  Bark.  To  exceed  $15,000. 
Ave,.  roadway  and  cyclone  fence  around  k.  Wvekoff,  Crowers  Bank  Bldg.,  San  Jose, 
West  Brand  Ave.  plant,  etc  $46,636  A.  ureht.  Noted  Nov.  19. 


Transmission  I.tne— Fort  Alexander,  Man. 

— Manitoba  Bower  Co.  l.td.,  Winnlimg.  will 
build  aj)  oximately  2.1  ml.  traiismlssion 
line,^  etc.,  here,  by  day  labor.  $150,000. 
K.  V.  Caton,  c/o  owner,  engr. 


D.  Mackie,  genl.  mgr. 

Sladlom — St.  Paul,  Minn. — Dept.  Parks. 
Playgrounds  &  Public  Buildings,  plans 
rein. -con.  .stadium,  20.000  seating  capacity. 
In  Dunning  F'ield  near  Lexington  and  St. 


by  I>.  .M.  Winning,  city  elk.,  40  x  70  rt.  ag  x  •  1 

’imming  |s>ol  with  plumbing  and  (iltering  AlfttCriBlS 

stem.  Memorial  Bark.  To  exceed  $15,000. 

Wyckoff,  Browers  Bank  Bldg..  San  Jose,  PKOPOSF.D  M  tIKK 

'  ■  *  >11  I  \i  Kuad  Oil — Monmoiitli,  III.  S. 

TrunnminMion  Isine^^Forf  .\l«*Xttn<lrr.  Mtin.  jukI  Hoads  " 

See  -Co.ntracts  Awarded.”  Hins  ■iFsiHi.n 


PanMn.  Flltera,  —  %Ve11iiiKtoii,  Nrw 
/<»alunil — Mar.  23,  by  S**(  relary  Pub.  Wks  , 


HI1>S  IIKNIKFI> 

Iron  N«»u  York,  N.  Y. — Jan. 

2x  by  J.  sMIlU'f.  prvs.  Manliattan  Honi, 


m  UUnninK  r  leiu  la^ar  uiiu  Hd  'i  tr'insfornu-r  jind  It  r  i  i'  i.i  . . i  */; . . . 

"""hr?;  n''ot''s  lectef  5  ‘^eX  aminrn^  fbm  y-.'rdl, 


architect  not  selected. 

Pipe  Line — Texan — Humble  Oil  &  Re¬ 
fining  Co.,  Houston,  making  surveys  150  ml. 


breaker  panel.s,  2  synehronous  condenser 
panels,  etc.  for  Arapuni  Bower  Supply, 
Sect.  125-lVnr<)se  Station;  four  7-12  g.p.m. 


Sand  tirlt.  etc. —  New  York,  N.  Y'.- -Jan. 
28,  l)y  J.  Miller,  pres.  .Manhattan  Boro, 
Alunieipal  Bldg.,  3,ooo  cu.yd.  sand  grit  ; 


I.i|)e  line  from  Bena  vides  to  oil  fields  in  „nd  „ne  23-40  g.p.m.  oil’  (liters,  etc.,  for  4.O00  cu  vd.  curse' aggregate  ;  Hoo  tons  as- 
M ebb  Co.,  etc.  $1.-j0,000.  1  ri\ ate  plans.  Arapuni  Bower  S<  heme,  Sect.  154.  phaltic  joint  liller ;  2o,ooo  liags  Portland 


Stiidliim^Dallas,  Tex.  Southern  Metho-  Swimming  Pool— Hunolulu.  T. 
dist  rniverslty  c/o  C.  C.  Selectmen,  pres.  "Buildings — Commercial  ’ 

CONTRACTS  AW'ARDF.D 


Swimming  Pool— Hunolulu.  T.  II. —  See  l  enient  ;  3. 000  eu.yd.  eoiu  rete  and  paving 


and  L.  W.  Bailey,  bus.  mgr,  making  plans  rnvxnirxa  an  annirn 

rein-con.  stadium,  Abilene  Rd.  and  Mock-  COntk.yits  am.ykulu 

ingbird  Lane.  $200,000.  Dewitt  &  Lem-  Coal  Plant  —  Boston,  Ylaaa.  —  Ro.ston  & 
men.  South  W’est  Life  Bldg.,  archts.  Osborn  Maine  R.R.,  North  Sta.,  F.  A.  Merrill,  ch. 


fundings — Commercial."  sand  ;  eii.iiuii  s|H-cial  5  in.  granite  iiaving 

CONTRACTS  AW'.YRDF.D  blot  ks  ;  iiml  4  tmii  tons  inorganie  dusC 

T.  .  ,•  Road  Oil — fiiilenburg.  III.  —  See  Streets 

Coal  Plant  —  Boston.  Ylaaa.  —  Boston  &  •• 

ij  v5»..  c-  »  ..K  and  ttoaos.  ... 


.umber,  efe.— Ilurlaii.  Iii. — Jan.  25,  by 


and  electric  high  line  from  Fargo  to  Wood¬ 
ward.  H.  G.  Olmsted,  Oklahoma  Bldg., 
Oklahoma  City,  engrs. 


steel  stadium,  at  the  Point,  bleachers.  216 


aving  Materials — M  Iniieiipolls,  Minn. — 


Gun  System  —  Duncan.  Okla.  —  Election  y*!';  Engrs.  est.  inn  bricks,  2.000  tons  asphaltic  cement,  3iMi 

Jan.  22.  $250,000  bonds  natural  gas  system.  t>..K  n..  l>o'''og  pitch.  16,oim»  tons  trap  ns'k, 

Z.  Z.  Rogers,  Duncan,  engr.  *■ ‘“tE.*'"?-’  “".ooo  gal.  rcllned  tar.  for  City.  N.  W. 

Subways  —  Palo  .YIto,  Calif.  —  Plana  2  ''ffy  Flsberg.  city  engr 

subways  under  railroad  tracks,  T’nlverslty  Piling — Niagara  Falls,  Ont. 

and  Forest  Aves.  To  exceed  $25,000.  J.  F.  rifi;  7‘i  lli  Y..S.V.4’  market  steel  sheet 

B.vxbee,  Jr.,  city  engr.  li ’  ^  *133,200. 

Ferry  Slips  —  San  Franelseo.  Calif.  —  Noted  Jan.  21.  BIDS  RF.CF.IVF.D 

State  Bd.  Harbor  Comrs..  F'erry  Bldg.,  plana  p”“'fy'^oa\5"h?hi*.'’xr  V,th^ve  ^general  Cement — Milwaukee,  WIs. — Central  Bd. 

ferry  slips  foot  of  Hyde  St.  $15o.000  or  1^  tv.ar  b^  Burebases.  J.  W.  Niebolson.  ch.  buyer, 

mure.  F.  G.  White,  c/o  owner,  ch.  engr.  rnmif  Co*  \eHlle  Island  *  '  *  *  Jon  IS.  20.000  hhl.  more  or  less,  port  land 

Outdoor  Substation,  etc. — Fort  William,  ^  ^  cement,  from  Forrer  Lime,  tfement  A  Coal 

O..t,-Hydro  Electric  Power  Comn.  of  Co.,  foot  of  Humboldt  Ave.  at  $2.80  per 

Ontario.  190  University  Ave..  Toronto,  pbans  r.a  —  R  T  hhl.  less  5  per  c.  nt  discount, 

outdoor  substation,  switching  equipment,  „  rnvxngrxs  twYltnFn 

and  tranamlaaion  line  here  *28(1000  Sp  ier.  Ponce _DeI>.on_ Base  Ball  Park,  will  CONTRACTS  AW  ARDED 


ft.  long  on  one  side  and  378  ft.  on  other  to  25,  by  F.  S.  Gram,  city  pu’reh.  agt., 

Kngstrom  A  ^Co.,  loth  and  Warward  Sts.,  i25.ouo  bbl.  Portland  (sonent,  l.ouo.uuo  pav- 


more.  F.  G.  White,  c/o  owner,  ch.  engr. 

Outdoor  Substation,  etc. — F'nrt  William, 
Out. — Hydro  Electric  Power  Comn.  of 
Ontario,  190  University  Ave.,  Toronto,  plans 
outdoor  substation,  switching  equipment, 
and  transmission  line,  here.  $280,000. 


K.  A.  Gaby,  190  University  Ave.,  Toronto! 


TransmUsion  Line— Quebec — Donnacona 
Paper  Co.  Ltd.,  Donnacona,  plans  66,000 
V.  electric  transmission  line  from  Point 
Rouge  to  Donnacona.  $45,000.  J.  A. 
Beauchemln,  Donnacona,  engr. 

Pier  —  Cap-de-Ia-Madelelne,  Que.  — 


BIDS  RECEIVED 

Cement— Milwaukee,  WIs. — Central  Bd. 
Purchases,  J.  W.  Nii'bolson.  ch.  Iniyer. 
Jan.  15.  20.000  hhl.  more  or  less,  port  land 
cement,  from  Forrer  Lime,  Cement  A  Coal 
Co.,  foot  of  Humboldt  Ave.,  at  $2.80  per 
hhl.  less  5  per  c»'nt  iliscount. 

CONTRACTS  AWARDED 
Inorganic  Dust,  etc. — New  Yurk.  N.  Y.— 
,1.  Miller,  pres.  Manhattan  Boro.  Municipal 


Land  Development— Ocean  Springs,  Mias.  Bldg  4,0(i0  tons  inorganic  dust,  to  Llme- 
Brannlgar  Bros.  Co.,  160  North  La  Salle  stone  PrtKlucts  Co..  17  West  42nd  St., 


Canadian  Internationa)  Paper  Co.,  T^ree  ^cElrath,  Gulf  Hills,  Ocean  and  lO.ooo  cu.yd.  5  In.  l>iTid«*r  st'ine, 

Rivers,  makings  plans  piling  with  earth  fill  PJ'tigs,  ^ u  NVw  York  Trap  llink 

landing  pier.  here.  $35,00(b  J.  Bourgeois,  »»«r— Nashville,  Tenn.— Nash-  Ave..  $19,300.  Grand  total  $lo6,4  7o.  Note. 

Three  Rivers  enur  »  •  yjHp  Warehouse  A  Klevator  Corp.  retained  .ij,n.  14. 


Three  Rivers,  engr. 

Wharf — Cap-de-la  Madeleine,  Que. — Dept. 
Puh.  Wks,.  Ottawa,  Ont.,  plans  200  ft.  ex¬ 
tension  to  wharf,  here.  $120,000.  B. 


Stevens  Eng.  A  Constr.  Co.,  Buder  Bldg., 

7th  and  Market  Sts.,  St.  I.g>uis,  Mo.,  to  p 


Kua.!  Oil— Miicomh,  III. — See  "Streets  and 
nuds." 

Cables,  etc. — MlnneH4M>lis,  Minn. — F.  S. 


tension  to  wharf  here  $120  000  B  design  and  construct  360,000  bu.  capacity  Cables,  etc. — MinneH4>olis.  Minn.— F.  S. 
Orandmont.  Three'  Rivers  and’  K.  M.  Kfaln  elevator  of  10  circular  tanks  24  ft  Gram,  city  purch.  agt  ,  miiterlal  for  signal 

Cameron  Ottawa  Ont.  enars.  diam,  with  head  house,  scales,  loading  and  system,  approximately  ml.  copp*T-clad 

nin’a  nw’amien  unloading  belts.  cable,  to  .Nehring  Eles'trlc  Co.,  Chicago, 

Hiu»  UEHIKEU  .Yirplanr  Hangar — Dearborn,  Mich. — A.  ill.,  at  $21.35  per  cwt.  ;  and  10  ml.  of  No. 

Subwa.v — New  York,  N.  T. — Jan.  29,  by  Kahn,  archt.,  1000  Marquette  Bldg..  De-  H  caltle.  to  Hazard  Mfg.  Co..  32  .South 
Rd.  Transportation,  J.  H.  Delaney,  chn.,  49  troit,  1  story,  124  x  358  ft.,  brick  and  steel  Clinton  St.,  Chicago,  Ill.  at  $55  per  .M  ft. 
Ijifayette  St.,  subway  Sect.  4-A,  Route  78,  airplane  hangar,  plain  foundation,  Oakwood  Noted  Dec.  31. 

along  and  under  St.  Nicholas  from  West  Blvd.,  here,  to  Banbrook-Gowan  Co.,  4829  Sewer  IMpc.  Faring  Blocks,  etc.- Nllnnc- 
Ulst  to  149th  Sts.  \V(«>dward  Ave.,  Detroit,  for  Ford  Motor  uimlls,  .Minn. — F’.  S.  Gram,  city  purch.  agt., 

Swimming  Fool — Yonkers,  N.  V. — Feb.  1,  Co..  Highland  Bark.  Noted  Dec.  17.  400  tons  newer  castings,  to  Crown  Iron 

by  at  oflke  Westchester  Bark  Comn.,  72  Snbwa.v — Milwaukee.  WIs. — Chicago,  Mil-  Wks.  Co.  1229  Tyler  St  N.  E.  catch 

Bimdfleld  Rd.,  Bronxvllle,  reln.-con.  swim-  waukee  &  St.  Baul  R.R.  Co.,  Union  Sta.,  basins  $56.70  per  ton.  manholes  $51.90  per 
ming  pool,  at  Tibbetts  Brook  Park.  here,  will  build  timber  subway  under  railway  ton  ;  SOO.nno  vltr.  paving  blocks,  to  Ochs 
•^entr.  78,  and  recirculating,  filtering  and  tracks  at  Chicago  Ave.,  by  dav  labor;  and  Brick  A  Tile  Co..  204  South  9lh  St.  at 
styrlizing  equipment  plant  in  filter  plant  in  15. non  cu.yd.  excav.,  to  Schoonmaker  $17.90  per  M.  Noted  Jan.  7. 

See  proposal  advertisements  on  page  116,  Advertising  Section. 
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Loud  Praise  fior  Easy  Operation 


“The  operators  are  loud  in  their  praise  for  the  ease 
with  which  it  is  handled  (a  14  Ton  Whitcomb  Standard 
Gauge  Locomotive)  and  its  ready  response  to  duty”. 

Whitcomb  Locomotives  have  always  been  known  for 
their  easy  handling  and  for  the  accessibility  of  parts  in 
case  of  accidental  breakage,  and  for  the  comfort  which 
they  allow  the  operator. 

The  cabs  are  always  furnished  with  comfortable 
seats,  all  pedals  and  levers  being  in  easy  reach  and  all 
moving  parts  entirely  enclosed. 

Ask  your  locomotive  operator  what  he  thinks  of 
“Whitcomb’s”.  Let  him  help  you  to  select  the  proper 
locomotive  for  your  job. 

Let  us  send  you  bulletins  on  “Whitcombs- Designed 
to  Work — Built  to  Overwork”. 

GEO.  D.  WHITCOMB  COMPANY 
ROCHELLE,  ILLINOIS 

Offices  in  principal  cities 


CASOL-I  NE  “STORAC 


TTERY-  EUeCTRIC 


M 


Rid* 

CIoi* 


Ffb.  10  Alabama  .  .  . 
Feb.  15  Ix)ndon,  Ont. 


IVb.  S  Moss  Point,  Miss. 
Kfb.  10  Anderson,  Ind.  .  . 
Keb.  11  Salisbury.  Md. 


Feb.  10  Oskaloosa,  la. 
Feb.  18  .Mobile,  Ala. 
Feb.  18  Ijos  AnKeles, 


Keb.  16  St.  Liouis,  Mo. 
Peb.  18  Ltock  Haven, 


2  Stillwater,  Minn. 
2  (lulfport,  Mi-ss.  . 
2  Oklahoma  . 

2  Teoumseh,  Neb. 

3  New  Jersey  .  .  .  . 


Feb.  8  Quakertown, 
Feb.  8  SprlnK  T^ak* 


CoNSTRixmoN  News 


Engineering  Newn-Record,  Jan,  28,  1926 


Some  of  the  Week’s  Large  Projects 

MONG  the  announcements  for  Museum,  New  York,  N.  Y.,  Ameri-  Weston 


Among  the  announcements  tor 
the  current  week  of  proposals, 
bids  desired  and  received  and  con¬ 
tracts  awarded,  are  the  following 
big  jobs: 

Propofed  W  ork 

Hydro-Electric  Power  Development, 
\\  aynesville,  N.  C.,  Pigeon  River 
Power  Co.  made  surveys,  $12,000,000. 

Library,  New  Haven,  Conn.,  Yale 
University,  Sterling  Memorial  Library, 
$8,000,000. 

Amphitheatre,  Chicago,  Ill.,  P.  Har¬ 
mon  having  plans  prepared,  $5,000,000. 

Oil  Pipe  Line,  Texas,  American  Re¬ 
fining  Co.  making  plans  for  200  mi. 
12  in.  pipe  line,  $4,500,000. 

Apartment,  Miami,  Fla.,  Beverly 
Arms  having  plans  prepared,  $.3,000,- 
000. 

Railroad,  Pennsylvania,  Pennsyl¬ 
vania  R.R.  Co.  plans  elevating  road 
over  streets,  $3,000,000. 


PROPOSALS 


For  Proposals  Advertised 
■rr  paKPH  too- 1#4 

AdvprtlsIiiK  Srrtioo 


Museum,  New  York,  N.  Y.,  Ameri¬ 
can  Museum  of  Natural  History  having 
plans  prepared,  $2,500,000. 

Mu.seum,  New’  Haven,  Conn.,  Yale 
University  having  sketches  made. 
$2,250,000. 

Office,  Cincinnati,  O.,  Union  Central 
Life  Insurance  Co.  having  plans  pre¬ 
pared,  $2,2.50,000. 

Gas  Pipe  Line,  San  Antonio,  Texas, 
Seagrove  and  Moody  making  plans  for 
72  mi.  12  in.  gas  pipe  line,  $2,000,000. 

Bids  W  anted  On  Big  Jobs 

High  School,  Philadelphia,  Pa., 
Feb.  2,  by  Bd.  Educ.,  $1,300,000. 

Theatre,  Omaha,  Neb.,  Feb.  8,  A.  H. 
Blank,  $1,000,000. 

Stadium,  Evanston,  Ill.,  North¬ 
western  University,  Feb.  10,  $1,000,000. 

Large  Contracts  Let  During  Week 

Apartment  Hotel,  Detroit,  Mich., 


Weston  &  Ellington,  cngr.-.  &  archts., 
to  Bryant  &  Detwiler,  $2..500,000. 

Court  House,  Miami,  Fla.,  Comrs, 
Dade  Co.,  genl.  contract  to  L.  W.  Han¬ 
cock,  $1,67J>,000.  Total  contracts, 
$2,031,000. 

Nurses’  Home,  New  York,  N.  Y., 
Mt.  Sinai  Hospital  to  liegeman  Harris 
Co.,  $1,. 500,000. 

Gasoline  Stills,  Port  .Arthur,  Texas, 
Gulf  Refining  Co.  will  build  by  dav 
labor,  $1,.500,000. 

Office,  Hartford,  Conn.,  Travelers 
Insurance  Co.  to  Marc  Eidlitz  &  Son, 
Inc.,  $1,500,000. 

Can  Factory,  Sacramento,  Calif., 
American  Can  Co.  to  Lindgren-Swiner- 
ton,  Inc.,  $1,000,000. 

Loft,  New  York,  N.  Y.,  S.  Sinsheimer 
to  Magoba  Constr.  Co.,  $1,000,000. 

Hotel,  Cleveland,  O.,  Hotel  Hollen- 
den  Co.  to  Craig  Curtis  Co.,  $1,000,000. 

Church,  Cleveland,  O.,  Walker  & 
Weeks,  archts.  for  Epworth-Euclid 
M.  E.  Church  to  Craig-Curtis  Co., 
$1,000,000. 


See  Euk..  Rids 
News-Rfiord  CIopc 


BRIDGES 


See  Eng. 
News-Record 


Feb.  2  Oklahoma  . Jan.  21 

Feb.  3  New  Jers*-y  . Jan,  21 

Adv.  Jan.  21  and  2.'>. 

Feb.  3  San  Antonio.  Tex . Jan.  7 

Feb.  3  Wenatchee,  Wash . Ian.  28 

Feb.  4  New  S’ork,  N.  Y . Jan.  28 

Feb.  5  Misaouri  . Jan.  28 

Feb.  8  Pennsylvania  . Ian.  21 


WATERWORKS 


Jan.  29  Mt.  Union.  Pa . Jan.  14  J'^eb.  16  lamisiana  . Jan.  >1  K,.b.  lo  Santa  Rosa.  Oalif. 

Jan.  29  Dayton,  O . Jan.  14  Jan.  >8  Feb.  11  Magnidia,  Miss. 

Jan.  29  Cincinnati.  O . Ian.  21  Mar.  1  Key  \N  est.  Ha.  ......... .Jan.  21  peb.  11  Siloam  Springs.  Ark 


Jan.  30  Racine,  VVis . Jan.  14  Adv.  Jan.  -1  and  -8.  Feb.  15  Anderson,  In 

Feb.  1  Detroit,  Mich . Jan.  28  nAMC  b>b.  15  New  Jersey 

Feb.  1  Cincinnati.  O . Jan.  28  Adv.  Jan. 

Feb.  2  Republic.  Mo . Jan.  28  Mar.  23  Wellington,  New  Zealand.  .Jan.  21  I'^eb.  16  SC  lamis.  M 


Feb.  2  St.  Paul.  Minn . Jan.  28 

Feb.  3  Detroit.  Mich . Jan.  28 

Feb.  4  St.  Douls.  Mo . Jan.  28 

Feb.  5  Okolona,  Miss . Ian.  14 

Feb.  5  M’ayland,  Mass . Ian.  28 

Feb.  5  Toledo,  Ill . Jan.  28 

Feb.  8  Springfield,  Mass . Jan.  21 

Adv.  Jan.  21  and  28. 

I’eb.  9  Tallahassee,  Fla . Jan.  21 

Adv.  Jan.  21  and  28. 


EXCAVATION,  DRAINAGE 
IRRIGATION.  LEVEES 
RIVER  AND  HARBOR 


•lan.  ppj,  3  Wales,  Fla.  .: . Jan.  28 

Jan.  21  i.'pb.  5  Orass  Valley.  Calif . Ian.  28 

,  ^  Feb.  8  Allenhurst,  N.  J . Jan.  14 

Jan.  >1  y,.b.  10  Stuart,  Fla . Jan.  14 

,  „„  Adv.  Jan.  14  to  28. 


Adv.  Jan.  28. 


Feb.  11  Port  Arthur.  Tex . Jan.  21 

Feb.  12  Mount  Shasta  (mall  "'eedL^^  STREETS  AND  ROADS 

Feb.  15  Ohiowa,  Neb . Jan.  28  Jan.  29  Vincennes,  Ind . Jan.  28 

Feb.  16  Knoxville,  Tenn . Jan.  21  Feb.  1  Fergus  Falls,  Minn . .Ian.  14 

Adv.  Jan.  21  and  28.  Feb.  2  Oklahoma  . Jan.  21 


Feb.  24  Willard.  N.  Y.  . 
Mar.  15  Los  Angeles,  Cal 
Adv.  Jan.  28. 


QnnrnnQ  AuV.  Jan.  M 

SKWEiKS  Ppb,  4  Concordia,  Kan. 

Keb.  2  Springfield.  Ill . Jan.  7  Feb.  4  Ord.  Neb . 

Feb.  4  Hamilton,  Ont . Jan.  28  Feb.  4  Frederick,  Okla. 


Adv.  Jan.  28. 

iledo,  O . 

Adv.  Jan.  21  and  28. 


Pennsylvania 


Adv.  Jan.  21  and  28.  Feb.  5  Cleburne,  “tex . Jan.  21 

Feb.  16  St.  I.a>ui8.  Mo . Jan.  28  Feb.  5  Missouri  . Jan.  28 

Feb.  17  Grand  Ranlds.  Mich . Jan.  28  Feb.  5  Chicago.  Ill . Jan.  28 


Rids 

Flng, 

News 

-Re.o 

rd 

Feb. 

8 

2M 

Feh. 

8 

Hamilton,  Mo . 

Jan. 

28 

Feb. 

8 

North  ('arolina  . 

Jan. 

2S 

Adv.  Jan.  28. 

Feh. 

!* 

Minnesota  . 

Jan. 

21 

Feh. 

<4 

Louisiana  . 

Jan. 

21 

Feb. 

9 

Minnesota  . 

.Tan. 

14 

Feb. 

9 

Clarksburg,  W.  Va . 

Jan. 

28 

Feb. 

Rattle  ('reek,  la . 

.  Jan. 

2S 

Feh. 

10 

Belvldere.  N.  J . . 

.Jan. 

21 

Adv.  Jan.  21  and  28. 

Feb. 

10 

Alabama  . 

Jan. 

21 

Feb. 

10 

Florida  . 

.Jan. 

28 

Feb. 

10 

Santa  Rosa.  «'allf . 

.Jan. 

28 

Feb. 

11 

Magnidia,  Miss . 

..Ian. 

28 

Feb. 

11 

Siloam  Springs.  Ark . 

.Jan. 

28 

Feb. 

15 

Anderson,  Ind . 

.Jan. 

21 

Feb. 

15 

New  Jersey  . 

.Jan. 

2S 

Adv.  Jan.  28. 

Feb. 

16 

St.  lamis.  Mo . 

.  Jan. 

21 

F'eb. 

16 

Washington  . 

.  Jan. 

28 

Feb. 

19 

Pennsylvania  . 

.Jan. 

14 

Feb. 

20 

Pennsylvania  . 

.Jan. 

14 

Feb. 

22 

Ontario  . 

.  Jan. 

28 

F'eb. 

23 

McPherson.  Kan . 

.Jan. 

28 

F'eb. 

23 

I.,ouisiana  . 

..Ian. 

28 

Feb. 

25 

Kenosha,  Wis . 

.Jan. 

14 

F'eb. 

26 

Kittanning,  Pa . 

.Jan. 

28 

Adv.  Jan.  28. 

Mar. 

1 

Indiana  . 

.Jan. 

7 

.Mar. 

2 

Chilton,  Wis . 

.  Jan. 

28 

BUILDINGS— INDUSTRIAL 

F'eb. 

1 

Chester.  Pa . 

.  Jan. 

21 

F'eb. 

2 

Iowa  ('ity,  la . 

.  Jan. 

28 

Mar. 

1 

Chicago,  Ill . 

.Jan. 

14 

BUILDINGS— COMMERCIAL 

Feb. 

1 

BridgeiM)rt.  ('onn . 

.Jan. 

28 

F'eb. 

2 

('leveland  Heights  (Warrens- 

ville  P.  O.).  O . 

.Jan. 

21 

F'eb. 

3 

New  Haven,  ('onn . 

.  Jan. 

28 

F'eb. 

3 

St.  Clair,  Mich . 

.Jan. 

28 

F'eb. 

8 

Trenton,  N,  J . 

.Jan. 

21 

F'eb. 

8 

Omaha.  Neb . 

.  Jan. 

28 

F'eb. 

13 

('leveland,  O . 

.Jan. 

28 

F'eb. 

15 

Regina,  Sask . 

.Jan. 

28 

F'eb. 

16 

St.  lA>uis,  Mo . 

.Jan. 

21 

F'eb. 

20 

New  Orleans.  I.,a . 

.  Jan. 

21 

Mar. 

1 

Duluth,  Minn . 

.Jan. 

7 

Mar. 

4 

West  Haverstraw.  N.  Y. 

Jan. 

21 

Apr. 

1 

Moline.  Ill . 

.Jan. 

14 

Apr. 

1 

Youngstown,  O . 

.  Dec. 

31 

Feb.  17  Grand  Rapids.  Mich . Jan.  28  Feb.  5  Chicago.  Ill . Jan.  28  RELIGIOUS 

Adv.  Jan.  28.  Feb.  6  Pennsylvania  . Dec.  31 

Mar.  1  Claj-ton,  Mo . Jan.  28  Feb.  8  Kentucky  . Jan.  7  Jan.  29  West  Englewood.  N.  J . Jan. 

Mar.  10  Waco.  Tex . Jan.  7  Feb.  8  Mobile,  Ala . Jan.  21  Jan.  30  Newton  Falls,  O . Jan. 

Mar.  15  Waco,  Tex . Jan.  21  Feb.  8  Galveston,  Tex . Jan.  28  Feb.  1  Terre  Haute,  Ind . Jan. 


BUILDINGS— EDUC  ATION  A  L, 
RELIGIOUS 

Jan.  29  West  Englewood.  N.  J . Jan. 


See  proposal  advertisements  on  page  100,  Advertising  Section. 
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Caulking  Means 

EXPENSE— 
No  Caulking  Means 
PROFIT 


Making  LEADITE  Joints  on  24  inch  c.  i.  B  &  S 
Force  Main 


It  is  needless  waste  of  time,  money  and  labor  to 
caulk  cast  iron  bell  and  spigot  water  mains. 

Why  not  turn  this  expenditure  into  a  profit? 

Use  Leadite  which  is  melted  and  poured  into 
the  joint. 

Leadite  forms  a  water-tight  bond  by  filling  every 
crevice  of  the  joint  from  the  yarn  out  to  face  of 
bell  of  pipe,  without  caulking. 

• 

Leadite  means  simplicity,  efficiency  and 
economy. 

Water  works  all  over  the  world  use  Leadite 
because  it  makes  a  good  joint  which  improves 
with  age. 

Leadite  resists  electrolysis. 

Leadite  facilitates  rapid  progress  of  the  work 
generally. 

Leadite  does  not  corrode  or  rust. 

Leadite  has  been  successfully  tested  and  used 
for  over  30  years. 

Thousands  of  miles  of  pipe  jointed  with  Leadite 
are  in  service. 

The  up-to-date  water  works  man  specifies  and 
uses  LEADITE. 

LEADITE  saves  at  least  75% 

LEADITE  is  the  pioneer  self-caulking 
material  for  c.  i.  pipe 

Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 

THE  LEADITE  COMPANY,  Inc. 

1512  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  A. 


NO  CAULKING 


ianiK'.ry  28.  1926 
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News-Uei-ord  ♦’los.- 


Lincoln.  Neb . Ian.  7 

rhlla..  Ha . Jan.  28 

OwinKs  Mills,  Md . Ian.  -1 

Kacine,  Wis . Ian.  28 

l..<)s  Angeles.  Calif . Jan.  28 

Norwood,  Mass . Jan.  28 

Hasadena,  Calif . ,lan.  28 

New  Orleans.  L,a . Ian.  21 

Wellsville.  N.  Y . Ian.  21 


f  h  Terre  Haute,  Ind . Jan.  7 

Lvb  I  Milan,  Mich . Ian.  21 

Jvh  1  .Montclair,  N.  J . Ian.  28 

fvi,  I  Hhila..  Ha  . Jan.  28 

L-,.ii  Lincoln,  Neb . Jan.  7 

11  -  Hhila..  Ha . Jan.  28 

tvl.  OwinKs  Mills,  Md . Ian.  21 

Lvl,  Kacine,  Wis . Ian.  28 

ivb  ■  !'<»»'  Anfseles.  Calif . Jan.  28 

Lvh  •  Norwood,  Mass . Jan.  28 

LYb  8  Hasadena,  Calif . Jan.  28 

['..h  1’  New  Orleans.  La . Ian.  21 

tv  ,  M  Wellsville,  N.  Y . Ian.  21 

Lvb  -2  Ferndale  (br.  Detroit), 

Mich . Jan.  21 

tvb  ‘M  Williamsport.  Ha . Jan.  7 

ivh  "7  Duluth,  Minn . Dec.  17 

tvl,  28  Beloit.  Wis . Ian  28 

Mar  1  Newberry,  Mich . Inn.  2S 

uar  :i  Baton  Koune.  La . Jan.  21 

jiar.  l'>  I.a“wistown,  F’a . Jan.  21 

feper.m.  government  work 

LVb  1  Dam — I.K>uisvilIe.  Ky . D«-c.  24 

,Vdv.  De«'.  17  to  .Ian.  7.  21  and  28. 
v..h  1  .\cetvlene  Flashers  —  St. 

^  C.eorKe.  N.  Y . Jan.  21 

Keb  3  DredttinK — tialveston, 

Tex . Jan.  7 

.4dv.  Jan.  7  to  28. 

V,.b  .7  Water  Hi|H',  etc. — Slobilc, 

Ala . Ian.  28 

yvb  Oment — Wash.,  D.  C . Ian.  28 

i.Vb  8  Storehouse— Jacksonville, 

Kla . Jan.  14 

Adv.  Jan.  14  to  28. 

Keb  lb  Radio  Tower — Kureka, 

t'alif . Jan.  14 

Keb  lb  Additions  —  Cheyenne, 

tVyo . Ian.  28 

Keb  lb  Fuel  StoraKe — Hensjtcola, 

Fla . Jan.  28 

p>b.  11  -Metal  M'ork — lamisville. 


See  KnK  Mo..  Iloiinton  —  Defeated  $2.'>.000  Imnds 

News-Keeord  waterworks  and  distribution  svstern.  Kus- 


.  Jan.  28  Feb.  7  Iron  Castinjfs — New  Haven. 


Feb.  2  Hiles — New'  Orleans,  La..  .  Jan.  28  ^.*‘,*.  *  Axon,  41  _  Meltaniel  Bldu.,  SprlriK- 
.  Jan.  21  Feb.  4  Sand  tlrit — New  York,  tndd.  eiiKrs.  Noted  No\  2*1 

N.  Y .  Jan.  28  '•*-  I-««il»-  Bd  Hul>.  Serv.,  2os  (’Ity 

Feb.  7  Iron  t'astinjfs — New  Haven,  Hall.  s<M>n  taki's  bids  four  *>70  hp  Isiilers 

Conn . Jan.  28  "ith  auxiliary  appurtenances.  handling 

machinery  and  machine  shop  eipiipiik'iit 

_  $727,000;  two  :lo  ni.K.  turbiio<  drivi  li 

ceiitrifuK'al  laimps.  $412, 7oo;  two  40  m  u 
H  here  iiuiiie  of  ottiriul  is  not  »iven  and  one  ilb  iii.R.  .steam  turbine  driven  eeii- 

ioiiiiirieH  kboiild  be  aiidreHsed  to  City  lrifu*;al  puiups,  $237.7oo  ;  eoat.-d  <■  i  w  iter 

llerk.  County  Clerk  or  corresiiondinK  pil>e  lastiiiKs.  valve.s,  tire  hydraiits  v  il\.. 

olticliil.  boxes,  etc.,  $2iib,(MMi  ;  also  repairint:  and 

-  reconstruitiiiK  2  railroad  trestles  on  North 

.Market  St.  Municipal  Dis-k,  $l2.b0ii.  i-;  i.; 

Wall,  City  llall.  dir 

VViiiArurnrlfe  Mo.,  st.  Louis  —  City  s.M.n  takes  bids 

TT  alcrWUriVS  elevated  tank  on  tower  for  Robert  Kis  h 

-  Hospital,  St.  laiuis  Co.  $18.7iio  L  R 

Bowen,  Sitl  Citv  Hall  eiinr 

HKOHOSKI)  WORK  Texas-  See  Dams" 

Mass.,  SprinKlteld — Hlans  new  tiiiH'  lines  .  Bklu-.  Inola  Klection  Feb  2,  $23.boo 


of  ottiriul  \n  not  given 
liH|(iirirH  hIioiiIiI  br  iiiicIrrMHed  to  City 
Clerk.  County  Clerk  or  rorreN|ionding 
ottiriul. 


Waterworks 


HKOHOSKI)  WORK 

Mass..  SprinKlteld— -Hlans  new  tiiiH-  lines 


across  t'onnecticut  River  for  city  water,  honds,  bew  waterworks,  Ind.  well,  tank. 


$4  70,i)0b. 

Conn.,  Meriden — Hlans  17  in.  c.i.  mains  in 
KensinKton  Ave.  $4b,ttb0.  C.  1’.  Hrann, 
city  cnur. 

N.  Y.,  Saiixerties — Voted  $227, bbb  bonds, 
.7  mi.  16  in.  mains  in  various  streets.  Not<-d 
Auk-  6. 

Md.,  l*reston — City  Comrs.  retained  Kas- 
tenhuber  A-  Anderson,  civil  etinrs.  and  sur¬ 
veyors,  Kaston.  to  desiKn  waterworks. 

N.  I'..  Car.v  —  Sold  $:!0,bb(i  bonds, 
enlarKinK  waterworks  and  sew  erase  systems. 
.Noted  Dec.  3. 


pump.  9.3011  ft.  4  and  6  in  c.i.  mains 
valves,  hydrants,  etc  Cantt-Raker  Co, 
1 1 16  West  Main  .St.,  ttkiahoma  City,  eiisrs. 

Mash.,  Menatrliee'  Sold  $3bb.iU)ti  liojids, 
ituTeasins  capacit.v  waterworks. 

Calif..  Cileiiflora — Hlans  to  purchasi-  l,2bo 
ft.  c.i.  Class  "R”  water  pi|H-.  F.  I-ons,  citv 
elk. 

RIOS  IIKSIKKI) 


N.  ’c.!  '  Cary  —  Sold  $30.bb(i  bonds,  ,,  ''."""V,  •••  Seb.i- 

enlarsins  waterworks  and  sew  erase  systems.  s.\  stem.  ' ‘'Hceed  $  la.Oiiii.  Hy. 

.Noted  iHc.  3.  draulie  Development  C'o.,  296  lloylKtoii  St., 

.\la..  .XiiniHton  Voted  $7bb,l)0b  bonds,  H">|ton  .Mass  eiisrs. 
puix'hasins  waterworks  froiii  Alabama  *',f  reb.  18,  by  Boro  t'oun- 

Water  t'o.  Noted  Dec.  3.  '  1  ’  Mc<  lellan  supt.  Harks  *  Hub. 

.\lu.,  Northport — See  "Sewers."  I  ro|»  rt>,  4.4.>b  ft.  IL  in  iron  pijs'  lln<‘ ; 

MIhh.,  (iiilfport — Hlans  <  niarsins  artesian  al.so  makins  plans  new  dam  at  up|H-r  ri'ser- 
re.servoir,  and  heavy  dut.v  service  pump  for  ‘*1  *  astauea.  It.  S.  Kift,  horo  ensr. 

lire  mains.  $7b,bb0.  (1.  W.  Odom,  City  _  M«»»..  .M»n«  I'oliit — Feh.  9.  hy  City  Clerk, 

Hall,  ensr.  il.abu  ft.  to  8-in.  «•  i.  mains,  hydrants, 

.MisH.,  I.aiirel  —  Vol»*d  $7b,ub(i  bonds.  taives  ^and  boxes,  Dmi.immi  sal.  tank  on 


Fy . i" . Jan.  14  waterworks  improvements,  incl.  deep  well,  tower,  3iMi.oiui  j-al.  eouerete  re.servoir,  well. 


.•\dv.  Jan.  14  to  28. 

Keb.  17  Rcmodelins — Santa  Rosa, 

Calif . Ian.  28 

Keb.  16  Hull — St.  la)Ui.s,  Mo . Jan,  21 

.Xdv.  Jan.  21  and  28. 

Keb.  16  Refriseration  Hlant — Hot 

Sprinss.  S.  D . Jan.  28 

Keb  16  Host  Dfflce — Troy,  N.  Y.  ...Jan.  28 

Keb.  18  Breakwater  —  Buffalo, 


Noted  Nov.  12 


liumpms  ei|ui|>meut. 


.Mieh..  Detridt  —  l>e|)t.  Water  Supply  flta.iMio.  H.  .\.  .Meiitz,  Hammond,  I.,a.. 
makins  plans  1,317  lin.ft.  12  in.  c.i.  mains  Noted  l>ee.  IL 

in  West  Chicaso  .\ve.  ;  1,287  ft.  16  In.  Kver- 


srecn  Rd.  ;  2,770  ft.  6  in.  in  Fieldins  .Vve..'  -Awarded." 


Trnii.,  Hriiwiikt  illr  —  See 


Keb.  16  Refriseration  Hlant — Hot  I  285  ft.  Hlainview  Ave.,  2.767  ft.  Braile  ,  <  iiieliiiiiiti  -Feh.  1,  by  Direetor  Hub. 

Sprinss  S.  D.  ........... .Ian.  _8  Ave.,  and  1,280  h.  Minin-k  Ave.;  2,767  ft.  Serv.  16-  to  36-In.  vertical  and  horizontal 

Keb.  16  Host  Dfflce — Troy.  N.  A . .  .  .  Jan.  _8  (j  niains  in  I'iiTson  Ave..  1,287  ft.  in  by-pass  sate  valvi-s  $13,oou,  and  1,310  tons 

Keb.  18  Breakwater  —  Buffalo,  .Auburn  Ave.,  1,170  ft.  in  Western  Dr..  to  ."lo-in,  c.i.  hub  and  spisot  pliie  for 

N.  A' . .Jan.  _8  h285  R.  in  I’lvmouth  Rd.  and  1.310  ft.  in  mains  in  Central  Harkway  from  8th  and 

Keb.  19  Radial  Dates— Idaho  and  C.randville  Ave.  D.  H  Feiikell,  176  Ka.st  Kssleston  Sts.,  to  Findlay  St.  $70.000,  to 

Oreson  . .V  . Jan.  14  Jefferson  .Ave.,  senl.  mgr.  Water  Distribution  S,\stem.  C.  o.  .Sherrill, 

Keb.  23  Valves,  etc. — Nebra.ska  Jan.  _8  ,|,  uellewoml — Takes  bids  about  June  City  Hall.  engr. 


Feb,  23  Remodeling  —  Brownsville, 

Tex . Ian.  28 

Adv.  Jan.  28. 

Feb.  24  Administration — Pearl  Har¬ 
bor,  T.  H . Jan.  7 

Keb.  24  AVater  Meter,  etc. — San  Diego, 

Calif . Jan.  28 

Feb.  26  Dredging  —  New  A'ork, 


I.  c.i.  mains  in  various  streets.  $100,000. 
F.  HanciH'k.  2047  Ogden  Ave.,  Chicago, 
engr. 


Mieh..  Detroit  —  Feb.  I.  by  Dept.  Hur- 
*hase  A  Supplies.  710  Mari|uette  Bldg, 
2,348  meters  for  Dept.  Water  Supply.  176 


III.,  Berkeley  (mail  Klmhurst)  —  Takes  Fast  Jefferson  Ave. 
bids  about  Aug.  1,  c.i.  mains  in  various  Mieh..  Detroit — Feb.  3.  by  \V.  J.  Black, 
streets.  $90,000.  K.  Hancock,  2047  Ogden  comr.  Hurcha.s»-s  A  Supplies,  710  Mari|uett>‘ 
Ave.,  Chicago,  engrs.  Bldg..  270-277  tons  8  in.  and  12  In.  <'.i. 

HI.,  Klmhurst — Takes  bids  about  May  1,  Pils-,  l,2oo  ft.  4  in.  drain  pi|>»*.  etc.,  for  high 


■  V  ■  ■  ■  oo . Jan.  28  ^  g  j  in  various  streets,  iiressure  fire  sy.stem,  for  Bd.  Fire  Comrs. 


Adv.  Jan.  28. 

■Mar,  1  Cruiser — AVash.,  D.  C . Dec.  31 

■Mar.  3  Hospital  Mare  Island.  ^  Kvrrgreen  Hark — Takes  bids  about  577  ft.  6  in.  and  11,692  ft.  4  in.  c.i.  Class 

®  'ion  ■  Vi' 'unit' 9s' ’  ‘ '  “  Mar.  1,  c.i.  mains  in  various  streets.  $200.-  B  c.i.  pi|H*,  29  fire  hydrants.  36  gate  valves 

M  .r  to  Iireowlioter  ■  Hiln  T  H  Tan  21  '*'><>  K.  Hancock,  2047  Ogden  Ave.,  Chi-  and  boxes,  etc.  Caldwell  Kng.  Co.,  Jack- 
Mar.  lo  Breakwater— Hilo.  T.H.... Jan.  21  g  sonvllle,  engrs. 

Adv.  Jan.  31  ana  38.  Alelrose  Hark  —  Takes  bids  about  Minn.,  St.  Haul-  -Feb.  2,  by  A.  K.  Kggert, 

ITNGI  ASmFIRD  June  1,  new  deep  well,  pumping  equipment  city  pur<-h.  agt.,  7o  each  2  in.  and  1.7  In. 

uixv/UAooii  J  ^  concrete  reservoir.  $90,000.  brass  water  gate  valves,  62,000  lin.ft. 

Jan,  29  Subway — New  York,  K.  Hancock,  2047  Ogden  Ave.,  Chicago,  engr.  seamless  copper  tubing,  2,000  lb.  40-60 

N.  Y . Jan.  21  |||._  Morton  41rove  —  Takes  bids  about  solder  in  approximately  3  lb.  pigs.  D.  M. 

Jan.  30  Ash  Handling  Kqulpment  July  1,  c.i.  mains  in  various  streets.  $2oo.-  Sheiiherd,  city  engr. 

Detroit.  Mich . Jan.  28  poo.  E.  Hancock,  2047  Ogden  Ave.,  Chi-  Neb..  Olilowa  —  Feb.  17,  by  J.  H.  .Moor, 

Feb.  1  Swimming  Pisil — A'onkers,  cago,  engr.  ‘‘ity  elk.,  S*-ct.  1.  37.ooo  or  50,000  gal.  tank 

N.  Y . Jan.  21  111.,  Mt.  IJreenwood — Takes  bids  about  on  lOO  ft.  tower  to  tialeony,  erected  on 

Adv.  Jan.  14  to  28.  June  1,  c.i.  mains,  etc..  In  various  foundation;  .Sect.  2.  11,016  ft.  4-  to  8-in. 

Feb.  2  Street  Lighting  System  —  streets.  $100,000,  K.  Hancock,  2047  Ogden  Class  "B"  c.i.,  Mi-W’ane.  precbalked  Joint 

Kenilworth,  Ill . Jan.  28  Ave..  Chicago,  engr.  or  Del.jtvaud  Class  "150”  i-.l.  pipe;  Sect. 

Feb.  2  Refrigerating  Hlant — New  HI.  Staunton  —  Election  soon  $90,000  3,  4,220  ft.  2  in.  galvanized  or  c.i.  plia- ; 

York,  N.  Y.  .............. .Ian.  28  bonds,  waterworks  Improvements,  incl.  sev-  Sect.  .7,  8  or  10  In.  well,  approximately  20O 

Feb.  5  Subway — New  York,  N.  V..Jan.  7  praj  n,j  4  and  6  in.  c.i.  mains,  valves,  hy-  ft.  deep.  etc.  To  exceed  $15,000.  Henning- 

reb.  9  Wharf  —  I.aike  Charles,  drants,  etc.  $40.ooo  funds  now  available  son  Eng.  Co.,  Natl.  RIdg.,  Omaha,  engrs. 

«  lo  7' 1;  ••••»• 'J. . .....Ian.  «1  top  same.  W’.  A.  Fuller  Co.,  1917  Ry.  Exch.  Mo..  Repniilir  —  Feb.  2,  by  City  Clerk, 

Feb.  10  Foundation — Indianafiolis,  Bldg.,  St.  Louis,  Mo.,  engr.  improving  waterworks,  Ind.  tank  on  tower. 

. ........Jan.  7  Kan..  Lenexa — Defeated  $42,000  bonds  pumping  equipment  and  several  miles 

rnb.  16  Circuit  Breakers  Auckland,  new  waterworks.  K.  A.  I^^Klcr,  mayor,  mains.  (tantt^Baker  Cf>.,  Inc.,  1116  West 

xto,.  ■  *  V  *  Noted  Jan.  7.  Main  St..  Oklahoma  City,  Okla.,  enKrs. 

Mar.  23  Panels,  Filters,  etc.  \\elllng-  H  ^  Mandan — Burns  &  McDonnell  Kng.  165,000.  Noted  Nov.  12. 

ton,  N.  Z . Jan.  3l  ^  engrs.,  402  Interstate  Bldg..  Kansas  Mo.,  St.  l.unlS’  F''eb.  4,  by  D.  J.  Dietz, 

City,  Mo.,  preparing  preliminary  plans  1  m.g.  supply  i-omr..  «'lty  Hall,  8oo  tons  36  In.. 

MATERIALS  concrete  reservoir,  and  2  or  3  m.g.  filter  1,260  tons  2o  in.,  440  tons  12  in.  and  165 

Ian  OriiHlied  qtnne _ Pennsvl-  plant,  also  extending  distribution  system,  tons  3-  to  8-ln.  c.i.  plfw. 

;,on?V  tennsM  $150.000-$200.000.  E.  R.  Oriffln,  city  eng.  Okla.,  Hravenrr — City,  in  market  small 

Jan  29  Sand  flVlt  ’  etc  — I'on’ir . .  supervising  same.  Noted  Oct.  1.  350  g.p.m.  (centrifugal  pump  against  a  300 


$200,000.  F).  Hancock,  2047  Ogden  Ave., 

Chicago,  engr. 


III.,  Toledo — FVb.  5.  by  ltd.  laM'al  Impvts., 
V’illage  Hall,  distribution  system,  Incl.  10.- 


UNCLASSIFIED 

Jan,  29  Subway — New  York, 

N.  Y . Jan.  21 

Jan.  30  Ash  Handling  F)(|ulpment  — 


F^eb.  2  Refrigerating  Hlant — New  lli’  staiint’on  —  F:iection  soon  $90,000  3,  4,220  ft.  2  in.  galvanized  or  c.i.  plia- ; 

York,  N.  Y.  .............. .Ian.  28  bonds,  waterworks  Improvements,  incl.  sev-  Sect.  5,  8  or  10  In.  well,  approximately  20O 

Feb.  5  Subway — New  York,  N.  V..Jan.  7  ppaj  n,j  4  and  6  in.  c.i.  mains,  valves,  hy-  ft.  deep.  etc.  To  exceed  $15,000.  Henning- 

Feb.  9  Wharf  —  I.,ake  Charles,  drants,  etc.  $40.ooo  funds  now  available  son  FIng.  Co..  Natl.  RIdg.,  Omaha,  engrs. 

!.«  «  lo  7' 1;  ••••»• 'J. . .....Ian.  «1  same.  W.  A.  Fuller  Co.,  1917  Ry.  F)xch.  Mo..  Repiililir  —  FVb.  2,  by  City  Clerk, 

Feb.  10  Foundation — Indianaiiolis,  Bldg.,  St.  Louis,  Mo.,  engr.  improving  waterworks,  Incl.  tank  on  tower. 

L"A'". . ........Jan.  7  Kan..  Lenexa — Defeated  $42,000  bonds  pumping  eitulpment  and  several  miles 

Feb.  16  Circuit  Breakers  Auckland.  new  waterworks.  F).  A.  I^cgler,  mayor,  mains.  Dantt-Baker  Co.,  Inc.,  1116  West 

\to,  •>»  S*'"’ Noted  Jan.  7.  Main  St..  Oklahoma  City.  Okla.,  engrs. 

Mar.  23  Hanels,  Filters,  etc.  AAelllng-  Mandan- Burns  A  McDonnell  F)ng.  $65,000.  Noted  Nov.  12. 

ton,  N.  Z . Jan.  3l  ^  engrs.,  402  Interstate  Bldg..  Kansas  Mo.,  St.  I.oiils’  FVb.  4,  by  D.  J.  Dietz, 

City,  Mo.,  preparing  preliminary  plans  1  m.g.  supply  comr..  «'lty  Hall,  800  tons  36  In.. 

MATERIALS  concrete  reservoir,  and  2  or  3  m.g.  filter  1,260  tons  2o  in.,  440  tons  12  in.  and  165 

Ian  OriiHlied  qtnne _ Pennsvl-  plant,  also  extending  distribution  system,  tons  3-  to  8-ln.  c.i.  plfw. 

von?"  tennsM  $150.000-$200.000.  E.  R.  Oriffln.  city  eng.  Okla.,  Heaveiirr — City,  in  market  small 

Ian  99  gnnd  p'rlt  ‘  'r'tr*  ‘  Vnni-' . .  supervising  same.  Noted  Oct.  1.  350  g.p.m.  centrifugal  pump  against  a  300 

Island  Citv  N  Y Jan  28  Mo.,  Caasville— F:iertion  Apr.  6.  $25,000  ft.  head,  for  waterworks.  J.  H.  Brannon, 

FVb.  1  (Corrugated ’Metal  Hlpe  —'  bonds  water  distrlbutb.n  s.vstem,  deep  well  ‘'‘tY  "i/r  „  ic  k 

Pennsylvania  ..Jan  28  nnd  tank  on  tower.  Russell  A  Axon,  412  Calif..  Los  .Xngrles  —  Mar.  15,  by  Bd. 

Fob  1  Paving  Blocks  etc  -^Milwaukee  McDaniel  Bldg.,  Springfield,  engrs.  Sup«*rv8.  Ixis  Angeles  Co.  F'lood  Control 

Wis  ’  .  . Jan.’  28  Mo..  Charleston  —  V’oted  $46,000  bonds,  Dlst.,  165  ft.  concrete  dam  and  appurtenant 

F(b.  1  Pipe _ Mendenhali,'  Miss.. ..Jan.  28  waterworks  and  distribution  system,  also  structures,  tunnels,  spillways,  etc..  In  Saw- 

FVb  2  Bituminous  Material  _  $5,500  bonds,  automobile  fire  pump.  F.  L.  pit  Canyon,  2  ml.  north  of  Monrovia.  L. 

Pen^y"vanla  .  . . Jan.  28  Wilcox,  Chemical  Bldg..  St.  I^uls.  engr  E.  Uampton.  clk. ;  adv.  E.  N.-R.  Jan.  28. 


Mo.,  Cassvitle — F)lertion  Apr.  6.  $25,000  ft.  head,  for  waterworks.  J.  H.  Brannon, 
bonds  water  distribution  system,  (Jeep  well  city  mgr. 

and  tank  on  tower.  Russell  A  Axon,  412  Calif..  Los  .Xngrles  —  Mar.  15,  by  Bd. 
McDaniel  Bldg.,  Springfield,  engrs.  Sup«*rv8.  Ixis  Angeles  Co.  F'lood  Control 


F).  Ijampton.  clk. ;  adv.  F).  N.-R.  Jan.  28. 


H(h.  2  Road  Oil— White  Hall.  Ill.  .Jan.  28  Mo..  Deepwater — Making  plans  Improving  Noted  Dec.  3.  . 

Feb.  2  Cement  Oravel  and  Sand  —  waterworks,  etc.  $45,000.  Russell  &  Axon,  Calif.,  Mooal  Shasta  (mall  Weed) — Feb. 

New  London,  Wis . Jan.  28  412  McDaniels  Bldg.,  Kansas  City,  engrs.  12,  by  City  Trustees,  extending  waterworks. 


Mo.,  Deepwater — Making  plans  Improving  .Notea  Dec.  j. 
waterworks,  etc.  $45,000.  Russell  &  Axon,  Calif.,  Mooat  Shasta  (mall  Weed) — Feb. 


See  proposal  advertisements  on  page  100,  Advertising  Section. 
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Save  Time  and  Money  on  Your  Winter  Work 

Make  Strong  Concrete  in  3  Days  with  Universal  Cement 


On  some  of  your  construction  work  in  progress  during  these 
winter  months,  high  early  strength  concrete  is  particularly 
desirable  because: 

It  has  sufficient  strength  to  resist  damage  by  freez¬ 
ing  much  earlier  than  ordinary  concrete. 

It  requires  protection  from  freezing  for  a  shorter 
period  which  means  a  saving  of  expense. 

It  saves  time  where  rush  work  is  required. 

You  can',  with  Universal  cement,  obtain  quick-hardening, 
strong  concrete  in  j  days  by  using  simple,  inexpensive 
methods  that  thousands  of  laboratory  tests  and  actual  con¬ 
struction  experience  prove  will  give  you  these  desired  results. 


For  detailed  information  write  to 

Universal  Portland  Cement  Co. 


Chicago  Pittsburgh  Minneapolis  Duluth  Cleveland  New  York 
Concrete  for  Permanence 


jan';a>y  28.  1926 
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•\orks  (Continuc-d)  $2ft0,000.  (1.  Jrromo,  1331  Majt  stio  Mirh.,  <.ri(n<l  KuplilK  -Ki'b  IT,  liv  I>ir«<  ii-r 

'  a  ..T.  -iv  12  500  ft  10  in  pip-  Hldi;.,  l>.triilt,  cnKr.  l*ub.  S»  rv..  City  Hall.  . onsiru.  tini;  Silv.  r 

r.m-‘l00  000  Kal.  or  on.'  2<l0,O(i0  Takes  bids  als.ut  Auk.  1,  «'r.ek  Hraln.  Coiitr.  K-4  h'.  H  laH  k.-,  .  it  v 

ivilii  j.  ,  j,y  ,.n„r  sewers,  etc.,  in  various  stre.  ts.  tao.ooo  K.  inar  ;  adv  K.  N  ,H  Jan  2S 

pal  t.iiik,  etc.  M-  •  .  >  •  Haneoi'k.  2047  liRden  Ave.,  ChieuKO,  enKr.  WIs.,  Chilton— See  "Streets  and  Itoad-.  " 

BIDS  RECEIVKD  Not.-tf  Auk.  «  ,  .Mo..  Clayton  .Mar  1.  bv  .1  H.irii.iKe 

V  I  Vinriaiul  —  Bd.  Institutions  &  •  Hellew  immI— T.akes  bids  about  June  Northwest  .Maplewood  Sewer  I  >ist  . 

N.  _  ««  I  .  ...1 . .  1..,..  1  iti  various  stri>*>tM  10  fyitii  . a  i  .•  . > 


.  ';,,es  Trenton.  B.  H.  Uwis,  .-..nir.,  Jan.  *"  ' “''‘"“r.  '' 

i'*"  ili'o  Kal.  U.wer,  at  .New  Ham-.K-k,  2047  ORden  Ave.,  «  hieuKo.  eiiKr 


,100  Kal.  steel  tank  on  tower,  at  .New 
Home  for  Feeble  Minded,  here,  from 


500  fu..vd.  r.H-k  and  li:..'i00  eu  vd  .  arlti 
exeav..  1.700  eu  yd  ehannel  ehaOKe.  l  ot- 


HI..  Hensenvllle- -Takes  bl.ls  about  June  ft.  42  and  4S  in.  seKineiital  blis  k  and  L'4 


ii'iiii  from'  ClamorKan  Pip.*  &  ^'dry. 


St.  laiuis.  Mo.,  eiiKrs 


*'•  IS-in.  vltr.  .'lay  s.'Wer  in  lai  .VeiieK.i 


CONTRACTS  .AIVARIIKD 


WIs..  Milwaukee  —  Metropolitan  Sewer- 
aKe  Comn.,  508  Market  St.,  J.  H.  Fowles, 
K»*ey.,  makinK  plans  2  mi.  concrete  main 


RIDS  RECEIVED 
N.  Y..  St.  tieurKe — J.  I.yiuh.  pre: 


Jan  21.  Se.'tlon.  80,000  ft.  8-  to  18-in.  pilH>,  42.1*00  to  *>(*-111.  i-onerete  sewers  in  Woodland  .\\e 

\.  Y..  St.  CSeorKe — N.  J.  Hayes,  comr.  cu  .vd.  earth  and  3,000  cu.yd.  ris  k  exeav.,  from  F.  Hrei-o,  54  Fairmont  Ti'rraee  |:!s - 
Water  Supply,  tins  ti  Klectricity,  Munieiistl  10.000  cu.yd.  lire  clay,  108,200  lb.  c.l.,  etc.  070.  KnKrs.  est.  $45,ooo. 

HldK..  New  York  City,  mains  in  Beach,  $300,000.  A.  H.  Beard  KnR.  t'o..  Manehes-  !•«.,  I'hila. — liept.  Pub.  Wks ,  Bureau  of 


HldK..  New  York  City,  mains  in  Beach,  $300,000.  A.  H.  Beard  KnR.  t'o..  Manehes-  !•«.,  I'hila. — liept.  Pub.  Wks  Bureau  of 
Bryant,  Carlton,  Cromwell,  Fiedler.  Fre-  ter  Ave,  Maplewood,  enRrs.  Noted  Nov.  2fi.  KiiKineerinK.  Jan.  20,  main  sew^  r  in  How - 
rnont  Aves.,  etc.,  to  KniKht  HeMicco,  Mo..  Charleston  —  Voted  $30,000  Isinds,  land  Ave.  lietween  Tudor  and  BleiKh  Sis, 

448  East  Treniont  Ave.,  New  York  City,  complete  sanitary  seweraKe  system.  F.  I..  from  J.  lannbardi,  l.iiieolii  ItldK  .  $7,123; 

i2.'i,215.  Noted  Jan.  21.  Wilcox.  Chemical  ItldK..  Ist.  lamts,  cnRCs.  discharKc  piis-s  between  Southwest  I’iiiiip- 

Trnn..  Brownsville  —  City  will  iniiirove  Noted  Hei-.  24.  InK  Station  and  EaKle  Creek,  from  J  J 

waterwork.s,  im  l.  relayinK  and  exteiidiiiK  Mo.,  I'niverslly  (St.  Houis  P.  O.) — City  McHiiKh.  1«17  Itace  St  .  $7.07o  ;  and  under 

mains,  etc.,  in  various  streets,  by  day  labor.  (.Icrk  takes  bids  about  Feb.  1,  aiuiroxi-  structure  in  Wheatsheaf  l.,ane  lietweeii 


$4,5,000.  Noted  July  Hi 


inately  <*,0*10  ft.  33  and  3fi  in.  sanitary  Delaware  Ave.  and  Ihdaware  Hiver,  alsi 


Tenn.,  Nnshvllle — Auxiliary  reservoir  at  sewers  in  Se»t.  B,  River  Des  Peres.  IhibBc  sewers  and  pumpinK  station  In  I'oniiectlon 
)ves  Circle,  to  Foster  &  Creighton  Co.,  4tli  Sanitar.v  Sewer  Dlst.  $75,000.  W.  A.  with  South  Phila.  Impvt.  south  of  Packer 


.ind  1st  Natl.  Bank  Bldg.  Engrs.  est.  Heimbeiicher,  City  Hall,  engr 


$100,000.  Noted  Dec.  17. 


St.  west  of  Broad  St.,  from  45.  F.  Dobbin, 


Ark.,  Hot  Springs — Takes  bids  probably  1020  South  7th  St.,  $30,804  and  $30,828  r> 


Mirh.,  Detroit — Dept.  Water  Supply,  five  April  or  May  sewers  in  Daklawn  i)ist.  s|>ectlvely.  Noted  Jan.  14 
hundred  8  in.  and  five  hundred  0  in  lletroit  iSarland  I'o.  Sewer  Dist.  1,  $50,000;  in  M'Is.,  Milwaukee^  ('entri 


hundred  8  in.  ana  tive  nunarea  b  in  iietroir  iSarland  I'o.  Sewer  Dist.  1,  $50,000;  in  M'Is.,  Milwaukee^  ('entral  Bd.  Purcha.ses 

Water  Supply  8*1®  •  e*'‘'n*8**  Crescent  Ave.  and  vicinity.  Sewer  Impvt.  ,1.  W.  Nicholson,  ch.  buyer,  Jan.  22.  froni 

Valve  &  ^dry.  Co.,  3b31  Parkinson  St.,  Dist.  86,  $10,000;  and  in  Park.  Magnolia,  Milwaukee  iSrey  Iron  Fdry.  Co.,  3!*th  Ave. 


$28.20  and  $20.95  each,  respectively 


Amber,  Mt.  Ida.  Asplan,  (Bade  Polar,  and  Mitchell  St.,  three  hundred  4  tIanKe 


III.,  I.eban^— -City  I*’*"  J!*!-  Russell  and  Florence  Sts.,  Sewer  Impvt.  frames  and  grates  at  $0.0275  |«'r  Ih..  four 


Tex.,  San  Saba — Plans  election  $60,000 
1  ente  bonds,  sewers  in  vaeious  streets,  and  prob- 

hydrants,  one  8  in.  and  seven  b  in.  gate  disoosnl  ninnt  D  Chadwick  citv 

valves,  to  DarlinK  Valve  &  Mfg.  Co..  Wil-  aisposal  plant.  D.  ChaawnK,  city 


liamsport.  Pa.  Engra.  est.  to  exceed  $15,- 
OOO.  Noted  Dec.  31. 


c-iiV  ni..»  Cmwiwnn  Council  ments,  mains,  probably  disposal  plait,  etc. 

ater  ilysteT^^ln  AUa  Vista  Ho.nedale  Sts.’,  t? 


water  system  In  Alta  Vista.  Honiedale  Sts., 
etc.,  to  B.  Noble,  Spreckels  Bldg.,  $33,783. 
Noted  Jan.  21. 


Tex.,  San  Saba — Plans  election  $60,000  Dec.  10. 

bonds,  sewers  In  vaeious  streets,  and  prob-  CONTRACTS  AWARDED 

ably  disposal  plant.  D.  Chadwick,  city  ^  ,  Wealwo.Hl  —  Mayor  and  Boro 

"^Tex..  Welllngton-Plans  sewer  improve-  KuX'r  Bros'^Xint ‘raH Noted^^^^^^^^ 
ments,  mains,  probably  disposal  plait,  etc.  J 

Xlin  non  IW.vlin  l*'nir  Co  Amarillo  I'Ogrs  Aid,,  Baltimore-  ltd.  Awards,  storm  and 

$11II.0(MI.  iHMin  i>ng.  4.O.,  Amarillo,  « ngrs.  ^nj^gry  sewers  in  Sewer  Dist.  .1-4.  ns 

.NiUeO  jan.  I.  ‘.itoQ  hlHa  B"f®d  In  Storm  Water  ('oiitr.  90,  to  w’.  H. 

Tex..  "  Thompson  ('onstr.  Co.,  Relay,  $90,084. 

sewerage  disposal  plant,  inch  3  story  xoted  Jan.  7.  j,  w  , 


settling  tanks.  trickling  Alters  and 


s^condTary  settling  tanks.  -$300,000.  Mont-  «anUaiy  tewe"  an"7lVp,.sal’^S 
gomery  &  Ward.  545  Harvey-Snider  Bldg  ,  J,  dlsiv.s^  (  ._K. 

engrs/  '^reRory  John*  ^  ollO  ?jo?ed^"^3H*  ’  ” 


Sewers 


PROPOSED  WORK 
N.  C.,  Cary — See  “Waterworks.” 

Pla..  Miami — Making  plans  22,950  ft.  10 


versity,  Baltimore,  Md.,  associated  engr.  -v.. 

vr,.v-  X  Ala.,  Selma  —  Sanitary  sewerage  system, 

n.,  1in.>lnoe^r  Roberts  &  Co..  Tuft  Bldg.,  Atlanta,  (la., 
Okla.,  "  $250,000.  Noted  July  16. 

Ae  v^n  «•.  rievelan.l-Cuyahoga  Co..  3,500  ft.  8 


nalt  paving  Dist.  186,  $125,000;  800  ft.  15  concrete  pump  pit.  pumps,  etc.,  to 

Vltr  sewers.  800  ft.  curbing,  guttering,  s  ^»tc  (''^  Tl  Baker.  1631  Elmhurst  Ave.,  $8.5.000. 

dewalk,  etc.,  Dist.  187,  and  400  ft.  p  in.  Vl\u  a  M  is..  Beaver  Dam— W  A.  (Sergei 


sidewalk,  etc.,  Dist.  187,  and  400  ft.  18  In.  involves  7.500  ft.  8  In.,  etc. 
vitr  sewer  Dist.  188,  $10,600.  C.  S.  Jack,  443  Sammon  Ave.,  Toron 

Nichols,  Miami,  engr.  Ont.,  Tomato  —  East  York 

Ala.,  Northport  —  Voted  $40,000  bonds.  4,245  lln.ft.  33  and  36  In.  con 
wwers  and  water  mains  in  various  streets.  l..unisden,  Coxwell  and  Moi 
Noted  Dec.  17.  $168,830.  G.  R.  Jack,  443  Si 

Tean.,  Snuth  Pittsburg — See  "Streets  and  engr. 

Roads."  Oat.,  Toronto — York  Twp. 

<>..  Portage  —  Soon  takes  bids  sanitary  vitr.  tile  sewers  in  Donald 
sewers  in  Longmore  allotment.  $35,000.  Dsslngton  Ave.  $5,700,  Snider 


.ads""-  ""  «tree,8ana  Toront.^York  Twp.  plans  8  In.  «^'f.»>\^;;„rXve‘TrSzuM 

(>..  Portage  —  Soon  takes  bids  sanitary  vitr.  tile  sewers  in  Donald  Ave.  J^.J***.  Am^ricaV  Ave  Milwaukee  $22  163  ’ 

srers  in  Longmore  allotment.  $35,000.  Osslngton  Ave.  $5,700.  Snider  Ave.  ’ "I* In  1 4th  and ’ 

Mirh.,  Melvladale  (Dearborn  P.  O.,  R.  F.  St.  Clair  Ave.  $8,090,  Allenvale  Ave  $460.  anjd  vitr^  sanitary  sewers  In  ^  ana  iMn 
’Mobi„».  r..-ollrr.lnorv  nlon.  Pnimer  Almeda  Ave  14.895.  Kersdale  Ave.  15.150.  Aves.,  to  Blunt  Bros.  waieruKi,  la.,  ana 


•ircuUr  pipe  Sect  2.  4,227  ft.  33  In.  and  36  electric  ejector  "lanon.  etc.  j.  m.  Braiy,  apyroxiomie,, 

in.  pipe  and  Sect.  3,  3,125  ft.  27-  to  33-ln.  boro  engr.;  adv.  E.  N.-R.  Jan.  28.  clay  and  42-  to  60-In.  segmental  him  k 

See  proposal  advertisements  on  page  100,  Advertising  Section. 
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The  ECONOMY  of  Concrete  Pipe 


INDEPENDI^NT  Reinforced  Concrete  Pipe,  because  of 
their  adaptability,  low  installation  cost,  small  maintenance 
cost  and  great  durability,  make  a  remarkably  economical,  as 
well  as  the  most  efficient  sewer  material. 

Past  years  have  demonstrated  beyond  question  that  sewers  can 
be  built  better  and  at  lower  cost  with  Independent  Reinforced 
Concrete  Pipe.  Once  properly  installed  an  “Independent” 
sewer  is  good  for  generations  of  continuous  service. 

Independent  Pipe  are  made  in  sizes  ranging  from  24  to  108  in. 
in  diameter.  The  pipe  are  manufactured  in  the  locality  where 
they  are  to  be  installed.  Local  labor  and  local  materials  are 
used  to  the  greatest  possible  extent. 

Contractors  are  invited  to  phone,  wire  or  write  for  estimates  and  complete  data 
on  any  concrete  pipe  work.  Municipal  officials  interested  in  low  first  costs, 
low  maintenance  and  lon^  service  for  their  sewers  are  urged  to  send  for  «>ur 
special  booklet. 

Independent  Reinforced  Concrete  Pipe  tend  to  make  permanence  and  economy 
synonymous. 


Sale*  Agencies 

BE1.0IT.  Wise 
UIk  Wiw.  (’i)norolp  Oiito 
and  Tile  C«. 

t  E  RICMARDSON  Mirr. 

CHICAGO.  ILI.8. 
IlliiioiH  Conprotp  Sal<’»  Co. 
*>(Kt-4  City  Hall  Sqll.iri-  BIiIk, 
FRANK  NOVONTY,  -Mgr. 

con  M  BUS,  OHIO 
Ohio  SalpH  .\ppn<’jr 
South  High  St. 

E  W.  HAWKE.  Mgr. 

OKLAHOMA  CITY 
C«iii(TPtp  I’iiM'  Co.  of  Okla. 
Orain  Kxi-hangp  Bldg. 
B.  A.  BAKMES.  Mgr. 


INDEPENDENT  CONCRETE  PIPE  CO.,  202  N.  West  St.,  Indianapolu,  Ind 


Reinforced  Concrete  Pipe 


linuary  28,  1926 
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St\v,Ts  (Continued) 


X.  Y.,  New  York — Feb.  4,  by  I’ark  Hd..  2oS  ;  east  viaduct  approach  of  above  lirid):<'. 


li. .uiiias  ■oo  ''  V  irenernl  Jefferson  City,  one  40  ft.  rein.-,-on.  deck 

t  2**wwaire  disoosal  nlant^’tifw  K  Kirder  span,  etc.,  over  Mains  Creek.  An 

iDtitract  2  sewaife  dl.p  okl-ihom-i  Citv  drain  Co.;  three  20  ft.  rein. -con.  siab  spans 

'■  etc.,  over  castor  Itiver  ttverllow.  and  three 

i  .  ,  000.  Noted  Jan.  steel  tru.ss  spans,  etc.,  ovi-r  Castot 


Waste  Disposal 


Kiver,  all  in  ItolliiiKer  ('o.  ;  one  SO  ft.  steel 


Co..  le.  &  J,  Itank  uidu  .  Waterloo.  I.,,. 
J40,S.'.fi.  Knurs,  est  $42.ooo  Noted  1  >ee  lo 
Kun..  lloHiird  See  •Stri'ets  and  Itoads." 
Kan.,  W  ellliiKton  .Sumner  Co,  liridces 
on  Federal  .Viil  I’roj.et  .'.2;l-.\  and  I!,  to 


truss  span,  etc.,  over  t'ontrary  Creek.  Wilson  t'onstr  Co..  Warreiislmru,  Mo  , 
Huchanan  t'o.  ;  one  20  ft.  rein.-i-on.  slab  $Io2,;i;t4;  culverts  on  ri«ad  road,  to  Sehultr. 
span,  etc.,  over  West  I4ok  Creek,  Daviess  Constr.  Co..  Carsons.  $2o,t;<;2 


rKOCOSKI)  WOKK 
W  alkervllle  -  -  See  "Streets  and 

rOXTR.ACTS  .\W.\KIIKI> 


Co.;  one  30  ft.  I-beam  and  four  1*1  ft.  tim¬ 
ber  spans,  etc.,  »>ver  railroad  tracks,  DeKalb 
Co.  ;  three  100  ft.  rein. -con.  arch  spans,  etc., 
over  Sac  Kiver,  (Ireeiie  Co,  ;  on*'  30  ft. 


Tex..  Oranse  —  ttraiik**  Co.  2,717  ft 
creosoted  |>ili‘  tr<stle  bridk*'.  1  <  ft  roa«i- 
way.  acro.ss  Did  Kiver  Cove,  on  Or.ini;*- 
I’ort  Arthur  lIlKhway.  Stat*-  Aiil  l‘r.ii*.t 


rein. -con.  Kirder  span,  etc.,  over  l’ii>*-s  11*14,  to  A.  C.  McFarlane.  Dram;*',  $l:i.:ll". 


\\ .  Va.,  Fairmaiil  —  City  ltd.  Dirs.,  in-  Creek,  and  three  4,a  ft.  r*'in.-con.  d*'ck  Kir-  Noted  Jan.  21 


,  int'rator  plant,  to  Cniversal  Dt'Structor  der  spans,  etc.,  over  Sulphur  Cre<  k,  llow- 
*■..,  Fulton  HldK-.  I’ittshurKh.  I’a.,  $27,r>00.  ard  Co.  ;  two  10  ft.  rein. -con.  slab  spans,  etc.. 


Bridges 


I’KOI'OSKD  WORK 


der  spans,  et*'.,  over  Sulphur  Cre<  k,  How-  California —  St.ate  Hy.  D*>pt  .  Sa*  ram*'nti>. 
ard  Co.  ;  two  10  ft.  rein. -con.  slab  spans,  etc..  0.7  mi.  timber  trestle  a<  r*,s.s  Itit  I.aK***>n. 
over  stream,  threi*  20  ft.  r*'in.-»-on.  slab  KradinK  and  surfacinK,  •'tc.,  o  7  mi.  r*>ail  b*-- 
spans,  etc.,  over  Hickory  Creek,  three  2o  tween  jioint  J  mi.  west  and  p*>int  J  mi 


ft.  rein. -con.  slab  s|ians,  etc.,  over  Turkey  *'ast  Mis  l,aK'H»n.  Humboldt  Co.,  to  Merct  r- 
Creek,  four  20  ft.  rein. -con.  slab  spans.  Frast-r  <7o..  Kur«‘k.a.  $140.2.'il  KtiKrs  est 

etc.,  over  Turkey  Creek  Overflow.  *ine  40  $  Hi;*. <130.  Noted  l>*'c.  31. 

ft.  rein. -con.  deck  Kirder  span,  etc.,  ov*'r  _ _ 


ItlKMle  islan*! — Mt.  Hois-  HridK*-  *’omn..  IJttle  Turkey  Creek,  thre*'  3o  ft  rt'in.-c*>n 
.Slate  House,  I'rovidence,  plans  concrete  deck  Kirder  spans,  etc.,  over  ItiK  l'ars*>ns 
all*!  steel  toll  bridRe  conne<'linK  I’ortsmouth  Creek,  fifteen  20  ft.  r«'ln.-<'on.  slab  siians. 
and  Itristol.  D.  O.  CarKcll,  21  State  House,  etc.,  over  HiR  Carsons  Overflow,  three  3" 
l'rovid»'nce,  eriRr.  ft.  rein. -con.  deck  Kirder  st>ans,  <‘tc..  over 


Dams 


'r<)vidence,  eriRr.  ft.  rein. -con. '  deck  Kirder  st>ans,  <‘tc..  over  rR«H*OSF,I>  WtlRK 

N.  V..  New  York  —  Dei)t.  Plants  &  Little  Carsons  ('reek,  one  8«  ft.  ste*  l  truss  !>«.,  iinven  —  See  ••\Vaferw..rks 

irui'tures.  Municipal  HUIk..  rejei'ted  bids  and  eiRht  20  ft.  I-beam  s|>ans,  »'tc.,  over  umh-r  Kids  Desintl." 

).-c.  28,  reconstructinK  HiKit  HridKe  over  Muddy  Creek  Overflow,  twenty-two  2o  ft  Texas — «’ity  of  Coriius  Chri.sti.  Nil 


l).-c.  28,  reconstructinK  HiKit  HridKe  over  Muddy  Creek  Overflow,  twenty-two  2o  ft 
Harlem  Kiver,  between  Manhattan  and  I-beam  siians,  and  one  80  ft.  steel  trusi 


llriinx  Boros.  Noted  Jan.  7.  span,  etc.,  over  laocust  Creek  Overflow,  oiu 

N.  J.,  Franklin  —  Boro  (''ouncil  pLans  80  ft.  steel  truss,  and  four  20  ft.  r*'in.-con.  ((le*irKe  West)  maklnK  surv<'ys  71,3*10  ft. 

ridKe  across  railroad  tracks  on  Franklin-  slab  spans,  etc.,  over  laa'ust  ('r*'ek.  all  fore-  concrete  <lam  across  Nueces  Kiv*'r  lo'or 

.'iirth  Church  iid.  $138.5‘.t0.  Susa*'X  Co.  KoinR  in  Linn  Co.;  three  20  ft.  retn.-<‘on  Sandia,  imiaiundinK  suffici*>nl  wat*r  f*ir 

nd  3  railroad  c<imi)anies  a|>propriate  slab  spans,  etc.,  over  McDouKal  Itram  h.  140,000  IrriKate*!  acr<'s  in  ab*>v*'  c*iuuti*  s 

uvard  cost.  KnKln<‘er  not  select*'*!.  Newton  Co.  ;  two  30  ft.  and  one  4o  ft.  rein.-  for  irriKntion  and  <lomestic  i>urjtos*'S,  anil 


I-beam  siians,  and  one  80  ft.  steel  truss  c,,.  (('orpus  Christi).  Jim  Wi-ils  Co  i.Mic*  ! 
span,  etc.,  over  I.,ocust  Creek  Overtlow.  one  San  Catricio  <'o.  (Sinton)  an«l  Live  Dak  Co! 


bridKe  across  railroad  tracks  «in  Franklin-  slab  spans,  etc.,  over  laa'ust  ('r*'ek.  all  fore- 
\orth  Church  iid.  $138.5!t0.  Sussix  Co.  KoinR  in  Linn  Co.;  three  20  ft  retn.-<'on 


t.ovard  cost.  KnKln<'er  not  select*'*!. 

Iii*l.,  .Xnderson — Madis*in  C*>.  ])lans  a)> 


*'on.  d*'ck  Kirder  spans,  etc.,  *iv*'r  I’anthi-r  supiilyinK  city  of  (''orpus  Christ!  willi’loo,. 


proximately  4  span  soo  ft.  l)ri<lK*'.  near  ('reek.  St.  Clair  C*i.  ;  *ine  12  ft.,  tw*i  14  ft.  000  *'u.ft.  iH'r  s*'con*i.  $3. 300,000  .\*l*iress 

Moss  Lsland.  $70.000.  and  two  24  ft.  reln.-c*>n.  slab  spans,  et*'..  h  la'Vinson.  C*>rpus  ('hristl,  *ltv  eoKr 

Tex.,  Abilene — St  e  "Streets  and  Roads.”  *>ver  drainoRe  ditch.  St*>ddar*l  (^o.  ;  thr*'*'  lo  Ontario — See  "HuildinKS — Industrial" 


Tex.,  .Vnderson  -See  "Stn  i  ts  and  itoads.”  ft.  and  two  12  ft.  rt'in.-*  *)n.  slab  spans,  et*' , 
Tex.,  .\iistin — S*'e  ‘'Streets  and  Koa*is.”  over  stream.  *>ne  fio  ft.  steel  truss  sban. 
Tex.,  Burstow  —  See  "Streets  and  «'tc.,  *iver  R*>bins*>n  ('r*'ek.  and  tw.i  80  ft 
Itoads.”  steel  truss  spans,  etc.,  *>ver  ('lear  ('r*'ek,  all 

Tex..  Bay  City — See  "Streets  and  Koads."  HireRoinK  in  Vern*>n  Co.  ;  two  S  ft.  and  *in*' 
Tex.,  Floy*la*ia — See  "Streets  and  Roads.”  20  ft.  rein.-c*>n.  slab  spans.  *'t*'..  ovi-r 
Tex.,  (irovefon — See  "Stri'ets  ami  K*>a*ls."  stream,  one  20  ft.  rein. -con.  slab  span,  et*'.. 
Tex.,  .Madison ville  —  St'e  "Stri'ets  am!  *iver  branch  Turki'y  I'rei'k.  two  23  ft.  de*'k 
lad.s.”  Kirder  spans,  etc.,  over  Frazier  ('r*'ek.  on*' 


Railways 


itoad.s.”  Kirder  spans,  etc.,  over  Frazier  ('r*'ek.  on*' 

Tex.,  San  Antonio  —  City.  J.  W.  Tobin.  30  ft.  r*'in.-*'on.  <l*'*'k  Ririb-r  span.  et*'..  over 
mayor.  City  Hall,  s**on  takes  bids  ;»**  ft.  Wards  Creek,  one  43  ft.  r*'in.-*'*>n.  deck  K'r- 
ri'in.-con.  and  steel  bridKe,  3o  ft.  ai-ross  d*'r  span,  etc.,  over  Turkey  Cre*'k,  *ine  43  ft 
San  Ant*>nio  Kiver,  at  Market  St.  8IO.OOO.  and  two  30  ft.  rein.-*'*>n.  deck  Kir*l*'r  spans. 
1.  Kwig.  city  enRr.  Note*!  .Sept.  1  I.  etc.,  over  B«'ar  ('reek,  and  *>ne  4o  ft.  rein  - 

Tex.,  Waxahaehio  —  See  "Strei'ts  an*!  *'*>n.  deck  Kirder  spans,  etc..  *)Ver  Bounds 
Koads.”  ('reek,  all  foreRoinK  in  Wayne  ('*1.  B.  H. 


:o  ft.  rein.-c*>n.  slab  spans.  *'t*'..  ovit  I*K(>I*(»SF.B  WORK 

dream,  one  20  ft.  rein.-.  *>n.  slab  span,  et*-  IVnn.ylvanla— Cennsvlvania  K  K  Co  .  A. 
.y«'r  branch  Turk*'y  «  r.'.-k,  tw*>  2..  ft  de*  k  c  Shand,  «  h.  euKr..  Broad  St.  Sta  .  Chila  , 
rir*ler  spans,  etc  *;.ver  hrazier  (  r.'ek,  *in*'  iiaitimore  (ft  Dhio  K  K.  ('.1..  K  A  Lan.' 

Ill  ft  r*'in.-*'on.  <l*'*'k  Kir*l.'r  span,  et*'  oyer  ,.h.  .-nKr.,  Baltinmre  and  I'harles  Sts.,  Bal- 
tirds  (  reek,  one  ft.  rein.-con.  deck  >;***•  tinu»re,  Md.,  plan  «‘levatlnn  railroad  2r»th 

li'r  span,  etc.,  ov*'r  Turkey  (  re*'k,  *ine  4.*  ft  .,n<!  WashinKt*>n  Sts.  t*>  I’assvunk  Av*'  an*l 
find  two  30  ft.  r*Mn.-e*>n.  d*'ck  Kirth  r  spans.  p^rry  ltd.  iM  tw.'en  St  huyikill  ami 


etc.,  o''rr  Uyor  (  ri'ek,  and  *>ne  4o  ft.  reiii. -  Delawar*'  Rivers;  also  relocatiiiK  ami  «'i>i 


■State  Hy.  I>ept.,  Dklahoma  I’iepim'ier,  <'h.  eiiRr.  Noted  Jan  21. 


I'ity,  inakinK  preliminary  jilans  1  span  llii 


Tex.,  Falfurrias  —  Se* 


ft.,  steel  truss  bridK*-  on  *'*in*'rete  pi«'rs  K*>ads.”  ,.rj, 

over  I’oteau  River,  HiKhway  23.  north  *>f  WnshltiKton  —  Feb.  16,  by  State  Hy.  Me*'. 
Howe  on  $40,000  and  1  sjian  Oli  ft.  steel  Dept.,  Olympia,  one  126  ft.  stet'l  throUKh.  ‘ 
truss  bridK*'  on  <'*)n*'rete  piers  *iver  l’*iteau  tw*>  82  ft.  and  one  53  ft.  con*'r*-t*'  T-b*'am  i,,m| 
Kiver  *)n  HiKhway  23,  at  Heavener,  133, ooo,  spans,  etc.,  on  State  Kd.  1,  between  I’hehalis  ‘ 
both  Le  Flore  Co.  J.  M.  FaRe,  hiKhway  and  C*>wlltz,  ('hehalis  &  *'as*'ade  K.K.  (niai 
iiiKr.  trai'ks,  I.a'Wis  Co.  J.  W.  H*i*>ver.  hiKhway 


pletiiiK  viaduct.  $3,000,000. 

MIhhIsnIpiiI — Illinois  Central  K  K.  ('*>.,  133 
Hast  llth  I'l.,  ('hi*'aK*>.  III..  A.  F  Blai-ss. 
ch.  enKr.,  plans  ad*liti*iniil  track  in  norlh- 
•  rn  |*art  of  Jacks*in,  Miss.  T.  J,  (JuiKl'  .v. 
M*'<'*»mb  ('ity.  div.  suiit. 

Missouri — S*'*'  "Walerw*)rks”  under  St. 


Texas — See  "I’nclassifit'*!”  undi'r  ('ollailo 
(mail  laiho). 

BIBS  DKSIRFII 

Illinois — Se*'  "BuildinKs — Industrial"  un- 
*ler  Kank.'ik*'*'. 


Okla..  Rufaula — State  Hy.  Dejit.,  Dkla-  enRr. 


homa  City,  made  surveys  4  span  880  ft. 


Wash.,  Wenatchee  —  Feb.  3,  by  (Nimrs. 


truss  bridKe  *)n  concrete  piers  *)V*'r  S*>uth  ('helan  Co.,  *>ne  15  ft.,  tw*>  37i  ft  tw*>  45 


I'anadian  River,  McIntosh  ('*>.,  n«'ar  here. 
$175,000.  J.  M.  I'aRe,  hiKhway  enRr. 

Wash.,  IliHiiilam  —  City  and  State  Hy. 
Hept.,  Oiym|)ia,  plans  1,700  ft.  bridK*'.  incl. 


ft.  and  *>ne  52i  ft.  rein.-c*jn.  T-beam  spans, 
etc.  over  Dry  Gulch,  near  here  T*>  *'X*'eed 
$25,000.  J.  Duff,  Wenatch«‘e,  co.  enKr 
4»nt..  I,on*lon  —  Feb.  15,  by  C.  Talbot. 


3  or  4  fixed  steel  and  *>ne  I'.to  ft.  movable  enRr..  County  RldR.,  4  steel  bridRes  in 
s|)ans  and  1,100  ft.  treated  timlv-r  trestle  Middlesex  Co.  $90,000.  Noted  IVe.  17. 


appmach,  24  ft.  roadway,  etc.,  *)ver 
Htsluiam  River.  J.  W.  Ho*>ver.  Dl.vmpia, 
*  h.  enKr. 

Wash.,  Newport  —  State  Hy.  Depts., 
Olympia,  Wash.,  and  Ibiise,  Idaho,  plan  ap¬ 
proximately  1,240  ft.  bridKe,  Ini'l.  pr*>bably 


BIDS  RRCRIVED 

South  Carolina — See  "Streets  an*l  Ri>a*I.s.” 
III.,  Rockford — See  "C*jntracts  Awardetl.” 

CONTR.ACTS  AWARDF.D 
North  Carolina  —  State  Hy.  Dept., 


Excavation,  Drainage, 
Irrigation,  Levees 
River  and  Harbor 

PROPOSED  WORK 

ln<l..  New  Ca<itle--Menry  ('*>.  plans  *Iraiii- 
inK  50  mi.  Blue  River.  extemlinK  throuKh 
10  t*>wnships.  etc.  $loo,tioo.  W.  S.  Fr*'el, 


Ont..  Toronto 


S*'arb*>r*>  Twp.  plans 


BridKe.  $3,500  ;  20  ft.  span  bridKe  on  Road 
18,  $2,500;  14  ft.  span  on  R*>ad  9,  $1,000; 
and  10  ft.  span  on  Road  7.  $2,000.  C.  K. 
Fraser,  1361  KlnRston  Rd..  'T'oront*>,  enRr. 

BIDS  DESIRED 

Conn.,  Briderport — J.  A.  McElroy,  city 


$241,222.  Noted  Get.  8. 


Mich.,  Wyandotte — ('ity,  25  ft.  rein. -con,  land**,  enRrs. 


cu.yd.  fill.  Bish*>p  Kiir.  Co..  Box  477,  Or- 


bridKe,  40  ft.,  *)ver  Kcorse  Creek,  at  Km- 


Fla..  Sarasota — K.  J.  Bacon,  mayor,  tak- 


m*>ns  Blvd..  to  A.  Phelps  &  Sons,  Ann  Ar-  inK  bids  appr*>xlmately  1.800,000  cu.yd 


BIDS  DESIRED  bor.  about  $25,000.  N*>ted  Dec.  24.  dredRinR.  etc.,  in  Sara.s*»ta  Harbor.  J.  M 

Cona.,  BridKcport — J.  A.  McElroy,  city  III.,  Rockford— Bd.  lKx;al  Impvts..  J.  H.  Braxton,  Harb*ir  enKr. ;  adv.  E.  N.-U. 
eiiRr.,  (7ity  Hall.  takinR  bids  f*iundations  Hallstrom,  pres.,  west  approach  and  river  Jan.  28. 

probably  steel  and  concrete  swinRlnR  draw  span  of  6  span  1.446  ft.  rein. -con.  bridK*'  Fla.,  St.  AuKuntIne — Feb.  18.  by  City  Bd. 
span  bridRe,  Stratford  Ave.,  for  ('ity.  $800,-  across  Riick  River,  to  Standish  EnR.  Co..  Trustees.  reclamatl*>n  marsh  *>r  submerRed 
000.  Noted  Dec.  17.  400  North  MichiRan  Blvd..  ChicaKo.  $195.-  lands,  etc,  J.  E.  CraiR.  427  KinR  St.. 

See  proposal  advertisements  on  page  100,  Advertising  Section. 
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Marlet—E  NGINEERING  NEWS-RECOR  D— Place 


Why  industrial  Spells  Economy 


Eli  ERE  are  two  traits  built  into  Industrial 
crawling  tractor  cranes,  shovels  and  drag¬ 
lines,  that  result  in  economy.  Both  of  these 
qualities  are  known  the  world  over.  They  are  De- 
pendability  and  Durability. 

You  can  depend  on  an  Industrial  being  right  on 
the  job  w  henever  you  need  it.  And  it  stays  right  on 
the  job  for  so  long  a  time  that  it  proves  a  true  econ¬ 
omy.  The  first  cost  of  an  Industrial  is  surprisingly 
low — the  final  cost,  the  lowest. 

The  reason  for  the  nation-wide  popularity  of 
Industrial  craw  ling  tractors  is  the  fact  that  they  are 
the  finest  machines  money  can  buy  and  they  give 
greater  service  value  per  dollar  than  any  other  type. 

For  the  U'kole  story,  write  for  Book  \2Q-.f 


BAY  CITY -MICHIGAN 


INDUSTRIAL  WORKS 


January  28,  1926 


ENGINEERING  NEWS-RECORD 


1  x<avation.  Drainage,  Irrigation,  Levees,  Tenn.,  South  Pittsburg— Kleetion  Feb.  1!>,  III.,  .Morton  (<ru\r — Takes  bids*  about  May 
IMver  and  Harbor  (Cont.)  $70,000  bonds,  paving  and  sewers  In  1,  grading,  curbing  and  coin  rete  paving 

Heksonville,  consult,  engr.;  adv.  K.  N.-R.  various  streets.  ^  vari.ous  streets  $loo..M.O  R  Hancock, 

J.'IIKSIII  ,  ^  Akron  —  Sunimit  Co.  takes  bids  In  204  7  Ogden  Ave.,  Chicago,  etigr 


HI.,  .Morton  t«ro\r— Takes  bids  about  May 


■^  Kon  Garden  City— Jan.  30,  by  Finney  sprin^g  macadamizing  4  mi.  Massillon  Rd. 
ro  Water  Users  Assn.,  C.  A.  Danner,  pres.,  «outh  of  here,  «  ft  $l  fi0,000. 

mi  irrigation  canals,  3oo,o(io  cu.yd  .  «>.,  C  anton— Rd.  t  ontrol  soon  takes  bids 
tin  000.  B.  L.  Allen.  Garden  City.  In>proying_  Hartung,  FI.  N.  K.,  froju  Cherry 


evav.  $40,i»00.  B.  L.  Allen,  Garden  City, 
'"la.,  Oskaloosa  —  Feb.  10.  by  Auditor 


u.,  .laron  —  oummii  CO.  laaes  mas  m  ;o4 1  i.»gnen  .We.,  t  nicago.  «  ngr 
spring  macadamizing  4  mi.  Massillon  Rd.  III..  Peoria— Feoria  Co  plans  «  in  grav.  l- 
south  of  here,  IS  ft.  $100,000.  Ing  35  mi.  various  roads.  12  ft.  $5o,ooo 

«)..  Canton — Bd.  Control  soon  takes  bids  W.  K.  Knierv,  Court  House  engr 
Improving  Hartung  FI.  N.  K.,  froju  Cherry  III.,  Staunton-  t'ity  and  s'tat.'  Dept  Fub 
Ave.  X.  K.  to  Spring  Ave.  X.  E.  $30,000.  Wks.  &  Buildings.  Springfield,  lake  bids 
W.  E.  Sarver,  City  Hall.  engr.  about  .\pr.  13.  grading,  curliing  and  eon- 


V  haska  Co.  cutting  new  7  nil.  channel  for  Lisbon— Columbiana  C*).  soon  takes  crete  paving  8,200  ft.  .Main  St.  (State  High- 

in  oh  Skunk  River  in  D.  D.  6,  Sect.  1.  159.-  bids  improving  1.2a  ml.  Fine  Lake  Rd.  from  way  4).  30  ft.  W.  A.  Fuller  Co..  1917  Kv 
cu  vd  excav ,  and  Sect.  2.  190,708  cu.  Lake  to  Cox  Highway.  16  ft.  $40.-  Exch.  Bldg.,  St.  U-uis,  Mo.,  engrs.  Xoted 

,  .V  Voted  Jan.  8.  1925.  L.  A.  Kirk,_  Lisbon,  engr.  _  _  Get.  1. 


v,V  Voted  Jan.  8  1925.  ^  fvirK,  ^.isDon,  engr.  CHt.  1. 

■  i'allf.  Grass  Valley — Feb.  5,  by  Directors  Marlon- — Marion  Co.  takes  bids  in  Mis..  Merrill — H.  R.  Alien,  city  elk.,  plans 

Nevada  Irrigation  Dist..  improving  6,050  spring  improving  Mt.  t  ernon  Rd.  3  ml.  east  vlbrollthic  com  rete  paving  Parkway 
^  Sect  1  Bowman  Lake  Mt.  Rd.,  5,900  cu.  $a0,000;  and  rebuilding  3  mi.  between  3rd  and  Merrill  Sts..  Merrill  St 

Id  exc&v ,  6.400  sq.yd.  surfacing,  timber  Smeltzer  Pike,  16  ft.,  $42,500.  between  Parkway  and  Prospect  St..  Isl  St 

bridge  and  7  culverts,  etc.  F.  H.  Tibbetts,  »•.  Ravenna— Portage  Co.  takes  bids  in  between  Center  and  Mill  Sts..  Mill  St  be- 
vVaska  Commercial  Bldg.,  San  Francisco,  spring  improving  1  mi.  New  Milford  Rd.,  16  tween  1st  and  3rd  Sts.,  Scott  St.  between  1st 
iiist  engr.  IIO.OOO.  and  3rd  Sts.,  South  Genessee  St.  l>etwe«'n 


dist.  engr. 

CONTRACTS  AtVAKDKU 


Ind.,  .Auburn — De  Kalb  Co.  plans  grading  railroad  fracks  and  West  Main  St.,  also 
and  graveling  4.2  mi.  Xicholls  ltd.,  26  ft.  Poplar  St.  between  1st  and  Main  Sts  To 


2312  Buhl  Bldg.,  Detroit. 


Tex..  Rockport — Breakwater  and  dredg- 


ing  harbor  In  front  of  here,  to  D.  M.  Pic- 
ton  &  Co.,  Rockport,  approximately  $55,000. 


Streets  and  Roads 


PROPOSED  WORK 


Wi«.,  Sheboygan  Falls  —  R  Kalk,  city 
.  engr.,  elk.,  making  plans  improving  concrete  curb- 
oncrete  ing,  guttering,  grading  and  rein. -con.  pav- 
lld.,  for  Ing.  etc.,  33.117  sq.yd.  13  streets.  J.  I>ono- 
.  Xoted  hue  Eng.  Co.,  608  North  8th  St.,  Chicago, 
Ill.,  engrs. 

asphalt  la.,  Harlan—  Shelby  Co.  plans  grading. 


Ind.,  Hartford  City — Plans  sheet  asphalt  la.,  Harlan—  Shelbv  Co.  plans  grading, 
on  concrete  paving  10,560  sq.yd.  East  Com-  etc..  12.5  ml.  Harlan'-Detlance  Rd.,  during 
merclal  Rd.,  $25,500,  and  12,820  sq.yd.  1928.  $154,000.  F.  W.  Sarvls,  Harlan, 

Weber  Rd.,  $26,200.  engr. 

Ind.,  Indianapolis — Marion  Co.  plans  con-  la.,  Harlan — Shelby  Co.  plans  gniveling 


Crete  paving  mi.  Tibbs  Ave.  from  22  mi.  Routes  4  and  7  from  Harlan  south 

Washington  to  13th  Sts.,  $110,000;  IJ  mi.  to  Harrison-Shelby  Co.  line  on  39.  during 
Allisowille  Rd.  along  Fairgrounds  to  Key-  1927.  $84,000.  F.  W.  Sarvis,  Harlan,  engr. 


stone  Ave.,  20  ft..  $47,000  ;  also  3  mi.  Acton  Harlan  —  Shelby  Co.  making  pre- 

Mass.,  Boston  —  Plans  loop  highway  Rd.,  20  ft..  $102,000.  W.  W.  Southard,  liminarv  plans  Improving  12  ml.  I'rlmary 
ross  city  from  Charles  River  Dam  to  Court  House,  engr.  Road  7,  and  finish  grading  Primary  Rd 


across  city  from  Charles  River  Dam  to  Court  House,  engr. 

corner  Bway.  and  Albany  Sts.  $27,837.  Ind.,  Plymouth — Marshall  Co.  plans  gra 
Private  plans.  Ing  and  graveling  4  ml.  I.,ake  Rd.,  26 

Conn.,  Meriden  —  Plans  paving  various  $26,000.  J.  Hildebrand,  Plymouth,  engr. 


Ind..  Plymouth — Marshall  Co.  plans  grad-  39,  through  Portsmouth,  etc.,  during  1926! 
Ing  and  graveling  4  ml.  I.Ake  Rd.,  26  ft.  $75,000.  .F.  W.  Sarvis,  Harlan,  engr. 


streets.  $75,000  appropriated.  C.  P. 
Prann,  city  engr. 


New  Jersey — State  Hy.  Dept.,  Trenton,  $25,942  ;  12,320  8<|.yd.  Fisbeck  Rd..  $28, 


♦  Jb.uuu.  J.  niiaeDrana,  h'lymouin,  engr.  Marnhalltown — S<K>n  taken  bids  curb- 

Ind.,  Terre  Haute — Vigo  Co.  plans  con-  ing,  guttering  and  paving  20  blocks  various 
Crete  paving  10,560  sq.yd.  Jackson  Rd.,  streets.  $70,000.  A.  McMahon,  city  elk. 


Minn.,  Fairmont — W.  R.  Sturgeon,  city 


plans  concrete  paving  approximately  1  ml.  800  ;  and  8,800  sq.yd.  Fi.sbeck  Rd..  Sect.  2,  elk  making  nlans  nnving  i  ml  Tilden  St 
Absecon  Cutoff.  40  ft..  Route  3.  Atlantic  $26,896.  O.  Grimes,  1006  South  Center  St.,  $25.’000  T  Custi8,  city  engr. 


Co.,  1  mi.  Clinton  Cutoff,  20  ft..  Route  9,  Terre  Haute,  engr. 


Hunterdon  Co.,  and  1  ml.  Dover  Cutoff,  AHeh..  Hetrolt-^Making  plans  3$  in.  sheet  making  ’  p"ans'pavlng^2  ^iI^'ito^  j'^ctioii 
20  ft.,  Morris  Co.  ;  also  .shale  paving  ap-  asphalt  on  8  in.  comTete  paving,  etc.  1,900  Rd.  $50  000. 

proximately  5  mi.  High  Point  Road.  20  ft.,  sq.yd.  Amos  Ave.  from  Ohio  to  Oakman  Montana _ Estate  Hv  Dent  Helena  made 

Sussex  Co.  W.  G.  Sloan,  Trenton,  highway  Highw-ay  $8,640,  12,800  wi  yd.  Doris  Ave.  plans  and  takes  bids  In*^  March,  grading 

engr.  from  Linwood  to  Livernolfl  Aves.  $57,580.  and  15  ft  mirfarinip  1 5  5  mi 

X.  Dover— Sussex  Co.  (Newton)  plans  3.240  sq.yd.  Otto  Ave.  from  Ohio  to  Ks,>er  Hardin  HfJhwav^^Y^^^ 

improving  6  ml.  Swartswood  Lake  Rd.  with  Aves.  $14,580,  and  2,400  sq.yd.  Cedar  Grove  ooo  •  and  7  5  mV  Ravalll-Dlxon^  Hlghirav' 

8Ute  aid,  here.  H.  Snwk,  Newton,  engr.,  Ave.  from  Chalmers  to  Celestine  Aves.  Fed^r^r  aiV 


Elizabeth,  engr  soon  takes  bids  i  "raltos  Wds  about  June  suffaerngV  etc.  Is"  mV.®  Blackfeet  Highway. 

N.  J.,  Trenton-^lty  comn.  s(>on  takes  Bias  i  grading,  curbing  and  concrete  paving  Federal  Aid  Project  226  $140  000-  and  24 
Widening  and  relocating  1  block  West  State  various  streets.  $400,000.  E.  Hancock,  ml  Blackfeet  Highway  Federal  Alii  Pro lert 

lio  ooo"’  j"^  E"Fn^lisV“"otv"Han  "engr®‘-  2"“’  T''"  v  ^7-A  and  B.  %250rooo.  '’^?h  in 

$40,000.  J.  E.  English,  City  Hall,  engr.  HI  Bensenville— Takes  bills  about  Aug.  Cn  State  ttv  nem  Ueiena  eneea 


Pa.,  Morrisville  —  Plans  concrete  paving 
South  Pennsylvania  Ave.,  30  ft.  D.  S. 


Mershon,  chn.  St^et  Com.  State  Aid  ap-  2047  Ogden  Ave.,  Chicago,  engr. 
propriates  toward  cost.  Engineer  not  Brookfield— Takes  bids  about  June  1, 

seiectea.  t,  -oio.  grading  and  paving  concrete  sidewalks. 

»->7Vn^n  *100.0(10 ;  and  concrete  paving  various 


HI.,  Bensenville — Takes  bids  about  Aug.  Po.  State  Hy.  Com..  Helena,  engrs 
1,  grading,  curbing  and  concrete  paving  Mont.,  Shrlhr  —  Made  plans  gravel  and 
various  streets.  $200,000.  E.  Hancock,  concrete  or  asphalt  paving,  etc.  0.7  ml. 
2047  Ogden  Ave.,  Chicago,  engr.  Main  St.  Federal  Aid  Project  225,  24  ft. 

III.,  Brookfield — Takes  bids  about  June  1,  $30,000. 

grading  and  paving  concrete  sidewalks.  Mo.,  Kansas  City  —  Making  preliminary 


Knn''.whn'’pn  ewtion  Feh  9  *“>75  (1(10  *16<'.6"0:  and  Concrete  paving  various  plans  boulevard  from  12th  St.  and  Van 
bonds  imnrovlng  roads  R  R  Barton  streets  $40,000.  E.  Hancock.  2047  Ogden  Brunt  Blvd.  to  east  city  limits.  $300,000. 
Charleston*^  co'  fngr  "  ^  “^rton,  Chicago,  engr.  P.  McGeehan,  city  engr. 

W.,  A'a.,’  Morgantown _ Clay  Dist.  plans  .  >1L.  Dreatur — Takes  bids  In  spring,  grad-  Mo..  Kansan  City  —  Making  preliminary 


ongalla  Co.  A.  J.  Baritell,  Morgantown,  co.  ® 


ire.,  Chicago,  engr.  P.  McGeehan,  city  engr. 

III.,  Dreatur — Takes  bids  In  spring,  grad-  Mo.,  Kansan  City  —  Making  prellmlnarv 

2485  000  bonHs  imnrovinsr  mads  in  Mon-  blocks  St.  Louis  Avc.,  28  ft.  $33*213.  M.  Gist.  $150,000.  P.  McOccban,  city  enifr. 
»4b.-..ooo  Donas  tmjiroMng  roaas,  m  aion  ^  O'Brien,  City  Hall.  engr.  .Mo.,  8t.  Joseph  —  Making  preliminary 

HI.,  Elmhurst — Takes  bids  about  May  1,  plans  grading,  curbing  and  paving  16 


snvd  Northwest  'Ith  St  from  Northwest  Takes  bids  about  June  1,  grading,  curbing  making  preliminary  plans  grading  and 

1st  Ave  to  noint  150  ft  east  of  Northwest  ^nd  concrete  paving  various  streets.  $900,-  hardsurfaclng  2  mi.  Hot  Springs-Malvern 

PirsrCourtK-t  H-3i2  $l:oSo.  and  000.  E.  Hancock.  2047  Ogden  Ave.,  Chi-  Rd..  18  ft.  R.  C.  Limerick,  state  engr 

sq.yd.  Impvt.  H-305  $9,000 ;  grading,  curb-  «  i.  m  i,  \.tA  v  *  ATi*'**  Benton  Soon  31^* 

ing,  guttering,  widening  and  sheet  asphalt  HI.,  Evergreen  Park  T^es  bids  klraut  curbing  ar^  concrete  ^vlng  1.2o  ml. 

paving  6,500  sq.yd.  Northwest  5th  St.  from  July  L  grading,  paving  and  concrete  side-  streets  in  Paving  Dist  L  18  A.  AF 

Bay  Shore  to  Northwest  Ist  Ave.,  Impvt.  call's  .on  various  streets  $100,000.  E.  Lund,  628  Southern  Trust  Bldg.,  Little 

H-311  140  000  B  M  Duncan.  Miami  Hancock,  2047  Ogden  Ave.,  Chicago,  engr.  Rock.  engr. 

engr  ’  “  Duncan,  Miami,  HllUboro— Montgomery  Co  .  H.  H.  Ark..  Hot  Springs  —  Making  preliminary 

Ala.  Attaiia  _  Plans  navlng  various  Blackburn,  chn.  Road  &  Bridge  Comn.,  and  plans  grading,  curbing  and  hardsurfaclng 

street's  $40  000  Pavmg  various  ^  ^  Landers,  chn.  Finance  Comn,  Hills-  10  blocks  various  streets  in  vicinity  of 

La.,  ■sildrU- Eighth  Ward.  St.  Tammany  boro,  take  bids  latter  part  February  50  high  school.  C.  Smith.  City  Hall.  fngr. 

PftiHgfi  nlnns  vs.piou8  iro&ds  CRTS  fofld  oil  on  VRrlous  yonds  $25,000.  P.  Ark.*  Blnff  “ “  ^tSikinf*  prcllmlnftry 

$150  000  ®  ■  M.  Bandy.  Court  House,  supt.  highways.  plans  grading,  curbing,  etc.,  I.rfiurel,  Oak, 

Tennessee _ State  Dept  Highways  &  Pub  ***••  La  Orange — Takes  bids  about  June  Elm  and  Poplar  Sts.  from  Barrague  to 

Wks.,  Nashville,  takes  bids  about  Feb.  Is!  L  frading,  curbing  and  conwete  paving  6th  Sts  ,  Dist.  90.  ^d  Pullen  St.  from  Cedar 
probably  concrete  surfacing.  7.5  ml.  Tipton  v»r>ou*  streets.  $100,000.  E.  Hancock,  to  V\alnut  Sts.,  and  'VValnut  St.  from  Pullen 
Co.  line-Shelby  Co.  line  Rd..  Fayette  Co.,  20<7  Ogden  Ave.,  Chicago,  engr.  to  Barrague  Sts  Dist.  92.  also  stom 

and  11.5  mi.  Greenville- Washington  Co.  line  La  Orange  Park  (La  Grange  P.  O.)  sewers  in  Dlsts.  1  and  2.  R.  E.  Lee,  city 

Rd..  Green  Co.,  both  18  ft.  C.  N.  Bass,  — ^Takes  bids  about  Mar.  1,  grading,  curb-  elk.  ^  ,,  , 

acting  comr  **^8^  asphalt  paving*  etc.*  various  T^x.,  Abllrn« — Taylor  Co.  making  plans 

Tennesaee^State  Dept.  Highways  t  Pub.  streets.  $80,000.  E.  Hancock.  2047  Ogden  grading  an<l  4  ciincrete  britlges  over  20  ft. 
MTcs.,  Nashville,  takes  bids  about  Feb.  22,  Ave.,  Chicago,  engr.  span  on  ^74  ml.  State  Highway  1  from 

probably  concrete  paving,  7  mi.  Dyersburg-  HI.,  La  Orange  Park  (La  Grange  P.  O.) — 

I-auder^le  Rd..  Dver  Co. :  and  6.5  ml.  Takes  bids  about  June  1.  asphalt  paving  L.  C.  McCaniles,  AWlene.  co.  engr. 


MTcs.,  Nashville,  takes  bids  about  Feb.  22,  Ave.,  Chicago,  engr.  span  on  ^ 

probably  concrete  paving,  7  mi.  Dyersburg-  HI.,  La  Orange  Pnrk  (La  Grange  P.  O.) —  Callahan  C 
I-auderdale  Rd.,  Dver  Co. ;  and  6.5  ml.  Takes  bids  about  June  1,  asphalt  paving  L.  C.  McCa 
Trenton-Dyer  Rd.,  (jibson  Co.  C.  N.  Bass,  various  streets.  $200,000.  E.  Hancock,  Tex.,  Ah 
acting  comr.  2047  Ogden  Ave.,  Chicago,  engr.  llthlc  pavin 

See  proposal  advertisements  on  page  100,  Advertising  Section. 


Tex.,  Abilene  —  Plana  warrenlte  bltu- 
llthic  paving  7  blocks  North  2nd  St.  from 


Strei'tu  and  Koada  (Continued) 

Ash  St.  to  Cedar  Creek,  and  North  19th 
St.  from  Grape  to  Hickory  Sts.  $40,000.  O. 
K.  Hobbs,  city  engr. 

Te*..  Alice — Voted  $50,000  bonds  paving 
various  streets.  J.  H.  Mriggs,  Alice,  engr. 
Noted  Jan.  7. 

Tex.,  Anderson — Grimes  Co.  made  plans 
and  soon  takes  bids  grading  and  bridging, 
etc.  5.09  ml.  State  Highwav  90  from 
Navasota  to  Madison  Co.  line,  26  ft.  $37,300. 
O.  A.  Seward,  Jr..  Navasota,  engr. 

Tev.,  Austin— Travis  Co.  made  plans  and 
noon  takes  bids  grading  and  bridging,  etc. 
4.85  mi.  State  Highway  20.  26  ft.  $53,800. 
J.  K.  Motheral,  722  Cong.  Ave.,  engr. 

Tex.,  .Austin  —Travis  Co.  made  plans  and 
soon  takes  bids  double  bituminous  surface 
treating  7.89  mi.  Austln-Fredericksburg 
Highway.  18  ft.  $80,600.  J.  E.  Motheral, 
722  Cong.  Ave.,  engr. 

Tex.,  Hurstuw — Ward  Co.  making  plans 
grading,  bridging  and  caliche  surfacing  4.6 
ml.  State  Highway  1,  16  ft.  $148,000.  S. 
S.  1‘osey.  I’ecos,  engr. 

Tex.,  Ba.v  4'Uy — Matagorda  Co.,  making 
plans  grading,  bridging  and  oyster  shell 
surfacing  33.9  ml.  State  Highway  58,  18  ft. 
$431,700.  E.  N.  Gustafson,  Bay  City,  co. 
engr, 

Tex.,  liostun  —  Bowie  Co.  election  soon 
$250,000  bonds  paving  72,000  sq.yd. 
Beverly  Heights.  D.  K.  Caldwell,  Boston, 
CO.  engr. 

Tex.,  Ilmwnsville  —  Cameron  Co.  plans 
hard  paving  7  mi.  Ocean  Beach  Dr.,  25  ft. 
$75,000.  A.  E.  Ander.son,  Brownsville, 
engr. 

Tex.,  Burnet  —  Burnet  Co.  election  soon 
$310,000  bonds,  hard  paving  main  high¬ 
ways.  Address  County  Engineer,  Burnet. 

Tex.,  Childress — ('hildress  Co.  making 
preliminary  plans  grading  and  bituminous 
paving  about  40  ml.  Highway  40.  18  ft. 


$1,200,000.  L.  O.  Cox,  Childress,  dlv.  high-  bituminous  macadam  paving  13.68  i 
way  engr.  Highway  30,  Federal  Aid  Project 

Tex.,  Floydsda — Floyd  Co.  making  plans  Unit  2.  $195,000.  J.  Q.  Rollins,  S 

grading,  bridging  and  graveling  13  ml.  resident  engr. 

Main  Highway.  $160,000.  G.  A.  Elder,  Tex.,  Waxaharhie  —  Ellis  Co. 

Floydada,  co.  engr.  plans  grading,  bridging,  etc.,  0.866  i 

Tex.,  Galveston  —  Galveston  Co.  plans  Highway  34.  26  ft.  $27,000.  W.  A 
election  Jn  February,  $150,000  bonds,  Im-  ing,  Waxahachie,  co.  engr. 
proving  approximately  9  mi.  Port  Arthur-  Tex.,  Wharton  —  Voted  $85,00i 
tlalveston  Highway,  from  Port  Bolivar  to  permanent  paving  Burleson  St.  to 
High  Island.  C.  C.  Washington,  Galveston,  with  Milan  and  Fulton  Sts.,  etc. 
CO.  engr.  Noted  Dec.  31.  King,  city  engr.  Noted  Jan.  7. 

Tex.,  Grand  Prairie  —  G.  H.  Turner,  Oklahoma  —  State  Hy.  Dept.,  O 
mayor,  soon  takes  bids  paving  9,800  yds.  City,  making  surveys  grading,  et 
various  streets.  $28,000.  Former  bids  Poteau-Howe  Hd.,  State  Road  18.  1 
rejected.  Koch  &  Fowler,  Central  Bank  Co.,  $40,000  and  28  ml.  Spiro-Stif 
Bldg.,  Dallas,  engrs.  State  Aid  Project  295-A.  B.  C,  D 

Tex.,  Groveton  —  Trinity  Co.  making  Haskel  Co.,  $60,000,  both  30  ft.  J.  : 
plans  clearing,  grubbing,  bridging  and  highway  engr. 

grading  23.5  mi.  Groveton  Lufkin  Rd.,  Oklahoma — State  Hy.  Dept.,  O 

$230,000 ;  and  9.3  ml.  Groveton-Corrigan  City,  made  surveys  grading,  etc., 

Rd..  $50,000,  both  26  ft.  J.  O.  Booker,  Goteba-Lone  Wolf  Rd..  30  ft.  $50 
Lufkin,  resident  engr.  M.  Page,  highway  engr. 

Tex.,  HalletsTlUei — Lavaca  Co.  plans  i  In.  Oklahoma  —  State  Hy.  Dept.,  O 
limestone  rock  asphalt  on  gravel  paving  City,  made  surveys  grading,  etc. 

14.23  ml.  State  Highway  3-B,  Federal  Aid  Grainola-Burbank  Rd.,  30  ft.,  Oi 

Project  373-B,  Unit  2,  16  ft.  $221,000.  W.  $45,000.  J.  M.  Page,  highway  enp 
H.  Koether,  Halletsville,  co.  engr.  Okla.,  Frederick — Plans  paving  1 

Tex.,  MadisonTlUe — Madison  Co.  making  various  streets.  Benham  Eng.  ( 
plans  grading  and  bridging  12.5  ml.  State  Gumble  Bldg..  Kansas  City,  Mo.,  < 
Highway  45.  from  Madisonville  to  North  Okla..  Guthrie — Defeated  $85,00 
Zulch,  26  ft.  $90,000.  A.  McCormack,  paving  14  blocks  Vilas,  I.a>gan,  1 

Madisonville,  co.  engr.  Washington  Sts.,  30  ft.  V.  V.  Lon 

Tex.,  Richmond — Ft.  Bend  Co.  soon  take  1300  Colcord  Bldg.,  Oklahoma  Clt; 
bids  rein. -con.  paving  15  ml.  State  High-  Noted  Jan.  7. 

way  3,  Federal  Aid  Project  326  Unit  2,  18  Okla.,  Wllaon — Plans  grading, 
ft.  $450,000.  C.  H.  Kendall,  Sugarland,  and  concrete  paving  14,720  sq.yd. 
CO.  engr.  streets.  $46,620.  C.  Coon,  182(1 

Tex.,  San  Antonio  —  T exar  Co.  making  Oklahoma  City,  engr. 
plans  graveling  5  ml.  St.  Hedwig-Elmen-  AVashlngton — Feb.  16.  by  State  H 

dorf  Rd.  $60,000.  A.  C.  Pancoast,  c/o  Olympia,  clearing,  grading,  etc.. 
Courthouse,  co.  engr.  road  from  Jared  north.  Pend  Oi 

Tex.,  Seymour — Baylor  Co.  made  plans  State  Rd.  6,  and  1  mi.  State  Rd. 
and  soon  takes  bids  18  ft.  concrete  and  mania  Co. ;  crushed  rock  resurf acl 


SUBWAY — NEW  YORK,  N.  Y. 

Bids  were  opened  by  Board  of  Transportation,  49  Lafayette  St..  Dec.  8,  for  constructing  Route  No.  102,  Sect.  No.  3,  along  and 
under  8th  Ave.,  from  W’est  28th  to  West  37th  Sts.,  (A)  Rosoff  Subway  Construction  Co.,  331  Madison  Ave.;  (B)  P.  McGovern,  Inc.. 
60  East  42nd  St.;  (C)  I'nderpinning  &  Foundation  Co.,  342  Madison  Ave.;  (D)  Coleman  Bros.,  Inc.,  80  Malden  Lane;  (E)  Heyman 
&,  Goodman,  236  West  ll€th  St.  The  unit  bids  are  as  follows: 


200.000  cu.yd.  earth  excavation . 

23.000  eu.yd.  rock  excavation . 

27,000  cu.yd.  concrete  masonry.  . 

I  S3. 000  sq.ft,  rubbing  of  concrete  . 

3.8()0  cu.vd.  protective  concrete  masonry 

500  cu.yd.  rubble  stone  masonry . 

10  cu.yd.  dry  rubble  masonry . 

I  SO  cu.yd.  brick  masonry . 

3.200  cu.yd.  removal  and  disposal  of  old  mans  mry. .  . 

200  sq  yd.  vitrified  brick  lining  for  sewers . 

100  eu  yd.  hollow  terra  cotta  brick  or  tile  m.asonry 

100  bbl.  grout  of  Portland  cement . 

20  scj.yd.  resurfacing  old  concrete  masonr> . 

100  sq.yd.  plastering  on  hollow  tile  at  1).  M . 

20  eu.yd.  broken  atone  or  gravel . 

12. 300  sq.yd.  waterproofing — I  ply. . 

24.000  s<Yyd.  waterpr<H>fing—  3  ply 

100  sq.yd.  waterpr<s>fing — S  ply . 

100  sq.yd.  waterpr(S)fing — 6  ply . 

100  a<).yd.  waterpr<H)fing — dry  ply . 

600  cu.yd.  one  layer  brick  in  mastic . . 

400  cu  yd.  two  layers  brick  in  mastic . 

2.200  lin.ft.  3-in.  east  iron  pipe  and  fittings . 

3S0  lin.ft.  4-in.  cast  iron  pipe  and  fittings . 

4S0  lin  ft.  (ein  cast  iron  pip«‘  and  fittings . 

2.200  lin  ft.  8-in  east  iron  pip«‘  and  fittings . 

100  lin  ft  3-in.  standard  galvanised  steel  piite . 

250  lin.ft.  4-in.  stamlard  galvanized  steel  pipe  . 

SO  lin.ft.  6-in  standard  galvanised  steel  pipe . 

120  lin.ft.  8-in.  standard  galvanise<l  steel  pip«' . 

so  lin.ft.  10-in.  standard  galvanise<l  steel  pip»-  . . 

156,000  duct  ft.  tunnel  duets . , . 

360  conduit  ft.  3-in.  fibre  conduits . 

4.450  ton  riveted  steel.  painte<l  and  erectetl — standard  shapes. 

4.200  ton  rivete<l  st*")-!,  paint«sl  and  erected — I3ethlehem  shapes. 

40  ton  removal  and  disposal  of  old  steel . 

3  ton  arch  steel  and  iron— stairs,  ladders,  pipe  railings,  etc . 

4S0  sq.ft,  sliding  demrs  with  steel  panels . 

4  exit  covers . 

2,250  sq  in.  cutting  old  steel . 

28.800  hole  drilling  holes  in  old  steel . 

2.200  removing  rivets  in  old  steel . 

190  ton  steel  rods  and  bars  built  in  ctmerete . 

9  ton  miscellaneous  iron  castings  . 

3.700  lb.  special  wire  forms  ..  . 

3,900  lin  ft.  If-in.  oak  or  ash  handrail  . 

6.300  s'j.ft.  steel  gratings  for  ventilation  . 

10.200  sq.yd.  sidewalk  restoration . 

9,400  sq  yd.  street  repavement — asphalt . 

5,000  sq.yd.  street  repavement — granite  block.  . . 

2.000  sq.yd.  street  repavement — Belgian  block . 

100  lin.ft.  6-in.  blueatone  curb . 

2.300  sq.yd.  street  repavement — wood  block . 

100  lin.ft.  new  8-in  granite  curb . 

350  sq  yd.  upper  3-in  of  concrete  walls  . 

18.800  sq.yd.  temporary  pavement  of  granite  blocks . 

26.500  lin  ft.  |-in.  electric  conduits  in  place . 

50  lin  ft.  U-in  electric  conduits . 

10  lin.ft  2-in.  electric  conduits  . 

1 1,000  lin  ft  l-in  electric  conduits . 

10  lin  ft  3(-in  electric  conduits . 

1.650  east  iron  outlet  boxes  . 

10  cast  iron  pull  boxes — 6x6x4  in . 


4  00 
2  00 
4  50 
8.00 
7.00 
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2  00 
2.50 
6.00 
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I  fftot  iron  pull  box — 6xl2x}  in . . 

IbO  liii.ft.  6-in.  ca*t  iron  pipe  and  fittinKs . 

2t0  lin.ft.  J-in.  cast  iron  pipe  and  tittinga . 

Ill  till  ft-  ♦-in.  caat  iron  pipe  and  fittinga . 

360  liii  ft.  R-in.  caat  iron  pipe  and  fittinga . 

900  lin.ft.  12-in.  vitrified  aewer  pipe . 

ioo  lin.ft.  IS-in.  vitrified  newer  pipe .  . 

300  lin.ft.  24-in.  vitrified  newer  pipe . 

700  ton  caat  iron  (atraight  pipe)  aewer  pip,- . 

350  ton  caat  iron  apecial  canting  newer  pipe . 

950  lin.ft.  concrete  aewera  3  ft.  6  in.  x  2  ft.  4  in . 

50  lin.ft.  concrete  aewera  4  ft.  x  2  ft.  6  in . 

2)0  lin.ft.  concrete  aewera  4  ft.  6  in.  x  2  ft.  10  in . 

450  lin.ft.  concrete  aewera  3  ft.  9  in.  x  2  ft.  4  in . 

230  Un  ft.  concrete  aewera  4  ft.  9  in.  x  3  ft . 

250  lin.ft.  concrete  aewera  6  ft.  x  5  ft.  6  in . 

250  lin.ft.  concrete  aewera  6  ft.  4  in.  x  5  ft.  6  in . 

50  lin  ft.  concrete  aewera  5  ft.  6  in.  x  4  ft.  10  in . 

250  lin.ft.  76  in.  riveted  ateel  pipe  aewer  in  place . 

5,600  lin.ft.  electric  railroada  (underground  trolley) . 

Support  Pennaylvania  R.U.  terminal  and  tunnel  ilntiip  autn) . 

500  lin.ft.  6-in.  water  pipe . 

1,700  lin.ft.  12-in.  water  pipe . 

2()0  lift  ft  20-in.  water  pipe . . 

50  iM-rvice  connection  for  water  pip,- . 

bOO  lin.ft.  4-in.  caat  iron  gaa  pip,-.  . 

2.500  lin.ft.  6-in.  caat  iron  gaa  pip,- . 

1.500  lin.R.  8-in.  caat  iron  gaa  pipe . 

600  lin.ft.  lO-in.  caat  iron  gaa  pipe . 

500  jin  ft.  12-in.  caat  iron  gaa  pip,-  .  . 

700  lin.ft.  16-in.  caat  iron  gaa  pip,-.  . 

300  lin.ft.  20-in.  caat  iron  gas  pipe.  . 

350  iin.ft.  6-in.  steel  by-paaa  pip,- .  . 

50  lin  ft.  8-in.  steel  by-paaa  pipe .  . 

100  lin.ft.  lO-in.  steel  by-paaa  pipe.  . 

7, ()00  lin.ft.  12-in.  steel  by-paaa  pijx-  . 

50  lin.ft.  16-in.  ateel  by-paaa  pip,- . 

1 50  lin. ft.  20-in.  steel  by-paaa  pip,- . .  . . 

50  lin  ft.  4-in.  ateel  by-paaa  pipe . 

220  lin.ft.  1 2-in.  ateel  by-paaa  pipe  above  street  surface . 

220  iin.ft.  i6-in.  steel  by-paaa  pipe  nb,ive  street  surface . 

3,100  lin.ft.  20sin.  steel  by-paaa  pip,-  above  atr,-et  surface . 

2!275  iin.ft.  trestle  to  support  by-paaa  pip,- . 

1,000  iin.ft.  cable  auspenaion  to  support  by-paaa  pipe  16-in.  diani,-ter  or  over 
100  lin.ft.  cable  suspension  to  support  by-|>aaa  pip,-  under  16  in.  diameter 

50  a,-rvice  connection  for  gas  pipe . 

250  ton  new  caat  iron  hub  and  apigot  pipe  straight . 

170  ton  new  caat  iron  hub  and  spigot  tiipe  apecial  casting  . 

100  lin.ft.  8-in.  high  pressure  water  pipe . . 

200  bn.ft.  1 2-in.  high  pressure  water  pipe . . ; . 

600  lin.ft.  20-in.  high  pressure  water  pipe.. . 

50  ton  new  caat  iron  spigot  and  griaivd  pipe-straight . 

20  ton  new  cast  iron  spigot  and  grtaive,!  spt  cial  caat . . 

275  ton  new  ateel  high  pressure  pipe— atraight . 

125  ton  new  ateel  high  pressure  pipe— apecial  east . 

100  lin.ft.  6-in.  air  pipe . . . 

100  lin.ft.  4-in.  air  pii» . 

100  iin.ft.  new  6-in.  air  pipe . 

100  lin.ft.  new  4-in.  air  pipe .  . 

7.000  lin.ft.  R-in.  mail  tulie . 

700  lin.ft.  new  8-in.  mail  tube,  atraight  pipe . 

300  iin.ft.  new  8-in.  mail  tube,  curve,!  nipe. . .  . 

140.000  duct.ft.  electric  ducts  and  conduits . 

70,000  lin.ft.  34-in.  ateel  pipe .  . 

25  service  connections  for  electric  conduits . . 

25  service  boxes  on  relocate,!  ,luct  lines . 

25  junction  boxes  on  relocated  duct  lines . 

10  additional  boxes  on  relocated  duct  lines . 

Extended  totals  including  item  I9-.4 . 

Extended  totals  including  item  19-13 . 

♦Totals  include  underpinniigt  of  buildings  but  units  do  not. 
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.Streets  and  Roads  (Continued) 
eu.yd.  Wallula-Touphet  Rd.,  State  Rd.  3, 
Walla  Walla  Co. :  and  crushed  gravel  sur¬ 
facing  6,500  eu.yd.  State  Rd.  2,  Wenatchee- 
(irondo  Rd.,  Douglas  Co.  J.  W.  Hoover, 
highway  engr. 

Calif.,  Colusa — Colusa  Co.  making  plans 
paving  6)  ml.  Hast  Side  Rd.,  and  3|  ml. 
Prize-College  Rd.  J.  M.  Felknor,  co.  engr. 

Calif.,  Colusa  —  Colusa  Co.  made  plans 
(laving  2|  mi.  Grimes-Knights  Landing  Rd. 
J.  M.  Felknor,  co.  engr. 

Calif.,  Monrovia  —  Plans  sidewalks  on 
various  streets.  $50,000  or  more. 

Calif.,  Petaluma  —  Making  preliminary 
plans  paving,  etc.,  portions  of  East  D  and 
Wilson  Sts.  $25,000  or  more. 

Calif.,  Oakland  —  Made  plans  curbing, 
guttering,  paving,  and  widening,  etc.,  22nd 
St.  between  western  waterfront  and  Lake 
Merritt.  $2,000,000.  W.  W.  Harmon,  city 
engr. 

Calif.,  Oakland  —  Supervs.  Alameda  Co. 
rejected  bids  Jan.  11,  roadways,  walks, 
steps,  walls,  etc.,  at  Highland  Hospital. 
Noted  Jan  .21. 

Calif.,  San  Diego — Plans  improving  Upas, 
Redwood,  Palm  and  other  Sts.,  12,184  eu.yd. 
excav.,  49,450  sq.ft,  concrete  sidewalk,  10,- 
312  lin.ft.  concrete  curbing,  450,842  sq.ft. 
1|  In.  asphaltic  concrete  on  4  In.  concrete 
paving,  18,260  eu.yd.  embankment,  etc.  F. 
A.  Rhodes,  city  engr. 

Calif.,  San  Diego — Common  Council  plans 
improving  I.rf>uisiana  St.,  3,732  sq.ft,  con¬ 
crete  sidewalk.  77  lin.ft.  concrete  curbing 
114,912  sq.ft.  11  In.  asphaltic  concrete  on 
4  in.  concrete  paving,  etc.  F.  A.  Rhodes, 
city  engr. 

Calif.,  San  Diego— Common  Council  re¬ 
jected  bids  Jan.  '11,  Improving  Muir  Ave., 


33,264  sq.ft,  concrete  sidewalk,  6.200  lin.ft. 
8  In.  concrete  curbing,  50  lin.ft.  6  in.  con¬ 
crete  curbing,  125,593  sq.ft,  li  in.  asphaltic 
concrete  on  3  in.  bituminous  paving,  etc. 
Noted  Jan.  21. 

Calif.,  Ventura — Making  plans  probably 
concrete  paving,  etc.,  various  streets.  $500,- 
000  or  more.  C^.  W.  Pierce,  city  engr. 

Out..  Chesley — City  Council  plans  con¬ 
crete  paving  various  streets.  $40,000.  A. 
Krug,  chn.  com. 

Ont.,  Hamilton — Making  plans  concrete 
paving  Beach  Rd.  $69,000.  W.  L.  McFauI, 
City  Hall,  engr. 

Ont.,  Kitchener  —City  Council  plans  con¬ 
crete  paving  various  streets.  $50,000.  S. 
Shufie,  city  engr. 

Ont.,  St.  Catherines  —  Plans  concrete 
paving  St.  Paul  St.,  etc.  $40,000. 

Ont.,  Toronto — Plans  bitulithic  concrete 
paving  Langley  Ave.,  $19,867  :  grading  lane 
between  Lansdowne  and  McDonnell  Aves., 
$8,100;  and  opening  and  grading  lane  be¬ 
tween  Manning  Ave.  and  Clinton  St., 
$1,200.  R.  C.  Harris.  City  Hall,  engr. 

Ont.,  Toronto  —  Soon  takes  bids  asphalt 
on  6  In.  concrete  paving  Du  Vernet  Ave. 
from  Glenmore  Rd.  to  Woodbine  Ave., 
$5,146;  St.  Paul  St.  from  King  to  Queen 
Sts.,  $7,986  ;  and  Vanauley  St.  from  Queen 
St.  to  (irange  Ave.,  $59,535.  R.  C.  Harris, 
City  Hall.  engr. 

Oat.,  Walkerville  —  City  Council  plans 
concrete  paving  various  streets  and  enlarg¬ 
ing  incinerator.  $50,000.  A.  Calderwood, 
chn.  com. 

Que..  Three  Rivers  —  Plans  concrete  or 
macadam  paving  1  mi.  St.  Cecile  St.  be¬ 
tween  St.  Geneveve  and  St.  Maurice  Sts., 
50  ft.  $45,000.  C.  Gelinas,  Three  Rivers, 
engr. 


BIDS  DESIRED 

New  Jersey  —  Feb.  15,  by  State  Hy. 
Comn.,  Trenton,  grading  and  3  sixty  ft. 
span  bridge  and  one  small  bridge,  on  Route 
9,  Sect.  18,  Clinton  Cutoff.  Hunterdon  Co. 
A.  L.  Grover,  secy. ;  adv.  E.  N.-R.  Jan.  28. 

Pa.,  Klttannlng  —  Feb.  26,  by  Supervs. 
W’ayne  Twp.,  Armstrong  Co.,  rein. -con  .pav¬ 
ing  4,301  ft.  County  Aid  Application  3033, 
16  ft.  C.  M.  Dickason,  secy.  Wayne  Twp. ; 
adv.  E.  N.-R.  Jan.  28. 

Pa.,  Phils. — Feb.  4,  by  Dept.  Pub.  W’ks., 
Bureau  of  Engineering,  Schedule  A,  as|ihalt 
paving  40,283  sq.yd.  11  streets;  Schedule  B. 
asphalt  repaving  10,024  sq.yd.  52nd  St  ; 
Schedule  C,  redressed  granite  block  paving 
43,065  sq.yd.  Erie,  Girard,  4th,  12th.  19th. 
and  29th  Sts.;  Schedule  D,  grading  60,149 
eu.yd.  Holme  Ave.,  etc.  Q.  H.  Biles,  dir. 

W.  Va.,  Clarksburg  —  Feb.  9.  by  Court 
Harrison  Co.,  concrete  or  bituminous  mac¬ 
adam  reconstructing  11  ml.  Clarksburg- 
Buckhannon-Harrison  Co.  line  Rd.  $300,000. 
G.  L.  Coyle,  Court  House,  co.  engr.  Noted 
Sept.  3. 

North  Carolina  —  Feb.  8.  by  State  Hy. 
Dept.,  Raleigh,  hardsurfacing  roads  in 
Beaufort,  Wilson.  Robt'son,  Person.  Wake, 
Randolph  and  Swain  Counties ;  topsoiling, 
sand  clay,  gravel  or  grading  roads  in 
Johnston,  Bladen,  Wake,  Gaston.  Mecklen¬ 
burg,  Richmond,  Ashe,  Watauga  and  Hen¬ 
derson  Counties;  adv.  E.  N.-R.  Jan.  28. 

Florida — Feb.  10,  by  Bd.  Bond  Trustees 
of  ()cean  Shore  Impvt.  Dlst.,  at  office  Sec¬ 
retary,  Daytona  Beach,  approximately  40 
ml.  paving  roads,  20  ft.  wide,  and  300,000 
cu.ya.  earth  embankment,  etc..  In  Flagler 
and  Volusia  Counties.  C.  M.  Rogers,  Day¬ 
tona  Beach,  engr. 
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Fla.,  St.  retersbiirc  —  Feb.  1.  by  S.  S. 
Martin,  dir.  Kinaix-e,  asphalt  block  or  brick 
pavinK  S*th  St.  from  3-4lh  to  94th  Aves..  50 
ft.,  *36,000  ;  asphalt  bl«K  k  or  brick  widen¬ 
ing  4th  St.  X.  from  9th  St.  to  Uoblnson 
Court  and  fnirn  llth  Ave.  east  of  4th  St.  to 
12th  Ave.  we.st  of  4lh  St.,  60  ft.  *40,000, 
also  4th  St.  X.,  *25.000. 

Miss.,  tiulfport — Feb.  2,  by  Bd.  Supervs. 
Harrison  t'o.  25,000  <'u.yd.  Kravel  for  sur- 
facitiK  Saucier-Hamsay  Spring  Rd.  K. 
McManus,  elk. 

.MUs..  .Maanolia — Feb.  11.  by  Bd.  Supervs. 
MaKn<)lia  t'o.,  clearing,  grubbing,  grading, 
curbing  and  brick  paving  5,358  sq.yd.  Fed¬ 
eral  Aid  I’roject  95.  H.  C.  Dietzer,  Jack- 
son,  engr. 

l.oulNiuna — Feb.  23,  by  State  Hy.  Comn., 
Baton  Rouge,  constructing  7.65  mi.  Jones- 
boro-Monroe  Highway,  State  I’roject  414-C, 
Jackson  f’arish.  W.  B.  Robert,  Reymond 
Bldg.,  Baton  Rouge,  highway  engr. 

O.,  .XUron— Feb.  8.  by  W.  F.  Peters,  dir. 
I’ub.  Serv.,  grading,  curbing.  4  in,  concrete 
sidewalks  and  vitr.  brick  jtavlng  1,255  sq. 
y.1.  Portage  Dr.,  *9,5oo,  1,655  sq.yd.  Dor- 
ch.'ster  Rd.  *14,600,  5,925  s<i.yd.  Berwin  and 
other  streets  *47,600,  3,500  sti  yd.  Ruby  Ave. 
*30,350,  2,940  8<i,yd.  Alfaretta  Av'e.  *23,- 
7o0,  and  2,680  8<i.yd.  Oakland  Ave.  *17,000; 
grading,  4  in.  concrete  sidewalks,  and  cin¬ 
dering  525  cu.yd.  Ranney  St.  *7,600,  800 
cu.yd.  Tulip  St.  *7,000,  1,200  cu.yd.  Whitney 
Ave.  *13,600,  and  375  cu.yd.  Whittier  Ave. 
*4.200.  K.  A.  Kemmler,  Iielaware  Bldg., 
engr.  Xoted  Sept.  12,  19  and  26. 

Ind.,  Kimhvlllr  —  Feb.  16,  by  Common 
Council,  paving  approximately  3,500  8t|.yd. 
Xorth  Willow  St.  Stewart  &  Stewart, 
Rushvllle,  engrs. 

III.,  ChlcaKo  —  Feb.  5,  by  Bd.  Local 
Impvts.,  City  Hall,  substructure  and  super¬ 
structure  Sect.  9,  South  Water  St.  Impvt. 
from  east  line  State  St.  to  west  line  Wabash 
Ave.  T.  A.  Kvans,  Room  207,  City  Hall, 
engr.  Xoted  Oct.  1. 

WU.,  t'lillton — Mar.  2,  by  A.  J.  Pfeffer, 
city  elk.,  grading,  curbing,  guttering,  sewers 
and  rein. -con.,  vibrolithlc,  concrete,  asphalt 
or  asjdialtic  concrete  paving  11,500  sq.yd. 
paving  5  streets.  J.  Donohue  Kng.  Co.,  608 
Xorth  8th  St.,  Chicago,  111.,  engrs. 

la.,  Hattie  Creek — Feb.  9,  by  City,  A.  E. 
Boysen,  elk..  Improving  various  streets,  ap¬ 
proximately  50,000  cu.yd.  excav.,  36,000  lin. 
ft.  curbing  and  guttering  and  60,000  sq.yd. 
paving.  *172,000.  W.  E.  Buell  &  Co.,  205 
Davidson  Bldg.,  Sioux  City,  engrs. 

Kan.,  Mel’liersun — Feb.  23.  by  Clerk  Mc¬ 
Pherson  Co.,  grading,  etc.,  7.817  mi.  Federal 
Aid  I’roject  278-A,  28  ft.  <1.  D.  Johnson, 
Mcl’herson,  co.  engr.  Xoted  Dec.  24. 

Neb.,  TeeiintHeli — Feb.  2,  by  City,  brick 
and  rein. -con.  paving,  etc.,  7,288  sq.yd. 
streets  in  Dist.  3.  *55,381. 

MiHHuiirl  —  Feb.  .5,  by  State  Hy.  Dept., 
Jeffef.son  City,  grading  18.448  ml.  roads  in 
Andrews,  Pettis  and  Daviess  Counties  ;  30 
ft.  grading  58.32  ml.  roads  in  Lafayette, 
Linn,  Xewton,  Salines.  Stoddard,  Vernon 
and  Wayne  Counties;  IS  ft.  gravel  surfac¬ 
ing  71.04  9  ml.  roads  in  Audrain,  Bates, 
Bollinger.  Caldwell,  Cole,  (Ireene,  Howard, 
Howell.  St.  Clair,  Stone  and  Wayne  Coun¬ 
ties  ;  9  ft.  concrete  paving  20.581  ml.  roads 
in  Iiaviess  Co.;  18  ft.  concrete  paving  6.387 
ml.  roads  in  Andrew  and  Pettis  Counties ; 
22  ft.  amlesite  and  rock  asphalt  paving 
0.625  ml  roads  in  Howard  Co.  B.  H.  Plep- 
meier,  <'h.  engr.  Xoted  Jan.  21. 

Mo.,  Hamilton — Feb.  8,  by  C.  F.  Ridings, 
city  elk.,  improving  general  streets  11,500 
sq.yd.  7  in.  concrete  paving,  3,300  ft.  curb¬ 
ing.  1.400  cu.yd.  excav.,  etc.  J.  E.  Rider, 
Richmond,  engr. 

.\rk.,  Slloam  Nprlng* — Feb.  11,  by  E.  Mc- 
CulliH’h,  chn.  Dist.  4.  grading,  curbing,  gut¬ 
tering  and  sheet  asphalt  paving  27,633  sq. 
yd.  Dist.  4.  *111,610.  W.  L.  Winters,  Mer¬ 

chants  Xatl.  Bank  Bldg.,  Ft.  Smith,  engr. 
Xoted  Jan.  7. 

Tex.,  Baird  —  V.  B.  Gilbert,  judge 
Callahan  Co.,  taking  bids  Improving  3.21 
ml.  highway  from  Eastland  Co.  line  to 
Sha*  kelford  Co.  line.  $66,000.  O.  E.  Frank¬ 
lin,  Baird,  engr,  Xoted  Dec.  10. 

Tex..  FalfiirriaH — Hnsiks  Co.,  taking  bids 
grading,  bridging  and  concrete  paving  6 
ml.  Highway  12.  Federal  Aid  Project  429-1. 
*83,000.  R.  Harrison.  Falfurrlas,  engr. 

Tex.,  lialveHton — Feb.  8,  by  C.  C.  Wash¬ 
ington,  engr.  Galveston  Co.,  sea  wall  paving 
at  intersection  of  old  and  new  boulevard 
near  Bway.  and  6th  Sts.,  3,747  yd.  vitr. 
brick,  910  yd.  sand  fill,  1,160  yd.  removing 
old  brick  paving,  etc.,  for  Galveston  Co. 
*30.000.  J.  M.  Murch,  aud.  Galveston  Co. 

Oklahoma — Feb.  2,  by  State  Hy.  Dept., 
Oklahoma  City,  (».  A.  I*,  means  State  Aid 
I’rojeet),  Imtirovlng  11.39  mi.  S.  A.  P.  254, 
Craig  Co.,  61,720  cu.yd.  earth  and  3,240  cu. 
yd.  rcH'k  excav.,  etc.,  *42,000.  16.561  ml.  S. 
A.  P.  267,  Delaware  Co.,  74,460  cu.yd.  earth 
and  11,890  cu.yd.  rock  excav.,  etc.,  *65,000, 


6.479  ml.  S.  A.  P.  268-A,  Grant  Co.,  32,870 
cu.yd.  earth  and  1,740  cu.yd.  rock  excav., 
etc.,  *35,000,  5.584  ml.  S.  A.  P  266-B, 

Flore  Co,  31,245  cu.yd.  earth  and  3,892  cu. 
yd.  rock  excav.,  etc.,  *25,000,  6  ml.  S.  A. 
1*.  266-A,  la-  Flore  t'o.,  29,360  cu.yd.  earth 
and  4,480  cu.yd.  rock  excav.,  etc.,  *25,000, 
5.662  mi.  S.  A.  P.  257-A,  Rogers  Co.,  44,- 
720  cu.yd.  earth  and  1,860  cu.yd.  rock 
excav.,  etc.,  *25,000  ;  concrete  paving  8,660 
8<i.yd.  S.  A.  P.  209-B,  Cleveland  Co.,  *25,- 
OOO  ;  gravel  surfacing  71,480  sq.yd.  S.  A.  P. 
181-C.  McClain  Co.,  *30,000.  J.  M.  Page, 
highway  engr. 

Oklahoma — Feb.  2,  by  State  Hy.  Dept., 
Oklahoma  City,  grading,  etc.  3.679  ml. 
State  Aid  Project  264,  30  ft.,  Kingtisher  Co., 
*25,000 ;  also  grading  and  concrete  sur¬ 
facing  7,880  sq.yd.  Stillwater  Rd.,  State 
Aid  Project  248-A,  18  ft.,  Payne  Co.,  *25,- 
000.  J.  M.  Page,  highway  engr. 

Okla.,  F'rederlrk  —  Feb.  4,  by  E.  U. 
Gamblin,  mayor,  grading  and  sheet  asphalt 
paving  13,200  sq.yd.  llth,  13th,  Jesamine 
and  llahlia  Sts.,  30  ft.  *.36,600.  Benham 
Kng.  Co.,  Gumbel  Bldg.,  Kansas  City,  Mo., 
engrs. 

Calif.,  Los  Angeles  —  Feb.  1,  by  Bd. 
Supervs.  Los  Angeles  Co.,  curbing,  gutter¬ 
ing.  walks,  concrete  paving,  etc.  195,172 
sq.ft.  Bellview  Ave.,  *72,598  ;  also  grading 
and  86,361  sq.ft.  6-  to  8-ln.  and  196,123 
S(i.ft.  7-  to  9-in.  concrete  paving,  etc.  Santa 
Fe  Ave.,  etc.  *188,624.  G.  Jones,  Hall  of 
Records,  engr.  Xoted  Jan.  14. 

Calif.,  San  Diego  —  Feb.  8,  by  Common 
Council,  improving  Kettner  Blvd.,  Hancock 
St.,  etc.,  6,987  cu.yd.  excav.,  16,122  lin. ft. 
concrete  curbing.  13,587  sq.ft,  concrete  side¬ 
walks,  38,794  sq.ft.  5  in.  concrete  and  364,- 
011  sq.ft.  2  in.  asphaltic  concrete  on  3} 
In.  bituminous  paving,  etc. ;  also  26th  St. 
from  Russ  Blvd.  to  X  St.,  802  lin. ft.  con¬ 
crete  curbing,  2,593  sq.ft,  concrete  side¬ 
walk,  203,810  sq.ft.  5  in.  concrete  paving, 
etc.  F.  A.  Rhodes,  city  engr.  Xoted 
Jan.  7. 

Calif.,  Santa  Rosa— Feb.  10.  by  W.  W. 
Felt,  Jr.,  elk.  Sonoma  Co.,  improving  Wind¬ 
sor  Dist.,  1.540  cu.yd.  "A"  concrete  paving, 
60  cu.yd.  "A”  concrete  culverts  and  retain¬ 
ing  walls,  1,800  cu.yd.  excav.  E.  A.  Peugh, 
Santa  Rosa,  co.  surv. 

Ontario  —  Feb.  22,  by  S.  L.  Squire, 
minister  Dept.  Pub.  Hys.,  Parliament 
Bldgs.,  Toronto,  20  ft.  concrete  paving 
34.26  ml.  Contrs.  1273-1278  inclusive, 
*1,000,000;  20  ft.  penetration  macadam 

paving  4  ml.  Contr.  1279,  *60,000  ;  20  ft. 
waterbound  macadam  paving  23.1  ml. 
Contr.  1280-1284  inclusive,  *300,000;  grad¬ 
ing  12.6  ml.  Contrs.  1285  and  1286,  *30,000  ; 
also  culverts,  etc.  Contrs.  1287,  1288  and 
1272,  *45,000.  R.  M.  Smith.  110  fniverslty 
Ave.,  Toronto,  ch.  engr. 

BIDS  RECEIVED 

South  Carolina  —  State  Hy.  Dept.,  Co¬ 
lumbia,  constructing  7.6  ml.  State  Route 
45,  State  Project  S-589-B,  Orangeburg  Co., 
from  Xewell  Contg.  Co.,  Greenville.  *26.- 
694  ;  Improving  1.99  ml.  State  Route  40, 
Federal  Aid  Project  241-B.  Horry  Co.,  and 
one  treated  timber  bridge  5-15  ft.  span  on 
same  from  E.  K.  Turner,  Florence,  *20,504 
and  *4,579  respectively;  10.9  ml.  State 
Route  24,  State  Project  S-589-B,  from  R. 
D.  Clowe,  Aiken,  *45,380,  also  one  treated 
timber  bridge  24-15  ft.  and  7-19  ft.  spans 
over  Xorth  Edisto  River,  from  Peterson  & 
Earnhardt,  Montgomery,  Ala.,  *14,189. 

Calif.,  Los  Angelea — Bd.  Pub.  Wks.,  from 
B.  R.  Ford,  Improving  Reseda  Ave.,  2,739 
lin. ft.  curbing  *0.50  per  lin. ft.,  9,068  sq.ft, 
sidewalk  *0.14,  615  sq.yd.  2  in.  asphalt  pav¬ 
ing  *0.60,  5,970  sq.ft,  oiled  roadway  *0.08, 
etc.,  total  *43,261  ;  from  J.  Martin,  589 
Lyon  St.,  Improving  Burnett  Ave.  between 
Ix)rren  and  Roscoe  Sts.,  550  cu.yd.  concrete 
l>avlng  *775,  243,439  sq.ft.  6  In.  concrete 
base  *0.175  per  sq.ft.,  etc.,  total  *47,865  ; 
from  Chalmers  &  Ford,  H.  W.  Heilman 
Bldg.,  Ave.  33  (Ave.  33  and  Corlyle  St. 
Impvt.  Dist.),  28,850  lin. ft.  curbing  *0.40, 
6,430  lln.ft.,  curbing  *0.45,  7,066  sq.ft,  gut¬ 
tering  *0.35,  149,332  sq.ft,  sidewalk,  *0.135, 
109,437  sq.ft,  sheet  asphalt  paving  $0.15, 
262,115  sq.ft.  5  in.  concrete  base  *0.185  and 
158,954  sq.ft.  6  In.  concrete  base  *0.195, 
etc.,  total  *235,143.  Noted  Dec.  10. 

Calif.,  Los  Angeles — Supervs.  Los  Ange¬ 
les  Co.,  Jan.  11,  curbing,  grading,  gutter¬ 
ing  and  concrete  paving,  etc.,  159,845  sq.ft, 
portion  of  Grevllla  St.,  Impvt.  338,  from  T. 
T.  (Crawford,  1st  Natl.  Bank  Bldg.,  Pomona, 
*57,735 ;  also  grading,  curbing,  guttering, 
concrete  paving,  etc.,  241.046  sq.ft,  portion 
of  Main  St.,  Impvt.  375,  from  United  Con¬ 
crete  Pipe  &  Constr.  Co.,  Box  5,  Ventura, 
*74,686.  Noted  Dec.  31. 

CONTRACTS  AWARDED 

Pa..  Pittsburgh — Rein. -con.  paving  20,400 
Evergreen-Three  Degree  Rd.,  Allegheny 


Co.,  to  Booth  &  Fllnn  Ltd.,  Forbes  St 
*375,880. 

Miss.,  Vicksburg — Warren  Co.,  road  ■  ,rk 
for  bridge  over  Yazoo  River  at  Sn  .  rs 
Bluff,  to  Horton  Constr.  Co.,  Texark  na 
Tex.,  *32,112.  Noted  Oct.  8  u  i,.; 
■Bridges.”  ^ 

Kentucky  —  State  Hy.  Dept.,  Frank  rt 
grading,  etc.  13.8  mi.  Mayfleld-Padi  iti 
Rd.,  Federal  Aid  Project  144-A,  Graves 
to  Ell  &  Marye,  Dawson  Springs,  *9u.:'8' 
Noted  Sept.  17. 

O.,  Canton  —  Improving  Clarendon  .v.e 
S.  W.  between  Tuscarawas  St.  S.  W.  nd 
Navarre  Rd.,  to  Canton  Sand  &  Gravel 
Clarendon  Ave.  S.  W.,  *56,742.  Eulps' 

est.  *60,000. 

Ind.,  Kcndallvillc  —  City  Council,  two 
course  concrete  paving  12,948  ft.  21  str  ts 
30  ft.,  to  Grace  Constr.  Co.,  220-21  Utility 
St.,  Ft.  Wayne,  *109,090.  Engrs.  est.  *l:;i.. 
000.  Noted  Dec.  17. 

Ind.,  LaPortc — P.  Summy,  engr.,  LaPorte 
grading  and  graveling  3  ml.  Slater  Rd  ,  26 
ft.,  to  F.  Schirr,  YYestvllle  for  LaPorte 
Co.,  *25,874.  Engrs.  est.  *31,000.  Noted 
Dec.  17. 

HI.,  La  Grange  —  Grading,  curbing  and 
concrete  paving  various  streets,  to  Stern- 
berg-Powell  Co.,  53  West  Jackson  Blvd., 
Chicago.  Engrs.  est.  *200,000.  Xoted 
Aug.  6. 

III.,  North  Chicago  —  Concrete  paving 
14,000  sq.yd.  Kristian  Ave.  and  16th  St.,  to 
Western  Impvt.  Co.,  840  9th  St.,  Racine 
Wls.,  *56,740. 

Kan.,  Howard — Elk  Co.,  clearing,  grub¬ 
bing,  bridging,  grading,  etc.,  8.692  ml.  Fed¬ 
eral  Aid  Project  297-A,  26  ft.,  to  S.  IV 
Poor,  Topeka,  and  Kennedy  &  Lewis,  ui 
Dorado,  *34,770. 

Kan.,  St.  John — Stafford  Co.,  sand  clay 
surfacing  5.447  ml.  Federal  Aid  Project 
302-A  and  B.  to  Stamey-JdcKey  Constr. 
Co.,  Hutchinson,  *37,237. 

Kan.,  Wellington  —  Sumner  Co.,  sand 
clay  surfacing  11.957  ml.  Federal  Aid  Proj¬ 
ect  323-A  and  B,  to  Schultz  Constr.  Co., 
Parsons,  *76,791. 

Mo.,  Capo  Girardeau — City  Clerk,  grad¬ 
ing,  curbing,  gravel  and  concrete  paving 
Mill  St.  between  Main  and  Fountain  Sts., 
also  Capaha  Dr.,  to  W.  P.  George  Constr. 
Co.,  Pine  Bluff,  Ark.,  *23,567.  Former 
contract  rescinded.  Noted  July  2. 

Mo.,  Clinton  —  Amiesite  resurfacing  23.- 
048  sq.yd.  and  concrete  paving,  etc.  431 
sq.yd.  West  Jefferson,  South  Washington, 
South  Main,  East  Franklin,  West  Franklin 
and  Xorth  Main  Sts.,  to  Reed  &  WTieelock, 
Clay  Center,  Kan.,  *32,378.  Noted  Jan.  7. 

Mo.,  8t.  Louis — Bd.  Pub.  Serv.,  208  City 
Hall,  Kentucky  rock  asphalt  paving,  etc., 
1.605  yd.  Wellington  Court,  to  Skrainka 
Constr.  Co.,  Security  Bldg.,  *8,800 ;  as¬ 
phaltic  concrete  paving,  etc.,  855  yd.  Leam¬ 
ington  St.,  and  2.270  yd.  Humphrey  St.,  to 
Webb-Boone  Paving  Co.,  5103  Fyler  Ave., 
*4,911  -and  *6,724  respectively,  2,105  yd. 
Humphrey  St.,  and  asphalt  paving,  etc.. 
16,230  yd.  Nebraska  St.,  to  C.  A.  Moreno, 
Syndicate  Trust  Bldg.,  *8,146  and  *55,254 
respectively;  Warrenite  paving,  etc.,  13,110 
yd.  South  Utah  PI.  and  2,205  sq.yd. 
Humphrev  St.,  to  Granite  Bituminous  Pav¬ 
ing  Co.,  Ry.  Exch.  Bldg.,  *56,000  and  *31.- 
050  respectively.  Grand  total  $179,017. 
Noted  Jan.  21. 

Mo.,  University  (St.  Louis  P.  O.)  —  See 
"Sewers.” 

Tex.,  Anderson  —  R.  W.  Berry,  judge 
Grimes  Co..  Improving  4.79  ml.  K.  T. 
Whitehall  Rd.,  1,000  cu.yd.  clearing  and 
grubbing,  10,199  cu.yd.  hauling  and  placing 
gravel,  and  247.347  cu.yd.  hauled  additional 
i  ml.,  to  M.  M.  Craven  &  Sons,  Missouri 
City,  $19,722.  Engrs.  est.  *26,500. 

Tex.,  Dublin  —  Elrod  Eng.  Co.,  engrs., 
3206  Elm  St.,  Dallas,  3  in.  brick  on  gravel 
surfacing  various  streets,  here,  to  Julian 
Field  &  Co.,  State  Xatl.  Bank  Bldg.,  Deni¬ 
son,  for  City.  *70,503.  Noted  Jan.  21. 

Idaho — Commissioners  Pub.  Wks.,  at  Ho¬ 
tel  Idaho,  Coeur  d’Alene,  concrete  paving, 
etc.,  3.079  ml.  Coeur  d’Alene-Yellowstone 
Trail,  Federal  Aid  Projects  47  and  93-A. 
Kootenai  Co.,  to  J.  H.  Collins  &  Co.,  Spo¬ 
kane,  Wash.,  *78,667.  Noted  Nov.  19. 

California — See  "Bridges." 

Calif.,  Los  Angeles — Bd.  Pub.  Wks.,  con¬ 
crete  paving,  curbing,  walks,  guttering,  etc. 
Edenhurst  Ave.  between  Parkdale  and 
Verdant  Sts.,  to  P.  J.  Akmadzich,  821  Yale 
St.,  *62,405  ;  also  grading,  etc.,  Anaheim 
St.  and  Sampson  Ave.  Impvt.  Dist.,  to 
Western  Dredging  Co.,  58  2nd  St.,  San 
Francisco,  *285,750.  Noted  Jan.  21. 

Calif.,  San  Rafael  —  Marin  Co.,  concrete 
curbing,  guttering  and  1$  in.  Wlllite 
asphaltic  concrete  on  asphaltic  concrete 
paving,  etc.  84,704  sq.ft.  Alder  Way.  etc., 
to  Pacific  States  Constr.  Co.,  Call  Bldg., 
San  Francisco,  *38,608.  Noted  Jan.  21. 


ft. 
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BKintiE — OREGON 


Bids  were  opened  by  city  for  eonstructlnpr  Vista  Ave.  BrldRe,  (A)  Parker  A  Banfleld. 
62  Kast  3rd  St..  N.  (awarded  contrart);  (B)  Kuckenbere-Wittman  Co..  437  FJast  2.)th 
St.,  N.  ;  (C)  H.  K.  DoerinR,  703  Johnson  St  The  unit  bids  are  as  follows: 


PROPOSED  WORK 

N  Y  ,  Buffalo — CORE  ROOM  and  FOXTN-  » 

Ilia— Amer.  Radiator  Co..  1807  Elmwood  j  too  wl  e.e«k 

Ue  .  plans  re^n.-con  .^  bH^^^^ 

v"y\.  BiJffali.— sash  FACrfoRY— F.  P.  ^  ™  ^  ”e“^ exSiva'tion 
Uittmeyer,  304  South  Park  Ave.  plans  sash  ^  eiXlnllment 

«^;i.';rN/wno7k-rAm^  a.  i ' 

p  Andrea.  Jerome  Ave  ha^  200  sq  fi.l^te  sidewalk 

plans  prepared  by  BaUInRer  Co.,  en^rs  and  ,o<,  eonctete  curb 

archts.,  lOO  East  42nd  St.,  llOIin.ft.  8-in.  vitrified  or  eemetit  pipe 

and  steel,  plain  foundation,  Mott  Ate.  and  2  inleta  to  be  oonatrueted  . 

13Sth  St.  1750,0(10.  unrVT'Tvrr'  onA  I  inlet  to  be  removed . 

N-  **'5  655  aq.yd.  concrete  pavement.  No  1  or  J 

PI'HLlSHIMi  —  ^ew  York  American  A  25  aq.yd.  7-in.  concrete  rixwlway.  No  I  or  ^ 

Evening  Journal,  238  William  St.,  soon  50  aq.yd.  6-in.  conisrete  slab 

take  bids  4  story,  ivln.-con.,  brick  and  steel,  50  aq.yd.  crushed  rock  ballast,  2-in.  thick 

plain  foundation.  Water  St.  C.  E.  BIrge,  50 aq.yd.  concrete  between  Uea 

2‘i  W’est  34th  St.,  engr.  and  archt.  Noted  Tearing  out  old  briclge  (lump  sum) 
pec  10  under  •‘Buildings — Commercial.” 

I>B..  Bristol  —  FACTORY  —  Pacific  Steel  Extended  toula 
Boiler  Corp.,  Waukegan,  Ill.,  purchased  15 

®?n.rFneer  ^ n n^d arctd t ect  ^mtt  o"  Colorado  River,  and  20  ml.  line  to  Co- 
fSno.OOO.  Engineer  and  architect  not  ^^bus.  Private  plans. 

.selected.  m^BRFR  PT  ANT— J  M  Tex.,  Center  Point— TEXTILE  MILL,— 

^  iV(i  MoHAttoRld^  nlans  Texas  Wool  A  Mohair  Textile  Mills,  c/o  S. 

Oft  K.  Bomar,  promotion  mgr.,  plana  new  mill, 

rubber  manufacturing  plant.  *250,^0.  I4*i  nno  nnd  not  «e- 

Al(a..  HnntBTlIIe  —  COTTON  WARE-  Engineer  ana  artntteci  not  se- 

HOUS^pixle  Warehouse  &  Storage  Co..  Cleburne  —  SHOP  —  F.  Merrit,  ch. 

plans  1  ware-  j  ^mlth,  archt..  both  Pnlon 

house,  10,000  bale  cap^Uy.  _ Armour  R*“Pot  Bldg.,  Galveston,  soon  takes  bids  123 

.  qr  ^  155  x  517  ft.  boiler  house  and  blacksmith 

Rrnd.’.ce  ne^’  sh'iP.  al»o  1  "‘"'•y,  45  X  288  ft.  flue  shop. 

A  ^■miFv"*<?nnn*nnn ’  lir*^canncit?^T>er  steel  and  metal  sash,  here,  for  Gulf, 

plans  2,000,000  lb.  capacity  fier  Colorado  A  Santa  Fe.  Ry.,  Union  Depot 

year,  here.  1100,000.  SHOPS  B'‘l*f  -  Galveston.  $300,000. 

La.,  ^ew  Orleans — MAt_rll^rj  nrlUr'S  Xj»»  v±  WnWK _ PRTVTTVfS  PT  AVT— 

and  WAREHOUSE— Equitable  , Equipment  .  Tex..  »t  Worth  PRINTIN  .  PE^ 
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2:,Tnnnn  *  ?n..Fneer  ^nn^d  ^arcidtert  ^not  o"  Colorado  River,  and  20  ml.  line  to  Co- 
fSno.OOO.  Engineer  and  architect  not  ^^bus.  Private  plans. 

.selected.  m^BRFR  PT  ANT— J  M  Tex.,  Center  Point— TEXTILE  MIEE— 

.n  iV(i  MaHettaRld^  nlans  Texas  Wool  A  Mohair  Textile  Mills,  c/o  S. 

Oft  K.  Bomar,  promotion  mgr.,  plana  new  mill, 

rubber  manufacturing  plant.  *250,^0.  14*i  nno  T*‘^eiTieer  nnd  ^rrhitert  not  «e- 

Al(a..  HnntBTlIIe  —  COTTON  WARE-  Engineer  ana  artntteci  not  se- 

HOUS^pixte  Warehouse  &  Storage  Co..  Cleburne  —  SHOP  —  F.  Merrit.  ch. 

plans  1  ware-  j  smith,  archt..  both  ITnlon 

house,  10,000  bale  cap^Uy.  _ Armour  H^Pot  Bldg.,  Galveston,  soon  takes  bids  123 

.  X  155  X  517  ft.  boiler  house  and  blacksmith 


Co.,  Whitney  Bldg.,  purchased  plant  of 
United  Chemical  &  Organic  Products  Co., 
intersection  Florida  Walk  and  Louisville  & 


Nashville  R.R.  tracks,  and  plans  converting  ‘ 

nnwMxx  4«*/v  mo/vViInA  etinnci  and  w$i rpfiniinpfl.  C/O  A.  jaamilton,  iryfr. 


warehouses. 

*‘Te’nn.!-  CooUev.lle-FACTORY-MenzIes  Vof^U 

Shoe  Co..  Superior  St..  Fond  du  Lac.  Wls.,  A.  h .  h  isher  203  Cott 

plans  shoe  factory,  he^  To  exceed  $40  000.  ^,S‘"7’and  "archlfeci'" 

Tfnn.,  >a»hvlllr — PLANT — Victor  Cnem-  ^  ,,,  HgwvWHai* _ n 

ical  Co.,  4th  &  1st  Bldg.,  R.  P.  Gates,  supt., 

plans  rebuilding  plant  recently  destroyed  ^  Wichita  Falla,  having  preliminary 

’iSS;  — ‘wAREHOrSE  _  t'»"‘  SV^OM 


Colorado  River,  and  20  ml.  line  to  Co-  65th  St.  and  Euclid  Avo.  $40,000.  W.  A. 
nbus.  Private  plans.  Becker,  I’nlon  Bldg.,  archt. 

Tex.,  Center  Point — TEXTILE  MILL —  ML.  Kankakee — ROITND  HOt’SE,  eto. 

xas  Wool  A  Mohair  Textile  Mills,  c/o  S.  — Cleveland.  Cincinnati.  Chicago  A  St. 
Bomar,  promotion  mgr.,  plans  new  mill.  IaouIs  R.R.  Co.,  l‘nlon  Central  Bldg.,  Cin- 
5,000.  Engineer  and  architect  not  se-  cinnati,  O.,  H.  Baldwin,  ch.  engr.,  taking 
•ted.  bids  extension  to  engineering  facilities. 

Tex.,  Cleburne  —  SHOP  —  F.  Merrit,  ch.  Incl.  brick  roundhouse  and  service  building, 
gr.  and  \V.  J.  Smith,  archt.,  both  ITnlon  $208,900. 

•pot  Bldg.,  Galveston,  soon  takes  bids  123  Wla..  Sheboygan  —  FACTORS'  —  E.  A. 
155  X  517  ft.  boiler  house  and  blacksmith  Stubenrauch.  archt.,  629  North  8th  St.,  tak- 
op,  also  1  story,  45  x  288  ft.  flue  shop,  Ing  bids  3  story,  32  x  80  ft.,  and  40  x  so 
?el  and  metal  sash,  here,  for  Gulf,  ft.,  brick  and  timber  additions,  plain  foun- 
ilorado  A  Santa  Fe.  Ry.,  ITnlon  Depot  datlon,  for  Dillingham  .Mfg.  t'o..  Wis*'on- 
dg.,  Galveston.  $300,000.  sin  Ave.  and  South  Water  St.  Noted  Jan.  7. 

Tex..  Ft.  Worth — PRINTING  PTaANT —  la..  Oakalooaa  —  BRICK  PLa\NT  —  See 

J.  B.  Davies,  archt.,  1308  Hemphill  St.,  “Contracts  Awarded.” 
soon  takes  bids  1  story  (ultimately  4  story)  rnvxnarxa  an-awnwn 

100  X  109  ft.,  reln.-con.,  brick  and  stone,  f  ONTR.YCTS  AWARDED 

Bth  and  Jones  Sts.,  for  Ft.  Worth  I’ress,  Mass..  Boston  —  FACTORY  —  Bay  State 
o  A.  Hamilton,  mgr.  $50,000.  ,  Furniture  Co.,  altering  and  constructing  I 

Tex.,  Ilouidon — CRUSHING  and  PTTIa-  and  2  story  brick  addition,  to  W.  and  I,. 


VERIZING  PLANT — Micollthlc  Ca,  c/o  Eng.  Co.,  Bway.  Cambridge.  Archts.  est 
A.  F.  Fisher,  203  Cotton  Exch.  Bldg.,  plans  to  exceed  $40,000.  Noted  Dec.  10. 

1  story,  brick  and  tile  plant.  $50,000.  En-  Maas.,  Charleston n  (Boston  P.  O.)  — 
gineer  and  architect  not  selected.  FOUNDRY  —  J.  D'FTste,  26  Canal  St.. 

Tex.,  Rockdale  —  GAS  PLANT — Kent-  Boston.  1  story.  50  x  95  ft.,  brick  and  steel, 
Middleton  Co.,  Rockdale,  and  Hirt-McDer-  Spice  St.,  here,  to  W'hldden-Beekman  Co., 


Standard  Oil  Co.,  W.  J.  Lang,  mgr.,  2320  Callf  Long'  Rearh  _  ICE  and  COLE 

Division  J**®"®  L  STORAGE  PLANT— H.  B.  King  and  as- 

and  soclates.  Security  Bldg.,  had  preliminary 

vvarehoi^e,  1  rt(iry  garage,  and  ^  plans  prepared  by  Fisher,  I^ake  A  Travers 


aving  preliminary  100  Boylston  St.,  Boston.  Engrs.  est. 
1  gas  plant,  near  $40,000. 

Conn..  New  Britain— FACTORY— Rus- 
ICE  and  COLD  sell  A  Irwin  Mfg.  Co.,  Washington  St..  2 


STORAGE  PLANT — H.  B.  King  and  as-  story,  43,000  sq.ft,  floor  space,  steel  and 
soelates.  Security  Bldg.,  had  preliminary  concrete.  Myrtle  and  lAafayette  Sts.,  to 


chine  shop.  Division  St.  and  Bray  Ave, 
$200,000.  Private  plans. 

IIL,  Chicago  —  PRINTING  PLANT  — 


plans  prepared  by  Fisher,  I^ake  A  Travers,  Aberthaw  Constr.  Co.,  27  School  St.,  Bos- 
801  Edwards  and  Wlldy  Bldg.,  IaOs  Ange-  ton.  Archts.  est.  $125,000. 


les,  4  story,  100  x  200  ft.  Ice  and  cold  stor¬ 
age  plant,  and  50  x  85  ft.  Ice  manufactur- 


Prairle  Farmer  Pub.  Co.,  337  W'est  Madl-  plant,  rein. -con.,  east  of  municipal  Lowe  A  Co.,  Coral  Gables,  $40,000. 

son  St.,  having  sketches  made  by  Mundle  &  docks.  To  exceed  $150,000.  O..  Cleveland  —  IRON  and  BRONZE 

Jensen,  39  South  La  Salle  St.,  and  takes  Cnilf..  Los  Angeles  —  PUBLISHING  FACTORY  —  W.  S.  Tyler  Co..  C.  Zlmmer- 
bids  a^ut  Mar.  22,  3  story  and  basement,  plaNT  —  Technical  Publishing  Co.,  411  man,  secy,  and  treas.,  3615  Superior  Ave., 

/V  South  Main  St.,  plans  3  story,  195  x  250  6  story  and  basement,  82  x  118  ft.,  reln.- 

•  Blvd.  and  Wiilara  Court.  probably  rein. -con..  In  central  manufac-  con.  and  brick,  Kast  34th  St.  and  Rup^^rlor 


uuu.  r^n  A  _ turlng  section.  $760,000  or  more. 

W  Is.,  CUntonvIlle— CANNERY  Shawano  ppd  architect  not  selected. 


Canning  Co.,  Shawano,  K.  Weeman,  pres.. 


Drummondvllle  —  PLANT  — 


Fin.,  Coral  Gables— MACHINE  SHOP — 
E.  K.  Lowe,  2  story,  concrete  block,  to 
Lowe  A  Co.,  Coral  Gables,  $40,000. 

O..  Cleveland  —  IRON  and  BRONZE 
FACTORY  —  W.  S.  Tyler  Co..  C.  Zimmer¬ 
man,  secy,  and  treas.,  3615  Superior  Ave., 
6  story  and  basement,  82  x  118  ft.,  reln.- 


Ave.,  to  V.  Blarcom  Co.,  Natl.  City  Bldg. 
Archts.  est.  $300,000.  Noted  Jan.  21. 

O.,  Zanesville — FACTORY— Mosaic  Tile 


plant,  here.  $7,000,000. 

Qne.,  Jonqnteres — MILL — Price  Bros.  Co. 


Archts.  est.  $150,000. 

Ind.,  South  Bend— SPRING  FACTORY — 


p  ans  2  story,  brick  and  tlm^r  cannery.  Canadian  Cellulose  A  Chemical  Co.,  sub-  Co.,  two  1  story.  120  x  180  ft.  and  150  x 

plain  foundation,  here.  $60,000.  Engineer  gj^iary  of  Amer.  Cellulose  A  Chemical  Mfg.  180  ft.,  concrete,  brick  and  steel,  to  H.  K. 

and  architect  not  selected.  Co.,  15  East  26th  St..  New  York  City,  plans  Ferguson  Co..  4900  Euclid  Ave.,  Cleveland. 

Wls.,  Rhinelander  —  SHOP  —  E.  Abels,  plant  here  $7  000  000  Archts.  est.  $150,000. 

having  plans  prepared  by  Smith  &  Brandt,  jonqnteres — MILL — Price  Bros.  Co.  Ind.,  South  Bend— SPRING  FACTORY — 

Manitowoc.  1  story,  60  X  80  ft.,  reln.-con.  j^d.,  having  plans  prepared  by  A.  Duehastel  Studebaker  Corp.,  1  story.  124  x  382  ft., 
and  brick,  plain  foundation.  $50,000.  Montague,  Quebec,  mill  for  paper  and  brick,  concrete,  steel  and  gunite  factory 

Wls.,  Weyaawega — HEATING  PLANT —  cardboard  machines,  here.  $150,000.  with  craneway,  to  R.  SoIIitt  A  Sons,  5  North 

Waupaca  Co.,  L.  Shoemaker,  elk.,  Waupaca,,  Ontario _ HYDRO  ELECTRIC  PLANT —  I-*  Salle  St.,  Chicago,  Ill.  Archts.  est.  ap- 

havlng  plans  prepared  brick  and  concrete  Hydro  Electric  Power  C^omn.,  190  Uni-  proxlmately  $125,000.  Noted  Oct.  22. 
heating  plant  with  brick  or  concrete  stack  verslty  Ave  Toronto  plans  50,000  hp.  HI-.  Melrose  Park  —  FACTORY  —  See 
at  insane  asylum,  here.  $45,000.  R.  hydro  electric  plant  on  Nipigon  River,  at  "Buildings — Commercial.” 

Cramer,  448  27th  St.,  Milwaukee,  engr.  Alexander  Falls  Incl.  concrete  dams,  con-  Oskaloosa — BRICK  PLANT — Stand- 

Mlnn.,  8t.  Paul  —  FACTORY  and  MA-  crete  and  steel  power  plant,  etc.  $7,000,-  ard  Clay  Products  Co..  T.  J.  Nelswanger, 
CHINE  SHOP — Auto  Engine  Wks.,  Griggs  OOO  F  A  Gaby  190  University  Ave.,  pres.,  will  build  continuous  kiln,  reln.-con., 
St.  and  University  Ave.,  having  plans  pre-  Toronto  engr  brick  and  steel  addition,  by  day  labor.  $50,- 


pared  by  J.  W.  Stevens,  907  Exch.  Bank 


Bldg.,  1  and  2  story,  140  x  205  ft.,  brick  Rug  (^o.,  98  Carling  St.,  W.  C.  Baldwin, 


and  steel,  St.  Anthony  and  Hamline  Aves. 
$65,000. 

Mo.,  Joplin — BAKERY — Quality  Bakery, 
926  Main  St.,  having  plans  prepared  by 


Ltd.,  having  plans  prepared  by  A.  Duehastel  Studebaker  Corp.,  1  story.  124  x  382  ft., 
de  Montague,  Quebec,  mill  for  paper  and  brick,  concrete,  steel  and  guntte  factory 
cardboard  machines,  here.  $150,000.  with  craneway,  to  R.  SolIItt  A  Sons,  5  North 

Ontario— HYDRO  ELECTRIC  PLANT —  I-*  SaHc  St.,  Chicago,  Ill.  Archts.  est.  ap- 

Hydro  Electric  Power  Comn..  190  Uni-  proxlmately  $125,000.  Noted  Oct.  22. 
verslty  Ave.,  Toronto,  plans  50,000  hp.  „  Melrose  Park  —  FACTORY  —  See 

hydro  electric  plant  on  Nlplsron  River,  at  BuUdlnic* — Commercial.’* 

Alexander  Falls.  Incl.  concrete  dams,  con-  Oskaloosa— BRICK  PLANT — Stand- 

crete  and  steel  power  plant,  etc.  $7,000,-  ard  Clay  Prf^ucts  Co..  T.  J.  Nelswanger, 
000  F.  A  Gaby,  190  University  Ave.,  pres.,  will  build  continuous  kiln,  reln.-con., 
Toronto  engr  brick  and  steel  addition,  by  day  labor.  $50,- 

Oat..  Loadoa— RUG  FACTORY— Canada  000.  Pri\-ate  plans  Nrjted  Jim  21 _ 

Rug  Co.,  98  Carling  St.,  W.  C.  Baldwin,  Slonx  City — CREAMERY  and  COLD 

nronrietor.  nlans  rebuilding  riant  recently  STORAGE — Swift  A  Co.  St(>ck  Yards, 


C,  E.  Hanenberg,  Joplin,  remodeling  and  pi^nB  refinery  addition, 
enlarging  bakery.  »7^000.  B  C..  Vancouver  —  SUB-STATI07 

British  Columbia  Ry.  Ltd.,  having  p 
CHINERY  PLANT— J.  Goldberg  A  Sons  prepared  by  H.  H.  Gillingham,  c/o  ow 
800  East  18th  St.,  plan  reln.-con.  and  steel  |  story,  reln.-con.  and  steel,  caisson  f 
plant  addition.  $200,000.  datlon,  6th  and  Ist  Sts.,  here.  $80,000. 

Ark.,  Norphlet — PLANT — Natural  Gas  A 
Fuel  Corp.,  J.  Zeppa,  secy.,  having  pre-  BIDS  DE 

limlnary  plans  prepared  gasoline  absorp- 

tion  plant.  $300,000  or  more.  Private  O.,  Cleveland  —  LAI 
plans.  Sanitary  Wet  W'ash  Co 


proprietor,  plans  rebuilding  plant  recently  STORAGE— Swift 
destroyed  by  Are.  $100,000  loss.  general  contrart  4 

Oat.,  Windsor  —  SALT  REFINERY  —  nn«l  wn^ete.  Cha 
Canadian  Salt  Co..  G.  M.  Dick.  genl.  mgr.  ”■  «•  Klln^ger, 


Vancouver  —  SUB-STATION  — 


'’roTiimhla  Rv  Ltd  having  nlans  "Buildings — Commercial.” 

Columbia  Ry.  Lta.,  naving  p^^^^  A*-''-.  I-exa— ICE  PLANT,  etc.— 

Co..,  ..or,.  «  .  ns  f,.  , 


BIDS  DESIBED 


O.,  Cleveland  —  LAUNDRY  —  Cleveland  Combest  Realty  Co.,  fig  preserving  plant. 


general  contrart  4  story,  75  x  150  ft.,  brick 
and  concrete.  Chambers  and  Dave  Sts.,  to 
W.  A.  Klinger,  Wamock  Bldg.,  approx¬ 
imately  $100,000.  ' 

Kan.,  Topeka  —  POWER  HOUSE  —  See 
“Buildings — Commercial.” 

Ark.,  I,exa — ICE  PLANT,  etc. — l..exa  Ice 
Co.,  1  story,  60  x  175  ft.  Ice  and  cold 
storage  plant,  concrete,  brick  and  steel,  to 
W.  F,  Moody  A  Co.,  613  A.O.U.W'.  Bldg., 
Little  Rock.  Archts.  est.  $125,000. 

Tex.,  Beaumont  —  FACTORY  —  Tyrell 
Combest  Realty  Co.,  fig  preserving  plant. 


plans  ’  Sanitary  Wet  W'ash  Co.,  6204  Central  Ave.,  400  bu.  dally  capacity,  to  C.  A.  Raush, 

Texaa  _  fiUB-STATION  etc  _  Texas  H.  H.  Wood,  pres.,  taking  bids  1  and  2  Alvin,  about  $40,000. 

t'entraT Power  Co..  Frost  Bank  Bldg.,  San  story.  100  x  120  ft.,  brick  and  st^l  addl-  Tex..  Houston— ICE  CREAM  FACTOI^ 
Antonio,  making  plans  electric  sub-station  tion,  ^bman  Ave.  $50,000.  H.  M.  Morse  —Houston  Ice  Cream  Factory,  c/o  C  R 

on  Lakeside  Dr  near  Eagle  Lake  also  Co.,  720  Prospect  Ave.,  archts.  Rouse,  1703  Washington  Ave.,  remodeling 

mal^lne  from^lant  to  Ea|le  Lake,  7  ml.  O..  Cleveland— PAINT  SHOP--panklln  and  constructing  2  story,  addition  1703 
line  to  Llssie,  6  ml.  line  to  Lakeside  Irrlga-  Bros.,  Guarantee  Title  Bldg.,  Uklng  bids  Washington  Ave..  to  J.  Antlll,  2101  Main 

tion  Co.,  5  ml.  line  from  company’s  plant  1  storja  96  *  140  ft.,  brick  and  steel.  East  St.,  about  $50,000. 

See  propose!  advertisements  on  page  100,  Advertising  Section. 
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Buildings — Industrial  (Continuf^d) 

Trx.,  — irK  PLANT — Palestine 

Ice  Co.,  c/o  W.  B.  McNaughton.  will  build 
70  X  200  ft.,  brick,  concrete  and  steel,  70 
ton  capacity.  $140,000.  Work  will  be  done 
by  separate  contracts  under  supervision  of 
•  leneral  Kng.  &  Management  Corp.,  105 
Bway..  New  York  City.  Noted  Dec.  31. 

('alif.,  Sacramento  —  CAN  FACTORY  — 
Amer.  Can  Co.,  3rd  and  22nd  Sts.,  San 
Francis<-o,  1  story,  rein. -con.,  to  I,indgren- 
.Swlnerton,  Inc.,  225  Bush  St.,  San  Kran- 
cl.sco.  $1,000,000. 


Buildinjcs — Commercial 


PROPOSEn  WORK 

N.  II.,  North  Conway  —  HOTEL  —  H. 
Randall,  having  plans  prepared  by  Haynes 
&  Masim.  20  I'ark  Bldg.,  Fitchburg,  3 
story  and  basement,  2  wings,  brick  and 
timber  hotel.  $15<l,000. 

Mass.,  Itoston — Y.  M.  C.  A.,  A.  S.  John¬ 
son,  pres.,  316  Huntington  Ave.,  plana  new 
Y.  M.  C.  A.  building.  $.500,000.  Engineer 
and  architect  not  selected. 

Msnh.,  Itrookllne  (br.  Boston)  —  FIRE 
HEADylTARTKRS  —  Town  of  Brookline, 
c/o  C.  Rowley,  70  State  .St.,  Boston,  having 
sketches  made  by  Little  &  Russell,  4  5 
Bromfield  St.,  Boston,  2  story,  brick,  fire 
head<iuartera.  To  exceed  $150,000. 

Conn.,  Hrldgeimrt CLC  B  —  Algonriuin 

Club.  Inc.,  211  State  St.,  having  sketches 
made  by  E.  <}.  Southey,  9S3  Broad  St.,  2 
storv  and  basement,  100  x  100  ft.,  brick. 
Broad  St.  $200,000. 

Conn.,  New  Haven — BANK — Vnion  & 
New  Haven  Trust  Co.,  57  Church  St.,  plans 
brick,  stone  and  steel  bank.  $2,000,000. 
Cross  &  Cross,  211  Madison  Ave.,  New  York 
City,  archts. 

Conn.,  New  Haven — HOME — Y'ale  Hope 
Mission.  55  Church  St.,  having  plans  pre¬ 
pared  by  H.  K.  Murphy.  1  Pershing  Sq., 
New  Yt>rk  City,  5  story,  SO  x  100  ft.,  brick 
and  steel,  York  St.  $  150.00a. 

Conn.,  New  Haven — HOTEL — Community 
Hotel  Corp.,  25  West  45th  St.,  New  York 
City,  having  plans  prepared  by  O.  B.  Post  & 
Sons,  101  Park  Ave.,  New  York  City,  10 
story,  300  r<s>m,  brick  and  stone.  Meadow 
St.,  here.  $1,000,000. 

Conn.,  New  Haven — STORE — H.  M.  Bul¬ 
lard  t'o.,  91  Orange  St.,  had  plans  pre¬ 
pared  by  E.  F.  Poland,  5o5  Grand  Ave., 

3  storv,  106  X  190  ft.,  brick,  tile  and  steel. 
Elm  St.  $150,000. 

Conn.,  New  I.ondon — APARTMENT  and 
STORE — C.  E.  Schall.  849  Pequot  Ave., 
having  plans  prep.ared  by  Bilderbeck  & 
1.4ingaon,  State  .St.,  brick  and  steel, 
Montauk  Ave.  $150,000. 

Conn.,  Smith  Norwalk — THEATRE — H. 
Goodwin.  16  Spring  St.,  having  revised 
plans  prepared  by  A.  S.  Meloy,  2965  Main 
St.,  Stratford,  1  story  and  basement,  brick, 
steel  and  terra  cotta.  Wa.shington  St.  $200,- 
000.  Noted  Iiec.  10. 

N.  Y..  .\lhnn.v — BANK — Home  Savings 
Bank,  13  North  Pearl  St.,  having  plans  pre¬ 
pared  by  Dennison  &  Hlrons.  engrs.  and 
archts.,  2S8  Trf>xlngton  Ave.,  New  York  City, 
brick,  steel  and  stone,  plain  foundation. 
North  Pearl  St.  $1,000,000. 

N.  Y..  Hrooklyn  —  APARTMENT  — 
Shampan  &  Shampan,  engrs.  and  archts., 
1*8  Montague  St.,  preparing  plans  100  x 
100  ft.,  brick,  steel  and  stone,  plain  foun¬ 
dation.  Cnion  St.  near  8th  Ave.  $750,000. 
Owner’s  name  withheld. 

N.  Y..  Brooklyn— APARTMENT  HOTEL 
— Itry  Dock  Holding  Co.,  c/o  J.  Sarsfleld 
Kennedy,  engr.  and  archt.,  157  Remsen  St., 
having  plans  prepared  brick,  steel  and 
stone,  plain  foundation.  Ashland  PI.  and 
l,afavette  Ave.  $4,500,000. 

N.  Y.,  Brooklyn — (''OMMUNITY — Jewish 
Centre  of  Coney  Island,  c/o  Block  &  Hesse, 
engrs.  and  archts.,  18  East  4l8t  St.,  New 
York  City,  having  plans  prepared  4  story, 
brick,  steel  and  stone,  plain  foundation. 
Ocean  Parkway  near  Neptune  Ave.  $400,- 
000. 

N.  Y..  Brooklyn — OFFICE  and  LOFT — 
Bush  Terminal  Co.,  foot  43rd  St.,  having 
plans  preiiared  by  W.  HIgginson,  engr.  and 
archt.,  15  Park  Row,  New  York  City,  2 
rein. -con.,  brick  and  steel,  plain  founda¬ 
tion^  ist  Ave.  and  39th  St.  $2,000,000. 

Y.,  Brooklyn— Y.  W.  C.  A..  40  Rem¬ 
sen  St.,  takes  bids  about  Mar.  1,  11  story, 
80  X  200  ft.,  brick,  steel  and  stone,  plain 
foundation.  Atlantic  and  State  Sts.  $300,- 
000.  F.  Ij.  Ackerman,  19  West  44th  St., 
New  York  Citv,  engr.  and  archt.  Noted 
Dec.  10. 

N.  Y..  Biiffpio— APARTMENT — Carr  & 
.\ndru8.  c/o  Haugaard  (k  Burnham,  engrs. 
and  archts..  185  Madison  Ave.,  New  York 
City,  having  plans  prepared  brick,  steel 


and  stone,  plain  foundation,  IJnwood  Ave., 
here.  $1,000,000. 

N.  Y.,  Turona  (Ind.  Sta.  Flushing)  — 
THEATRE  —  Small-Strausberg  Queens 
Theatre.  Inc.,  W.  Small,  pres..  29  Maple 
St..  Brooklyn,  having  plans  prepared  by  E. 
DeRosa,  engr.  and  archt.,  110  West  40th 
St..  New  York  City,  brick,  steel  and  stone, 
plain  foundation,  here.  $600,000.  Noted 
Mar.  5. 

N.  Y..  Floral  Park— THEATRE,  STORE 
and  OFFICE— C.  Fleischer,  186  Joralemon 
St.,  Brooklyn,  having  plans  prepared  by 
C.  A.  Sandblom,  engr.  and  archt.,  145  West 
45th  St..  New  York  City,  brick,  steel  and 
stone,  plain  foundation.  Turnpike  Ave.,  here. 
$350,000. 

N.  Y.,  Lockport  —  Y.  M.  C.  A.  having 
plans  prepared  by  J.  F.  Jack.son,  engr.  and 
archt.,  137  Ea.st  45th  St.,  New  York  City, 
196  X  200  ft.,  brick,  steel  and  stone,  plain 
foundation.  $500,000. 

N.  Y..  New  York— APARTMENT— Mar- 
mon  Constr.  Co.,  c/o  Springsteen  &  <5old- 
hammer,  engrs.  and  archts.,  32  Union  Sq., 
having  plans  prepared  5  story,  brick,  steel 
and  stone,  plain  foundation,  Montgomery 
Ave.  $350,000. 

N.  Y.,  New  York  —  APARTMENT  — 
Morsane  Realty  Corp.,  c/o  C.  Kreymborg 
Son,  engrs.  and  archts.,  2334  Marion  Ave., 
having  plans  prepared  6  story,  brick,  steel 
and  stone,  plain  foundation.  Van  Courtlandt 
Ave.  $250,000. 

N.  Y.,  New  York  —  APARTMENT  — 
Najiles  Holding  Corp.,  c/o  S.  V.  Becker, 
engr.  and  archt.,  819  East  169th  St.,  having 
plans  prepared  5  story,  brick,  steel  and 
stone,  plain  foundation,  Godwin  Terrace. 
$450,000. 

N.  Y.,  New  York — APARTMENT — Park 
Ave.  Holding  Corp.,  c/o  Delano  &  Aldrich, 
engrs.  and  archts.,  126  East  38th  St.,  hav¬ 
ing  plans  prepared  14  story,  brick,  steel  and 
stone,  plain  foundation.  Park  Ave. 

N.  Y..  New  York — APARTMENT — R.  O. 
W.  Realty  Corp.,  c/o  W.  Koppe,  engr.  and 
archt.,  567  East  Tremont  Ave.,  having  plans 
prepared  6  story,  125  x  200  ft.,  brick,  steel 
and  stone,  plain  foundation,  Bailey  Ave. 
$400,000. 

N.  Y.,  New  York  —  CIATB  HOUSE  — 
Ttnlted  Order  of  True  Sisters,  c/o  Bloch  & 
Hesse,  engrs.  and  archts.,  18  East  41st  St., 
having  plans  prepared  brick,  steel  and 
stone,  plain  foundation,  150  W’est  85th  St. 
$400,000. 

N.  Y..  New  York— HOTEI. — A.  P.  Hess, 
engr.  and  archt.,  345  Madison  Ave.,  pre¬ 
paring  plans  22  story.  lOO  x  102  ft.,  brick, 
steel  and  atone,  plain  foundation,  2  East 
86th  St.  $2,000,000.  Owner’s  name  with¬ 
held. 

N.  Y..  New  York— HOTEI., — A.  Kay,  c/o 
F.  P.  Platt  &  Bro.,  engrs.  and  archts.,  221 
West  59th  St.,  having  plans  prepared  23 
story,  brick,  steel  and  stone,  plain  founda¬ 
tion,  6th  Ave.  and  46th  St. 

N.  Y.,  New  York  — THEATRE  — G.  F. 
Gerrety,  c/o  E.  DeRosa,  engr.  and  archt., 
110  West  40th  St.,  having  plans  prepared 
brick,  steel  and  stone,  pl^ln  foundation, 
4915  Bwav.  $500,000. 

N.  Y..  New  York— WAREHOT'SE— T’nlt 
Storage,  Inc.,  c/o  Morres  &  Dunford,  engrs. 
and  archts.,  110  East  42nd  St.,  having 
plans  prepared  12  story,  rein. -con.,  brick 
and  steel,  plain  foundation,  Webster  Ave. 
$600,000. 

N.  J.,  Camden  —  THEATRE  —  Hunts 
Theatre  Corp.,  1324  Vine  St.,  Phila.,  Pa., 
having  plans  prepared  by  W.  H.  I.rf>e,  Schaff 
Bldg.,  Phila.,  Pa.,  3  story  and  basement, 
31-35  Kings  Highway,  here.  $250,000. 

N.  J.,  ElUabeth- APARTMENT — A.  N. 
Allcroft.  225  Orchard  St.,  plans  5  story.  91 
X  121  ft.  apartment,  435-41  Westminster 
Ave.  $360,000. 

Pa.,  Bryn  Mawr  —  HOSPITAL  —  Bryn 
Mawr  Hospital  plans  hospital  buildings. 
$1,000,000.  Zantzinger  Borie  &  Medary, 
Otis  Bldg.,  Phila.,  archts. 

Pa.,  Norwood  (Hoadleys  P.  O.)  — 
APARTMENT— S.  Kaplan,  10  South  18th 
St.,  Phila.,  making  plans  brick  and  steel 
apartment,  plain  foundation,  here.  $150,- 
000.  Owner’s  name  withheld. 

Pa.,  Phila.  —  BANK  and  OFFICE!— 
Fidelity  Trust  Co.,  325  Chestnut  St., 
having  plans  prepared  by  Simon  &  Simon. 
249  South  Juniper  St.,  20  or  more  story 
and  basement,  175  x  229  ft.,  rein. -con., 
brick  and  steel.  Broad  St.  between  Lansom 
and  Walnut  Sts. 

Pa..  Pittsburgh— DORMITORIES — G.  E. 
Evans,  Union  Trust  Bldg.,  having  plans 
prepared  by  F.  H.  Smart.  Delaware  St.. 
N.  S.,  4  story  and  basement,  brick  and 
hollow  tile,  Melwood  St.  $250,000. 

Pa..  Phila.  —  SESQUICENTENNIAL  — » 
State  of  Pennsylvania,  Harrisburg,  having 
plans  prepared  by  R.  Benckert,  Bellevue 
Court  Bldg.,  1  story,  rein. -con.,  steel  and 
stucco,  wood  pile  foundation.  Broad  and 
Pattison  Sts.,  here.  $750,000. 


I*u.,  Potlsvillr — HOTEL- -Owner,  c  j.; 

C.  Luther,  having  plana  prepared  by 
Thomas,  Martin  &  Kirkpatrick,  22o  s  inj, 
16th  St.,  Phila.,  8  story,  brick  and  ^  .  ..i 
plain  foundation.  ' 

Pa.,  Williamsport — STORE — A.  L.  L  .id- 
ley,  Elizabeth,  N.  ^.,  plans  3  story  nd 
basement,  25  x  100  ft.,  brick,  steel  ind 
concrete.  West  4th  St.,  here.  $150,000.  r.n- 
glneer  and  architect  not  announced. 

Pa.,  Williamsport — Y.  W.  C.  A.,  East  rd 
St.,  H.  W.  Whitehead,  pres.,  plans  4  .si.ir.v 
and  basement,  brick  and  steel  building,  ic-j 
chap4‘l,  dormitory,  gymnasium,  swimn^ne 
pool,  etc.,  on  100  x  100  x  100  x  490  ft.  -  tp 
West  4th  St.  $400,000.  Noted  Oct.  1. 

Md..  Baltimore — THEATRE  and  Ci  M- 
MUNITY — L’.  Raith,  Fulton  and  Penri,--\I. 
vania  Aves.,  having  plans  prepared  b\  r. 

N.  and  N.  Friz,  Lexington  Bldg.,  theatre 
and  community  building,  Pennsylvania  and 
E'ulton  Aves.  $300,000.  H.  E’.  Doelenian, 
507  North  Charles  St.,  engr. 

n.  r..  Wash. — CLUB — Queensberry  Natl. 
Athletic  Assn.,  c/o  Mllburn  Hei.ster  &  Cd 
archt.s,  710  14th  St.  N.  W,  having  plans 
prepared  club,  with  swimming  pool,  14th 
St.  $750,00fl-$800,000. 

n.  r..  Wash.  —  ORPHAN  ASYLUM  — 
Trustees  St.  Joseph  Orphan  Asylum,  vjt 
H  St.  N.  W..  soon  takes  bids  orphan 
asylum.  Mllburn,  Helster  &  Co.,  710  14th 
St.  N.  W.,  archts.  Noted  Oct.  22. 

Ya.,  Haiiville  —  HOTEL  and  THEATRK 
— C.  B.  Clement  plans  10  story  and  base¬ 
ment,  limestone  hotel  and  theatre,  city  hall 
site.  $500,000.  H.  A.  Underwood,  Commer¬ 
cial  Bank  Bldg.,  Raleigh,  N.  C.,  archt. 

N.  B'llson — theatre:  — M.  Saliba 
plans  theatre,  on  site  old  Hodges  Home. 
$250,000.  E:ngineer  and  architect  not  an¬ 
nounced. 

N.  C.,  Wlnstnn-Salem — OFFICE — W.  M. 
Nisson,  111  South  Cherry  St.,  soon  takes 
bids  100  x  125  ft.,  brick,  steel  and  stone, 
plain  foundation.  $500,000.  W.  L.  Stod- 
dart,  50  East  41st  St.,  New  York  City, 
N.  Y.,  archt.  and  engr.  Noted  Sept.  3. 

N.  C.,  Carthage  —  HOTEL,  etc. — A.  M. 
Steinburg,  c/o  Pine  Bluff  Inn,  Pine  Bluff, 
plans  250  room,  brick  and  stone  hotel, 
together  with  large  sub-di vision,  Incl.  golf 
links,  lake,  streets,  water  and  sewerage 
works,  etc.  on  546  acre  site.  Highway  50 
between  Aberdeen  and  Southern  Pines. 
$760,000. 

N.  0.,  Elizabeth  City — HOTEI., — A.  L. 
Pendleton,  et  al.,  plan  100  room  hotel.  $150.- 
000-$200,000.  Engineer  and  architect  not  se¬ 
lected. 

Fla.,  Miami  —  APARTMENT  —  Beverly 
Arms  having  plana  prepared  by  Stuckert 
&  Co..  Miami  and  1420  Chestnut  St..  Phila., 
Pa.,  15  story,  fireproof,  Northeast  34th  St. 
$3,000,000. 

Fla.,  Miami — OFFICE,  etc. — Chamber  of 
Commerce.  Miami  Bank  Bldg.,  receiving 
competitive  sketches,  10  .story  building.  Inch 
auditorium,  1,500  to  2,000  seating  capacity, 
cafe  and  roof  garden,  etc.,  on  100  x  123 
ft.  site,  Southea.st  2nd  St.  opposite  Al¬ 
hambra  Hotel.  $850,000.  Engineer  and 
architect  not  selected. 

Fla.,  Miami  —  OFFICE  and  CLI'B  — 
Miami  Ad  Club  Building  Corp.,  having 
plans  prepared  by  Stuckert  &  Co.,  Miami, 
and  1420  Chestnut  St.,  Phila.,  Pa..  12  story 
and  basement  office  and  club.  Inch  banquet 
hall,  assembly  rooms,  gymnasium,  roof 
garden,  etc..  Northeast  6th  St.  and  Bay 
Shore  Dr.  $1,500,000. 

E’la.,  Sarasota  —  APARTMENT  —  Clas, 
Shepherd  &  Clas,  archts.,  445  Milwaukee 
St.,  Milwaukee.  'tVis.,  and  Sarasota,  pre¬ 
paring  preliminary  plans  3  story  and  base¬ 
ment,  brick  and  concrete  apartment,  here. 
$250,000.  Owner’s  name  withheld. 

E'la.,  Sarasota — BANK  and  OFFICE — 
Ringling  Bank  &  Trust  Co.  having  pre¬ 
liminary  plans  prepared  by  Clas.  Shepherd 
&  Clas,  445  Milwaukee  St.,  Milwaukee.  Wis., 
and  Sarasota.  5  story  and  basement,  brick 
and  concrete  bank  and  office  building. 
$500,000. 

.Ala.,  Birmingham — FIRE  STATIONS — 
Plans  election  $650,000  bonds,  5  new  fire 
stations.  D.  E.  McLendon,  mayor. 

Ala.,  Dothan — HOTEL — G.  S.  Jackson, 
et  ah,  purchased  site  and  plan  12  story 
hotel.  North  Foster  St.  $300,000.  Engineer 
and  architect  not  selected. 

Miss.,  tiiilfport — BANK  and  OFFICE—  • 
Bank  of  Gulfport  having  plans  prepared  by 
N.  W.  Overstreet,  Jackson,  7  story,  50  x 
75  ft.,  rein. -con.  and  marble,  plain  founda¬ 
tion.  13th  St.  $250,000. 

MUa.  Laurel  —  HOTEL  —  L.  W.  Duffy, 
archt.,  Lowell,  takes  bids  about  Feb.  4,  100 
room.  50  X  192  ft.  fireproof  addition  Pine- 
hurst  Hotel,  here. 

Miss.,  Yieksburg — HOTEI., — Natchez  Ho¬ 
tel  Co.,  C.  C.  Elyrlch,  takes  bids  about  Feb. 
1,  remodeling  Natchez  Hotel  and  construct¬ 
ing  4  story,  39  x  140  ft.,  brick  and  timber 
annex.  $150,000.  Welss  Sc  Dreyfous,  Inc., 


See  proposal  advertisements  on  page  100,  Advertising  Section. 
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b’iildings — Commercial  (Continued) 

filS  Maison  Blanche  Bldg.,  New  Orleans. 

^  Venn.,  Chattanooga — BANK  and  OFFICE 

_ (  hattanooga  Savings  Bank  &  Trust  Co. 

hiving  plans  prepared  by  R.  H.  Hunt  Co., 
lames  Bldg.,  60  X  200  ft.  bank  and  office 
building.  *750,000.  Noted  May  28. 

O.  Akron  —  WAREHOUSE  —  Firestone 
Tire"  &  Rubber  Co.,  1289  South  Main  St;, 
«(K)n  lets  contract  1  story,  concrete,  brick 
and  steel  warehouse.  $150,000.  C.  A. 
Mvors,  c/o  owner,  engr..  Osborn  Eng.  Co., 
7016  Euclid  Ave.,  Cleveland,  archt;;. 

(>.,  Akron  —  HOSPITAL — City  plans  4 
.:tvirv  hospital  for  children.  West  Buchtel 
and’ Bowery  Sts.  $450,000. 

o..  Clnrinnati — OFFICE — Union  Central 
Life  Insurance  Co.,  4th  and  Vine  Sts.,  hav¬ 
ing  plans  prepared  by  Garber  &  Woodward, 
Union  Central  Bldg.,  8  story  and  basement, 
210  X  288  ft.,  reln.-con.  and  brick,  plain 
foundation.  $2,250,000. 

O.,  Cincinnati — WAREHOUSE — A.  Rohan 
Uo..  50  Walnut  St.,  having  plans  prepared 
by  Ferro  Concrete  Co.,  archts.  and  engrs., 
3rd  and  Elm  Sts.,  7  story  and  basement, 
100  X  300  ft.,  reln.-con.  and  brick,  plain 
foundation.  Main  St.  $200,000. 

O.,  CleveUnd— AUDITORIUM— City,  W. 


SBWF.R — LYNN,  MASS. 

Bids  were  opened  by  city,  Oct.  6  (lowest  four  and  highest),  for  construction  of  60-in 
cast  iron  outfall  sewer  (A)  Merritt-Chapman  &  Scott  t'orp..  17  Batterv  I’l  .  .Vew  York 
City  (awarded  contract)  ;  (B>  Blakeslee-Hollins  Corp.,  8  Beacon  St..  Ih’iston  .  ((’)  Cran¬ 
dall  Engineering  Co.,  102  Border  St.,  East  Boston,  (1>)  Bay  State  Diedging  *  Contratt- 
Ing  Co.,  62  Candor  St..  East  Boston;  (E)  Great  Lakes  Dredge  &  ivock  Co.,  17  Battery  I’l, 
New  York  City.  The  unit  bids  are  as  follows: 

A  I)  C  n  E 

14.130  lin.ft.  laying  60-in.  cast  iron  pipe  and  (  . 

special  castings  fur  outfall  sewer,  exclusive  of 

channel  section . .  $30  00  $33  00  $33  00  $40  30  $33  00 

1.130  lin.ft.  laying  60-in.  cast  iron  pipe  and 

special  castings  in  channel  section .  41  00  49  30  103  00  93  13  91  00 

Constructing  special  outlet  at  end  of  outfall 

sewer  (lump  sum) .  14.100  00  12,300  00  16,000  00  12,500  00  32,000  00 

300  cu. yd.  rock  excavation  in  trench .  20  00  13.00  28  00  20  00  90  00 

800  ton  furnishing  and  placing  broken  stone 

foundation .  3  30  400  700  4  30  sOO 

300  lin.ft.  teat  borings .  2.00  2.00  2  00  2  00  2  00 


Extended  totals. 


between  Essex  and  Kingston  Aves.,  for  E.  1. 
Bloom,  et  al.,  6711  Stony  Island  Ave. 
$2,000,000. 

Ill.,  Chicago— THEATRE,  BANK.  STORE 
and  OFFICE — Addison  Bldg.  Corp.,  c/o  E. 
P.  Steinberg,  archt.,  360  North  Michigan 
Ave.,  takes  bids  about  Mar.  1,  3  story  and 


R.  Hopkins,  city  mgr.,  having  plans  pre-  "*7tin*ot>o^^’ 

pared  by  H.  Kregellus,  604  City  Hall,  and  Addison  SL  and  Southport  Ave.  $7tMt.^>0. 

J.  H.  MacDowell,  consult,  archt.,  Bulkley  podgevllle  HALL 

Bldg.,  and  1  story,  rein. -con.,  brick  and  Council  P'*"®  *’*^^*’ 


steel  additions  on  north  and  south  end  of 
building.  East  6th  St.  $2,000,000.  Noted 
Feb.  19. 

O.,  Cleveland — STORE — Halle  Bros.  De¬ 
partment  Store,  S.  H.  Halle,  pres.,  Euclid 
Ave.  and  Huron  Rd.,  having  plans  pre- 


‘nd  of  plain  foundation.  $150,000  bond  l.ssue  ap- 
Noted  proved.  Engineer  and  architect  not  se¬ 
lected. 

.  M’Is..  Hudson  —  HOTEL  —  Chapin  Hall 

Fiiclifi  Hotel,  c/o  A.  Dodge,  Willard  Hotel,  Wash., 


Tex.,  Coloradir— HOTEI., — Hotel  Invest¬ 
ment  Co..  C  O  R.  D.  IMxon  A-  R  S.  Bren- 
nand,  .Ir.,  plans  5  story,  rein.-<-on..  brick 
and  stone,  plain  foundation.  $  1  .'l.'i.ooo.  En¬ 
gineer  and  architect  not  selected. 

Tex..  Corpus  Christl  —  HOTEL  —  Beach 
Hotel,  c^o  ChamlsTlaln  Operated  Hotels. 
Inc.,  plans  remodeling  pres«-nt  hotel.  $1.30,- 
000.  Engineer  and  architect  not  announced. 

Tex.,  Hallaa  -  HoTEI., — M.  .'<te\vart,  c/o 
Stewart  Title  Guaranty  Co.,  UOl  .Main  St., 
and  F.  MeJunkin.  c/o  Southland  Hotel, 
having  plans  prepared  by  Uing  &  Witi  h.  ll, 
300  Amer.  Exch.  Bldg.,  remodeling  S<-otland 
Hotel.  1  and  2  story  and  ba.sement,  and 
constructing  addition,  incl.  restaur.-int. 


nared  hv  Walker  &  Weeks  1900  Euclid  ment,  100  x  140  ft.,  rein. -con.,  brick  and 

Ave..  6  story  and  basement,  concrete,  brick  P*®*”  **arch?tec*t 

and  Steel  addition.  S750.000.  ‘’V  ^re-  $150,000.  Engineer  and  architect 


and  steel  addition.  $750,000. 

O..  WlrklllTe — CLUB  HOUSE— Cedar-  not  selected, 
hurst  Country  Club  Co..  H.  H.  Lind,  mgr.,  „  ”  is.,  .Man 
1068  Hanna  Bldg.,  having  plana  prepared  ’ . 

by  H.  E.  Shlmmin,  404  Bulkley  Bldg.,  2 
story,  brick.  Ridge  Rd.  $150,000.  J"  *  ‘ 

Ind.,  Richmond  —  HOSPITAL  —  Reid  an 

Memorial  Hospital,  having  plans  prepared 
by  W.  Scholer,  I-afayette,  4  story,  46  x  102 


brick  sieel  and  rein  hospital  Rialto  Amusement  Co..  517  Main  St..  >had 

i-innnnft  ’  reln.-con.  hospital,  prepared  by  C.  H.  Crane. 

^  Micr'  netrolt  — BANK  and  OFFICE—  archt..  Huron  Bldg.,  Detroit.,  Mich.,  and  F, 


3729  Cass  Ave.,  22  story  and  basement, 
60  X  100  ft.,  reln.-con.,  brick  and  steel, 
plain  foundation,  W’ashington  Blvd.  and 
Grand  River  Ave.  $2,000,000.  Noted 
Jan.  14. 

Mich.,  Detroit  —  CLUB  —  German  Bene¬ 
volent  Society  c/o  Mildner  &  Eisen,  archts., 
924  Hammond  Bldg.,  having  plans  prepared 
3  story  and  basement,  110  x  130  ft.,  brick 
and  steel,  plain  foundation,  Mack  Ave. 
$200,000. 

Mich..  Detroit — HOSPITAL — P.  R.  Ros- 


D.  C.,  plans  rebuilding  3  story  and  base-  office,  hotel  rooms,  etc.  Mtirphy  St.  from 

ment,  100  x  140  ft.,  reln.-con.,  brick  and  Main  to  Commerce  Sts.  $15i),oiio. 

steel,  plain  foundation,  recently  destroyed  Tex.,  Harlingen  —  CLUB  HOUSE  — 
by  fire.  $150,000.  Engineer  and  architect  Shriners  Club,  c/o  J.  T.  Lomax,  having  pre- 
not  selected.  liminary  plans  prepared  2  or  3  storv  club 

Wla.,  Manitowoc  —  HOTEL  —  Manitowoc  house.  $250,000.  Private  plans. 

Hotel  Co.,  c/o  G.  Vits,  pres.,  15th  and  Tex..  San  Angelo — HOTEL  -F  Roberts. 
Franklin  Sts.,  plans  5  story  and  basement,  having  plans  prepared  bv  1>.  S.  ('astle  ("o  . 
90  X  120  ft.,  brick  and  concrete,  plain  Alexander  Bldg.  Abilene.  4  sturv  and 

foundation,  8th  and  York  Sts.  $300,000.  basement,  75  x  100  ft.,  rein. -con.,  bri.  k  and 

Engineer  and  architect  not  selected.  stone  hotel.  $150,000.  Noted  Jan.  21. 

Hit.,  Racine — THEATRE  and  STORE —  Tex.,  San  Antonio  -HOTEl, — T.  B.  Baker 

Rialto  Amusement  Co.,  517  Main  St.,  'had  Hotel  Co.,  c/o  Gunter  Hotel,  had  plans 

revised  plans  prepared  by  C.  H.  Crane,  prepared  by  H.  S.  Green,  c/o  Alamo  .Natl. 

’  Mich  Detroit _ BANK  and  OFFICE _  archt..  Huron  Bldg.,  Detroit,  MlcK,  and  F.  Bank  Bldg.,  3  story,  reln.-con.,  brick  and 

J  B  Book  Jr  Book  Bldg  Washington  Hoffman,  associated  archt.,  Racine.  4  stone  top  addition,  Houston  and  .St.  Marys 

Blvd  havdng  idans  wepared  by  L  Ka^^^  story  and  basement.  80  x  240  ft  brick,  con-  st.s.  $800,000.  Noted  Sept  10 

nnA  Crete  and  terra  cotta.  plain  foundation.  Main  Okla..  Kartlesville  —  OP'FICE  —  Philips 

St.  $500,000.  Noted  Oct.  1.  Petroleum  Co.  soon  takes  bids  7  story  and 


WIs.,  Manitowoc  —  HOTEL  —  Manitowoc 
Hotel  Co.,  c/o  G.  Vits,  pres.,  15th  and 
Franklin  Sts.,  plans  5  story  and  basement, 
90  X  120  ft.,  brick  and  concrete,  plain 
foundation,  8th  and  York  Sts.  $300,000. 
Engineer  and  architect  not  selected. 

HU.,  Racine — THEATRE  and  STORE— 


WIs.,  Rhinelander — BANK  —  Merchants  basement,  60  x  140  ft.,  reln.-con.,  brick  and 
State  Bank,  M.  Raymond,  cashier,  having  stone,  plain  foundation.  $500, ooo.  Noted 


plans  prepared  by  T.  Shefehik,  Glencoe 
Bldg.,  Duluth,  Minn.,  rebuilding  2  story  and 
basement,  reln.-con.,  brick  and  steel,  plain 


Oct.  16. 

Okla.,  Okmulgee — OF'FICE — Independent 
Oil  &  Gas  Co.,  soon  takes  bids  5  story 


foundation,  recently  destroyed  by  fire,  and  basement.  77  x  140  ft.,  reln.-con.,  brick 


$150,000. 

HTs.,  Sheboygan  —  CLUB  —  Sheboygan 
Aerie  277  F.  O.  E..  W.  G.  Kell,  pres.,  2037 
North  8th  St.,  plana  3  story,  120  x  150  ft.. 


R^iio  arpht  406  C?onirr6ss  Bldir  DroD&rinf  brick,  rdn.^con.  &nd  steel  clubhouse.  $200,- 

plans  3  story  and  basement,  60  x  120  ft.,  .^"iNyiRM^R y”^  W lac^onjin 

reiu-con  brick  and  steel.  Plain  founds-  "••••.  Halea--1NFIRMARY— Wisconsin 


plana  3  story  and  basement,  60  x  120  ft., 
rein. -con.,  brick  and  steel,  plain  founda¬ 
tion,  Frederick  Ave.  $200,000.  Owner's 
name  withheld. 


State  Bd.  Control,  J.  Hannan,  pres.,  Capi¬ 
tol,  Madison,  plans  brick,  steel  and  con- 


Mlch,.  Detrolt^FFICE-petrolt  Trust  '^^^fn^er^nd^arthS  n^^^^ 


Co..  West  Fort  St.,  having  plans  prepared  proprlatea.  Engineer  ana  arcniiect  not  se- 

by  A.  Kahn.  1000  Marquette  Bldg.,  1  story,  _ BATH  HOUSE  etc 

mezzanine  and  basement,  100  x  138  ft.,  MMae^BATO  HOUSE,  etc.— 

reln.-con.,  brick  and  steel,  plain  foundation,  ''5nP'?r»4i 

West  Fort  St.  $300,000.  Noted  Jan.  21.  ?  5  fxiT  rt’  ’rlii?  contend  hrt?k 

MIrh.,  Fordson  (mall  Detroit)- HOTEL 

— J.  H.  G.  Steffens,  archt.,  415  Bralnard  house,  and  68  x  150  ft.  swimming  pool. 

St.,  Detroit,  preparing  plans  4  story  and  Minn.,  Minneapolis — APARTMENT  HO- 
ba.sement,  60  x  100  ft.,  brick  and  steel,  TEL,  etc. — Intersection  Holding  Co.,  M.  T. 


plain  foundation,  here.  $150,000.  Owners’ 
name  withheld. 

Mleh.,  Pontlae  —  HOSPITAL  —  Bd. 


Baker,  pres..  Baker  Bldg.,  having  plans  pre¬ 
pared  by  Larson  Sc  McLaren,  308  Baker 
Bldg.,  6  story  and  basement  apartment  ho- 


Supervs.  Oakland  Co.  having  plans  pre-  tel,  (iroveland  and  Hennlpen  Aves.,  $400,- 
pared  by  F.  D.  Madison,  Royal  Oak,  3  story  000;  two  3  story  and  basement,  44  x  155  ft. 
and  basement,  reln.-con.,  brick  and  steel,  office  buildings,  Marquette  Ave.  between 


and  basement,  reln.-con.,  brick  and  steel, 
plain  foundation.  In  Waterford  Twp. 
*300,000. 

MIrh.,  Wayne — THEATRE  and  OFFICE 


and  steel,  plain  foundation.  $350,000. 
Smith  Sc  Senter,  Okmulgee,  archts.  Noted 
Dec.  24. 

Wash..  Seattle  —  OFFICE  and  WARE¬ 
HOUSE — Bebb  &  Gould,  archts..  Hoge 
Bldg.,  prepared  plans  and  take  bids  about 
Feb.  11,  4  story.  120  x  150  ft.,  reln.-con. 
and  steel.  Ist,  South  and  Atlantic  Sts.,  for 
Zellerbach  Paper  Co.,  807  Western  Ave. 
$150,000. 

Calif..  Los  Angeles — HOSPITAT.. — Hos¬ 
pital  of  Good  Samaritan.  124  3  Wllshire 
Blvd.,  had  plans  prepared  by  R.  D.  Johnson, 
608  Union  Bank  Bldg.,  10  story  and  base¬ 
ment,  44  X  121  X  207  ft.  reln.-con.  and 
stucco,  Shatto  St.  near  Wltner  St. 
$1,000,000. 

Calif.,  Los  Angeles  —  STORE  —  Meyer 
Siegel  Sc  Co.,  617  South  Bway.,  had  plans 
prepared  by  Felchlln,  Shaw  A  Franklin, 
1101  Commercial  Exch.  Bldg.,  6  story  and 
basement.  60  x  162  ft.,  stone.  Flower  St. 
between  7th  and  8th  Sts.  $300,000. 

Calif.,  San  Diego— THEATRE.  STORE 


K.  Miller  ft  Co.,  having  plans  pre-  brick  and  stone. 


7th  and  8th  Sts.,  $250,000 :  and  3  story  and  and  OFFICE — Kass  ft  Rul)en.  Bank  of 
basement.  143  x  155  ft.  office  building,  8th  Italy  Bldg.,  I»s  Angeles,  having  plans  pre- 
and  Marquette  Sts.,  $250,000,  all  reln.-con.,  pared  by  J.  P.  Perrine,  Lincoln  Bldg.,  Ix>s 


Angeles,  100  x  200  ft.,  probably  reln.-con.. 


pared  2  story  and  part  basement,  100  x  110  xf.  Kansas  Cltv- THEATRE _ Loews  2,200  seating  capacity,  C  St.  To  exceed 

ft.,  reln.-con.,  brick  and  steel,  plain  founda-  jnp  Bwav  and  45th  St  New  York  City  $150,000.  Theatre  leased  to  West  Coast 

-  inc.,  Eway.  ana  9»in  »i.,  ixew  TorK_Eiiy.  T-^eatres,  Inc.,  Knickerbocker  Bldg.,  Im» 


tion,  Michigan  Ave.  $160,000.  Engineer 
and  architects  names  withheld. 

III..  Chicago  —  AMPHITHEATRE  —  P. 
Harmon,  et  al.,  1701  West  Van  Buren  St., 
having  plans  prepared  by  Hall,  Lawrence, 
RIppel  ft  RatcHffe,  123  West  Madison  St.. 
266  X  484  ft.,  152  ft.  high,  50,000  seating 
capacity,  reln.-con.,  brick  and  steel.  $5,000,- 
ooo. 


N.  Y.,  having  plana  prepared  by  T.  W. 


Lamb,  archt.,  644  8th  Ave.,  New  York  City,  Angeles.  Noted  Aug.  20. 
and  Boiler  Bros.,  associated  archts.,  114  Calif,,  Han  Francisco — APARTMENT— 
West  10th  St.,  5  story  and  basement.  121  California  Realty  ft  Finance  Co.,  319  De 
X  255  ft.,  reln.-con.,  brick  and  terra  cotta.  Young  Bldg.,  had  plans  prepared  hy  J.  C. 


West  13th  St.,  here.  Noted  Nov.  26, 


Hladik,  Monadnock  Bldg.,  six  2  story  and 


Mo..  Ht.  Lonis  —  COMMERCIAL  —  A. 

Waldheim,  4522  LIndell  Blvd.,  purchajied  3Rth  Ave.  and  Oeary  St.  Ilna.ooo. 


“  iil.,  Chicago  — APARTMENT-Llndbald  AufnTMFNT  *"'*1." ‘‘‘T 1%! 

A  f'arlson  srehta  IKS  TMorfii  uiark  qt  169  ft.,  brick  and  concrete,  15th  and  Olive  APARTMENT  — —  E.  N.  r rttz,  Jr.,  I4ni 
*  Ularg  HI.,  _  ienn  nnn  nlana  90  atnl-v  nn<l  haae. 


preparing  plans  and  take  bids  about  Mar. 
1,  3  story,  125  x  150  ft.,  brick  apartment 


Sts.  $500,000. 


Masonic  Ave.,  plans  20  story  and  base- 


Mo..  Ht.  Loiila— OFFICE  and  THEATRE 


building,  feist  St.  and  Ingleside  Ave.,  for  — Knights  of  ^thlas,  c/o  St.  Louis  I»dge 


C.  J.  Carlson,  c/o  architects. 


es  Assn.,  had  plans  prepared  by  W. 


Mason  St.  $1,700,000.  Engineer  and 
architect  not  selected. 


HI..  Chicago  —  'THEATRE,  STORE  and  T.  Trueblood,  Chemical  Bldg.,  and  soon  Calif.,  Hanta  Cmi — STORE  and  OFFICE 


APARTMENT  — Z.  E.  Smith,  archt.,  305 
East  55th  St.,  preparing  plans  and  takes 
bids  about  Feb.  15,  4  story,  125  x  265  ft, 
reln.-con.,  brick  and  steel.  East  75th  St. 


takes  bids  10  story  and  basement,  150  x  — A.  Ballch,  San  Juan  Rd.,  having  plans 


150  ft.,  reln.-con.,  brick,  stone,  steel  and 
terra  cotta.  Grand  and  Delmar  Blvds.  $1,- 
000,000.  Noted  Mar.  19. 


Prepared  by  W.  H.  W’eeks.  369  Pine  St., 
an  Francisco.  5  sto^  and  basement,  reln.- 
con.,  Pacific  Ave.  $150,000  or  more. 


See  proposal  advertisements  on  page  100,  Advertising  Section. 
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HuilditiKH — Commercial  (Continued) 

ttnt.,  I.niiflon  —  OP'FU'K  —  L<ondon  Life 
InHuranre  ('o.,  424  Welllntcton  St.,  takes 
)>id.s  after  Feb,  1,  4  story,  250  x  350  ft., 
stone,  WellInKton  St.  Jl. 000. 000.  J.  M. 
Mwire,  489  Illehmond  St.,  Areht. 

Man..  M'lnnlpes  —  MKRCAXTILK  —  T. 
Katon  Co.  I.td.,  Toronto.  Ont.,  havinif  plans 
prepared  by  Oraham.  Anderson  I'robst  & 
White,  SO  Fast  .Jackson  Hlvd.,  ChicaKO,  Ill., 
121  X  34  8  ft.,  brick  and  steel,  Graham  and 
Hargrave  Sts.,  here.  $170,000. 

H.  r.,  Vancouver  —  APARTMKXT  —  J. 
tSalloway,  116  7th  Ave.  K..  having  plans 
prepari-d  by  MK'arter  &  Nairn.  707  North 
West  Rldg.,  3  story,  100  x  120  ft.,  tile  and 
brl<'k,  concrete  pile  foundation,  Gilford  St. 
1150,000. 

BIDS  DKglRKD 

Mass.,  Boston  —  APARTMENT  —  See 
“Contracts  Awarded.” 

Mass.,  ('nmhrifiKe  (Boston  P.  O.)  — 
APART.ME.XT  HOTEL  —  See  "Contracts 
Awarded." 

Mass.,  Wollaston  (Ind.  br.  Boston)  — 
THEATRE,  etc.  —  Wollaston  Palace 
Theatre  Co..  64  Fenno  St.,  taking  bids  3 
.story,  80  X  215  ft.,  brick  theatre.  $160,000. 
J.  A.  Tuck.  I’ark  Sq.  Bldg.,  B»)ston,  archt. 

Conn..  Brl«lgei>ort — GARAGE — Feb.  1,  by 
Mack  Motor  Co.,  673  Connecticut  Ave., 
sup*“rstructure  1  story,  175  x  196  ft.,  brick 
and  steel.  Ash  Creek  St.  $150,000.  "War¬ 
ren  Eng.  Co..  Terminal  St.,  Boston.  Mass., 
archts.  Noted  Oct.  22. 

ronn..  New  Ilaven — TEMPI.E — Feb.  3,  by 
Masonic  Temple  Assn..  4  story,  80  x  135  ft., 
brick  and  .stone  Masonic  Temple.  Whitney 
Ave.  $450,000.  Norton  &  Townsend.  405 
Temple  St.,  archts.  Noted  Nov.  26. 

N.  Y.,  Brooklyn — APARTMENT — See 
"Contracts  Awarded." 

N.  Y.,  New  York — APARTMENT — See 
"Contracts  Awarded." 

Pa..  F-lklns  Park  (ind.  br.  Phila.)  — 
APARTME.NT  —  Pearl  Impvt.  Corp.,  H. 
I’earl,  pres.,  626  South  63rd  St..  Phila..  and 
H.  H.  Kline,  archt..  Bulletin  Bldg.,  I’hlla., 
taking  sub-bids  4  story  and  basement,  172 
X  268  ft.,  brick  and  steel,  plain  foundation, 
"^'ork  and  Ashbourne  Rds.,  here.  $1,000,000. 
Noted  Dec.  31. 

O. ,  Clevrlanil  —  APARTMENT  —  A. 
Kramer,  11503  Saywell  Ave.,  taking  bids  3 
story  and  basement,  51  x  149  ft.,  brick. 
Waterbury  Rd.  $150,000.  M.  Weis,  Union 
Bldg.,  archt. 

O..  Cleveland— COTTAGE — Feb.  13.  by 
Dept.  Welfare.  9th  and  Oak  Sts.,  Columbus, 
3  story,  4  wings.  30  x  100  ft.  each,  concrete 
and  brick.  Cleveland  State  Hospital 
grounds.  $175,ooo.  H.  H.  Briggs,  Ohio 
Hartman  Bldg.,  ari'ht. 

Mich..  Detroit — THEATRE  and  OFFICE 
-P.  R  Pereira,  archt.,  333  State  St.,  tak¬ 
ing  bids  16  story  and  basement,  brick,  con¬ 
crete,  steel  and  stone,  plain  foundation, 
Ad.ams  Ave.,  for  1^.  H.  Miles.  Miles 
Theatre  Bldg.,  State  and  Griswold  Sts. 
Noted  Dec.  17. 

Mich.,  St.  Clair — HOTEL — Feb.  3,  by  W. 
H.  Wyeth,  archt..  Port  Huron,  3  story  and 
basement,  rein. -con,,  brick  and  steel,  plain 
foundation.  Main  St.,  for  St.  Clair  Com¬ 
munity  Hotel.  $150,000. 

Neb..  Omaha — THEATRE — Feb.  8,  by  A. 
H.  Blank  Theatre  Co.,  c/o  M.  B.  Grlffln, 
1107  1st  Natl.  Bank  Bldg.,  general  contract 
132  X  167  ft.  theatre  and  1  story.  40  x  100 
ft.  restaurant,  both  brick,  stone,  marble 
and  terra  cotta.  20th  and  Farnum  Sts.  $1,- 
000,000.  J.  Eherson  &  Co.  212  Ea.st  Su¬ 
perior  St.,  Chicago,  Ill.,  archt.  Noted 
Jan.  21. 

Calif..  Los  Angeles— APARTMENT — J.  C. 
Rives.  525  RIves-Strong  Bldg.,  taking  bids 
7  story  and  basement,  98  x  100  ft.,  reln.- 
con..  Pico  St.  and  Westchester  PI.  $300,000. 
F.  R.  Dorn.  525  RIves-Strong  Bldg.,  archt. 
Noted  Jan.  14. 

Calif.,  San  Jose — THEATRE — Weeks  & 
Day.  archts..  315  Montgomery  St..  San 
Francisco,  taking  bids  1,500  seating  ca- 
pacitv,  rein. -con.  and  steel.  South  Ist  St., 
here,'  for  West  Coast  Theatres,  Inc., 
Knlckerlxx'ker  Bldg.,  I,,08  Angeles.  $250,- 
000.  Noted  July  16. 

Calif.,  San  Francisco  —  HOTEL  —  See 
"Contracts  Awarded." 

Calif..  San  Francisco — APARTMENT — 
See  "Contracts  Awarded." 

Sask.,  Regina — HOTEL — Feb.  15,  by  O. 
Broder.  939  Victoria  St..  4  story  and  base¬ 
ment,  rein. -con.  and  brick,  caisson  founda¬ 
tion,  11th  and  Rose  Sts.  $200,000.  S.  E. 
Storev  fk  W.  G.  Van  Egmond,  McCallum 
Hill  Bldg.,  archts. 


BIDS  RECEIVED 

la..  Des  Moines — FIELD  HOUSE — Drake 
University,  25th  and  University  Sts., 
general  contract  3  story,  150  x  212  ft., 
concrete,  brick  and  steel,  from  C.  Weitz 
Sons  Co.,  713  Mulberry  St.,  $155,000  ; 
heating  and  plumbing,  from  Potthoff  & 
Rosene,  3126  Grand  Ave.,  $27,074. 

la..  Mason  City— Y.  M.  C.  A..  C.  H.  Mc- 
Nider,  chn.  building  com.,  Jan.  15,  gen¬ 
eral  contract  3  story  and  basement,  brick 
and  rein. -con.,  from  Madsen  Constr.  Co., 
618  Natl.  Bldg.,  Minneapolis,  Minn.  Archts. 
est.  $200,000.  Noted  Jan.  7. 

CONTRACTS  AW.ARDED 

Mass.,  Boston  —  APARTMENT  —  Almont 
Realty  Co.,  c/o  J.  Levine,  1286  Blue  Hill 
Ave.,  will  build  2  and  3  story,  brick  and 
timber,  Almont  St.  $200,000.  Work  will 
be  done  by  separate  contracts.  S.  A.  Motfie, 
51  Cornhlll  St.,  Boston,  archt. 

.Mass.,  Cambridge  (Boston  P.  O.)  — 
APARTME.NT  HOTEL  —  J.  J.  Shine,  1374 
Massachusetts  Ave.,  will  build  6  story  and 
basement,  brick  and  steel.  Garden  and 
Berkley  Sts.  $500,000.  Work  will  be 
done  by  separate  contracts.  Silverman, 
Brown  &  Heenan,  51  Cornhill  St.,  Boston, 
archts.  Noted  Aug.  7. 

Mass.,  Cambridge  (Boston  P.  O.)  — 
APARTMENT  —  1.  Shapiro,  c/o  J.  Driscoll, 
archt.,  6  Beacon  St.,  Boston,  will  build  4 
story  and  basement,  brick  and  steel,  Irving 
St.,  here,  by  day  labor.  $750,000. 

Mass.,  Roxbiiry  (Boston  P.  O.)  —  HOS- 
PITAI.r--- City  of  Boston,  City  Hall  Annex, 
Boston,  2  story  and  basement,  45  x  264 
ft.,  with  four  30  X  123  ft.  wings,  brick, 
steel  and  stone,  Parker  Hill,  here,  to  T. 
O'Connor  *  Co.,  218  Main  St.,  Cambridge, 
$713,243.  Noted  Dec.  31. 

Mass.,  Sharon— HOTEL — Springers  Inn, 
4  story  and  basement,  brick,  plain  founda¬ 
tion,  Massapoag  Ave.,  to  M.  Druss,  60 
Boylston  St..  Malden.  Archts.  est.  $150,000. 
Noted  Jan.  7. 

Conn.,  Hartford  —  OFFICE  —  Travelers 
Insurance  ('o.,  700  Main  St.,  10  story,  60 
X  150  ft.,  brick,  steel,  plain  foundation. 
Grove  St.,  to  Marc  Eidlitz  &  Son,  Inc.,  750 
Main  St.  Archts.  est.  $1,500,000.  Noted 
Nov.  5. 

Conn.,  New  Haven  —  TEMPLE  —  Olive 
Branch  Masons.  909  Whalley  Ave.,  general 
contract  2  story  and  basement.  70  x  120  ft., 
brick  and  steel,  to  J.  E.  I.,eonard  &  Co., 
902  Chapel  St.  Archts.  est.  $150,000.  Noted 
Jan.  14. 

N.  Y..  Brooklyn — APARTMENT— Kriedel 
Building  Corp.,  c/o  Shampan  &  Shampan, 
engrs.  and  archts..  188  Montague  .St.,  will 
build  160  X  218  ft.,  brick,  steel  and  stone, 
plain  foundation,  Washington  Ave.  and 
Crown  St.,  by  day  labor.  $1,150,000. 

N.  Y.,  New  York  —  APARTMENT  — 
Wellman  (7onstr.  Co.,  c/o  J.  M.  Felson, 

engr.  and  archt.,  250  West  57th  St,,  will 

build  brick,  steel  and  stone,  plain  founda¬ 

tion,  Walton  Ave.,  by  day  labor.  $325,000. 

N.  Y.,  New  York — LOFT — S.  Slnshelmer, 
877  Bway.,  14  story,  brick,  steel  and  stone, 
plain  foundation,  249  West  29th  St.,  to 

Magoba  Constr.  (7o.,  103  Park  Ave.  Archts. 
est.  approximately  $1,000,000. 

N.  J.,  Camden  —  OFFICE,  STORE  and 
RESTAl’RANT — R.  Benckert,  archt.,  Belle¬ 
vue  Court  Bldg.,  Phila.,  Pa.,  2  story  and 
basement,  40  x  100  ft.,  and  40  x  115  ft., 
rein. -con.,  brick  and  steel,  wood  pile  foun¬ 
dation.  Federal  St.  and  Bway.,  here,  to 
Smith-Hardican  Co.,  1809  Callowhill  St., 
Phila.,  Pa.,  for  Mastbaum  Bros.  &  Flelsher, 
1422  Pennsylvania  Bldg.,  Phila.,  Pa.  Archts. 
est.  $150,000. 

Pa.,  Phila.  —  SALES  and  MAINTEN¬ 
ANCE —  P.  S.  Tyre,  archt.,  114  South  15th 
St.,  8  story  and  basement,  64  x  69  x  77 
X  236  ft.,  rein. -con..  Broad  St.  and  Ridge 
Ave.,  to  Wark  Co.,  1600  "Walnut  St.,  for 
Cadillac  Motor  Car  Co.,  144  North  Broad 
St.  Archts.  est.  $500,000.  Noted  Jan.  7. 

Pa..  Phila. — STORE — H.  Homes,  archt., 
1630  Penobscot  Bldg.,  Detroit,  Mich..  2  story 
and  basement,  42  x  44  x  84  x  112  ft., 
rein. -con.,  brick  and  steel,  plain  founda¬ 
tion,  104-6  South  62nd  St.,  to  F.  W.  Van 
I»on,  Perry  Bldg.,  Phila.,  for  S.  S.  Kresge 
Co.,  Kresge  Bldg.,  Detroit,  Mich.  Archts. 
est.  $200,000. 

Md.,  Baltimore — "WAREHOUSE — Mont¬ 
gomery,  Ward  &  Co.,  Chicago  Ave.  and 
l.,arr  St.,  Chicago,  Ill.,  8  story  and  base¬ 
ment.  rein. -con.  addition,  plain  foundation, 
Lincoln  Highway,  here,  to  Wells  Bros.  Co., 
53  West  Jackson  Blvd.,  Chicago,  III.  $800,- 
000.  Noted  Dec.  31. 

D.  C.,  "Wash.  —  SHOWROOM  and 
GARAGE — Republic  Truck  Co.,  3''a  6th  St. 
N.  W.,  fireproof  showroom  and  garage,  5th 


ij.  1  ar. 


Equitable  Bldg. 

Oa.,  Atlanta  —  OFFICE  and  STdRi'  _ 
"Whitehead  Realty  Co.,  Candle  Bldg  'i, 
story  and  basement,  70  x  100  ft.,  stoni  ,i 
rein. -con.,  Peachtree  St.,  to  Barre-Th-i 
son  Co.,  100  East  Ellis  St.  Archts  .  •' 
$350,000.  Noted  Jan.  21. 

Fla.,  Miami — COURT  HOUSE  and  ('(TV 
HALL — t'omrs.  Dade  Co.,  Sept.  15  g.-rnl 
contract  23  story,  rein. -con.  and  .steel'  f'r 
Dade  Co.  and  City  of  Miami,  to  L.  W  it  ■ 

cock,  684  Northwest  7th  St.,  $1  67')  . . 

structural  steel,  to  Na.shville  Bri'dg.' '  <  " 

foot  Shelby  Ave.,  Nashville,  Tenn  js, 
000  ;  granite,  to  Stone  Mountain  ’Granii- 
Corp.,  Stone  Mountain,  Ga.,  $131,000  „i,i 
steel  windows,  to  Crittall  Casement  Wind  ,  v 
Co.,  10951  Hearn  St.,  Detroit,  Mich  in  ■ 
197.  Noted  Sept.  3. 

Fla.,  Miami- THEATRE— I.  J.  Thomas 
Co.,  2  story,  steel  and  rein.-con.,  Mainllich. 
way  and  ("'harles  St.,  (/ocoanut  Grove  to  \ 
Peacock,  Miami,  $200,000. 

Fla.,  Orlando  —  AUDITORIUM  —  Citv  ." 
story,  140  X  191  ft.  auditorium,  to  '  t 
Patterson  Constr.  Co.,  23  Cheney  Dr.  Archt's 

Fla.,  Pampano — HOTEL — L.  N.  Conrid 
of  Sunnylan  Corp.,  218  Northeast  2nd  Av. 
for  Sunylan  Hotel,  3  story,  Sunylan  Bhd' 
and  Avalon  Dr.,  to  J.  S.  Brennan  &  Son~ 
1297  West  108th  St.,  CJleveland,  O.,  and 
Miami,  $260,000. 

Ala.,  Birmingham — CLUB,  etc. — Build- 
Ing  Com.  Birmingham  Country  Club,  51  o 
North  20th  St..  2  story,  75  x  150  ft,,  con¬ 
crete  and  tile.  Red  Mountain,  to  Smallnian- 
Brice  Constr.  Co.,  1115  Ave.  E,  $300, Omi 
Noted  Aug.  21,  1924. 

O.,  Cleveland  —  Depot  —  H.  D.  Jonett 
engr.,  Ulmer  Bldg.,  94  x  94  ft.  substruc- 
^re,  178  ft.  deep  for  Center  Tow.r 
Building  of  Union  Depot  group.  Public  .Sq  . 
to  Spencer- Whlte-Prentiss  Co.,  709  6th 
City,  N.  Y.,  for  Cleveland 
I  nion  Terminal  Co.,  c/o  O.  P.  and  M  1 
Van  Sweringen,  Marshall  Bldg.  $85o.oo(i 
Noted  Jan.  7  under  "Buildings — Commer¬ 
cial.” 


O.,  Cleveland — HOTEL — Hotel  Hollenden 
Co.,  C.  H.  Force,  secy,  and  treas..  East  6th 
St.  and  Euclid  Ave.,  10  story  and  basement. 
60  X  210  ft.,  brick,  steel  and  concrete  addi¬ 
tion,  Superior  Ave.  and  East  6th  St.,  to 
Craig-Curtiss  Co.,  4614  Prospect  Ave 
Archts.  est.  $1,000,000. 

O..  Lakewood  (br.  Cleveland)  —  COM¬ 
MERCIAL  and  APARTMENT  —  Carlton 
Impvt.  Co.,  c/o  A.  Bralosky,  pres.,  826  Wil¬ 
liamson  Bldg.,  Cleveland.  2  storv  and  ha.se- 
ment,  133  x  248  ft.,  brick  and  timber,  11825 
Detroit  Ave.,  here,  to  I.  and  B.  Donlinskv 
Constr.  Co.,  7713  Quincy  Ave.,  Cleveland 
Archts.  est.  $200,000. 

Mich.,  Detroit — APARTMENT  HOTEL— 
Weston  &  Ellington,  engrs.  and  archts.,  15h7 
Stroh  Bldg.,  12  story  and  basement,  171  x 
250  ft.,  rein.-con.,  brick  and  steel,  plain 
foundation.  Woodward  Ave.,  to  Bryant  & 
Detwiler,  2336  Dime  Bank  Bldg.,  for  F 
Warden,  Dewey  and  Hamilton  Aves.  Archts. 
eat.  $2,500,000. 

111.,  rhleago  —  HOSPITAL  —  Washing¬ 
tonian  Home  Assn.,  2318  Irving  Park 
Blvd.,  masonry  and  carpentry  contract  3 
story,  47  x  115  ft.  hospital,  2318  Irving 
Park  Blvd.,  to  O.  W.  Rosenthal  Constr. 
Co.,  80  Blast  Jackson  Blvd.  Archts.  est. 
$200,000. 

111.,  Melrose  Park  —  OFFICE,  etc.  — 
Electrical  Engineers  Equipment  Co.,  2  story 
office  building  and  1  story  factory,  to 
Stone  &  Webster,  Inc.,  38  South  Dearborn 
St.,  Chicago,  approximately  $250,000. 

WIs.,  Milwaukee  —  HOSPITAL  —  Clas. 
Chepherd  &  Clas,  archts.,  445  Milwaukee 
St.,  6  story  and  basement,  46  x  150  ft., 
brick  and  concrete  addition,  plain  founda¬ 
tion,  Cedar  St.,  to  Bentley  Bros.,  808  South 
Pierce  St.,  for  Milwaukee  Hospital,  22nd 
and  Cedar  Sts.  Archts.  est.  $300,000. 

la.,  roiinell  Bluffs — HOTEI.r— Eppley  Ho¬ 
tel  Co.,  Fontenelle  Hotel,  Omaha,  Neb.,  re¬ 
building  98  X  159  ft.  hotel,  Ist  Ave.  and 
Pearl  St.  recently  destroyed  by  fire,  to  H. 
L.  Stevens  Co.,  30  North  Michigan  Ave., 
Chicago,  111.  Archts.  est.  $400,000.  Noted 
Jan.  21. 

Kan.,  Topeka— BUSINESS — L.  S.  Hall, 
Columbian  Bldg.,  2  story  and  basement, 
125  X  130  ft,,  rein.-con,,  brick  and  stone, 
to  Lundgren  &  Carlson,  213  Jackson  St. 
Archts.  ost.  $150,000. 

Kan.,  Topeka— HOSPITAL— Christ  Hos¬ 
pital,  9th  and  West  Sts.,  4  story  and  base¬ 
ment,  109  X  139  ft.  hospital  inch  power 
plant  and  swimming  pool,  to  Senne  Constr. 
Co.,  618  Kansas  Ave.  Archts.  est.  $500,000. 
Noted  Dec.  17. 


See  proposal  advertisements  on  page  100,  Advertising  Section. 


_ Commercial  (Continued)  Mas*.,  Glouce»ter — HIGH  SCHOOLi — City  Mlrh.,  riawiu>n — HIGH  SCHOOI.-— l^»no. 

*  _ OFFTCK— Quick  Payment  Plans  new  hijch  school.  To  exceed  $150,-  Davenport  &  Peterson.  ar<  hts .  loK 

Mo..  St.  i.oms— jjIjj  Holland  1'®®-  Engineer  and  architect  not  selected.  Charlevoix  Bldg..  Detroit,  take  bids  about 

fi‘*storv  and  basement’,  43  x  85  ft.,  B.  I..  Providence  —  NURSES  HOME—  -I-  *"<>  2  story  and  bas.  ment.  5o  x  «<• 

*  brick  stone  and  steel.  Bway.  Rhode  Island  Hospital.  593  Eddy  St..  «  .  re,n. -con  .  brick  and  steel  addition.s  to 

I'Westnut  St.  to  Widmer  Eng.  Co.,  having  plans  prepared  by  Clarke  &  Howe,  bigh  .school,  plain  foundations,  here,  for  Bd 

'i",  Lde  Gas  Bldg.  Archts.  est.  $375,000.  1208  Turks  Head  Bldg..  7  story,  85  x  124  Educ.  $150,000. 

leue  _ HOTFT, _ S  A  Nav-  R-.  brick  and  steel  addition.  $400,000.  Mlrh.,  netrnit — CATHEDR.M _ Visita- 


T,x  San  Angelo— HOTEIe—S.  A.  Nay-  brick  and  steel  addition.  $400,000. 

I  r  Vernon  7  story.  Incl.  1st  story  150  x  R.  1..  Wanaknek  (Providence  P.  O.)  — 
■•'.la  ft  5  stories  42  x  150  ft.,  and  7th  I,IBR.\RY — City  of  Providence,  I.ihrary 


tion  Parish,  c  o  .1.  Einskey.  pastitr,  Webb 
Ave.  and  lai  S.alle  Blvd..  hitving  plans  pr<'- 


miT  llasem’ent.  reln.-con.,’  brick  and  steel.  Conn..  New  Britain— SCHOOES— City.  J.  n^.UmenV'' -a •  "'.''‘‘’‘E  -  ^*''''1, 

Houston  St.,  to  Walsh  &  Burney.  928  M.  Halloran.  chn  ,  07  Gove  Hill,  plans  brick  ‘.  ^(1  steel  plain  foun^^^^^^^^ 

.North  Flores  St.,  for  Famous  Players-  and  steel  school  with  auditorium.  Clinton  sttel.  plain  foundation.  $.,.>0,000. 

i..nsky  Corp.,  et  al.  $439,058.  Noted  Jan.  21.  st.,  $200,000  ;  addition  to  Junior  High  HI-.  Bonrhonnala— GYMNASIUM,  etc. — 


University  having  sketches  made  by  E.  sketches  niadi'  by  Ashby, 

Swartout,  2o  West  34th  St..  New  York  City,  "^bby  At  Schulze,  _1;)11\\  est  Jackson  Blvd  . 
concrete  and  stone  museum.  $2,250,000.  :  .*^i**^^/^*  r  story,  <3  x  *03  ft.,  r»  in.-ron.  and 


Wash  Aberdeen— OFFICE  and  STORE  high.  York.  Wall,  High  and  Elm  Sts.  $8,-  Jr"''-"'''*  U.nds.  2  <)r  3  story  and  basem.-nt 
F  Berker  7  story  and  basement,  60  X  130  000,000.  James  Gamble  Rogers,  154  East  high  .sohool.  A.  Bullo.  k.  co.  .«upt.  Kngin.  er 
H  rein -con..  Wishkah  and  I  Sts.,  to  46th  St.,  New  York  City,  archt.  and  architect  not  selected. 

Greene  Eng.  Co.,  Aberdeen.  Archts.  est.  Conn.,  New  Haven  —  MX’SEUM  —  Tale  „ Park— HIGH  SCHOOTr— 
|2r»0,000.  University  havinjr  sketches  made  by  K.  *  :  i  sketches  made  by  Ashby, 

Calif  Berkeley  —  APARTMENT  and  Swartout,  2(i  West  34th  St..  New  York  Tlty,  ^  ^  vlacks4»n  Blvd  . 

_  Wilson  &  Romie,  2425  Bancroft  concrete  and  stone  museum.  $2,250,000.  r”-  tl ^  ^  * 

‘way  6  story,  rein  -con.  and  steel.  Union  ^onn.,  Waterbnry  -  SCHOOE  -  St.  h.Rh  school. 

St.  and  Bancroft  "ay  to  E.  R.  Wilson,  Margaret's  School.  Grove  St..  J.  N.  la-wis.  ,  "'a*  “ 

2425  Bancroft  W'ay,  $150,000.  chn..  plans  new  school.  $150,000.  Engl-  Eutberan  (  hurch  s.>on  takes  bids  hrick  and 

Calif.,  I-o"  Angeles  —  APARTMENT  —  peer  and  architect  not  selected.  Wn'i^^V 

Ave.,  to  Callahan  &  nor,  Delaney  &  Shultz,  engrs.  and  archts.,  ,  sirtTnoT  <! fi.,.«i  v  t 

Bldg.,  approximately  $4a0.000.  Noted  Jan.  7.  jgg  p.^st  37th  St.,  soon  takes  bids  brick,  n  '  — Section  beb 

Calif.,  Pasadena — CITY  HAEE — City  Dl-  ateel  and  stone,  plain  foundation,  Fordhani  H’.  ‘  ^r”***'  ’J'  bDoI  and 

rectors,  general  contract  3  story  and  base-  Kd.  $500,000.  Sri  u  'i  ’‘"wi 

Tuent.  50  X  352  ft  main  section  100  X  100  York  —  MUSEUM  —  Amer.  Kduc  B  ^  s^ilU  ^ 

ft.  2®0  sV^pi^'and  refn  °co^n  to^Orn-  Natural  History,  c/o  Dept.  U-nnon  &  Thomas,’  522  17th  St  i  D.  s 

a Go  351  North  Ave  Arsenal  Bldg.,  Central  Park  having  Moines,  archts.  Not.  d  Jan.  7. 

t".  Angeles’,  $753,940.*  Noted  Jam  2 E  ’  i>‘XrrbHc"^  st'ee’!  ^nd^^Xae 'a“ddUion'^o  ap^ldors**:' 

CaUf.,  San  Franelseo— APARTMENT—  Theodore  Roosevelt  Memorial  Hall,  plain  Xbruar’v  or  \I  ir.  h  3  siorv’  x  >5?% 

r  ^r^^'and  "bastment  Paclflc’  He  '’and  ^““"datlon.  Central  Park  West.  $2,500,000.  bri.^  and  st,,n.  ^.^h.H-l.^fS-oo.oou: 

«•  bv  dX  labor  $155  000  E  Tompklnsvllle  (sta.  Staten  Island)  W.  W.  Day.  1014  IVoria  Eife  Bldg  .  archt. 

K.'youngf'i’ooV  CalHornirSt.!  f^ht?’  H<>ME-Staten  Island  Hospl-  „.|s..  M.dlson-CHl'RCH-St.  Andrews 

_  •  n  •  nrr>xrT7.v-.T«i .1  tal,  Ca.stlcton  Avc.,  havlng  plans  prepared  Knisioonal  Church.  F.  BI<K>dgood.  nastur. 


brick  high  school. 

III.,  Galpshiirg  —  CHURCH  —  First 
Eutheran  Church  s(M>n  take.s  l>ids  brick  and 
stone.  plain  foundation.  Seminary  and 
Water  Sts  $170,00it.  C.  Hanson.  «'rvstal 


Wla..  Afadlaon— CHURCH  -St.  Andrews 
Epifioopal  Church,  F.  BI<H>dgood.  i>aslor. 


Calif.,  San  Francisco — APARTMENTKand  Delano  &  Aldrich,  engr.  and  archt.,  126  s"b)^t«)n  Court^*^  plans  6o 'x’  TVo*  ft  ''rein*^^ 

STORE  —  McKillop  Bros.  Russ  Bldg.,  5  K^gt  sgth  St.,  New  York  City,  brick,  steel  br?ck  and’sbine  ehX.  h  VlvoiiVio  Kii- 

story,  concrete,  Geary  and  26th  Aves.,  to  stone,  plain  foundation,  Castleton  Ave.  irine’er  and  architect  not  selected'  ’ 

J.  S.  Hannah,  268  Market  St..  $155,000.  $200,000.  xX»  v, 

’  Minn.,  St.  Paul  —  CHURCH  —  Hamline 


St.,  $165,450. 


Pa.,  Johnstown  —  CHURCH  —  Trinity  000.  Engineer  and  architect  not  announced. 


,r  Lutheran  Church  c/o  S.  N  Carpenter,  pas-  Ran.,  Topeka— HIGH  SCHOOES— Bd! 

Trnpp.  129  Sutter  St.,  will  build  6  story  and  tor,  purchased  site  and  plans  2  story  and  Fduc  havinir  nlans  nn-nnred  hv  T  \v  Wii 
basement,  reln.-con.,  Taylor  St.  near  Ellis  basement.  90  x  130  ft  .  brick  and  stone,  J.,,'' 

**^h;®®Vnted^’nee"2f  VI?  $200,000.  Engineer  3  Junior  'High  Schools  $380,00m 

Appleton,  68  Post  St.,  archt.  Noted  Dec.  24.  and  architect  not  selected.  Noted  Dec.  17. 


Tallf.,  San  Jose — STORE  and  LOFT —  Pa..  Phlla. — CHURCH,  etc. — Heidelberg 


Noted  Dec.  17. 

Mo.,  Joplin — SCHOOES — Bd.  Educ.  hav- 


Ashlev  &  Evers,  archts.,  Holbrook  Bldg.,  Reformed  Church,  Broad  St.  and  Grange  pr’ellmlnarv  plans  prepared  bv  Smith  * 

San  Francisco,  3  story,  reln.-con..  South  Ave.,  having  plans  prepared  by  Stuckert  &  van  Pelt,  archts.,  819  Frisco  Bldg.,  and  J. 


Qne.,  Qnehee — HOTEL — Canadian  Pacific  Dolorosa  Catholic  Church.  G.  Anglo,  rector.  1.5,  3  story,  rein. -con.,  brick  and  stone 
R.R.  Co.,  230  St.  James  St.,  rebuilding  sec-  Market  and  3rd  Sts.,  plans  2  story  and  engineering  and  agricultural  buildings,  on 
tion  Chateau  Frontenac.  Duffield  St.,  re-  basement,  80  x  90  ft.,  stone  and  brick.  Mar-  campus.  $650,000.  Jamieson  &  Siiearl, 
cently  destroyed  by  fire,  to  Anglin  Norcross  ket  St.  $150,000.  Engineer  and  architect  Arcade  Bldg.,  St.  l..ouis.  Mo.  and  H.  R. 
Etd.,  65  Victoria  St.,  Montreal.  Archts.  not  selected.  Burke,  307  Southern  Trust  Bldg.,  Little 

est.  $2,000,000.  Md..  Baltimore — CHURCH— St.  Philip  &  Rock,  archts.  Noted  Dec.  17. 

Out..  London  —  HOTEL  —  I.,ondon  Hotel  ^t.  James  Roman  Catholic  Church.  Charles  Ark.,  Little  Kork— HIGH  SCHOOI., — Bd 
Uo.,  .353  Richmond  St.,  10  story,  200  x  250  snd  2(th  Sts.,  J.  E.  W  ade,  pa^or,  plans  1  Educ.  takes  bids  in  spring  3  story,  rein.- 
ft..  Dundas  St.,  to  Reinart  Constr.  Co.,  110  story  and  basement,  marble,  Charles  and  con.,  brick  and  stone,  14th  and  Park  Sts 
East  42nd  St..  New  York  City.  Archts.  27th  Sts.  $450,000.  Engineer  and  archi-  $850,000.  Wlttenborg.  Deloney  *  Watts, 
est.  $1,000,000.  tect  not  selected.  408  Southern  Trust  Bide..  Mann  *  Stern. 


408  Southern  Trust  Bldg.,  Mann  &  Stern. 


B.  r.,  Vanronrer _ STAGE  DEPOT _ Pa-  Fla,,  Miami  —  CHURCH  —  Westminster  705  A.O.U.W.  Bldg,  and  J.  P.  Almand,  110? 

rifle  Stages  Ltd.,  724  Hornby  St.  W.,  gen-  Presbyterian  Church.  P.  W.  Du  Bose,  Boyle  Bldg.,  archts.  Noted  March  5. 
eral  contract  2  story  and  basement,  75  x  pastor,  had  Pl&ps  prepared  by  A.  T.  Tex.,  .4nstln  —  ADMINISTRATION  — 
120  ft.,  reln.-con.  and  stone,  Dunsmulr  and  Brown,  Miami,  110  x  150  ft.  church,  north-  Texas  I.utheran  College,  having  plans  pre- 
Seymour  Sts.,  to  E.  J.  Ryan  Contg.  Co.,  5  east  18th  St.  and  2nd  Court.  $250,000.  pared  by  H.  P.  Smith,  c/o  Natl.  Bank  of 

Fairfield  Bldg.,  Vancouver.  Noted  Oct.  29.  o.,  Daytoa — HIGH  SCHOOL — Sisters  of  Commerce  Bldg.,  San  Antonio,  3  story  and 

Notre  Dame  having  sketches  made  2  story  part  basement,  reln.-con.,  brick  and  stone, 
and  basement  high  school  for  girls,  Forest  P>ain  foundation,  Austln-Cameron  High- 
,  w,  .  .  .  Ave.  $200,000.  Engineer  and  architect  not  way.  $400,000. 

Kllllmngrc _ |4]f]i]/>otloriil1  selected.  Tex..  Ft.  Worth  —  SCHOOI..S  —  Election 

V*  !•  .  *  o..  East  Cleveland  (Cleveland  P.  O.)  —  $500,000  bonds,  new  schools  for  Bd 

KellfiflOUS  SCHOOL— Bd.  Educ.,  C.  Tllden,  dir.,  Shaw  9'  J?  "“P*  ^  Clarkson. 

”  and  Euclid  Aves.,  having  plans  prepared  by  Natl.  Bank  Bldg.,  archt. 

x>D/vx>rkBx>-n  xx-<xoxr  ^  Cavanaugh,  2729  Prospect  Ave.,  Cleve-  Tex..  Tahoka— HIGH  SCHOOIv— Election 

rnUPUsED  WORK  land,  2  story,  12  room,  concrete,  brick  and  soon  $150,000  bonds  new  high  sehfK>l.  for 

N.  H.,  Coarord _ HIGH  SCHOOL _ City,  addition  to  Caledonia  School.  $225,000.  Bd.  Educ.  Engineer  and  architect  not  se- 

H.  F.  Lake,  chn.  special  com.,  having  plans  Ind.,  EvansTlIIe — SCHOOIj — Bd.  Trustees,  lected. 

prepared  by  J.  D.  Leland,  41  Mt.  Vernon  having  plans  prepared  by  J.  C.  Llewellyn.  Okla.,  Tnlaa — CHURCH  and  SUNDAY 
SE,  Boston.  Mass.,  and  G.  W.  Griffin.  72  38  South  Dearborn  St.,  Chicago,  Ill.,  brick,  SCHOOL— Boston  Ave.  Methodist  Episcopal 

North  Main  St.,  3  story  and  basement,  130  steel  and  reln.-con.  high  school,  Incl.  Church,  5th  St.  and  Boston  Ave.,  J.  Rice. 
X  280  ft.,  rein.-con.  and  brick  high  school,  carpenter  shop,  cafeteria  and  gymnasium,  pastor,  soon  takes  bids  1  story  and  baae- 
$550,000,  $175,000.  ment,  125  x  200  ft.,  brick  and  steel,  plain 

See  propose!  advertisements  on  page  100,  Advertising  Section. 
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HulUllngs — Educational,  Religious  (Cont.)  foundation.  *300,000.  G.  Arntzen,  Ea- 

foundatlon.  *500,000.  R.  H.  Hunt  &  Co.,  canaba,  archt.  „  _  .  .  . . . . . 

1407  Southweatern  Life  Bldg.,  Dallas,  Tex.,  _  W  Is.,  Beloit — SCHOOL — Feb.  23,  by  St.  brick  and  steel,  plain  foundation  ■  '  ra 

archts.  Noted  Nov.  19.  Judes  Catholic  Congregation,  c/o  J.  Hanz,  St.,  to  G.  Anderson.  6118  l^awtljn  \v 

Wash.,  Olympia— HIGH  SCHOOL— Elec-  pastor,  747  Hackett  St..  2  story.  60  x  140  Detroit.  Archts.  est.  *150.000  t  a 
tlon  Jan.  30,  *180,000  bonds.  3  story  and  •  rein. -con.,  brick,  steel,  plain  foundation.  Oct.  29.  ‘  " 

basM^ment,  50  x  140  ft.  addition  to  high  *150,000.  F.  H.  Kemp,  Goodwin  Blk.,  archt.  Tex.,  Dallas — CHURCH— Hl-Land  l  aru 
school,  Washington  St.  between  12th  and  Noted  Oct.  22.  Methodist  Congregation,  c/o  V.  iv*-f  .i,,, 

13th  Aves..  for  Bd.  Educ.  WIs.,  Rarine  —  SCHOOL  —  Feb.  3,  by  2  story  and  sub-basement,  151  x  ft' 

Calif.,  Centerville  —  HIGH  SCHOOL —  J  M.  Matson,  archt..  Baker  Blk.,  2  story  rein. -con.,  brick  and  stone,  to  h"  J, 
Plana  election  *225,000  bonds,  high  school  and  basement,  67  x  129  ft.,  brick,  tile  con-  Maclay  Constr.  Co..  611  Kirby  Bldg  j  i-> ' 
addition,  incl.  gymnasium,  auditorium,  crete,  plain  foundation,  for  St.  Edward  615.  Noted  Apr.  2. 
shops,  corridor  connections,  etc.,  for  Wash-  Congregation,  J.  Bott,  pastor,  1330  Grove  Calif.,  Oakland — SCHOOIj — Bd 
Ington  I’nlon  High  School  Dlat.  Ave.  *150,000.  Garfield  School,  2  story  and  basement  '.rl.u 

Calif.,  Davis — SCHOOL — Plans  election  „  Calif..  Los  Angeles— SCHOOL— Feb.  3,  by  and  tile.  East  17th  St.  and  22nd  .\v. 


Mich.,  Dearborn — SCHOOI., —  Bd.  1 
story  and  basement,  85  x  125  ft.,  c 


Jan.  30,  *180,000  bonds.  3  story  and  rem.-con.,  oricK,  steel,  plain  foundation.  Oct.  29. 

nent,  50  x  140  ft.  addition  to  high  *150,000.  F.  H.  Kemp,  Goodwin  Blk.,  archt.  Tex.,  Dallas — CHURCH— Hl-Land  l  aru 
1,  Washington  St.  between  12th  and  Noted  Oct.  22.  Methodist  Congregation,  c/o  U.  iv*-e  .i,,, 

Aves..  for  Bd.  Educ.  WIs.,  Rarine  —  SCHOOL  —  Feb.  3,  by  2  story  and  sub-basement,  151  x  .  ft' 


addition,  incl.  gymnasium,  auditorium,  crete,  plain  foundation,  for  St.  Edward  615.  Noted  Apr.  2. 
shops,  corridor  connections,  etc.,  for  Wash-  Congregation,  J.  Bott,  pastor,  1330  Grove  Calif.,  Oakland — SCHOOIj — Bd 
Ington  I’nion  High  School  Dlst.  Ave.  *150,000.  Garfield  School,  2  story  and  basement  '.ri,u 

Calif.,  Davis — SCHOOL — Plans  election  Calif..  Los  Angeles— SCHOOL— Feb.  3,  by  and  tile.  East  17th  St.  and  22nd 
*150,000  bonds,  high  school,  for  Davis  High  Bd.  Educ..  Russell  School,  2  story  and  base-  W.  c.  Keating.  Forum  Bldg.,  Sacra  ntc 

.School  Dlst.  L.  F.  Starks.  Ochsner  Bldg.,  ment,  brick.  *150,000.  O.  Clark,  Chapman  *183,650.  Noted  Dec.  31. 

Sacramento,  archt.  Bldg.,  archt.  Noted  Jan.  21. _  Due.,  St.  Camille  —  CHURCH  —  U  nan 

Calif.,  l.os  Angeles — CHURCH — St.  Bren-  Calif.,  Pasadena — HIGH  SCHOOIj — Feb.  Catholic  Congregation,  80  x  150  ft.  <  tMnh 


Federal  Government  Work 


BIDS  RECEIVED  _  " 

N.  J.,  Totowa  (mail  Paterson) — DORMI-  i>Rrti>nairn  n-nnif 

TORIES— B.  G.  Lewis,  comr.,  at  office  WORK 

Division  Architecture  &  Construction,  643  x,. ’'f'"  ‘-‘""'"''•'••^Beartrap  Leaves — U.  s 


Sacramento,  archt.  Bldg.,  archt.  Noted  Jan.  21. _  Due.,  St.  Camille  —  CHURCH  —  U  nan 

Calif.,  l.os  Angeles — CHURCH — St.  Bren-  Calif.,  Pasadena — HIGH  SCHOOIj — Feb.  Catholic  Congregation,  80  x  150  ft.  <  tMnh 
dens  Parish  having  plans  prepared  by  E.  S,  by  Bd.  Educ.,  2  story,  160  x  200  ft.,  to  Plante  &  i.anglier,  St.  'Victor  de  Tninir’ 
<}.  Martin,  520  Citizens  .Natl.  Bank  Bldg.,  rein.-con.  addition  to  Center-Oak  Knoll  Archts.  est.  *200,000. 

3  storv.  45  X  148  ft.,  steel  and  timber.  3rd  High  School.  *200,000.  Austin  &  Ashley, 

St.  and  Wilton  PI.  *150,000.  Chamber  of  Commerce  Bldg.,  Los  Angeles,  ”  '  ■— 

Calif.,  I.OB  Angeles— COLLEGE— Roman  archts.  Noted  Jan.  21.  PpHppal  CnVAmniAIlf  W/vvle 

Catholic  Bishop  of  Los  Angeles  and  San  ttxTF-ivFn  T  CUCrdl  WOYernmeni  WOrk 

Diego,  having  plans  prepared  by  A.  C.  Mar-  ,  „  x,  .  x  Txcxixvfi  - - - 

tin,  Higgins  Bldg.,  3  story  and  basement,  ,  mi*  PROPOSED  WORK 

Y  9^0  ft  Ariel  Sts  i  Cr.  1.^0 W  Is,  conir.,  flt  Oince^ 

*150*00  Noted  Nov  26  Division  Architecture  &  Construction,  643  ^ 

Calif  Sacramento-^ CHURCH _ Roman  Broad  St.,  Newark,  Jan.  12,  general  con-  Engineer  Office,  P.  O.  Box  72,  rejected  bids 

Catholic  Archbishop  of  San  Francisco,  1100  tract  group  25  buildings  incl.  dorml-  ?9  ^'ohlo  ■VVnrrelTve^Bsi*’  ^  v  ^ 

Franklin  St.,  San  Francisco,  plans  St.  ^rles  recreation,  administration,  etc,  at  readvertise.  Nuted 

Stephen  s  Parish  Church,  fireproof,  39th  and  Training  Sch^l  for  Feeble  Minded  Fema  es,  r^ec.  a  _  nred^m.,  ^ 

I  Sts  here  *150  000  Engineer  and  here,  for  State  Bd.  Institutions  &  Agencies,  _  J  .viare  island Dredging  —  .Spec. 

irchitect  not  selected.’  '  wIL  Xlecfeif  bVds'^’jan^  20^' d ’’ h' ' 

One  Verdun _ CHl''RCH _ St  Wlllibrods  Academy  St.,  Trenton,  *1,173,834;  plumbing,  >  rejected  bids  Jan.  20,  dr•'d^- 

RoX'n  Catholic  Church^  W^R  from  G  J  Tobin  187  North  Ave.  Plain-  burning  Basin  («ubmarlne  n  pair 

soon  takes  bids  rein.-con.,  brick  and  steel  flfld.  *99,997  :  heating,  from  J.  H.  Cooney,  oasej,  >avy  lard,  here.  Noted  Jan.  ,. 

church,  Wllllbrod  Ave.,  here.  *170,000.  Harrison,  *72.800;  and  electrical  work,  BIDS  DESIRED 

Gravel  &  Lahberte,  Montreal,  archts.  N.  Y.  Buffalo _ Breakwater _ Feb  lo  k,. 

Ont..  Kcnor«  --  HIGH  SCHOOL  -  Bd  York  City,  N.  Y.,  *66,900.  Noted  tl.VgnXer^ffice^  Federal ^bW^ 

Cduc.s  O.  A.  Tool^»  ohn.,  plsns  2  story  and  *•  .  ,  i.  y-v  v  D^rstructur©  for  br©akwAtpr  in  Tinff-iiev 

basement,  8  roor^i,  rein  -con.  and  steel.  Pa^  Avalon  (Pittsburgh  P.  O.)— HIGH  ftarbor  breakwater  In  Buffalo 


church,  Wllllbrod  Ave.,  here.  *170,000.  Harrison,  J72.800;  and  electrical  worg,  BIDS  DESIRED 

Gravel  &  Lahberte,  Montreal,  archts.  N.  Y.  Buffalo _ Breakwater _ Feh  lo  k,. 

0„t..  Kenor«  --  HIGH  SCHOOL  -  Bd  York  City,  N.  Y.,  *66,900.  Noted  tl.VgnXer^ffice^  Federal ^bW^ 

Cduc.s  O.  A.  Tool©»  ohn.,  plana  2  story  and  *•  .  ,  i.  y-v  v  D©r8tructure  for  brpakwAtpr  in 

basement,  8  roor^i,  rein  -con.  and  steel.  Pa^  Avalon  (Pittsburgh  P.  O.)— HIGH  harbor  breakwater  In  Buffalo 

plain  foundation.  *150,000.  Engineer  and  SCHOOl^Bd  Educ.,  2  story  and  basement.  N.  v.'  New  York— Dredging— Feh  oc  p,. 

architect  not  selected.  k  U.  S  EngTnee?  Offic^  A?mv  Bld^  ’ 

Ont.,  Toronto— SCHOOLS— Bd.  Educ.,  155  Co.,  -W  eatlnghouse  Bldg  Pittsburgh,  *169,-  Army  Bldg  39 

Colleg;  St.,  plana  brick,  concrete  and  tile  <25.  , Archts.  est.  v  ^dv.  K  N -R  Jan  28  Harlem  River; 

additions  to  John  Fischer,  Bedford  Park,  .  N’.  Y.  Troy _ Post  Office Feb  16  hv 

Egllnton,  Earl  Haig  and  Bruce  Schools.  Angeles  Bd.  Educ..  Jan.  13.  2  story,  75  x  .j.  ^  O^c^Feb  16^^^ 

,400.000.  C.  E.  Dyson.  155  College  St..  ||^«2,1Tt**^;.^nl"^"^rts'’t^l1lSfng^rd^^^^  a^t’lV^*^ 

BIDS  DESIRED  ^0.  X  /li^I^rv'es^S?o*n%  ’’BTdg..\Ts  "‘u^^rvim^. 

Mass.,  Medford  (Boston  P.  O.)  —  Angeles.  *159,250.  Noted  Jan.  7.  „  „  Wash —Cement— Feh  5  hv  a  t 

Church"  A  Iwiirnhv'^nTa'tor^ellawav  corner  CONTRACTS  AWARDED  Flint,  genl.  purch.  agt.,  Panama^  Canal 

Church,  A.  Murphy,  pastor,  reiisway  corner  _  _ .  _  .  Portland  cement 

4th  St.,  taking  bids  1  story  and  basement,  •  Sl?*,"**'**^  »T  T  Fla  Pensacola _ Fuel  Storage  vinec 

brick  and  stone  church.  To  exceed  *150,-  Church  of  Christ,  131  South  >t..  1  story 


Phor^h"^  ‘ivf.mnhv'^nTs'tor^Inswav  corner  CONTRACTS  AWARDED  Flint,  genl.  purch.  agt.,  Panama  Canal 

Church,  A.  Murphy,  pastor,  reiisway  corner  _  _ .  _  .  Portland  cement 

4fh  St.,  taking  bids  1  story  and  basement,  •  Sl?*,"**'**^  »T  T  Fla  Pensacola _ Fuel  Storage  vinec 

brick  and  stone  church.  To  exceed  *150,-  Church  of  Christ,  131  South  bt..  1  story  5i57^Veb  10  hv  Bureau  Ya%«^l“n^'t 
000  FTP  Graham  171  Nevvburv  St  Obd  basement,  66  x  90  ft.,  brick  and  stone,  ^  \arbs  &  Docks. 

Boston  an  hi'  Noted  Oct.  29  '  Wendall  Av^;  to  D.  H.  Pike.  30  Eagle  Stl 


Boston,  archt.  Noted  Oct.  29.  vVendall  Ave.,  to  D. 

Mass.,  Norwood— SCHOOL— Feb.  5,  by  Archts.  est.  *150,000. 
St.  Catharlne.s’s  School.  J.  F.  Doherty,  ,  K-  1-.  Providence 
pastor,  2  story  and  basement,  brick  and  Island  State  College, 
steel,  Nahatan  St.  *150,000.  McLaughlin  &  terra  cotta,  brick  an 
Burr,  88  Tremont  St.,  Boston,  archts.  Noted  B.  Turgeon,  86  Weyl 
Dec.  17.  *650,000.  Noted  Jut 

Conn.,  Stamford — SCHOOL — Jan.  28.  by  ^  Inga— 


endall  Ave.,  to  D.  H.  Pike,  30  Eagle  St.  Dept ,  W  ash.,  D.  C..  fuel  and  gaso- 

■chts.  est.  *150.000.  '  storage  tanks,  for  Naval  Air  Sta- 

R.  I..  Providence- COLLEGE- Rhode  . 


Ala.,  Mobile — Water  Pipe,  etc. — Feb.  5, 


N.’  Hastings— SCHOOL— Union  Free  near  here.  J.  A 


Slna'l  Hospital.  5th  A^ve.  and  100th  St.,  15  Minatare  Dam,  North  Platte  Project,  Ne- 


X©w  York  i^itv  nrohts  oiiihi  nowuuai,  oiii  tiiiu  ihuvii  di.,  lo  - - -  ..v. 

N.  J  Montciair _ SCHOOIx _ Feb  1,  by  story,  brick,  steel  and  stone,  plain  founda-  yn'”*ng.  This  corrects  report  in 

Bd*  ’  Ed’uc  ’2  Valiev  Rd  New  Bedford  tion,  5th  Ave.,  to  Hegeman-Harris  Co.,  360  ,  v.  .  .  . 

School,  brick,  steel  and  stone,  plain  founda-  Madison  Ave.  Archts.  est.  *1,500,000.  etc*^— Feb**"l6  '^by"u*~S^‘'vefe^ran8%ur”au 

tlon.  *350.000.  Starrett  &  Van  Vleck,  393  D.  C.,  Wash.— SCHOOL— Dlst.  Comrs.,  Room  791  Arlington  Bldg  Wash 
7th  Ave.,  New’  York  City,  engrs.  and  archts.  Cardoza  School,  to  King  Ijumber  Co.,  refrigerati’on  and  ice  making  niant  at 


91  1 199  9 STV  i-pfrifferation  and  Ice  making  plant,  at 

^*1*®**  crixT/AcvT  -na  ira  Charlottesville,  Va.,  *192,300.  Noted  Jan.  21.  u.  S.  Veterans  Hospital,  here. 

C..  Wilmington— CHURCH  — First  Wyo.,  Cheyenne— Additions— Feb.  10.  by 
9^9  Presbyterian  Church,  A.  D.  P.  Gllmour,  Treas.  Dept,  at  office  Supervising  Architect, 

n  ° tVsifnnn  pastor,  remodeling  church,  to  U.  A.  Under-  'Wash.,  D.  C.,  constructing  mezzanine  floor, 

.<*1,  Castaer  Grade  School.  *150,000.  w'ood  'lA’llmlngton.  Archts.  est.  *300,000.  store  room,  vault  extensions,  etc.,  at  'U.  S. 


Noted  Mar.  26.  Note^  Jan.  21.  ’  Public  Building,  here.  J.  A.  'Wetmore,  act- 

P«.,  Phils. — JT''NIOR  HIGH  SCHOGL —  O  Cleveland CHURCH Walker  &  supervising  archt. 

Weeks,  archts.,  1900  Euclid  Ave.,  1  and  2  .  Tex^.,  Browmsvilli— Remodeling— Feb  23. 

buildings,  19th  5R.  above  C'hestnut  St.,  4  story,  concrete,  brick  and  steel.  East  107th  office  Supervising 

story,  loft  and  basement,  159  x  268  ft.,  {;>(  East  Blvd.  to  <?ralg-Curtls  C'o.  Architect,  Wash.,  D.  C.,  i’emodeling  and  en- 

reln.-con.  and  brick,  plain  foundation,  26th  Prosnect  Ave'  for  Enworth- Euclid  larging  U.  S.  Court  house.  Custom  House, 

and  Cumberland  St.  JJ.30MO0  I.  T.  MVthod^r&opar’churth  ^  (^  fnd  Post  Office,  here.  J.  A.  Wetmore.  act- 

Catharlne,  19th  St.  above  Chestnut  St.,  pastor,  2547  Derbyshire  Rd.  Archts.  est.  supervising  archt.;  adv.  E.  N.-R. 

*1,000,000.  Noted  Dec.  10.  Jan-  25-  „ 

Pa  Phlls.^S(^HOOL-Feb  1  by  H.  D  Mich..  Detroit  —  SCHOOL  —  Bd.  Educ., 

Daglt,  archt  .  34  South  17th  St..  4  story  and  7354  B^ay.  Ave.,  general  contract  2  story  ® 

basi^ent,  69  x  1-1  ft.,  rein.-con.,  steel,  and  basement,  rein.-con.,  brick  and  steel,  rnrter’ 

brick  and  granite  addition,  plain  foundation.  foundation,  Puritan  Ave.,  to  A.  W.  »pV 

Springfield  Ave  and  Farragut  Tertace.  for  {cptsche  &  Co..  333  State  St..  *123,760;  O^ratli^  Base  (Marine  Corps  Base),  here. 

St.  Francis  de  Sales  Parish.  *250,000.  heating,  etc.,  to  Drake  Avery  Co.,  210  State  Callf^^anta  Ros« _ Remodeling  Feb  15 

.  Pa.,  Phlla.— SUNDAY  SCHOOL--Feb.  2.  St..  *42,590.  Noted  Jan.  14.  Triaa  a? 


Public  Building,  here.  J.  A.  Wetmore,  act- 


Weeks,  archts.,  1900  Euclid  Ave.,  1  and  2  .  Tex^..  Browmsvilli— R( 

buildings,  19th  5R.  above  C'hestnut  St.,  4  story,  concrete,  brick  and  steel.  East  107th 

story,  loft  and  basement.  159  X  268  ft  st.  and  East  Blvd.,  to  Cralg-Curtls  Co.,  Architect,  W’ash.,  D.  C.. 


Pa..  Phlla.— -SUNDAY  SCHOOL— Feb.  2,  St 
by  S.  Miller,  archt.,  1117  Foulkrod  St.,  2 


,590.  Noted  Jan.  14. 


Calif.,  Santa  Rosa — Remodeling — Feb.  15, 
by  Treas.  Dept.,  at  office  Supervising 
Architect,  W'ash.,  D.  C..  remodeling  and 


ri'npg  a*pH  h^;pm«^^\A  V  118  III.,  Chicago— HIGH  SCHOOL  and  CON-  Architect.  W'ash.,  D.  C..  remodefing  and 

TALn^'an'i?  uipn^  \  KNT — Trinity  High  School  Corp..  c/o  O.  enlarging  post  office,  here.  J.  A.  Wetmore. 
wv '  <51.  fnc  iwAmncin^^^  iY"  fallal,  archt..  Ill  West  W’ashinirton  acting  supervising  archt. 


lock  S^^  fw  Disston  Memorial  Presby-  ^  masonry  contract  3  story  and  attic, 

terlan  Church.  *150,000.  brick  and  stone.  Division  and  Lathrop  Sts.,  BIDS  RECEIVED 

Mich..  Detroit  —  SCH(X)L — Bd.  Educ.,  to  E.  L.  Archibald  Co.,  Inc.,  Ill  W'est  Wis.,  Milwaukee  —  Steel  —  Supt.  Light- 
1354  Bvvay.  Ave.,  taking  bids  2  story  and  Washington  St.;  cut  stone,  to  C.  Fanning  houses,  Jan.  18  fabricated  steel  for  one 
basement.  110  x  200  ft.,  rein.-con.,  brick  &  Co.,  1616  South  52nd  St.;  plumbing,  to  steel  plate  lighthouse  tower,  for  North 
and  steel,  plain  foundation,  St.  Aubln  Ave.  Murphy  Plumbing  Co..  1720  South  Michigan  Breakwater,  here,  from  Milwaukee  Struc- 
*225,000.  McGrath,  Dohmen  &  Page,  2231  Ave.;  carpentry,  to  D.  H.  Doyle  &  Son.  tural  Steel  Co.,  39th  and  State  Sts.,  *5,280 


Park  PI.,  archts. 


6839  Kenmore  Ave.;  slate  roof,  to  H.  C.  Noted  Dec.  31. 


Mleh.,  Newberry — HIGH  SCHOOL — Mar.  Kinsley  Co.,  1912  South  W'estern  Ave.;  Montana — Roads — C.  H.  Purcell,  dis' 

1,  by  Bd.  Educ.,  H.  Kunert.  chn.,  3  story  rein.-con.,  to  Concrete  Eng.  Co.,  1926  South  engr.  Bureau  Pub.  Roads,  Dept.  Agriculture, 
and  basement,  rein.-con.  and  brick,  plain  52nd  St.  Archts.  est.  *750,000.  Post  Office  Bldg.,  Portland,  Ore.,  grading 

See  proposal  advertisements  on  page  100,  Advertising  Section. 
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V  a  ral  Government  Work  (Continued)  Oil  Pipe  IJne.  Texan  —  Amer.  Refininpr  I^ifayelte  St..  New  York  City,  euhway. 

..rfarine  4  35  ml  Swamp  Creek  Sect.  -  Wichita  Kalfs.  makinK  plans  200  ml.  Se«-t  fi-K-1.  Route  S  alone  and  under 
an'l  r*nhlnef  Vatl  Kore.st  '2  in.  oil  pipe  line  from  fields  near  Wichita  Wyckoff  Ave.  from  Halscv  St.  to  Cooie'r 

‘  ‘''■'‘froni  (5  A  Sutherland;  to  Carson  Co.  $4.r.00,000.  Private  Aye.,  here,  to  Gakda^e  Con.str  <'o..  Ifi;* 


ht-r.  from  G.  A.  suineriana.  iroy, 

CONTR.4CT8  AWARDED 


plans. 

Power  Linen — Texas — West  Texits  Utility 


Wyckoff  .Ave.,  f  I.34.'>.TTS.  Noted  .Ian  14 

—  _  _  _  Swimminx  i’ool  —  Topeka,  Kan.  Set 

\  Y..  Jamentown — RemodelinK — Treas.  Co.,  O.  W.  Fry,  vice-pros,  and  Rcnl.  mer.,  ‘'Ruildinds — Commercial  ' 

ri,.pi  at  office  SupervIsinK  Architect,  Abilene,  making  surveys  125  mi.  iKiwer  line  Piilvertn  —  Wrllinxlon.  Kan.  —  See 

\\  -h  .  I>.  C-  remodeling,  etc.,  at  U.  S.  from  Abilene  to  Junction,  $100,000;  42  mi.  ’’Hridpes." 

Ottice,  here,  to  Garber  &  Ci.ssel,  line  from  Junction  to  Rock  SprinKS.  $50,-  Trannmisnion  l.lne  —  Texan  W.  >.t,.rn 
lt..!lilchem.  Pa.,  $10,490.  Noted  Dec.  10.  000;  and  33  mi.  line  from  Junction  to  Pub.  Serv.  t'o.,  Rryan.  will  build  4o  ml. 

I’a.,  Phila. — DredRinK  Sleeves-^IT.  S.  Kn-  Ma.son,  $40,000.  Private  plans.  imwer  transmission  '  line  from  Naxi.sota  ti> 

eineer  tllfice,  1505  Race  St..  T22  rubber  Crunhinx  Plant,  ete.  —  Collado  (mail  Madisonville,  by  day  labor.  $  lo.oiui  Pri- 


aminnion  l-lne  —  Texan 


imber  fender  piles  and  superstructure  for  $200,000.  $0.2997  per  cu.yd.  Noted  Jan.  7. 

dcH'k.  Naval  Air  Station,  Anacostla.  here,  to  Transminnlon  Line — Texas — Crystal  City  tianoline  Stills — Port  .Arthur.  Tex.  Gulf 
Cencrete  Gil  Tank  Co.,  519  Mills  RIdf;.,  Klectric  LiKht  &  Ice  Co.,  t'ryslal  City,  Refining  Co.,  will  build  2o  hi>rh  (iressure 

xii  al9  (75  days).  Noted  Jan.  21.  making  plans  power  transmission  line  from  Kasoline  stills,  by  day  labor.  $l,.'>0(i,ooo. 

(oi..  .Atlanta  —  Sewer  —  U.  S.  Veterans  ('rystal  City  to  River  Spur.  $30,000.  Private  i>lans. 

Hureau.  Arlinffton  BldR.,  Wash.,  D.  C.,  Private  plans. 

.>iewer  line  at  1^.  S.  Veterans  Hospital,  here,  (inn  Pipe  Llne^San  .Antonio,  Tex. — Sea-  — 

to  .1.  B.  McCrary  EnK-  Corp.,  1408  Citizens  craves  &  M<sidy,  c/o  M.  Eskridee.  c.  o  __  ,  - 

.Southern  Bank  Bide.,  Atlanta,  $8,767.  Brady  Bide.,  makinc  plans  72  miles  12  in.  MfltCriHlS 

Noted  Jan.  21.  natural  cas  pipe  line  from  Colelield  to  — 

‘  O.  Chlllleothe  —  Curbinc.  <*tc.  —  U.  S.  San  Antonio.  $2,000,000. 

Veterans  Bureau,  Arlincton  Bide.,  AA'a.sh.,  Transmisslnn  l.lne.  ete.  —  Oklahoma  —  PROPOSED  AA'ORK 


I)  C..  curbinc  and  sidewalks  at  U.  S.  Town  of  Aline  made  preliminary  iilans  30  oil _ Wnteriowi.  xvi.  na  i>oh 

Veterans  Hospital,  here,  to  Bayne  &  Me-  mi.  transmission  line  from  Kairview  to  Cleo  ^vks  F  S  Weber  citv’  elk  soon  t  ikes 

Calla.  Chillicothe,  $5,801.  Noted  I’tec.  31.  Sprincs  to  Aline,  and  distribution  system  bids  100  000  ir  il  road  oil 

AVanh.,  AYalla  AA'alla  —  Roads  —  IT.  S.  in  Aline,  etc.  $40,000.  H,  G,  Olmsted.  Ok-  .  k*  ■ 

Veterans  Bureau,  Arlincton  Bldg..  Wa.sh.,  lahoma  Bide.,  Oklahoma  ('ity,  engrs.  RIDS  DESIRED 

n,  C.,  constructing  roads  at  T^.  S.  Veterans  Elertrie  Lixht  System,  etc.  —  Kedland,  ,  "  »■  t-  i. 

Hospital,  here,  to  H.  L.  Wilson,  Jaycox  Okla. — Made  preliminary  plans  electric  light  - 

Bide  $4,200.  Noted  Dec.  31.  system  and  10  ml.  electric  transmission  Vt  it  Hartford 

nms..  _ ^  ^  D..-,..oii  ai.t  ^ncr..  . . . .  ...oi.  cM.i„i _  e.  I.-1 _  K.H.  (  o..  malleable  iron  castings,  rei|uired 


systems  m  schools  not  so  quipped.  <oi.i  app  .atior 

UnCldbMlieU  $63,900.  C.  E.  Dyson.  155  College  St..  „  ^  I  ^ 

—  archt  Hruckner,  pres.  Bronx  Boro,  Crotona 

PROPOSED  WORK  Fir,  Alarm  System— Jonquleres,  One.—  »;»rk.  3rd  and  Tremont  A  v es  .  1  o.uoo  cu.yd 

Coal  Plant — Boston,  Mass. — Boston  &  Plans  fire  alarm  system,  inch  distribution  ,  . 

D  D  K-orth  Sfa  makine  nlans  coal-  table  switch  board,  alarm  boxes,  etc.  $40.-  —  IVnns.ylvaiila 


Wks.,  plans  ferry  drops  at  North  Ferry.  F,.b.  2,  by  Bd.  Trustees  Bellevue  &  Allied 


$140,000.  J.  E.  Carty,  City  Hall,  engr 


Hospitals,  J.  J.  McGrath,  chn.  at  olflci 


(ias  Mains  —  New  Jersey -- New  Jersey  Oneral  Medical  Supt.,  415  East  26th  St.. 


('orriixated  Metal  Pipe  —  i’ennsy  Ivania, 
— Feb.  1.  by  State  Hy.  Dept.,  Ilarrishurg, 
aiiproximately  41.000  ft.  12-  to  36-in. 


Oas  &  Electric  Co.,  49  North  Sussex  St.,  for  refrigerating  plant,  etc.  in  power  house  corrugated  and  .5  600  ft  rein -con  nits* 
Ilians  6  mi.  mains  from  Dover  to  jsetcong  of  Bellevue  Hospital,  foot  East  29th  St.  delivered  at  various  isiints.  ’ 


and  Stanhope.  Engineer  not  selected. 


Ash  Handling  Equipment,  ete. — Detroit, 


delivered  at  various  isiints. 

Crushed  Stone — l*enus.v  Ivania  —  Jan.  29, 


Swiniminx  Pool — AV illiamsport.  Pa. — See  MIeh. — Jan.  30,  by  J.  .S.  Foley,  secy.  Pub.  by  State  Hv  Dept  Harrisburg  approx- 
•  Buildings — Commercial.  Lighting  Comn.,  174  East  Atwater  St.,  ash  imatelv  162.000  tons’  various  size's  crushed 

Swimminx  1  ool — *»•  A*  handling  equipment,  boiler  settings,  etc.,  for  stone  delivered  at  various  designated  points. 

“Buildings — Commercial  — e — .  x* - n  t!»  ki.v..  ...  .  —  ......  r..  j.  . 


Culvert  Pipe — Mendenhall,  .Mb 


.  .  naiiuiiiig  e.iuipiiieiii,  noiiei  sellings,  eic..  loi  Slone  UellVered  at  various  designated  points. 

Buildings— (^ommerciah  power  plant,  foot  Morrell  St.  Former  bids  Culvert  Pipe — Mendenhall.  .Miss.  -Feb.  1. 

I.uml  Development— North  Carolina-— See  rejected.  Smith,  Hlnchman  &  Grylls,  800  by  Suiiervs.  Simpson  Co.,  1  medium  size 
•‘BuildinpR — Commercial  under  rartnaRe.  Maniuette  Bld^.,  eng:r».  Noted  I>*o.  10.  carload  18  In  culvert  niue  T  B  Durr 
Hydro-Klectrlo  Tower  Development  —  Mirhtinif  Syotem — Kenilworth.  III.— Feb.  elk. 

AVaynesvlIle,  N.  'a  2,  by  Randolph  Perkins  Co.,  38  South  riles — New  Orleans,  I.a. — Feh.  2,  hy  Port 

(  o.,  associated  with  ElectGc  Bond  &  Share  Dearborn  St.,  Chicago.  370  ornamental  Comn.,  199  creosot*  d  piles.  85  ft.  long. 

Co.,  65  Bway..  New  A  ork  City.  N.  A  ..  made  afreet  lights,  concrete  posts,  etc.  on  various  Knail  Oil — AA  hite  Hall.  III. — Feh.  2.  by 
surveys  hydro-electric  Plant  streets  for  Village.  $118,000.  City  t'ouncll.  O.  I..  Thomp.son.  oltv  elk  . 


River',  20  mi.  northwest  of  here.  $12,000.-  Mne  — Corpus  Christl.  Tex. — 

non.  C.  S.  AValters.  vice-pres.  Ashev-iUe  j  p  ^f.^an.  mayor,  taking  bids  31.000  ft 


Power  &  Light  Co.,  Asheville,  interested. 


by  Randolph  Perkins  Co.,  38  South  i>i|pN — New  Orleans,  I.a. — Feh.  2,  hy  Port 

“arbfirn  St.,  Chicago.  370  ornamental  Comn.,  199  creosot*d  piles.  85  ft.  long, 
reet  lights,  concrete  posts,  etc.  on  various  Knail  Oil — AA  hIte  Hall.  III. — Feh.  2.  by 
reels  for  Village.  $118,000.  City  t'ouncll.  O.  I.,.  Thomp.son,  cltv  elk., 

Oas  Pipe  Line  —  Corpus  Christl,  Tex. —  60,000  to  lOO.OnO  gal.  road  oil  from  50  to 

P.  Logan,  mayor,  taking  bids  31.000  ft.  70%  asphalt,  shlpiied  in  lo.ooo  gal.  tank 


Lighting  8.vstem— FT.  Meade,  Fla.— Elec-  saxtet  Wells.  $28,000.  J.  T.  Wright,  city 
tion  Feb.  9.  $40,000  bonds,  street  lighting 


6  in.  gas  pipe  line  from  city  limits  to  cars.  $6,500. 

Saxtet  W’ells.  $28,000.  J.  T.  Wright,  city  I’avlng  Hlneks,  ete. — Alilwaiikre,  AATs. 


systpm.  Tps  numliiiii  on 

Boiler — De  Kalb,  HI. — Illinois  Power  Co.,  fraVts  Awarded 


cy.  ^  Feb.  1,  by  Central  Bd.  Purchases,  7.OOO 

Transmission  Line — Texas  —  See  “Con-  more  or  less  sq.yd.  3.5  In.  rectangular 


Springfield,  plans  new  boiler  and  appurte¬ 


nances  at  light  and  power  plant,  here.  $127,-  “Contracts  Awarded 
000.  A.  D.  Mackie.  genl.  mgr.__  _  Swimminx  Pool  - 


Gasoline  Htllls — Port  Arthur,  Tex. — See  ment. 


creosoted  wood  paving  blocks,  16  Ih.  treat- 


Cement,  etc. — New  I.ondon,  AATs. — Feb.  2, 


Swimming  Pool  —  Inglewood.  Calif.—  by  C.  J.  Thompson,  city  elk.,  9,000  bhl, 

Stailium  —  Evanston.  III.  Northwestern  Inglewood  I’nion  High  School  Dlst.,  Grevil-  Portland  cement,  3,000  cu.vd.  gravel,  and 

t  niyersity  and  J.  G.  Rogers,  archt  ,  367  gj  faking  bids  1  story.  78  x  110  ft.,  2,000  cu.yd.  sand,  for  paving  .Mill  St. 

Lexington  Ave.,  New  York  City.  V  Y..  take  timber  building,  incl.  50  x  75  ft.,  rein.-con. 


bids  about  Feb.  10,  stadium,  1,000  ft.  long,  swimming  pool.  G.  A.  Howard,  Jr.,  819 
127  ft.  high  3  decks,  concrete.  Central  St.  story  Bldg.,  Los  Angeles,  archt.  $50,000. 
$1,000,000.  G.  Haddon,  280  Madison  Ave.,  Noted  Jan.  28. 

New*  A  ork  City.  N.  Y.,  engr.  Noted  Nov.  12.  mna  mrcirvx*x*vv 

Grand  Stand,  etc.  —  Fairmount.  III.  —  'x  v  _  T  H 

Delaney,  chn."  Bd.  _  TraAsportation.  '  4_9 


CONTR.ACTS  AWARDED 
Cement  —  Baltimore.  Md.  —  Mayor  and 
City  Council.  10,000  bbl.  cement  to  Natl. 
Building  Supply  Co.,  210  Garri.son  L,ane,  at 
$2.75. 

Cement — Missouri — State  Hy.  Dept.,  Jef- 


r.ri.  mokino^  olnns  enlnririnir  grand  stand  ueianey,  cnn.  tsa.  1  ransponainm,  u  I’ement — Missouri — Mate  ny.  uept.,  jei- 

hp^ek  ebih  hoSsf  additional  Lafayette  St.,  Jan.  22,  subway  Sect.  5,  ferson  City,  34,000  bbl.,  to  Pyramid  Port- 

smblea  reconstructlnL  dmi^^ge^^^^^  Route  102,  along  and  under  8th  Ave.  from  land  Cement  Co.,  508  Insurance  Exch 

rl^d^ane  wo^k  etc  $’50  0^^^^  «>stem.  Sts  ,  incl.  spurs  under  Bldg.,  Des  Moines.  la.,  at  $2.55  and  $2.56 

lana^ape  worK,  etc.  *  •  m  _  private  property  from  West  52nd  St.  to  per  bbl.  ;  13,500  bbl..  to  Hawkeye  Portland 

ParmJ?.  Pprin  F  Miinson  xenl  54th  Sts.,  from  Heyman  &  Goodman  Co.,  Oment  Co..  606  Hubbell  Bldg  .  lAes  Moines, 

mxr  Ws  coAtract  rebuUdfn^^  Inc.,  236  West  116th  St.,  (a)  $6,641,678  (b)  la.,  prices  ranging  from  $2.59  to  $2.67; 

Zva’to^  recently  destrot^^^^  fire  $6,627,063  and  (e)  $6,934,178.  Noted  313.050  bbl..  to  Missouri  Portland  Oment 

I’T  Ono  ’  aesirojea  oy  iire.  Dispatch  Bldg.,  St.  Louis,  $2.32  to 

Tin..  _ P.npin  III _ Tl-  Ornamental  Lighting  System  —  Los  $2.95;  157,800  bbl.,  to  Marquette  I'ement 

linois  Re?r  TeleV^hone  (^A  320  FultoA  St  Angeles,  Calif.  —  For  286  Marballte  posts  Co.,  Caiie  Girardeau.  $2.70  to  $2.89  ;  384.- 

'  Tr.odlLv  ten?  mgr  ’  nlAns  new  Ilms  connections  on  Melrose  Ave..  from  250  bbl..  to  Great  AVestern  Portland  Cement 

aAd  eouinZnt^tlOoT^OO  Newbery  Electric  Corp..  726  South  Olive  Co..  Mildred.  Kan.,  $2.53  to  $2.63;  162.500 

Hv.te  Wls  St..  $85,782.  bbl..  to  Dewey  Portland  Cement  Co.. 

Street  Lighting  System  Menasha.  Wls.  ornamental  Lighting  System — Pasadena,  Dewey.  Okla.,  $2.47  to  $2.81;  164,550  bbl.. 


-J.  F.  DeCaro,  city  elk.,  soon  takes  bids 


“Buildings— Commercial."  °  ’  — ‘s— •  mum.  ivan 

Gas  Pipe  Line  —  Texas  —  Houston  Gulf  $47,902.  »xr4Rni.-n  Kansas  1 

Oas  Co..  Houston,  making  surveys  gas  line  CONTR.4CT.  AWABR^  Springs,  K 

from  Webb  Co.  fields  to  Austin,  via  Subway — Long  Island  City,  N.  A. — Bd.  bbl.,  to  Fre 

Gonzales.  $2,000,000.  Private  plans.  Transportation.  J.  H.  Delaney,  chn.,  49  donla,  Kan 

See  proposal  advertisements  on  page  100,  Advertising  Section 


$47,902.  Kansas  Portland  (Vment  Co.,  B<.innor 

CONTRACTS  AWARDED  Springs,  Kan..  $2.49  to  $2.72;  and  12,500 

Subway — Long  Island  City,  N.  — Bd.  bbl.,  to  Fredonia  Portland  Cement  Co.,  Fre- 

Transportation,  J.  H.  Delaney,  chn.,  49  donia,  Kan.,  $2.45.  Noted  Dec*  10. 
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^he 

Concrete  Reinforcing  Steel  Institute 


Members 


American  System  of  Reinforcing 

Chicago 

Hugh  J.  Baker  &  Company 
Indianapolii 
Baker  Warehouse 
Philadelphia 

Barker  Steel  Company 
Boaton 

Barton  Spider  Web  System 
Chieaao 

Building  Products  Company 
Toledo 

Capitol  Steel  &  Iron  Company 
Oklahoma  City 

Carlem  Engineering  Company 

Pittaburgh 

Colorado  Builders  Supply  Company 
Denver 

Concrete  Engineering  Company 
Omaha 

Concrete  Steel  Company 
New  York  City 
Cowin  &  Company,  Inc. 

Minncapolii 

Olney  J.  Dean  &  Company 

Chicago 

Dietrich  Brothers 
Baltimore 

DudW  Bar  Company 

Birmingham 

Fireproof  Products  Company 
New  York  City 
Gabriel  Steel  Company 
Detroit 

W.  J.  Holliday  &  Company 

Indianapolis 
Hustad  Company 
Minneapolis 

Igoe  Brothers 

Newark 

Kalman  Steel  Company 
Chicago 

Knoxville  Iron  Company 

Knoxville 

Lewis  N.  Lukens 
Philadelphia 

McClintic-Marshall  Company 

Philadelphia 

Metzger-Richardson  Company 
Pittsburgh 

Penn  Metal  Company 
Cambridge 

Rosslyn  Steel  &  Cement  Company 

Washington 

Joseph  T.  Ryerson  &  Son,  Inc. 
Chicago 

Southern  G-F  Company 
Atlanta 

Truscon  Steel  Company 
Youngstown 

Edward  A.  Tucker  Company 
Boston 

Widmayer  Steel,  Inc. 

Washington 

WHaon-Weesner-Wilkinson  Company 
NasbvUls 


is  a  national  organization  of  fabricators  of  re¬ 
inforcing  steel  with  warehouses  in  thirty-five 
leading  cities. 

This  Institute  has  been  formed  to  cooper¬ 
ate  with  Architects,  Engineers  and  Contraaors 
throughout  the  country  in  the  advancement 
of  reinforced  concrete  construaion. 

Indirealy,  the  Institute  serves  the  owners  of 
construaion  projeas  in  this  vast  country  of 
ours  by  its  members’  investment  in  plant  and 
equipment  in  these  thirty-five  “service  sta¬ 
tions.”  Steel  is  fabricated  and  delivered  to  jobs 
as  needed.  Thus  many  projects  begin  to  earn 
on  capital  invested,  earlier  than  anticipated, 
through  elimination  of  delays. 

Among  other  aaivities,  the  Institute  is  sup¬ 
porting  whole-heartedly  the  Elimination 
of  Waste  Campaign  of  the  United  States  Gov¬ 
ernment.  Standard  praaice  and  elimination  of 
waste  in  the  building  industry  will  do  much  to 
lower  costs  and  widen  the  market  to  the  ad¬ 
vantage  of  all. 

The  Institute  is  in  touch  with  the  latest 
developments  in  reinforced  conaae  construe- 
tion.This  data  is  available  to  Architects,  Engi- 
neers  and  Contraaors.  The  Conaae  Reinforc¬ 
ing  Steel  Institute  oflSces  are  located  at  160 
North  La  Salle  Street,  Chicago. 


V 


■-wHi  «u  wmtt  t 


Bid* 

Close 


Feb.  5  Wayland,  Mass . 

Feb.  5  Cleveland,  O . 

Feb.  8  SnrinKtield.  Mass . 

Feb.  8  Mansfield,  I.>a . 

Feb.  9  Tallahassee,  Fla . 

Adv.  Jan.  21  to  Feb. 

Feb.  9  Moss  Point,  Miss . . 

P'eb.  9  Ft.  Collins,  Col . 

Feb.  9  St.  Paul,  Minn . . 

Feb.  9  Milwaukee,  Wls . 

Feb.  10  Anderson,  Ind . 

Feb.  10  Chicago,  111 . 

Feb.  10  Kenosha,  Wls . 

Feb.  10  Milwaukee,  Wls . 

Feb.  11  Salisbury,  Md . 

Adv.  Jan.  21  to  Feb. 

Feb.  11  Port  Arthur.  Tex . 

Feb.  11  Milwaukee,  Wls . 

Feb.  11  Cleveland.  O . 

Feb.  12  Mount  Shasta  (mail  W 

Calif . 

Feb.  12  Wauwatosa,  Wls . . 

Feb.  1,'i  Ohiowa,  Neb . 

Feb.  15  Wanaminf^o,  Minn.  .... 

Feb.  Ifi  Knoxville.  Tenn . 

Feb.  ie  St.  Kouis,  Mo . 

Feb.  18  Ijock  Haven,  Pa . 

Feb.  24  Willard.  N.  Y . 

Feb.  25  Potsdam,  N.  Y . 

Adv.  Jan.  28  and  Fe 
Mar.  1  Wenatchee,  Wash.  . . . 
Mar.  3  Greenville,  Tex . 


DAMS 


CONSTRDCTION  NEWS 


Engineering  Newe-Record,  Feb.  U,  192f! 


Some  of  the  Week’s  Large  Projects 

MONG  the  announcements  for  Sewer  system,  Seattle,  Wa.sh.,  plans  Ho.-jp 


Among  tne  announcements  lor 
the  current  week  of  proposaLs, 
bids  desired  and  received  and  con¬ 
tracts  awarded,  are  the  following  big 

jobs :  - 

Proposed  W'ork 

Highway,  Tennessee,  State  Dept. 
Highway  &  Pub.  Wks.  plans  to  expend 
$15,000,000  for  roads  and  bridges. 

Club,  Chicago,  Ill.,  Midland  Club 
having  plans  prepared,  $5,000,000. 

Gas  Pipe  Line,  Texas,  Mid-Continent 
Oil  &  Gas  Co.  making  plans,  $4,600,000. 

Reservoir,  Cleveland,  O.,  city  plans 
80  m.g.  reservoir,  $3,500,000. 

Apartment,  Miami,  Fla.,  Davenport 
&  Rich  Investment  Co.  had  plans  pre¬ 
pared,  $3,000,000. 

Power  plant.  Bellows  Falls,  Vt.,  New 
England  Power  Co.  having  preliminary 
plans,  $3,000,000. 

Pipe  line,  Texas,  Magnolia  Petroleum 
Co.  making  plans  for  350  mi.  8  in.  pipe 
line.  $3,000,000. 


PROPOSALS 

For  Proposals  Advertised 

nee  paxcH  159-I,%B 
AdvprtiMlnx  Section 


See  Eng. 
News-Record 


WATERWORKS 


5  Wayland,  Mass. 

5  Cleveland,  O.  .  . . 
8  SnrinKtield,  Mass. 

8  Mansfield,  I.>a.  . 

9  Tallahassee,  Fla. 


9  Ft.  Collins, 


11  Salisbury, 


11  Cleveland.  O. 


16  St.  Kouis,  Mo. 


24  Willard.  N.  Y.  . 

25  Potsdam,  N.  Y. 


Adv.  Feb.  4. 

SEWERS 


8  Spring  L,ake.  N.  J. 


9  St.  George,  N.  Y. 


. .  .Jan. 

28 

. . .  F'eb. 

4 

. .  .Jan. 

21 

. .  .  F'eb. 

4 

. .  .Jan. 

21 

4. 

.  .  .Jan. 

28 

. . .  Feb. 

4 

.  .  .  Feb. 

4 

.  .  .  F'eb. 

4 

. .  .Jan. 

21 

. .  .  F'eb. 

4 

.  .  .  F'eb. 

4 

.  .  .  F'eb. 

4 

. .  .Jan. 

21 

4. 

.  .  .Jan. 

21 

. .  .  F'eb. 

4 

.  .  .  F'eb. 

4 

ed). 

.  .  .Jan. 

28 

. . .  Feb. 

4 

.  .  .Jan. 

28 

.  . .  F’eb. 

4 

.  .  .Jan. 

21 

.  .  .Jan. 

21 

.  .  .Jan. 

28 

.  .  .Jan. 

21 

.  . .  F'eb. 

4 

>.  4. 

.  . .  F'eb. 

4 

. .  .Feb. 

4 

. .  .Jan. 

21 

.  .  .Jan. 

28 

.  .  .Jan. 

21 

.  .  .  Feb. 

4 

.  . .  Feb. 

4 

Sewer  system,  Seattle,  Wa.sh.,  plans 
bond  election  for  sewer.s,  $2,125,000. 

Box  and  paper  mill,  Glendale,  N.  Y., 
Pequot  Mfg.  Co.  plans  8  steel  build¬ 
ings,  $2,000,000. 

Office  and  Warehouse,  Somerville, 
Mass.,  First  National  Store,  Inc., 
having  preliminary  plans  prepared, 
$2,000,000. 

Cement  plant,  Cleveland,  O.,  Uni¬ 
versal  Portland  Cement  Co.  plans 
cement  plant,  $2,000,000. 

Theatre  and  office,  Detroit,  Mich.,  W. 
Fox  Film  Corp.  having  plans  prepared, 
$2,000,000. 

Coliseum,  Peoria,  Ill.,  city  plans  bond 
election,  $2,000,000. 

Viaduct,  Baltimore,  Md.,  Baltimore 
&  Ohio  R.R.  making  plans  for  viaduct,* 
$1,500,000. 

Bids  Wanted  On  Big  Jobs 

Bank  and  office,  Washington,  D.  C., 
Coolidge,  Shepley,  Bulfinch  &  Abbott, 
archts.,  taking  bids,  $2,000,000. 


Bids  See  Eng. 

Clo.se  News-Record 

Feb.  17  Grand  Rapids.  Mich . Jan.  28 

Adv.  Jan.  28  and  Feb.  4. 

Feb.  26  Bouisvllle,  Ky . Feb.  4 

Adv.  Feb.  4. 

Mar.  1  Clayton,  Mo . Jan.  28 

Mar.  2  Jacksonville  Beach,  Fla.  ..Feb.  4 

Adv.  Feb.  4. 

Mar.  10  Waco.  Tex . Jan.  7 

Mar.  15  Waco,  Tex . Jan.  21 

BRIDGES 

Feb.  8  Pennsylvania  . Jan.  21 

Feb.  8  North  Carolina  . Feh.  4 

Feb.  10  Alabama  . Jan.  21 

Feb.  10  Phila.,  Pa . Feb.  4 

Feb.  15  I.,ondon.  Ont . Jan.  28 

Feb.  15  Oakland,  Calif . Feb.  4 

Feb.  16  Louisiana  . Jan.  21 

Feb.  16  Washington  . Jan.  28 

Feb.  16  Indiana  . Feb.  4 

Feb.  17  Michigan  . . Feb.  4 

Feb.  19  Dayton,  O  . Feb.  4 

Mar.  1  Key  West,  Fla.  .  .  .• . Jan.  21 

Adv.  Jan.  21  to  Feb.  4. 


Feb.  16  Concord.  N.  C . Feb.  4 

Mar.  15  Los  Angeles,  Calif . Jan.  28 

Adv.  Jan.  28  and  Feb.  4. 

Mar.  23  W’elllngton,  New  Zealand.  .Jan.  21 

EXCAVATION,  DRAINAGE 
IRRIGATION.  LEVEES 
RIVER  AND  HARBOR 

Feb.  8  Allenhurst,  N.  J . Jan.  14 

Feb.  10  Stuart.  Fla . Jan.  14 

Adv.  Jan.  14  to  Feb.  4. 

Feb.  10  OskahKisa,  la . Jan.  28 

Feb.  10  Fort  Pierce.  Fla . Feb.  4 

Adv.  Feb.  4. 

Feb.  10  Cleveland,  O . Feb.  4 

Feb.  18  Mobile.  Ala . Jan.  21 

Feb.  18  Ix»s  Angeles.  Calif . Jan.  28 

Feb.  18  St.  Augu.stine,  Fla . Jan.  28 

Adv.  Jan.  28  and  Feb.  4. 

STREETS  AND  ROADS 


Hospital,  Newark  N.  .1.,  Beth  Israel 
Hospital  soon  takes  bids,  $2,000,0U0. 

Apartment,  Chicago,  III.,  Hooper  & 
Janusch,  archts.,  Feb.  15,  $1,7.50,000. 

Large  Contracts  Let  During  eek 

Office,  New  York,  N.  Y.,  Bricken 
Con.str.  Corp.  by  .separate  contracts, 
$10,000,000. 

Subway,  New  York,  N.  Y.,  Bd. 
Transportation  to  Heyman  &  Good¬ 
man,  Co.,  Inc.,  $6,641,678. 

Office,  San  Franci.sco,  Calif.,  Hunter, 
Dulin  &  Co.  to  Lindgren-Swinerton, 
Inc.,  $3,000,000. 

Office  and  loft,  Brooklyn,  N.  Y., 
Bush  Terminal  Co.  to  Turner  Con.str. 
Co.,  $2,000,000. 

Plant,  Chester,  Pa.,  Ford  Motor  Co., 
to  Rust  Eng.  Co.,  $2,000,000. 

Apartment,  Philadelphia,  Pa.,  Park¬ 
way  Apartment  Corp.  to  B.  Bornstein, 
$1,750,000. 

Office,  Philadelphia,  Pa.,  Fidelity 
Mutual  Life  Ins.  Co.  to  Turner 
Constr.  Co.,  $1,500,000. 


10  Cleveland,  O . Feb.  4 

11  Chicago.  Ill . Feb.  4 

11  Port  Arthur,  Tex . Feb.  4 

12  Wauwatosa,  Wls.  . Feb.  4 

13  Milwaukee,  Wls . Feb.  4 

16  St.  Ix>uis.  Mo . Jan.  28 

16  Charlotte.  N.  C . Feb.  4 

Adv.  Feb.  4. 


...Jan.  21  Feb.  5  Pennsylvania  . Dec.  31  Feb.  25  Kei 

...Feb.  4  Feb.  6  Pennsylvania  . Dec.  31  Feb.  25  Nel 

...Feb.  4  Feb.  8  Kentucky  . Jan.  7  Feb.' 26  Kit 

...Feb.  4  Feb.  8  Mobile,  Ala . Jan.  21 

...Feb.  4  Feb.  8  Akron,  O . Jan.  28  Feb.  26  Nel 

...Feb.  4  Feb.  8  Hamilton,  Mo . Jan.  28  Feb.  28  Ind 

...Feb.  4  Feb.  8  North  Carolina . Jan.  28  Mar.  2  Pei 

...Feb.  4  Feb.  8  Plymouth.  Ind.  . . Feb.  4 

...Jan.  28  Feb.  8  Auburn,  Ind . Feb.  4  Mar.  2  Loi 

...Feb.  4  Feb.  8  Decatur.  Ind . Feb.  4  Mar.  2  Ch 

Feb.  8  Terre  Haute,  Ind . Feb.  4 

See  proposal  advertisements  on  page  155,  Advertising  Section. 


Bid.s  Spp  Kng 

Close  ■  News-Record 

Feb.  8  Naperville,  Ill . Feb  4 

Feb.  9  Minnesota  . Jan  21 

Feb.  9  I.s>uisiana  . Jan,  21 

Feb.  9  Minnesota  . Jan.  14 

Feb.  9  Clarksburg,  W.  V'a . Jan,  28 

Feb.  9  Hattie  Creek.  la . Jan  28 

Feb.  9  Wendell.  N.  C . Feh.  4 

Feb.  9  Omaha,  Neb . Feb.  4 

Feb.  9  San  Angelo,  Tex . Feb.  4 

Feb.  10  Belvidere,  N.  J . Jan.  21 

Adv.  Jan.  21  to  Feb.  4. 

Feb.  10  Alabama  . Jan.  21 

Feb.  10  Florida  . Jan.  28 

P'eb.  10  Santa  Rosa.  Calif . Jan.  28 

Feb.  10  Wilson,  N.  C . Feb.  4 

Adv.  Feb.  4. 

Feb.  10  I..a  Cros.se,  Wis . Feb.  4 

Feb.  11  Magnolia.  Miss . Jan.  28 

Feb.  11  Silnam  Springs,  Ark . Jan.  28 

Feb.  11  Duluth,  Minn . Feb.  4 

Feb.  15  Anderson.  Ind . Jan.  21 

Feb.  15  New  .Jersey  . Jan.  28 

Adv.  Jan.  28  and  Feb.  4. 

Feb.  15  Birmingham  Ala . Feb.  4 

Feb.  15  Groesbeck.  Tex . F'eb.  4 

Feb.  15  San  Diego,  Calif . Feb.  4 

Feb.  16  St.  T.ouis,  Mo . Jan.  21 

Feb.  16  Washington  . Jan.  28 

Feb.  16  Rushville,  Ind . Jan.  28 

Feb.  16  Virginia  . Feb.  4 

Feb.  16  Charlotte,  N.  C . Feb.  4 

Feb.  16  South  ('arollna  . Feb.  4 

Feb.  15  Charleston.  W.  Va . F'eb.  4 

Feb.  16  Milton.  W.  Va . Feh.  4 

Feb.  18  Conway,  S.  C . Feb.  4 

Adv.  Feb.  4. 

Feb.  IS  Ixiuislana  . Feb.  4 

Feb.  19  Pennsylvania  . Jan.  14 

Feb.  19  Dunn,  N.  C . F'eb.  4 

F'eb.  19  Hartford  City,  Ind . Feb.  4 

F'eb.  20  Pennsylvania  . Jan.  14 

F'eb.  22  Ontario  . Jan.  28 

F'eb.  22  Georgetown,  Tex . F'eb.  4 

F'eb.  23  Mcl’herson,  Kan . Jan.  28 

F'eb.  23  Isiuisiana  . Jan.  28 

F’eb.  23  Peeksklll,  N.  Y . Feb.  4 

Adv.  Feb.  4. 

F'eb.  23  Ix'/'jisiana  . Feb.  4 

F'eb.  24  Nebraska  . F’eb.  4 

F'eb.  25  Kenosha,  Wis . Jan.  14 

F'eb.  25  Nebraska  . Feb.  4 

F'eb.'  26  Kittanning,  Pa . Jan.  28 

Adv.  Jan.  28  to,  Feb.  4. 

F’eb.  26  Nebraska  . Feb.  4 

F'eb.  28  Indiana  . Feb.  4 

Mar.  2  Pennsylvania  . Feb.  4 

Adv.  F'eb.  4. 

Mar.  2  Louisiana  . Feb.  4 

Mar.  2  Chilton.  Wis . Jan.  28 

Adv.  Feb.  4. 
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TRADE 


“LEADITE” 


MARK 


Registered  U.  S.  Pat.  Office 


NO  CAULKING 


Speed — 
Pipe  Laying 


Thousands  of  miles  of  cast  iron  water 
mains  have  been  laid  with  LEADITE  by 
large  cities,  towns,  villages,  railroads, 
mines,  and  industrial  plants. 


These  pipe  lines  are  laid  under  paved 
streets,  under  and  over  bridges,  under 
railroad  tracks,  across  streams,  thru  open 
country,  in  filter  galleries — high  and  low 
pressures — under  all  conditions  of  water 
works  construction. 


This  is  the  way  some  LEADITE  users 
lay  pipe: 

1710  ft.  6  in.  pipe  laid  in  one  day. 

1665  ft.  6  in.  pipe  laid  in  71/2  hrs.  with  6  men. 

91  lengths  20  in.  pipe  laid  in  one  day. 

15  to  19  lengths  48  in.  pipe  laid  in  one  day — 
laid  one  length  in  7  minutes. 

3860  ft.  6  in.  and  8  in.  pipe  laid  in  9  hrs. 
with  2  gangs. 

You  can  do  this. 


LEADITE  saves  at  least  75%. 

LEADITE  is  the  pioneer  Self>Caulking 
material  for  c.i.  pipe 

Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 

THE  LEADITE  COMPANY,  Inc. 

1512  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  A. 


Laying  20~in.  cJ.  bell  and  spigot  water  main  across 
Schuylkill  River  with  LEADITE  joints. 


The  up-to-date  water  works  man  speci¬ 
fies  and  uses  LEADITE. 


February  4,  1926 


ENGINEERING  N  E  W  S  -  R  E  C  O  R  D 


Xews-kfcord  Close 


buildings— INDUSTRIAL 

.")  Newark.  N.  J . 

6  ('hicago,  III . ^eb. 

1«  Iowa  City,  la . teb. 


(.•.  1,;  IS  (lallipolis,  p.  . 
Miir.  1  Chicago,  Ill.  . . 


Feb.  4 
Feb.  4 
Feb.  4 
Feb.  4 
Jan.  14 


See  Kng.  flow  line.  Kiersted  &  Stringfellow.  614  In- 
News-Uecord  terstate  Bldg.,  Kansas  t'ity.  Mo  ,  engrs. 

. F’ch.  4  Klin..  Toronto  —  Voted  $40,06(1  bonds, 

waterworks.  F.  K.  I>evlin.  Bitting  Bldg., 


Mar.  9  Outlet  I’ipes — Oregon . P’eb.  4  Knn..  Toror 

Adv.  Feb.  4.  waterworks. 

Mar.  15  Breakwater — Hilo.  T.  H...,Jan.  21  Wiihita,  engr. 

Adv.  Jan.  21  to  Feb.  4.  M,,  M.4Pah<i 


buildings— COMMERCIAL 

s  Trenton,  N.  J . Jat*.  -J 

s  Omaha.  Neb . A*!*' 

s  Fond  du  I..ac.  Wis . T 

S  (Ireen  Bay,  AVIs . h.*'?'  ; 

I’hila.,  Pa . t/b.  4 

i:t  Cleveland.  O . Jan. 


K,  h  IS  Cleveland,  O . Jan. 

K,l>  1.')  Kegina,  Sask . .Ian.  _8 

K.  b  15  Wash.,  I).  C . feb.  4 

t-,  1,  16  St.  Louis.  Mo . Jan.  el 

Kell  17  Omaha,  Neb . ^«‘b.  4 

Kill  20  New  Orleans.  I..a . Jan.  -1 

K.li  27  Bettendorf,  la . ^eb.  4 

M.ir.  1  Duluth,  Minn . Jan.  7 

il  ir.  1  Williamsport,  Pa . I-^ob.  4 

Mar  1  Pensacola.  Fla.  ..........  reb.  4 

Mir  4  West  Haverstraw,  N.  \....Jan.  21 

\,',r  1  Moline.  Ill . Jan.  14  Conn . Jan. 

Ai.r  1  Youngstown,  O . Dec.  31  Feb.  9  Brick,  Sewer  Brick,  Cement, 

'  ■  etc. — St.  I’aul.  Minn . Feb. 

buildings-educational.  ^ 

RELIGIOUS  Wash . ■ . Feb. 

.  Ton  9S  Feb.  11  Koad  Oil — Marshfield.  Wis.. Feb. 

Fell,  a  Norwood,  Mass . i,vh  4  Feb.  11  Paving  Brack,  etc. — Cleveland, 

Kell.  5  Ardmore.  Pa.  .  . . ^eb.  4 

Fell,  -p -X- Feb.  16  C.ranite  Curb^harlot'te, 

Kcb.  9  Kdina  ( Minneap<jlis,  P.  k  a  \  Keb 

Minn.  . . . I;  Pb.  4  *  •  •  y . 

Fell.  10  Los  Angeles,  Calif . r  .  Feb.  23  Asphalt,  etc. — Ontario . Feb. 

ti.  12  New  Orleans,  La . Jan.  21  e 


AUV.  Jan.  21  to  t-eb.  i.  .11,,  Marshfleld  —  Voted  $.".5,000  bonds. 

I7NCI  ^CCIPIKTI  waterworks  and  di.itribution  system.  Oantt- 

U AVI.. 1  Bail  ir.l»  Baker  Co.,  1116  West  .NIain  St.,  (.iklahoma 

Feb.  5  Subway — New  York,  N.  Y. .Jan.  7  t'ity,  tikla.,  engrs.  Noted  Nov.  26. 

Feb.  9  Wharf  —  I.jike  Chiirles,  .\rk.,  I)e  Witt — City  Comrs.  ni.ade  pre- 

La . Jan.  21  llmlnary  plans  waterworks  in  new  district 

Feb.  8  C.ravel  and  Sand  Washing  being  organized.  $20,000.  Kngineer  not  se- 


I’lant — Omra,  Wis . Feb.  4  lected 

Feb.  9  Banana  Unloaders— New  Or-  Tev..  Ft.  W  orth-Making  plans  extend- 

1A  ‘  ^  wuterniains  and  sowers  in  North  Ft. 

Feb.  10  lound.itlon  Indianapolis,  Worth.  Arlington,  Uiverside.  Work  will 

r^?'.  I*' 'n2. ' 'u '2  ■  ■  ■  \ i  i '  *  lirobably  In'  done  by  dav  labor.  D.  1.. 

Circuit  Breakers — Auckland,  t  ....-iu  V.ite 

New  inealand  . Dec.  10  ^  w  .. 

Sanitary  Work,  etc.— Willard.  Tex..  K«t«n— -\oted  $l,...ono  bonds,  com- 

X.  Y . Feb.  4  plete  waterworks.  Kngineer  not  announced. 

Adv.  Jan.  21  to  Feb.  4.  Tex.,  San  .\ntoiili>--San  Antonio  tVater 

I’aneis,  Filters,  etc. — Welling-  Suiudy  Co..  306  Market  St  ,  making  i>re- 

ton,  N.  Z . Jan.  21  liminary  plans  waterworks,  incl.  dc-ii 

MiTirnfilQ  artesian  Well.  Private  plans, 

ni A  1  imvi.aIjS  tikla..  F.arlsborn  —  Making  preliminary 

Iron  Castings — New  Haven,  plans  new  waterworks.  $25,000.  \V.  tJ. 

Conn . Jan.  2S  Stone,  mayor.  Kngineer  not  selected. 

Brick,  Sewer  Brick,  t  ement.  Wash.,  W  hite  Salmon -  - Making  pl.ans 

51mn. ......  I" eb.  4  pumping  and  filter  or  gravity  svstem  from 

Koad  Oil— W  atertow  n.  W  is.  Feb.  4  ,.r,.,.k.  $so,noo.  F  Allen,  4K5  Fast 

\VQ*uh  * bpokane,  ^  42nd  St.  N.,  Portland,  Ore.,  engr. 

Koad  Oil— Slarsiiifleld’  Wis.  Feb!  4  Calif..  Berkeley —  ltd.  Kdtic.  plans  50.000 
Paving  Brack,  etc.— Cleveland.  gal.  rw.  tank;  2-stage  eeiitrifiigal  pump, 

f)  Ffb  4  bp.  water  tuln-  boiler,  one  auxiliary 

(Iranite  CurtH^harloVte,  vacuum  i>umi>,  iiiping,  burner,  etc.,  for  high 

X.  C . Feb.  4  “chool.  $16,ii00. 

Adv.  Feb.  4.  Calif.,  I, a  Mesa — L,a  Mesa,  Ta-tnon  Orove 

Asphalt,  etc. — Ontario . Feb.  4  and  Siiring  Valli'y  irrigation  I  list,  making 

plans  distributing  mains,  incl.  22J  mi.  6-  to 

- - -  22-in.  diam.  riveted  steel  pit>e.  s»-veral 

ere  name  of  offlelal  U  not  given  nuixiliary  pumping  plants  and  reservoirs 

■ie«  should  he  addressed  to  City  ’'I'”' 

.  County  Clerk  or  rorrespondinc  biego"engT  **  l*Ib  St.,  S.in 

Calif..  Ontario — Plans  to  purchase  pump 
»  with  cajiacity  between  100  and  15o  in.  or 
■■  '■  ■  more  from  l.ooo  to  1,500  gal.  water  iwr  min. 

Wnfprwnrkc  ^bien,  city  serv.  mgr.  Noted  Dec.  24. 

TT  alCl  IVB  Calif.,  Ramona — Kamona  Irrigation  Dlst. 

rtiaking  plans  6J  mi.  riveted  steel  pipe  line, 
I'ROPBSKB  W'flKK  also  pumping  plants  and  reservoirs.  To 


!'.]!!. Jan.  28  Feb.  16  Circuit  Breakers — Auckland, 


New  Zealand  . Dec.  10 

Feb.  24  Sanitary  Work,  etc. — Willard, 

N.  Y . Feb.  4 

Adv.  Jan.  21  to  Feb.  4. 

Mar.  23  I’aneis.  Filters,  etc. — Welling- 


MATERIALS 

Feb.  5  Iron  Castings — New  Haven, 


v.u  12  Parma  (Cleveland  P.  O. ). 

. . Feb.  4  - 

Kill.  15  Johnstown,  Pa . Feb.  4  Where  name  of 

Ki  ll.  16  Wellsville,  N.  Y . .Ian.  21  liiiluirieH  should  h 

Kill!  IS  Williamsport.  Pa . Feb.  4  Clerk.  County  Cl* 

Keb  19  Kavmond.  Miss . Feb.  4  olftelnl. 

Fib  19  Wash.,  D.  C . Feb.  4  _ 

lib.  19  Paulsboro,  N.  J . Feb.  4 

Keb  22  Ferndale  (br.  Detroit), 

Mich . Jan.  21  Waf** 

Kill.  23  Beloit,  Wis . Jan.  28  »»  alC 

Keb.  23  Marshfield,  Wis . Feb.  4  ' 

Keb.  24  Williamsport.  Pa . Jan.  7  I’ROi’OS 

Keb  27  h . V^n  28  Conn..  New  Brita 

Mar.  1  Newberry.  Mich . Jan.  js  ,„„ins  in  Fast 

Mar.  15  Lewistown,  Pa . Jan.  21  V\  lUiams,  city  engr. 


^Vlierp  name  of  official  la  not  iclven 
liifluiricH  fklioiild  be  nddreiiHed  to  City 
Clerk,  County  Clerk  or  correApondinff 
«»fft«*ial. 


Waterworks 


I’ROIMISKU  WORK 


Conn.,  New  Britain — -Plans  7,800  ft.  12  J^**'***’*^.  $!'■>, b(l0.  T.  H.  King,  920  8th  St., 
i.  mains  in  Hast  St.  $43,000.  J.  D.  ^an  Diego,  engr. 


Conn.,  New  Britain  —  Bd.  Water  Comn.  bonds,  waterworks. 


Calif.,  Shafter  —  Plans  election  $18,000 


*  es rvxT*!i t»-vT xtu XTTi  wnwiT  plans  420  ft.  16  In.  main  in  Monroe  St.,  Qiie.,  ()neher — Kleetlon  Feb.  5,  $90 
FEDERAL  (iliv  EKISlWKI'l  l  WCIKIV  7,260  ft.  12  In.  mains  in  Newington  Ave.,  bonds  extending  waterworks  and  sewer 

Feb  5  Cement Wash  D.  C . Jan.  28  Ellis,  Ea.st  Main  and  Stanley  Sts.  $45,000.  var.ous  streets.  W.  D.  Baillarge,  engr. 


Qiie.,  Qneher  —  Election  Feb.  5,  $90,000 


7,260  ft.  12  in.  mains  in  Newington  Ave.,  bonds  extending  waterworks  and  sewers  in 


Feb.  6  Storehouse — Jacksonville, 

Fla . Jan,  14 

Adv.  Jan.  14  to  Feb.  4. 

Feb.  8  Beartrap  Leave.s — Louisville, 

Ky . Feb.  4 

Adv.  Jan.  28  and  Feb.  4. 

Feb.  10  Radio  Tower — Eureka, 

Calif . Jan.  14 

Feb.  10  Additions  —  Cheyenne, 

Wyo . Jan.  28 

Feb.  10  Fuel  Storage — Pensacola, 

Fla . Jan.  28 

Feb.  11  Metal  Work — Louisville, 


J.  D.  'Williams,  city  engr. 

FU.,  Brookfield— Election  Feb.  8,  $78,000 
bonds,  waterworks.  F.  S.  Parrigan,  Brook¬ 
field,  engr. 


BIBS  DESIRED 

N.  Y.,  Potsdam  —  Feb.  25,  by  Municipal 
Bd..  C.  E.  Haywood,  chn.,  -4  rein. -con. 


Ala.,  Huntsville  —  Plans  reservoir  on  meehanlcjtl  filters,  2  m.g.  iier  day  total  ca- 


Cedar  Hill.  $250,000. 

Ala.,  Opelika — ^oon  takes  bids  improv¬ 
ing  Spring  Villa  property  for  additional 
water  supply,  near  here.  $225,000  bonds 
sold.  Noted  Oct.  15. 


pacitv  with  clear  well,  two  200  hp.  hydro¬ 
takes  bids  improv-  ‘lertric  units  Joined  to  filter  plant,  etc.  Bo- 
>rty  for  additional  &.  F<>hl.  3(»  Church  St  New  York  City, 

re.  $225,000  bonds  engrs.,  adv.  K.  N.-K.  teb.  4. 

N.  4.,  Round  Brook  —  See  “Contracts 


Fla  Jan.  28  O-  Cleveland  —  City  purchased  site  and  Awarded.” 

K..h  11  Metnl  "  Work— l!<misvilie  plans  during  1927,  80  m.g.  reservoir  on  N.  C.,  .Xsheville — Feb.  4,  by  City  Comrs., 

‘  ....’...Jan.  14  Wooster  Pike  near  Snow  Rd.  $3,500,000.  L.  7,7o0  tons,  more  or  less,  c.i.  pipe,  and  20 

^  Ad\\"  Jan".  14  to  Feb.’ 4! '  "  Quayle,  City  Hall,  engr.  tons,  more  or  less,  c.i.  spt-cial.s,  f.o.b.  SWan- 

Feb  15  Remodeling-^Santa  Rosa,"  MIeh.,  Detroit — Bd.  Water  Comrs.,  plans  nanoa.  also  constructing  7,000  ft.,  more  or 

Calif  . Jan.  28  extending  1,280  ft.  c.i.  mains  in  Warren  less  temporary  piers  and  48,000  ft.,  more 

Feb.  16  Hull— St.  Louis.  Mo . Jan.  21  Ave.,  1,285  ft.  Patton  Ave.,  1,300  ft.  ««•  24  in  perrnanent  pipe  line.  C.  E. 

Adv.  Jan.  21  to  Feb.  4.  Western  Dr..  685  ft.  Plymouth  Rd.  and  'ya»Idel  &  Co„  Jackson  Rldg,,  engrs. 

Fi  b.  16  Refrigeration  Plant — Hot  1,485  ft.  Thatcher  Ave.,  ail  foregoing  8  in. ;  Noted  Sept.  24. 


Springs.  S.  D . Jan.  28  700  ft.  12  in.  main  in  Llvernols  Ave.;  700 


Noted  Sept.  24. 

La.,  ^Innsfleld — Feb.  9,  by  E.  O.  Hu.son. 


Fib.  16  Post  Office — Troy,  N.  Y....Jan.  28  ft.  Monica  Ave.,  2,650  ft.  Minnock  Ave.,  700  city  oik.,  extending  3,920  ft.  6  in.  and  175 


Keb.  18  Breakwater  —  Buffalo, 


ft.  Stoepel  Ave.,  700  ft.  Wark  Ave.,  1,275  ft.  8  in.  c.i.  mains,  etc.,  in  various  streets. 


Feb.  19  Radial  Gates — Idaho  and 


...Jan.  28  ft.  Pershing  Ave.,  2,580  ft.  Tucker  Ave, 


and  2,565  ft.  Sierra  Ave.,  all  foregoing  6  In. 


J.  S.  Ament,  city  engr. 

O.,  Cleveland— Feb.  5.  by  H.  Wright,  dir. 


T-.  Oregon  G-  H.  Fenkell,  176  East  Jefferson  Ave.,  Public  I’tllitles,  structural"  steel  sujiers’truc- 

12  Mezzanine — Cincinnati,  O^.Feb.  4  genl.  mgr.  ture  1  story,  65  x  110  ft.  pumping  station, 

leb.  ..3  \alve8,  etc. — Nebraska  and  lll__  negator — Plans  2  ml.  6  in.  c.i.  mains.  Total  $500,000.  H.  Kregelius,  604  City  Hall, 

v  K  <>•>  D  1^  . o' ■ fli'e  hydrants,  valves,  extension  valve  boxes,  engr.  Noted  Dec.  24. 


O.,  Cleveland — Feb.  5,  by  City,  C.I.  pipes. 


PI.,  Indana  Court.  Cantrell,  5th.  6th  and  s{>ecials,  fittings,  valves ’and  motor  controls. 
7th  Sts.,  Roosevelt,  Lincoln,  Cleveland,  j fio  OOO 

Dickinson.  Lakevlew  Ayes.,  $20,000  ;  also  ^  Cleveland  —  if-K  11  ott^  di»k 


Ki-b.  23  Remodeling  Brownsville^^^  fittings,  etc.,’ I.jik’e  Shore  Dr.  Dickinson  o.,  Cleveland— Feb.  5.  by  City,  c.i.  pipes, 

Kih  ‘>3  Remode’liniT-— 'Fv'nn’s'ton .  Jj^ana  Court,  Cantrell,  5th.  6th  and  s{>ecials,  fittings,  valves  and  motor  controls. 

hiD.  .3  Remodeling  Evanston,  gjg  _  Roosevelt,  Lincoln,  Cleveland,  $60,000. 

Vj"  i’.'V'L . -A' ■  ■  ;  ■■ii  *  Dickinson,  Lakevlew  Aves.,  $20,000;  also  11  k,.  rii»«-  .ii-u 

leh.  24  Administration— Pearl  Har-  12  in.  main,  etc.,  from  Colfax  and  Marlon  ‘J”  ^  ^ 

Feb  24  Water  Meter  "etci-^an  Diego.  *|®io”oOo’"’ P^  O^BHen.^cfty^HaSl.'^e^  HI..  Chicago— Feb.  10.  by  City,  Room  406 

Mast’s^pynama.  C!.  Z.Feb.  4  JU..  HllU^ro  —  Electl^  soon  $35,000  Standard*’ glazl’d””brw”k  Tn'd"’‘l3’,000^  Vull 


12  In.  main,  etc.,  from  Colfax  and  Marlon  —eters  and  lead  nine 

Sts.  to  Hilton,  Riverside  and  East  Jasper  meters  ana  lead  pipe. 


Feb.  11,  by  City,  disk 


Feh.  24  Pipe  Masts — Panama.  C.  Z.Feb. 
Feb.  25  Remodeling — Hutchinson, 

Kan . Feb. 

Feb.  26  Dredging  —  New  'York, 


bonds,  filtration  plant  north  of  here.  B. 
White,  city  comr. 


Nosed  glazed  brick  and  195,000  face  brick 
for  Western  Ave.  Pumping  Station,  49th 


ni..  Harvard— City  Council  plans  to  pur-  gt.  and  Western  Ave.  A.  A.  Sprague,  city 


,  Adv.  Jan.  28  and  Feb.  4. 

Mar.  1  Cruiser — 'Wash.,  D.  C . Dec.  31 


. Jan.  28  chase  new  pump  for  waterworks.  $2,000.  comr 


H.  Schultz,  city  engr. 


Wis.,  Kenosha — Feb.  10,  by  C.  M.  Osborn, 


Mar  i  Elev8Ror---\\4sh  b  "c"  "  "F^b  4  city  cl’k.,  900  each  I  In. ’and  6  each  2  in 

1  Elevator  Wash.,  H.  L. - feb.  4  waterworks.  $20,000.  W'.  E.  Buell  &  Co.,  cornoratlon  and  curb  poeks  sixtv-two  8-in. 


,  Adv.  Feb.  4. 

Mar.  2  W’ater  Tanks — Palo  Alto, 

Calif . Feb. 

Mar.  3  Hospital — Mare  Island, 


*•  "  ■  Ji’i'.  *  Go.,  corporation  and  curb  cooks,  sixty-two  |-in.. 

205  Davidson  Bldg.,  Sioux  City,  la.,  engrs.  1.5  in.  and  six  J  In.  unions,  20  tons  each, 
Minn.,  8t.  Paul — G.  J.  Ries,  aud.  Ramsey  t  in.  extra  strong  lead  pipe  and  pig  lead, 
Co.,  rejected  bids  Jan.  18,  well  at  Lake  Ger-  one  thousand  to  two  thousand  |  In.  meter.s 


Mar.  3  Compass  Station— ^ape  Ix><>k-  Kan.,  Laorenre  —  Soon  takes  bids  Im-  Wis.,  Wauwatosa — -Feb.  12,  by  Bd.  Pub. 

out  (mail  BeaufortR  N.  C. .Feb.  4  proving  waterworks,  incl.  new  intake  and  Wks.,  A.  'V.  Brigham,  secy.,  boring  1 

See  proposal  advertisements  on  page  155,  Advertising  Section. 


Jan.  21  vais.  Noted  Jan.  7. 


and  connections,  etc.  for  Water  Dept. 

Wis.,  Wauwatosa — -Feb.  12,  by  Bd.  Pub. 
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Strong  Concrete  in  3  Days 

Circumstances  often  make  rush  work  essential. 

An  important  bridge  needs  immediate  repairs;  an 
emergency  in  railroad  construction  demands  atten¬ 
tion  without  delay;  a  concrete  foundation  for  ma¬ 
chinery  must  be  built  and  placed  in  use  in  the  quick¬ 
est  possible  time. 

In  hundreds  of  similar  circumstances,  time  is  vital— 
especially  during  winter  months.  You  do  not  want 
to  wait  the  number  of  days  usually  allowed  for  con¬ 
crete  to  reach  the  desired  strength.  You  do  not  need 
to.  You  can,  with  standard  Universal  cement,  the 
same  quality  Universal  you  have  always  used,  ob¬ 
tain  quick-hardening,  strong  concrete  in  3  days  by 
using  simple  methods  that  thousands  of  laboratory 
tests  and  actual  construction  experience  prove  will 
give  you  the  desired  results. 

Detailed  information  on  this  time-saving  concrete 
made  with  standard  Universal  cement  gladly  fur¬ 
nished  on  request  to 

Universal  Portland  Cement  Co. 

Chicago  Pittsburgh  Minneapolis  Duluth  Cleveland  New  York 

Concrete  for  Permanence 


February  4,  1926 
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\Vat>rworks  (Continued) 

„rt.  <ian  well  1,000  ft.  to  1,700  ft.  more  or 
f  in  depth.  To  exceed  $15,000.  J.  K. 

I  ,.\;her.  City  Hall,  engr. 

^  Minn.,  St.  Paul— Feb.  9,  by  A  K.  KKgert, 
,,tv  imrch.  agt.,  seventy-live  5  In.  single 
I  .  liner  valves,  compressor  type  hre  hy- 
iirii.ls  two  thousand  six  hundred  and  forty 
]  ■  ft  lengths  6  in.  c.l.  piiie,  1,125  disc  type 
i.'iii  water  meters,  one  thousand  six  hun- 
Iir,  <1  each  }  in.  brass  corporation  curb  stops, 
also  200  bbl.  Portland  cement,  for  Water 

^  'Vinn.,  Wunamlngie — Feb.  15,  by  W.  K. 
Htiell  &  Co.,  engrs.,  205  Davidson  Hldg., 
gieiix  Ctly,  la.,  waterworks,  incl.  4  and  6 
in  mains,  also  tank  -and  tower,  here,  for 
ciiv  $20,000.  Noted  Nov.  26. 

fe\  tireenvllle — Mar.  3.  by  City,  3  m.g. 
liltr  ition  or  purilication  plant.  M.  C.  Hale, 
riu  elk.:  adv.  K.  N.-H.  Feb.  4. 

Te*  Port  Arthur — Feb.  11,  by  J.  O.  Her- 
nm  city  engr.,  11,400  ft.  18  in.  Class  "A” 
a  S  c.l.  piis*.  two  18  in.  joints,  three  18 
ill  valves,  etc.,  for  waterworks. 

fnlo..  Ft.  Collins — Feb.  9,  at  office  City 
Clerk  City  Hall,  mechanical  filter  plant 
iunta’ining  6  filter  units,  3,716  cu.yd.  excav., 
1  ',48  cu.yd.  plain  and  rein. -con.  170,148  lb. 
reinforcing,  4.357  ft.  20-  to  36-ln.  pipe  in 
nlace.  etc.,  $219,753;  52,399  ft.  20  and  24 
in  and  11,656  ft.  27  in.  pipe,  etc.,  $502,536; 
also  laying  63,644  ft.  4-  to  24  in.  c.i.  mains 
in  distribution  system,  $42,799  :  one  7,500,- 
(lon  gal.  reservoir,  521  cu.yd.  formed  con¬ 
crete,  1,708  ft.  3-  to  24-in.  c.i.  pipe,  etc., 
$72,842.  F.  R.  Montgomery,  comr.  Safety 
and  ex-office  mayor. 

Wash..  Wenatchee  —  Mar.  1,  by  City 
rornn.,  12  m.g.  steel  and  concrete  filtration 
plant.  $225.00.  Shihley  &  Bovard.  Se¬ 
curities  Bldg.,  Seattle,  engrs.  Noted 
Jan.  28. 

BIDS  RKCKIVED 

Minn.,  Minneapolis  —  F.  S.  Gram,  city 
imrch  agt.,  Jan.  18.  from  Feils  Brass  & 
.Machine  Wits.,  2450  West  48th  PI..  Chicago. 
Ill .  hvdrants  at  $72.50  each,  valves  $22.50 
each  for  6  in.,  $35.25  for  8  in.,  and  $69.50 
for  12  in.  Noted  Jan.  14. 


CONTRACTS  AWARDED 
N.  4.,  Bound  Brook — Bound  Brook  Water 
Co.,  M.  Bush,  mgr.,  will  build  150,000  gal. 
wash  water  tank  enclosed  in  2  story  steel 
building,  by  day  labor.  $16,000.  C.  Potts, 
30  Church  St.,  New  York  City,  engr. 

»)..  Norwalk — For  36  x  72  ft.  filtration 
plant  and  six  70  x  250  ft.  rein. -con.  tanks, 
to  H.  C.  FVlver  &  Co.,  7016  Euclid  Ave., 
Cleveland.  Engrs.  est.  $130,000. 

Minn.,  St.  Paul — (3.  J.  Ries,  aud.  Ramsey 
t'o.,  constructing  tubular  well  at  I>ake 
Josephine,  to  McCarthy  Well  Co.,  Wabash 
and  Eustis  Sts.,  $5,100.  Noted  Jan.  7. 


Sewers 


PROPOSED  WORK 

N.  Y.,  Fidgemere  (mail  Far  Rockaway) 

M.  E.  Connolly,  pres.  Queens  Boro. 
Queens  Subway  Bldg.,  Ixing  Island  City, 
soon  t.akes  bids  sewer  from  Beach  19  th 
to  Beach  36th  Sts.,  here.  $480,000. 

N.  Y.,  Williamsville  —  Soon  takes  bids 
sewerage  system.  To  exceed  $75,''00.  W. 
K.  Sheehan,  54  88  Main  St.,  engr. 

N.  4.,  Camden — Making  plans  (1st  unit) 
sewage  disposal  plant.  $1,000,000.  W.  D. 
Voshury,  Market  St.,  engr.  Noted  May  21. 

Pa.,  Phila. — Dept.  Pub.  Wks.,  Bureau  of 
Engineering,  rejected  bids  Jan.  20,  sewer 
and  pumping  st.ation  for  South  Phila. 
Inipvt.  south  of  Packard  Ave.  and  west  of 
Broad  St.  G.  H.  Biles,  dir.  Noted  Jan.  28. 

S.  C.,  Conway — See  “Streets  and  Roads." 

Ha..  Brookfield — Election  Feb.  8.  $90,000 
bonds,  sanitary  sewers  in  various  streets.  S. 
Parrigan,  Brookfield,  engr. 

la.,  Audubon— Soon  takes  bids  sewage 
disposal  plant,  Imhoff  tanks  and  12,000  ft. 
18  in.  outlet  sewers  in  various  streets.  $60,- 
000.  W,  E.  Buell  &  Co..  205  Davidson 
Bldg.,  Sioux  City,  engrs.  Noted  Oct.  29. 

Kan.,  Ilerington  —  See  “Streets  and 
Roads.” 

Mo..  Kansas  City — Making  plans  sanitary 
sewerage  system  along  ea.st  side  of  Blue 
River.  $276.000-$300,000.  Black  &  Veatch. 
700  Mutual  Bldg.,  engrs. 

okla.,  Chirkasha — Voted  $40,000  bonds, 
extending  storm  sewers  in  various  streets. 
R.  O.  Bradley,  Chickasha,  engr.  Noted 
I  tec.  24. 

Okla.,  Marland — Town  Council  making 
preliminary  plans  disposal  plant  and  4  mi. 
outfall  sewers  in  all  streets.  $25,000.  En¬ 
gineer  not  announced. 

Okla..  Prague — Made  preliminary  plans 
6  mi.  outfall  sewerage  system,  and  disposal 
phint.  $35,000  bond  election  In  spring.  H. 
W.  Hartman,  mayor.  Engineer  not  an¬ 
nounced. 


Okla.,  Tulsa — Soon  takes  bids  sewers  in 
Dist.  240,  Bra,den  Dist.  $50,000.  C. 
Schultz,  City  Hall.  engr. 

Wash..  Seattle  -Election  Mar.  9,  $2,125,- 
000  bonds,  intercepting  sewerage  system 
currying  all  sewage  now  dumped  into  Rake 
Washington  into  Puget  Sound.  J.  1>.  Black- 
well.  city  engr.  Noted  Nov.  12. 

Calif,,  I.ong  Beach  —  Made  plans  new 
sewer  pumping  plant  in  east  section  to  take 
care  sewage  in  .Alamitos  Bay  Dist.  $25,000 
available.  R.  D.  Van  Alstine,  city  engr. 

Calif.,  Oakland — Made  pl.ans  5.086  lin.ft. 
10-  to  24-in.  sewer,  etc.,  in  Webster  St.  be¬ 
tween  12th  and  20th  Sts.  W.  W.  Harmon, 
city  engr. 

Qiie.,  Quebec — See  “Waterworks." 

BIDS  DESIRED 

N.  Y.,  St.  (ieorge — Feb.  9.  by  J.  A.  Lynch, 
pres.  Richmond  Boro,  Boro  Hall,  temporary 
sanitary  sewers  in  Hylan  Blvd.  (Southside 
Ave.),  6th  St..  Mill  Rd  .  Guyon  and  Ade¬ 
laide  Aves.,  all  in  New  Dorp.  Dak  wood  and 
vicinitv.  Former  bids  recalled.  Noted 
Jan.  21. 

N.  C.,  Charlotte — P'eb.  16,  by  Bd.  t'ornrs., 
City  Hall,  sewers  in  various  streets.  P). 
Read,  city  elk.  ;  adv.  E.  N.-R.  Feb.  4. 

Fla.,  Jarknunvllle  Beach — Mar.  2,  by  City 
Comn.,  sewerage  system.  G.  B.  Hills  Co., 
Jacksonville,  engrs.  ;  adv.  E.  N.-R.  P'eb.  4. 

Ky.,  laiuisvllle  —  Feb.  26.  by  Comrs.  of 
Sewerage,  Bd.  Trade  Bldg.,  3rd  and  Main 
Sts.,  con.structing  Grinstcad  Dr.  Sewer. 
Contr.  25.  J.  B.  F.  Breed,  ch.  engr.  ;  adv. 
E.  N.-R.  P>b.  4. 

O. ,  Cleveland — Feb.  10,  by  City,  sewers 
in  Kinkelaar  Rd.,  P'irsby  and  Mohican 
Aves.,  West  145th  and  146th  Sts.  To  exceed 
$25,000,  R.  Hoffman,  City  Hall.  engr. 

Ill..  Chicago — Feb.  11,  by  H.  E.  Wallace, 
elk.  Sanitary  Dist.  of  Chicago,  910  South 
Michigan  Ave.,  North  Side  -lewage  Treat¬ 
ment  Works,  Div.  T,  295  lin.ft.  11  ft. 
effluent  conduit,  partly  in  open  cut  and 
tunnel,  also  transition  section  and  outfall 
structure,  etc.,  at  Niles  Center.  M.  Eller, 
chn. 

W'Is.,  (ircen  Buy — Feb.  9,  by  W.  L.  Kerr, 
city  elk.,  sanitary  sewers  in  Hubbard  St. 
(1)  laying  402  lin.ft.  42  in.  Class  “A” 
water  or  41o  lin.ft.  42  in.  lock  joint  c.l. 
pipe:  84  ft.  42  in.  Class  “B”  or  76  ft.  42  In. 
lock  joint  c.l.  pliie,  1,626  ft.  42  In.  rein. -con. 
pipe,  etc.;  (2)  636  ft.  36  in.  rein. -con.  or 
d.s.  vitr.  pipe,  etc.  ;  (3)  297  ft.  36  In.  rein.- 
con.  or  d.s.  vitr.  pipe,  etc.  :  (4)  344  ft.  30 
In.  rein. -con.  or  d.s.  vitr.  pipe,  etc.  To  ex¬ 
ceed  $25,000.  A.  E.  Kringel,  City  Hall, 
engr. 

WIs.,  Milwaukee  —  Feb.  13,  by  J.  H. 
Fowles,  secy.  Metropolitan  Sewerage  Comn., 
508  Market  St.,  two  2,500  g.p.m.  motor 
driven  float  controlled  centrifugal  pumps, 
for  Mud  Creek  low  level  sewerage  booster 
station,  Villard  Ave.  Noted  Jan.  21. 

Wls.,  Milwaukee — Feb.  9.  10  and  11,  by 
Dept.  Pub.  Wks..  storm  sewers  in  Sects.  4, 
5  and  6  of  26th  St.  $125,000  each  section. 

M’ls.,  Wauwatosa — F'eb.  12,  by  Bd.  Pub. 
W'ks.,  A.  V.  Brigham,  secy.,  storm  sewers 
in  P7ast  North  Ave.  between  8th  and  Spring 
Aves.,  730  ft.  42  in.,  750  ft.  36  in..  330  ft. 
24  in.  and  600  ft.  21  in.  rein.-con.  pip<‘. 
Fortner  contract  rescinded.  J.  E.  Lowther, 
city  engr.  Noted  Jan.  28. 

Tex.,  Dallas — City,  c/o  Secretary,  taking 
bids  993  ft.  30  in.  260  ft.  27  In.,  115  ft. 
21  in.  and  120  ft.  18  In.  concrete  pipe,  etc., 
for  storm  sewers  in  Oak  Cliff.  $25,000. 

BIDS  RECEIVED 


&  Pantarelll,  523  Rising  Sun  Ave.,  Sp<-ncer 
St.  between  4th  and  5th  Sts.,  $6,943  ,  from 
A.  J.  Henderson,  825  East  Washington 
I.,ane,  Wadsworth  ltd.  l>elw«-en  Crittenden 
and  Steton  Sts.,  $5,5o6  ;  from  P'.  T.  Buckins, 
4050  Kensington  Ave..  inlet  laterals,  spurs, 
*'tc..  in  various  stn-ets,  |4l,05o;  from  J. 
P:.  Kobin.son.  5231  Catharine  St  .  test  bor¬ 
ings  through  soil  and  drift  al.so  in  water 
through  soil  and  drift  atid  exclusive  of 
water.  $1,S4.>.  .Noted  Jan  21. 

Md..  Hultimore  Bd.  .^wards,  Jan  27. 
21,;>00  lin.ft.  24-  to  I'lO-in.  rein.-i'on  pijH-, 
from  I.K)ck  Joint  Pi|H'  Co..  9  Rutb'dge  Ave  . 
Amix  re,  .N  .1..  $57,110.  Noted  Jan  21. 

4>.,  .\krftn  W  p'.  peters,  dir  Pub.  Serv., 
Munici|>al  Bldg  .  Jan.  28,  .sewage  tr«atment 
plant  at  Botzum.  fmm  Walsh  Constr.  t'o, 
3ll8  Eucliii  .-Vve.  Bldg,  Cleveland.  $2,666,- 
940.  Noted  Dec.  24. 

Calif.,  Beverly  IlilU  —  Municip.al  Impvt. 
Dist.,  sewers  in  various  strct.s,  Contr  <li 
25,500  lin.ft.  8  and  lo  in.  tu)  vitr.  and  (h> 
concrete  pits-,  6o  manholes,  etc.,  i'ontr  (Si 
17,900  lin  ft.  6  and  10  in  |)i).e,  etc,  from 
Cogo  &  Kados,  7o5  Bernard  St  ,  Los  Ange- 
*27,255  (Ih)  $26,229  <3a>  $18,666 
(«b)  $17,995.  .Noted  .Nov.  26. 

Calif.  Brea — City  Trustees.  Jan.  20.  from 
H.  A.  Dunkle,  1913  North  t'ommonwealth 
Ave.,  I»s  Angeles,  sewers  in  various 
.streets.  593  ft.  18  in.  plis-  $2  40  mr  ft 
2,582  ft.  15  in.  $1.8o,  3.590  ft  10  in  $1 
11,772  ft.  8  in.  $0.90.  22.722  ft.  6  in.  $0.80, 
etc.,  total  approximately  $53,000  Noted 
Jan.  7. 

Calif.,  p'lilirrton — City  Trustees,  Jan.  19, 
Fullerton-La  Habra  outfall  s«‘wer,  plp<> 
system,  fri>m  Stroud  Bros.,  Bakersfield. 
$18.152 ;  2  ml.  16  in.  rt*ln.-con.  pr»*88ure 
line,  from  W.  Kemper.  lf*8  South 

Marguerita  St..  Alhambra.  $2  20  per  lin  ft  • 
and  pumping  plant,  from  P.  Barnett 
Orange,  $7,400  (complete).  .Noted  Dec.  24. 

CONTRACTS  .AWARDED 

Pa.,  Phila. — Dept.  Pub.  Wks.,  Bureau  of 
Engineering,  main  sewer  in  Rowland  Ave 
between  Tudor  and  Bleigh  Sts.,  to  J.  I.om- 
bardi,  Idncoln  Bldg.,  $7,123;  disi  harge  pitws 
between  Southwest  Pumping  Station  and 
Plagle  Creek,  to  J.  J.  McHugh.  1617  Rjice 
St.,  $7,070;  and  underground  structure  In 
W'heatsheaf  Igine  between  Delaware  Ave. 
and  Delaware  River,  to  G.  F.  Dobbin.  1020 
South  47th  St.,  $30,804.  Grand  total  $44,- 
997.  Noted  Jan.  28. 

la.,  Earlham- For  25,175  ft.  8  and  10  in 
vitr.  clay  sewers,  etc..  In  various  streets, 
to  E.  I..  Royer  Constr.  Co.,  Valley  Junc- 
Hon.  $24,124  ;  disposal  xilant,  to  Repass 
Bros.,  Des  Moine.s,  $9,585. 

Ore..  Astoria — City  Manager,  1.475  ft.  15- 
to  36-ln.  and  9,800  ft.  6-  to  21 -in.  rein.-con. 
sewers  in  Bond  St.  and  Taylor  Ave.,  to 
Hanley,  709  Ga.sgo  Bldg.,  I'ortland. 
$47,900.  Engrs.  est.  $62,700.  Noted 
Jan.  7. 


Waste  Disposal 


III.,  Peoria  —  I’lans  election  in  April, 
$100,000  bonds,  garbage  Incinerator  and 
motorizing  garbage  equipment.  \\'.  E 
Backes,  City  Hall,  engr. 


Bridges 


Pa..  Phila. — Dept.  Pub.  Wks.,  Bureau  of 
Engineering.  Jan.  27,  from  F.  BerardI,  1913 
Mifflin  St.,  branch  sewer  in  Beulah  St.  be¬ 
tween  Johnston  and  Bigler  Sts.  $5,676, 

St.  between  Torresdale  and  Lycoming  Sts. 
$21,108,  9th  St.  between  Johnston  and  Big¬ 
ler  Sts.  $5,971,  and  Smedley  St.  between 
65th  and  67th  Aves.  $6,511  ;  from  A.  Di 
Sandro  &  Son.  39<t6  North  5th  St..  Boudinot 
St.  betw«^n  RiKi.sevelt  and  Ashdale  Sts., 
$10,771;  from  T^eva  Bros.,  3851  North  10th 
St.,  Champlost  Ave.  between  9th  and  Mar- 
vine  Sts.,  $20,562  ;  from  A.  Mattia,  310 
North  65th  St..  Folsom  St.  between  4  8th  and 
49th  Sts.,  $4,102  ;  from  Higgins  &•  Reilly, 
Real  Estate  Trust  Bldg.,  57th  St.  between 
Staddington  and  Nassau  Sts.  $15,223,  and 
Percy  St.  between  Johnston  and  Bigler  Sts. 
$7,315:  from  Clifton  Constr.  Co.,  131  East 
Berkley  St.,  Clifton  Heights,  Hutchinson  St. 
between  Johnston  and  Bigler  Sts.  $5,520, 
also  removing  old  and  constructing  new 
sewers  in  11th.  Warwick,  Alder  and  Bigler 
Sts.  $22,209 ;  from  A.  Perna  &  Sons,  752 
South  10th  St.,  branch  sewers  in  Kenmore 
St.  between  I.4insdowne  and  Media  Sts., 
$7,476  :  from  E.  F.  Bennis,  825  East  Wash¬ 
ington  Lane,  69th  St.  between  Chester  and 
Regents  Sts..  Regent  St.  between  68th  and 
69th  Sts.  $12,324,  also  Vernon  St.  between 
Chew  and  Boyer  Sts.  $8,170;  from  Vattieri 


PROPOSED  MORK 

Conneetleut — State  Hy.  Dept.,  Hartford 
plans  bridge  across  .Sasco  River  b<tween 
Westport  and  Southport.  To  exceed  $25,0oo. 
J.  MacDonald,  highway  engr.  li.  G.  Powell 
dist.  engr. 

N.  A'.,  Larkawanna  (Ind.  hr.  Buffalo)  . — 
Plans  replacing  800  ft.  steel  truss  bridge 
with  rein.-con.  structure.  Ridge  Rd. 
$500,000. 

N.  A'.,  North  Tonawanda — Plans  bridge 
over  Barge  Canal.  To  exceed  $75,000.  T. 
W.  Barrally,  North  Tonawanda,  engr. 

Md.,  Baltimore — Baltimore  *  Ohio  R.R. 
Co.,  Charles  and  Baltimore  Sts.,  making 
plans  rein.-con.  viaduct  over  Hanover  St 
from  Wells  to  Moale  Sts.  $1,500,000.  H.  A. 
Lane,  ch.  engr. 

tJa.,  Ashburn — See  “Streets  and  Roads.” 
Fla.,  Ft.  Myers — Co.  voted  $100,000 
Isinds,  bridge  across  Matanzas  Pass.  Noted 
Dec.  31  under  “Streets  and  Roads.” 

Fla..  I'alatka — Putnam  Co.  election  Feb. 
16,  $500,000  bonds,  enlarging  bridge  over 
St.  Johns  River. 

Mias..  H'averly — See  “Streets  and  Roads 
under  Mississippi.” 

Tennessee — State  Dept.  Highways  &  Pub. 
Wks.,  Nashville,  takes  bids  about  Feb.  27, 
3  over  20  ft.  span  rein.-con.  bridges,  one 
over  Crooked  Creek,  one  over  Cypress  Creek 


See  proposal  advertisements  on  page  155,  ^dverfisin^  Section. 


V 


Its  Money  In  The  Bank— To  Buy  An  INDUSTRIAL 


EIS,  we  mean  just  that.  For  when  you  buy  an  industrial 
crane,  the  result  is  an  almost  unbelievable  saving  in  labor 
costs,  handling  costs,  maintenance  costs  and  in  every  other 
way. 

Like  every  industrial  the  crawling  tractor  crane  pictured 
above  is  built  of  the  finest  materials  money  can  buy;  designed,  planned, 
and  executed  by  skilled  workmen  in  our  own  shops.  But  more  than  that 
— into  every  machine  goes  a  goodly  portion  of  those  intangible  assets  so 
essentially  industrial,  namely,  Depiendability  and  Durability. 

Long  after  other  equipment  is  on  the  scrap  heap,  your  industrial  goes 
on  piling  up  the  figures  in  your  savings  account.  That  is  why  it  is  money 
in  the  bank  for  you  to  own  an  industrial. 

IVrite  for  your  copy  of  Book  1 20- A 


INDUSTRIAL  WORKS -BAY  CITY  •  MICHIGAN 
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I  riaKos  (Continued) 


940  West  I>ake  St.,  Chicago.  Til.  (.\>  Aves..  San  Franolsco.  $30,000.  >1.  M. 


CONTR.VCTS  A\V.\RI»KI> 


Tr«i»« — See  "Contraets  Awarded.’* 
CONTRACTS  AWARUKO 
Texas  —  San  Antonio.  Medina  la»ke  & 


_ Todd  Co  (I..onir  ITairie)  $239,842  ;  from  I>avis-I*nee  Co..  t3ofi|  Texas — See  "Contraets  Awarded.” 

.-  .S’S.  ’  ■  '  CONTBACt,  A«  AB..KI. 

a.  na).  plan  conj^rete  and  sUel^  bridKe  CONTRACTS  A\VARI»KI>  Texas  —  San  Antonio.  Medina  la»ke  & 

northeast  of  here.  >„»hua-City.  Dept.  I’ub.  Wks.,  K  U  .  W.  1.  Williams.  ,*res..  I’.ox 

n  Minot— Makine  plans  replacinR  rebuildinR  old  brldRe,  on  West  Main  St  .  to  43;..  San  Antonio  will  buUd  40  ml.  railroad 

..^rete  ’and  steel  bridBe  ^tween  Central  Hlakealee  Kolllns  Co..  6  Heaeon  St..  Ttoston.  ". ‘"“a  *"  ^/  dlna  laike.  Work 

<  and  lilt  Av-e  S  K  ^5.000.  A.  D.  Maas.  $157,500.  KliKra.  eat.  $150,000.  will  be  done  by  separate  oontraAts. 

■ii...?!matein  city  aud  North  Carolina  —  State  Hy.  Comii..  Ua-  «nlarl.>— Spruce  h;»lls  1  ulp  At  Taper  to., 

llaKtiisiein,  ciiy  au  _  _  u,.T.r..ea  a  i<r.u,l.-s  i-..  4''h:irl,>s.  Kapuskaslnir.  arubliinAt.  traekim;.  biviiiff. 


N.  II.,  Nashua- 


ity.  Dept.  I’ub.  Wks.,  We.stern  It.K .  W.  1,  Williams,  pres.,  I’.ox 


Tex..  Barstow — See  "Streets  and  IToads."  Channel,  on  I  roject  -03  «o  cu.ya.  t  lass  aa 

Tex.,  Oeraliir — See  "Streets  and  Itoads.”  concrete  $75.  340  cu.yd.  t  hiss  A  concrete 

Tex.,  tJroveton — See  "Streets  and  Itoads."  ereosoted  hjjs'h  r*I-Ii'nnn 

Tex..  Memphis — See  "Streets  and  Itoads.”  $4.00,  -i.OOO  lb.  relnftircinK  $o.0.>.  >*00.000 


Excavation,  Drainage, 
Irrigation,  Levees 
River  and  Harbor 

rROI’OSF.II  MORK 


Oklahoma— State"  Hy"  Dept.,  Oklahoma  U*  structural  steel  $0.0S3.  «dc  total  $13S.-  I’ROI’OSF.B  M  ORK 

City.  makinK  preliminary  plans  4  span  OtiO  <1*0  n„th  In  t  arterct  t  o.  .Noteo  Nov.  -o.  ^  Bellows  Falls  —  See  "HuildiUK — 

ft.  truss  bridK^*  on  pile  piers  at  L#<ine  Ha.,  Ltiiuienlale  llri»uara  1  o..  Umi  industrial.” 

Wolf.  Kiowa  Co.,  $35,000  ;  made  surveys  »*teel  and  eoncrete  dn^"’  ’  Flu.,  St.  retemlMirv  —  Klectinn  Feb.  9, 

r*S  span  1.160  ft.  ereosoted  pile  trestle  ii  $23f>.ooo  bonds,  improving  harbor,  inol. 

bridjje,  at  Keno,  Woods  Co..  $30,000,  and  3  ^  ■,  ,^oted  Dec.  31  undtr  htrtets  dred^inK  entrance  to  <’hannel  and  turning; 


way  enpr. 

Wash..  Chelan — See  “Streets  and  Hoads. ” 


Dec.  31. 

MIoh.,  Dearborn — Village.  70  ft.  concrete 


<|ne.,  iirancl  .Mere  —  City  and  Pri»\incial  T-beam  bridge  over  ^^^y*-*** 

Cov^  rnment.  Quebec,  plan  bridge  over  St.  ^ 

.Maurice  Itivcr.  $200,000.  I.  10.  Vallce,  Ih’troit.  $34,9jO.  Noted 


dredKliiK  entrance  to  channel  and  turning 
.  ,„n  basin  to  27  ft.  ;  also  $80,000  bond.s,  dredKins 

, I  ,  IJayboro  Itasin  to  19  ft.  mean  low  tide, 

liiiiito'  MIeh..  Belle  Isle  (mail  Tobins  Harbor) — 
""'Jo,;  I>ept.  I’arks  &  l{lvd.s..  Maniuette  lIldK  .  De- 
N’oted  ^i"*’**.  makiiiK  preliminary  surveys  restorinK 
catials.  Incl.  dams,  electrically  operated 

ncrete  Pumps,  etc.,  here.  . . . .  J.  A.  StrliiB- 

Itradv  ham,  Detroit,  resiuireh  eUKr. 

Cliilf-  f^prlnxttelil  —  .Made  plans  oonstructlmj 

Noted  l*“he  SpritiKtield.  Itn-I.  larKe  dam.  submerK- 
^  inir  approximately  lo.ooo  acres  land,  eon- 


yuebec.  engr.  Noted  Auk.  14.  19-4.  Kan..' Fliireka— Greenwood  Co.,  one  120  ;<tructlnK  scenic  highway  around  pro, ),..sed 

BIDS  DESIRED  ft.  arch  and  two  40  ft.  deck  Kirder.  also  '-".V,,''',,;’ ’ 

I’u..  Phlla.  —  Feb.  10.  by  Bureau  Kn-  two  H!  ft.  and  two  18  ft.  concrete  slab  ^'Tex’”<iuIves,on  — ^lalveston 

pineeriiiK.  I>ept.  I’ub.  Wks..  new  60  x  r.O  ft.  siuins.  etc.,  on  Federal  Aid  I’roject  322-H.  {!> “‘'f.^lVrau  ■*3'>4  \vv  It  i.Ans  r.  ' 

steel  and  rein. -con.  bridKe.  under  railroad  to  ^  ancey  Constr.  t  o  .  Abilene.  $40.,  17  buildltiK  I’i«  rs  ■’l’  ">4'  •">5  and  *  "O  and 

tracks  at  UlsinK  Sun  Ave.  $150,000.  Kan..  DsweK.e~Taibette  Co  two  120  ft.  re  ir-co‘n  ’  re,VnMv  destr.Aa  d  v 

VIritinia— See  "Streets  and  Hoads.”  nnd  one  140  ft  si>an  throuph  arch  lirldKe  , .•4^'".  ‘ ..,04  ^'  ;.  \t 

North  Carolina  —  Feb.  8.  bv  State  Hy.  with  20  ft.  roadway.  107.074  lb.  steel  bars  $1... 00.000.  It.  M.  Sl.is.  -3-4  Ale.  II, 

Dept  .  ItaleiKh.  rein.-con.  brldKcs  and  cul  93.100  lb  structural  stee  .  etc.,  also  one  120  "  Pauls  Valiev— Hush  Creek  I)  1)  3 

verts  on  I’roject  303.  Bladen  Co.  $32,600.  ft.  .span  throuRh  arch  rein. -om.  brldKc.  46,-  '  "  '  H  i- h  »  r.  ^ 

l’roj<‘Ct  838.  Henderson  Co.  $28,800.  I’roj-  338  lb.  steel  bars  24  .66  lb  r.'inforciiiK.  1,,^  ,ind^  MVaikhten\nJ^^  ('reek  ’fn.i.' 

ect  772,  WotauKO  Co.  $27  500  I’rojeot  664  etc.,  on  I’arsons-l’IttsburK  Hd..  to  Shariic  tV.f.ii-"  v.fii  1**'.  .1  1'  ..  \c 

iliehmond  Co.  $.30,000,  Droject  635N5aston  1  *»•<>«•.  KIdorado.  $73,125  and  $26,397  re-  } ’“i'  5  nd^  away^  Vt^OOi^  A 

('o.  $96,000.  I’roject  479.  Wake  Co.  $59,000,  speotlvely.  .  x,  ,  Dauls  Valiev 


steel  Kirder  bridKe  encased  In  concrete,  24  .\rlxnna — W.  C.  I>>febvre,  hiKhway  enKr.,  ^  '  bids  dfsikkii 

ft.  roadway  and  two  7  ft.  sidewalks  over  Phoenix,  1,660  ft.  steel  bridKe  over  Gila  ,  '  17.  i,"  ^  »  1 

tVolf  Creek  at  Williams  St..  235  tons  River  615  ft.  below  Gillespie  Dam.  on  Fed-  ,  f 

structural  steel.  27  tons  reinforcInK,  etc.  eral  Aid  Project  64-B.  to  l^i-e  Moor  Oonstr.  2****'.!.’  i.  i,  L’  j/"*’'‘y>  ‘’'*y  aud. -elk.,  fill. 
$175,000.  IlarrinKton,  Howard  &  Ash,  Co.,  Tucson,  $292,167.  Noted  D«>c.  24.  sea-wall,  bulkheads,  sewer  extensions  and 

<)rear-l..eslle  IIIdK..  Kansas  City,  Mo.,  enKrs.  H.  C..  New  tVestmlnster  —  Provincial  U o‘**’i2*V'*  *V  xt  niKr.  ; 

Inclluiia — Feb.  16,  by  J,  D.  Williams,  dir.  Govt..  Victoria,  timber  on  piles  protection  **  ‘i  '  •  1'  ^  j  1 

State  Hy.  Comn.,  Indianapolis,  (■.*.  means  pier  for  draw  span  of  Fraser  River  BridKe,  *'‘'1  ^  j  ^  Ity,  dr<>dKlnB 

steel  airder,  S.R.  state  road.  s.t.  steel  truss,  to  Nlchson  Constr.  Co.  Btd.,  Georgia  iV^S***"  **",^1. 

e.p.a.  eneased  plate  girder,  r.r.a.  rein. -eon.  Viaduct,  Vancouver,  $100,000.  bridges.  $7.>,000.  H.  Huffman,  City  Hall, 


arrh,  r.r.b.  rein. -eon.  box,  and  r.e.s.  rein.- 

^  TV  RECEIVED 

Soott  Co.;  3  s.t.  on  S.R.  22-1,  Crawford  Co.:  llAITIR  o  ^  x  1 

2  St  on  S  R  22-K  Oranee  Co  •  4  rea  on  trOIlIS  Calif.,  San  franrlseo  —  Coro  borings 

S  R  1()-K  VlBO  Co  •  1  e  n  e  on  S  R  40  f?  - -  H’-tt  hy 

^s‘t.S>n  =  S.R.*12"l^  ^.in  v  T  P  Buffalo  Cltv  I'n'le^natlVmaY'IdUond^rlir^’"^^^ 

^iR.  25-C,  BaGrange  Co.;  3  re.g.  on  S.R.  Hall.  pians^TddlUonal  dam.°at  J.  N.  Adam  jan^h  $18,884.  Noted 

31-K  Putnam  Co.;  and  2  r.e.s..  3  r.c.b.  Memorial  Hospital,  here.  $75,000.  W.  H.  contractm  Au-ARnrn 

and  3  r.e.g.  on  S.R.  39-A.  Marlon  Co.  Mosher.  700  Main  St..  Buffalo,  engr.  ,  ^  j  ,  7  .7  . 

Michigan— Feb.  17.  by  State  Hy.  Dept,  at  California— See  ■•ITnclasslfled.”  ,  Council,  Improv- 

oflice  comrs.  Shiawassee  Co.,  Corunna.  Qnebee — Water  Running  Comn.,  Montreal,  Ing  river  front  Red  C*‘dar  River,  Incl.  rein. - 

Bridge  File  No.  761.306  S.  R.,  two  65  ft.  plans  concrete  dam  at  Bake  Mekinae,  ^on.  retaining  walls,  to  Alll»^  Contactors, 
spans.  O.  A.  Dlllman,  Bansing,  engr.  Champlain  Co.  $500,000.  O.  Beferne,  J"c..  1803  Douglas  St..  Omaha.  Neb  ,  $99 - 

Nebraska— See  "Streets  and  Roads.”  Quebec,  engr.  Noted  Dec.  24  under  "Unelasslfled.” 

Tex..  Eagle  Pass  —  See  ‘Contracts  desired  ,  City,  approximately 

••  UIUB  DI!>B1BE.U  1!>!;nnn  en  vA  channel  ^hnno-,,  In  In. 


engr.  Noted  June  11. 


Dams 


PROPOSED  WORK 

N.  Y.,  Perrysbnrg — City  of  Buffalo,  City 


Tex.,  Eagle  Pass  —  See  “Contracts 
Awarded.” 

California — Feb.  15,  by  Supervs.  Alameda 


x»na  nwBiBwn  Connell  HlulTs — City,  approximately 

BIDS  UEBIKEU  125,000  cu.yd.  channel  change,  etc..  In  In- 

N.  C.,  Coaeord — Feb.  16.  by  Bd.  Water  dian  Creek,  to  Boyne  Constr.  Co.,  CouniAl 


Co.  ((iakiand)  reconstructing  steel  bridge  oonette  Impounding  Bluffs, 

over  San  Antonio  Estuary  between  Alameda  dam,  30.000  cu.yd.  embankment,  8  ’’00  cu.  Minn..  Minneapolis — A.  F.  Kri(;kson,  aud. 
and  Oakland.  To  exceed  $25,000.  Noted  y<^-  exrav.,  4.500  sq.yd.  rein. -con.  pave-  Hennepin  Co.,  constructing  County  Ditch 

Jan.  21  under  “Oakland"  ment,  80  cu.yd.  concrete  walls,  450  lln.ft.  40.  pump  house,  to  R.  H.  Wessel.  463 

_  16  and  30  In.  pipe  lines,  reln.-con.  gate  Cleveland  Ave.  N.,  St.  Paul.  $4,956  : 

BIDS  RECEIVED  shaft,  etc.  $33,000.  Q.  C.  White  &  Co.,  installing  3  pumps,  to  W.  H.  Ziegler  Co., 

O.,  Stillwater — Commissioners  Tuscara-  Durham,  engrs.  619  Washington  Ave.  S..  $6,424 ;  7,840 

was  Co.  (New  Philadelphia)  bridge  over  cu.yd.  excav.  and  pump  pit,  to  Mikelson 

Baltimore  and  Ohio  R.R.  tracks,  here,  from  •<  Cement  Products  Co.,  Albert  Bee,  $17,996; 

Dover  Tank  A  Plate  Co..  Dover.  $27,454.  KAllWaVS  97.057  ft.  S-  to  36-ln.  drain  tile,  etc.,  to 

ICngrs.  est.  $35,000.  Owatonna  Cement  Tile  C<>.,  Owatonna,  $17,- 

Mleh.,  Detroit — Wayne  Co.  Road  Comn.,  Grand  total  $46,966.  Noted  Dec.  31. 

1103  Real  Estate  Exch.,  housing  and  PROPOSED  WORK  Calif.,  Carmirhael  —  Carmichael  Irrlga- 

enclosure  walls  for  concrete  and  stone  California — City  and  San  Francisco  Co.,  tlon  DIst..  6  ml.  riveted  steel  pipe,  6-  to 

double  leaf  trunnion  bridge  over  River  San  Francisco,  soon  take  bids  extending  14-In.  diam.,  to  Sacramento  Pipe  Wks.,  720 

Rouge,  at  Dlx  Ave.,  from  G.  P.  Cullen,  Inc.,  railway  In  Judah  St.  between  31st  and  4l8t  R  St.,  Sacramento,  $19,667;  and  three  75 

See  proposal  advertisements  on  page  155,  Advertising  Section. 


BIDS  RECEIVED  shaft,  etc.  $3! 

O.,  Stillwater — Commissioners  Tuscara-  Durham,  engrs. 
was  Co.  (New  Philadelphia)  bridge  over 
Baltimore  and  Ohio  R.R.  tracks,  here,  from 
Dover  Tank  A  Plate  Co.,  Dover,  $27,454. 

Engrs.  est.  $35,000. 

MIeh.,  Detroit — Wayne  Co.  Road  Comn., 

1103  Real  Estate  Exch.,  housing  and 

enclosure  walls  for  concrete  and  stone  California — C 
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Detours 
cost  money 


COUNT  up  the  times  this  year  that  you  are 
thrown  off  your  route  by  detours  and  note 
how  few  times  it  is  caused  by  repair  work  on 
vitrified  brick  pavements. 

There  are  brick  pavements  in  use  today  laid 
more  than  a  quarter- century  ago  which  have 
not  yet  had  a  dollar  of  repair  cost  charged 
against  them.  Even  though  designed  only  for 
the  easy  burdens  of  light  buggies,  farm  wagons 
and  horse-drawn  drays,  scores  of  these  vet¬ 
eran  brick  pavements  have  proved  able  to 
carry  the  modern  10-ton  motor  truck. 

The  paving  material  that  holds  upkeep  and  re¬ 
repair  cost  to  a  minimum  and  saves  its  commu¬ 
nity  from  detours  is  vitrified  brick,  the  most 
economical  pavement  a  community  can  buy. 


VITRIFIED 


The  Pavement  that 
Outlasts  the  Bonds 


0  < 


imi 


f 


Fibi  uary  4,  1926 
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I'xi  aviition.  Druinane.  IrrlRatlon,  1^‘v«*ch. 
i;iv<  r  and  Harbor  (I'ont.) 

k\  1  tranaforni«?rs,  to  Oncral  Kloctrio  Co  , 
KmIio  Hldg.,  San  Franoisoo,  J2,151.  Noted 

("ulif  San  KranrUco-  -('ore  horitiKs  aloiiK 
•,iid  near  line  of  Heteh  Hetehy  Aqueduct, 
I-,  i-it  UaiiKe  Division,  to  International 
inaniond  Drill  ('<>..  Hobart  HldR.,  |1«.8S4. 
jsiotid  Jan.  2S. 


Streets  and  Roads 


PKOrOSKD  WORK 

New  Jerwy — (.'aiK'  May  Oo.  (Cape  May) 
iii  ins  naviiiK  3  mi.  road  from  Deean  City  to 
(•i'i|ie  May  I’olnt,  44  ft.  Jt.  !•'.  Smith, 
.Marmora,  enKr. 

New  Jersey  —  Oeean  (  o  (Toms  Kiver) 
makitiK  l>lans  concrete  imvIiiK  1  n\l  road 
in  .\e\v  Kyyid.  and  2  mi.  road  from  Harne- 
^at  Hay  HridKe.  Toms  Itiver.  J.  M.  Ab- 
1,1, (t,  Tclms  Kiver.  eiiRr. 

N.  J.,  l.oiiK  Itraneh  —  Monmouth  Do. 
(Kreelioid).  plans  «  in.  rein. -eon.  paviiiK 
4  mi.  itoute  47,  Uumson  Kd.,  2(1-30  ft.,  and 
;i  in.  asphalt  on  (i  in.  concrete  paviny  l.ii.'i 
iiii  Westwood  and  ('edar  Aves.,  here.  (!. 

K  Allen.  (10  Kroad  St..  Ked  Hank,  eiiKr. 

N.  J.,  Saypeville  —  Middlesex  t'o.  (New 
|{nm.sw‘ick),  idans  concrete  pavlnn  1  ml. 
Main  .St.,  here.  W.  F.  Huchanan,  New 
r.runswick.  enttr. 

N.  J..  Sprinit  I.ake — Mayor  and  ('ommon 
(•ouneil.  J.  (t.  Newman,  supt..  (dans  Im- 
proviiiK  i  ml.  streets.  $2r>,ooo.  J.  M. 
Hraly,  SprltiK  I.dike,  eiiKr. 

N.  (•.,  KaleiKh  —  I’lans  probably  asphalt 
on  concrete  pavinfc  Koylan  Ave.,  Hlount, 
llciimdary,  Hloodworth,  Davie,  lOdenton, 
lame-,  and  lamolr  Sts.  D.  D.  I’aRc',  comr. 
Tub.  Wks. 

S.  4'.,  Donway — Votc-d  IS.'i.OOO  hotids  pav¬ 
ing  and  sewers  in  various  streets. 

(ia.,  .Ashliiirn — Turner  Do.  defeated  $123,- 
tioo  bonds,  hardsurfacint;  various  roads  and 
const ruetinu  bridjrc'.  Notc-d  Jan.  7. 

(ia.,  Dalton  —  MakinK  plana  pavinK  ap¬ 
proximately  1  ml.  Hamilton  St..  26  ft. 

$(;r.,ooo. 

(ia.,  Katonton — I'utman  Co.  plans  elec¬ 
tion  soon  $125,000  bonds.  improviiiK  various 
roads. 

(ia.,  (Ireenvllle  —  Meriwether  Co.  voted 
$300,000  bonds,  ImprovinK  roads.  Noted 
Dec-.  10. 

(ia..  Hartwell  —  I’lan  ;  pavinK  various 
streets.  $40,000.  D.  W.  I.  Halley,  mayor. 

Kla.,  llrooktleld — Klectlon  Feb.  8.  $8.7.- 

iioo  bonds,  pavlns  various  stre-ets.  F.  S. 
I’arriKan.  HrcHiktield,  eiiKr. 

Ha.  Kt.  Myers  1.^-0  ('o.  Voted  $360,000 
1  mds.  'cavltiK  Mctlrc-Kor  Hlvd.  from  here  to 
!  mita  Kassa ;  $73,000  bonds.  Iona  I.rfM)p ; 
$11!). COO  bonds  road  c-onnectinK  Tamlami 
Trail  and  Medre-Kor  Hlvd.,  also  $48,000 
bonds.  eonstructliiK  2  ml.  Kstero  Island. 
Noted  Dc-c.  31. 

Fla..  I.lve  Oak  —  Suwanee  Co.  election 
Fell.  16,  $800,000  iHinds,  hardsurfacinR 

Suwanee  Scenic  HlKhway  to  ichtuckne 
Kivc-r,  etc. 

Fla.,  Palatka — I’utnam  Co.  election  Feb. 
16,  $l,2.'i0,000  bonds,  constructlnK  roads. 

MIhsIshIpiiI  —  I..owndes  Co.  (t'olumhus) 
and  ('lay  Co.  (West  I’oint)  makinK  pre- 
liitnnary  plans  RradinK  and  hardsurfacinR 
Dolumbus-Wc-st  I’olnt  Ud.,  Incl.  concrete 
briclRe  over  TlmblRbee  River  at  Waverly. 

TeniiPNHee  State  Dept.  HiRhways  &  I’ub. 
Wks..  Nashville,  plans  to  expe-nd  $15,000,- 
000.  for  roads  and  brldRes.  C.  N.  Kass, 
actlnR  comr. 

Tennessee  -State  Dept,  HiRhways  &  I’ub. 
Wks.,  Nashville,  takes  bids  about  Fc-b.  26, 
RraclinR,  etc.,  3.5  ml.  Drumii-McNalry  Co. 
line  ltd,,  Hardin  (’’o..  and  14.5  ml,  Seliner- 
Hardln  Co.  line  Hd.,  McNalry  Do.  ;  also 
Iirnhahly  c-oncrete  pavinR  3.5  ml.  Knoxville- 
Klount  Co.  line  Kd.,  Knox  Co.  C.  N.  Bass, 
acliiiR  comr. 

Tennessee  -State  Dept.  HiRhways  &  I’ub. 
Wks,.  Nashville,  makInR  surveys  ImprovlnR 
15  mi.  (catlinRhurR-Indian  Clap  Kd.,  Sevier 
Do.  ('.  N.  Baas.  actliiR  comr. 

Tenn.,  Clurksville-  MontRomery  Co.  plana 
surfacinR,  ollinR  and  reiRiirlnR  various 
roads.  $60,000.  J.  Selzmeyer,  CMarksvllle, 
CO.  c-nRr. 

Tenn.,  Huntsville  —  Scott  Co.  plans  Im- 
prcivinR  20  ml.  hlRhway  from  State  Itoad  to 
Danipbc-ll  Co.  line  via  Huntsville.  $150,000. 

Tenn..  Sneedville  —  Hancock  Co.  plans 
improvInR  15  ml.  Sneedville  HlRhway  to 
Kyles  Ford.  $50,000. 

Tenn..  Cnion  City— Obion  Co.  and  State 
T'ept.  HiRhways  &  I’ub.  Wks.,  Nashville, 
plan  ImprovlnR  20  ml.  various  roads. 
$80,000. 

Kentiirkv  —  State  Hy.  Dept.,  Frankfort, 
plans  RradinR,  etc.,  1.9  mi.  Whltehall-Ohlo 
<'o,  line  Kd.,  State  Aid  Project  12-A, 
Daviess  Co. ;  9.5  ml.  Borah  Ferry-MorRan- 


lown  ltd,  Butler  t'o.;  S.ol  jni.  Bedford- 
Oldham  Do.  line  ,  ltd..  Federal  Aid  Project 
145.  and  13  mi.  Ib-dford-MlIton  Ud..  Federal 
Aid  I’rojei-t  145,  both  Trimble  Do.;  jilso 
7.25  ml,  Salyersville-lt<iyalton  ltd  .  Slate 
Aid  Project  28,  MaRotlln  Do.  F,  N.  Todd, 
liiKhwa.v  eiiRr. 

(>.,  ('wliiniliine  -Franklin  Do.  soon  takes 
bids  RradinR  and  bituminous  bound  ma>-- 
adam  pavinR  1.23  mi.  ItodRcrs  ltd.,  IS  ft. 
$35, '.(79.  D.  D.  laittinier,  Dolunibiis,  co. 
surv. 

(>..  ('iiliimhiis — Franklin  Do.  soim  takes 
bids  bituniinoUH  bound  macadam  surfaciiiR 
1.904  ml.  Joyce  Ave.,  20  ft.,  $69,429,  ami 
1.79  mi.  t'assady  Ave.,  $59,075  ;  waterbound 
macadam  surfaciiiR  latter  r<iad  $47,913, 
1.05  ml.  Aver.v  ltd.  $17,126,  0.42  mi. 

Strimple  ltd..  16  ft.  $14,923,  2.42  ml.  IJv- 
InRston  Ave.,  18  ft.  $66,209.  0.89  mi.  Mast 
Doll.-Re  Ave.  ltd.,  16  ft.  $19,539,  1  824  ml. 
Indlaiiolu  Ave.  ltd.,  20  ft..  $47,207;  bitumi¬ 
nous  macadam  surfacinR  latter  road,  $62,- 
617.  ('.  D.  laittimer,  Dolumbus,  <o.  surv 

(».,  I.lsbon  —  Domrs.  Doltimhiana  Do.  take 
bids  in  spriiiR  ImproviiiR  5  ml.  Sallnevllle- 
Summltvllle  ltd.,  16  ft.  $135,955.  1,.  D. 

Kirk,  I.isbon,  eiiRr.  Noted  Si-j>t.  17, 

().,  New  I’hllHdelphIa  Tuscarawas  Do. 
plans  ImiirovinR  Bllck  Town  ltd,,  16  ft, 
$50,000. 

Mieh.,  Detroit  MakiiiR  plans  curbinR  and 
3|  In.  sheet  asphalt  on  8  In.  i-otu-rete  iiav- 
IriR  Pembroke,  Diirtis,  Puritan.  SehiM)lcraft. 
Houston,  Hayes  and  Haris-r  Aves.,  la>n.vo, 
It.van,  French,  Town  Dine  and  Schaeffi-r 
ltds.  $1,466,000.  P,  A.  Fellows,  city  enRr. 

111.,  (iHleHliiirR — Plans  RradinR,  curbinR 
and  vltr.  brick  on  t-om-rete  pavinR  5  blocks 
South  KelloRR  and  Fast  Knox  Sts.,  36  and 
30  ft.,  $33,067  ;  and  6,067  sipyd.  Indiana 
Ave.  and  Fast  drove  St.,  24  and  30  ft., 
$27,485.  A.  D.  Richey,  City  Hall,  enRr 

Ill./  (•wlenhiirR — Plans  RradiiiR,  curbinR 
and  vltr.  brick  on  «-oncrete  pavinR  6,180  sip 
yd.  South  Henderson  St.  $26,941.  A.  1-. 
Richey.  City  Hall,  enRr. 

111..  I’e<irla  —  MakltiR  plans  RradinR.  <-urb- 
InR  and  brick  pavltiR  9  bbs-ks  Shipman  St., 
24  ft.  $40,911.  W.  F.  Backes,  (*lty  Hall, 
eiiRr. 

111..  SprlnRlleld — MakiriR  t>lans  RradlflR, 
curbinR  and  brick  on  concrete  pavinR  8 
bbK-ks  Fastman  and  Matheny  Aves.  $65.- 
000.  W.  Seeley.  City  Hall.  eiiRr. 

111.  Sprlnctleld- -See  “Fyeavation,  Drain- 
aRe,  IrriRation,  la-vees.  River  and  Harbor.” 

la.,  Connell  Hliilfs  —  Pottawattamie  Do. 
makinR  plans  RradinR  IJncoln  HlRhway 
between  llom-.v  Dreek  and  laiveland.  $202,- 
(•00.  (1.  B.  Sparks,  Doiincil  Bluffs,  and 

la..  New  Sharon  —  Plans  pavinR  10  to  15 
blo<-ks  various  streets.  $35,000  or  more. 
D.  B.  Hill,  city  elk. 

Minn.,  Anoka  MakinR  plans  luivitiR  ap¬ 
proximately  10  blocks  North  Ferry  St  and 
4th  Ave.  N.  $35,000.  H.  I.a>e,  city  elk. 

Minn.,  St.  Cloud — Stearns  Co..  N.  Thomey, 
aud.,  makinR  plans  «-oncrete  pavinR  14  ml. 
St.  Josejih-AlUjiny  Kd  .  State  Trunk  IIlRh- 
way  3.  $280,000.  State  HlRhway  Dept  . 

St.  Paul,  enRrs.  State  to  furnish  cement 
Kan..  llerinRton  —  I’lans  pavinR  and 
sewers  various  streets.  To  exceed  $25,000. 
Black  &  Veatch,  700  Mutual  BldR.,  Kansas 
City,  Mo..  enRrs. 

Kan.,  WInfleld  -Domrs  Cowley  Co.  mak- 
InR  plans  brick  or  concrete  pavinR  6.398  nil. 
Federal  Aid  Project  231 -D.  IS  ft.  W.  S 
KiiRRles,  .Ir.,  Winfield,  co.  enRr. 

Kan..  WInfleld — Comrs.  Cowley  Co.  mak- 
InR  plans  concrete  or  brick  pavinR  3.444  ml. 
Federal  Aid  Project  231 -C,  18  ft.  W.  S. 
RurrU-s.  Jr.,  Winfield,  co.  enRr. 

Neb..  Omaha  —  Plans  openinR  4  blo<-ks 
22nd  St.,  to  exceed  $200,000 ;  and  5  blocks 
St.  Marys  Ave..  $250,000,  biath  80  ft.  J. 
P.  Ho<-tor,  city  elk. 

N.  D..  HInux  Falls  MakinR  plans  pavinR 
approximately  17  blocks  North  and  SprlnR 
Aves.  and  certain  alleys.  $60,000.  W.  C. 
I>-vse,  city  aud. 

Montana — State  Hy.  Dept.,  Helena.  mak¬ 
inR  plans  RradinR,  etc..  5  ml.  VauRhn- 
Power  Kd.,  Federal  Aid  Project  211 -A,  Cas¬ 
cade  Co.,  5  ml.  Bynum-Dupuyer  Kd.,  Teton 
Co.,  5.5  ml.  I.,ewlatown-Orass  Kanae  Kd,, 
FerRus  Co.,  3  ml.  Missoula-Florence  Kd., 
Federal  Aid  Project  215-B.  Miss<uila  Co.. 
5  mi.  Wbiteflsh-Olney  Kd..  Federal  Aid 
I’roject  98-A.  Flathead  Co..  5.6  mlm.  Yel¬ 
lowstone  Canyon  Kd.,  Federal  Aid  I’roject 
217-C.  Park  Co.,  and  6  ml.  Rocky  Canyon 
Rd.,  Federal  Aid  Project  222-A,  Oallatln 
Co.,  east  24  ft.  $22,500  ;  24  ft.  RradinR  and 
1 5  ft.  Rravel  surfacinR  2  ml.  BIIIInRs  Fast 
Rd..  Yellowstone  Co.,  $15,000.  State  HlRh- 
wav  Comrs.,  enars. 

Montana — State  Hy.  Dept.,  Helena,  mak- 
InR  plans,  RradinR,  etc.,  4.7  ml.  Mlssoula- 
Cllnton  Rd.,  Federal  Aid  Project  231-A. 
Missoula  Co..  $22,500 ;  RradinR,  Rravel  sur- 
faclna.  etc.,  13.5  ml.  Crew  Aaency-WyomlnR 
I.ine  Hlahway,  Federal  Aid  Project  212-1, 
BIr  Horn  Co.  $95,000,  9.6  ml.  Glacier  Park 


Trail.  Federal  .\id  Project  St-.\.  Roosevelt 
Do.  $65,(10(1,  and  9  6  mi.  l-'ruzer-(  )sw  i-ro 
lliRhway.  Fed«-ral  Aid  Projeet  232.  \ulley 
Do.  $65.(100,  all  24  ft.  Slate  HlRhway  Dept  . 
eiiRrs. 

M<i..  (TnytiHi — St  l.i'Uis  ('o  makliiR  t>re 
limiiiary  plans  RradinR.  eoner<  te  iiaviiiR, 
etc.,  26  mi.  cross  ctiuntry  hlRhway  coniiecl- 
ifiR  4  state  liiRhv\;ty.v  Ix-twaa-n  I'atlonville 
and  Mehlville,  IS  ft.  $9oo.ooo.  R.  .lab- 
lonsky.  Court  House,  i  iiri-. 

Mo.,  St.  I.iiiiln  Pal.  Pub.  Si  rv.,  20S  ('ity 
Hall,  .soon  taki's  bids  Warri  nite  bitulltliic 
paviiiR,  etc.,  17,22.5  si|,yd  JetTerson  SI.  $'.'6,- 
(•(•o,  10,32.1  siiyd.  .!•  iTerson  St  In  tween  Ar- 
setial  and  Cravois  Sts  $59. non,  6.640  si|  vd 
.lefferson  Si  between  Park  and  laifavette 
Sts.  $42,000.  4.120  S4i.\d  I'liReiie  St  $29.- 
000,  13,275  si|  .\d  WyomiiiR  St.  $54,5oo.  and 
9.555  S<1  yd.  Donneelicul  St  $4o,Soo,  asphalt 
paviiiR  2.515  si|  yd  .Marvland  St  $16. loo, 
3,15(1  sii.yd  .MaRtiolia  St.  $23,5oo,  15.05o  sii 
ytl.  Crand  Itlvd.  $75.ooo.  and  l,21o  suyd 
Dalifornia  St..  $5,800.  asphaltie  concrete 
paviiiR,  etc.  1.790  si|  yd  llowdeii  St. 
$10,000,  and  3,52o  si|  yd  Park  lame.  $22. 
50(1;  coiK-rete  paviiiR.  i  te  ,  4.435  Si|  yd 

l/OW'ell  Ave.,  $22,800  ;  briek  paviiiR,  •  tc  , 
5,660  su  yd.  MaRtiolia  Si  .  $2.4. 3oo  ;  and 

KranIte  block  paviliR.  etc.,  3,180  .si|  vd 
New  stead  .St  .,  $26,200.  W.  W  Horner,  3oo 
Dlty  Hall,  eiiRr 

.\rk..  I.Ittle  KtM'k  —  Plans  RradiiiR.  curb- 
itiR  and  paviiiR  Impvt  Dist  43o,  Apioan 
Way.  West  Dapitol  .\ve..  West  61  h.  West 
7th.  Valentine  and  Booker  Sts.,  W  Town¬ 
send,  603  Boyle  ItldR  .  atty.  ;  Impvt  Dist 
431,  Tyler  St  from  ()  St  to  Newton  addi¬ 
tion,  Harrison  St.  from  O  St.  to  Pros|M-ct 
Ave.,  R  SI  from  Pros|s-ct  Ave.  to  Harri¬ 
son  .St.,  and  tj  St.  from  Prospect  Ave  to 
T.vler  Av*-.,  S.  I,  Whitt-,  8;*8  Sonthi-rn 
Trust  ItldR.  atty  ;  Dist  432.  WIbIwood. 
Deiiterwood.  FiIri-wooiI  and  Sherwootl  Rds.. 
al.so  Dist.  433,  West  2nd  St.  from  .Main  St 
to  alley  bt-lwet-n  Bway  anil  SpriiiR  Sts  and 
Isniisiana  St  from  .Markham  to  2nd  Sts  . 
S.  1,.  Kahn,  Kahn  ItldR.,  attay.  ;  Dist  431 
and  435,  Kenyon  St.  from  Rost-  to  l-Mm 
Sts.,  Rost-  St.  from  Kt-n,von  to  .North  laiok 
out  St.  anil  Fairvit-w  Rd  from  South  l.ook- 

out  to  Ki-nvon  Sts  ;  DIsI  436,  . . Hawn 

St.  from  Monroe  to  Jackson  Sts.,  F  St. 
from  .la<-kson  to  Van  Itiireii  Sts..  F  St.  from 
JiK-kson  to  Monroe  Sts.,  MonriH*  St.  from 
Prosia-i-t  to  l.ee  Sts.,  and  Jackson  St  from 
l’ros|>ect  to  la-i-  Sts. 

Tex..  Iliirstow  Ward  Do.  makinR  i>lans 
RradinR.  bridRitiR  and  Rravel  surfacinR  4.59 
ml.  Stale  lllRhwav  1  from  Pt-t-os  River  to 
hire.  18  ft  $148,1)(l(). 

Tex.,  Ilii-iton  —  Bowie  Do.  jdan.s  iiaviriR 
72. (•(•()  yd  In  Beverly  IlelRhts.  $25(i, ('(•••. 

Tex.,  Dei-Iiliir — Wise  Do.  makinR  i>lans 
RradiiiR,  bridRinR  and  bituminous  macadam 
liavInR  7.76  ml.  State  HlRhway  39  from 
IMilnt  4  ml.  north  of  BrlilRi-isirt  to  ,Sandv 
Dreek,  18  ft  $195,(10(1  H  p  Ha  vs.  De- 
i-atur,  i-tiRr 

Tex.,  FI  I’liMi  -FI  Paso  Do.  makiliR  tdan:i 
limestone  ris-k  asphalt  on  crushed  slom- 
TiavliiR,  i-tc.,  7  35  ml.  State  HiRhwa.v  1  from 
FI  Paso  to  White  Stair,  18  ft.  $260,000.  F 
F.  Wilson.  FI  Paso,  i-iiRr. 

Tex.,  Fnnls^-- Voti-d  $60,000  bonds  pavinR 
various  stn-i-ts.  (J.  D.  Sandi-rson,  sec.v. 
Noted  Di-c.  17. 

Tex.,  (■riivetiin — Trinity  Do.  makinR  tilatis 
RradinR  and  brlilRlnK  9  8  ml  ( Iroveton- I’eii- 
nliiRton  Rd  .  $82.ooo,  also  19.3  ml.  Trinit v- 
D.roveton  Rd.  $179,600.  both  26  ft.  J.  t). 
BiMiker,  I.iifkln,  i-tiRr. 

Tex.,  Iloiistim—  .1.  C.  MeVea,  city  i-nRr., 
soon  take  bids  Rravel  pavinR  27  various 
streets.  $50,000, 

Tex..  KInRsvIlle — Voted  $125,000  bonds 
pavliiR  various  streets.  FnRinei-r  not  an¬ 
nounced.  Noted  Jan.  7. 

Tex..  Memphis—  Hall  Do.  made  plans  and 
soon  takes  bids  RradinR  and  liridRinR  3.15 
ml.  State  HlRhway  5  from  Red  River  to 
Childress  Co.,  26  ft.  $44,001).  (^  D.  Hasie. 

Memiihls,  CO.  enRr. 

Tex.,  N'aciiRiiiii-hes  —  I)i-feated  $30,000 
bonds,  p.'iviiiR  Road  Dist.  1.  A.  T.  Russi-ll. 
<-o.  judRe. 

Tex.,  Han  Antonio — MakinR  plans  bard 
pavinR  30  blocks  fiiiadalupe  St.  between 
Pecos  and  Brazos  Sts.,  South  Pecos  St. 
between  Buena  Vista  and  Ijiredo  Sts., 
Kendall  St.  b<-tween  Courtland  and  I./>cust 
Sts.,  South  Flores  St.  from  Pleasanton  Rd. 
to  city  limits  and  parkway  on  Bway. 
$70,000.  1.  KwIr,  city  enRr. 

Oklahoma — State  Hy.  Dept.,  Oklahoma 
City,  made  surveys  RradinR,  etc.,  11  nil. 
State  Road  1,  east  of  Jet,  Alfalfa  Co.  $45,- 
000,  5  ml.  Tonhawa-Three  Sands  Rd.  $40.- 
000.  and  11  ml.  Blackwell-IIunnewell  Rd. 
$60,000,  both  Kay  Co.,  9  ml.  CovliiRton- 
Duclen  Rd.  1  $35,000,  and  10  ml.  Drum¬ 
mond  Rd.  $40,000,  both  Garfield  Do.  ;  Rrad- 
InR  and  vertical  fibre  brick  surfacinR  7  ml. 
Blackwell-Ponca  City  Rd..  Kay  Do..  $75,- 
000  ;  RradinR  and  clay  surfacinR  9  ml.  State 
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Streets  and  Roads  (ContlniK'd)  II.  O.,  Point  Grey  —  Municipality  vo 

Itoad  13,  west  of  SeilinK,  Major  Co.  $44,-  $50,000  bonds  op«ninB  yariou.s  stre. 

(too.  all  above  roads  .To  ft.  wide;  gravel  "•  Greig,  5851  West  Blvd.,  \  ancou\  ,  _  .  ... 

u>i),.mg  7  ml.  Knld-Drummond  ltd.  13.  18  »■"««■  ^  .  Baton  Rouge,  graveling  8  mi.  Logan  ...n; 

ft  ,  Garlield  Co.,  $46,000.  J.  M.  I’age,  high-  West  Vancouver — \  oted  $100,000  tJloster  ltd..  State  I'roject  450-H.  1. 

way  engr.  bonds,  concrete  paving  various  streets.  I’arish ;  and  4.23  mi.  Sorrento-Bat !  >|,i. 

iiklii.,  Preilerli’k^— Tillman  Co.  made  pre-  itmg  Highway,  State  Project  350-L,  A.s,-.  - 

llminary  plans  improving  102  mi.  various  f  if  .  i.  .  I’arish.  W.  B.  Robert.  Reymond  i 

roads,  30  ft.  $»00.ooo  bond  election  soon.  J  -  Baton  Rouge,  highway  engr. 

J.  M.  Rage.  Oklahoma  City,  highway  engr.  Jfoj'k  Comm,  7-  ^  ondtield  Rd.^  ^  Iniilana— Feb.  28.  by  Comrs.  Hai  .mTi 

Oklu.,  .Marlund — Making  plans  grading  Un...  ^."*^r,.*^*.’***'c^**» 

and  concrete  paving  0.200  s<|.yd.  Main  St.  J'***a*'  ' 


II.  O.,  Point  Grey  —  Municipality  voted  Re>Tnond  Bldg.,  highway  engr. 
0,000  bonds,  op<‘ning  various  streets.  Nov.  19. 

.  B.  Greig,  5851  West  Blvd.,  Vancouver,  l.ouiHiuna — Mar.  2,  by  State  Hy. 


ring  Co.,  Greenfield,  grading,  concrete  i.  i,,,, 
amp  etc..  11  mi.  Shirley  Rd..  20  ft.,  for  B.  nrv 


$28,800.  R.  R.  iJuttotir  Ronca  City,  engr.  to  Bear  Mountain  Bridge  Approach  Co.  (New  Castle)  and  Hancock  Co. 

Noted  Uec.  17.  -  l-»own«*‘i  field).  $28,(100.  Noted  Jan.  7. 


WaHli.,  Chrian  —  Chelan  Co.  plans  con-  ^1’-  I"  eb.  4.  Noted  Inil..  Auburn — Feb.  8,  by  C.  Kain.  .  mr 

structiiig  approximately  3o  mi.  roads  and  2  „  o  i,  o.  .  e.  Auburn,  grading  and  graveling  4  j  ,„i' 

steel  bridges.  $100  ooo.  Pennsylvania  —  Mar.  2,  by  State  Hy.  Nicholls  Rd.,  26  ft.,  for  I)e  Kalb  Co.  : . 

Wash..  Yakima— Yakima  Co.  plans  con-  ^ept.  Harrisburg,  bituminous  on  concrete  oOO.  Noted  Jan.  21. 

structing  50  mi.  White.swan-Glenwood  Rd.  rein. -con.  paving  approximately  43  mi.  . . 

across  Indian  Reservation,  60  ft.  $750,000-  i’’  projects  in  Beaver,  Bedford,  Bradford, 

SI  ooo  Ooo  Cambria,  Crawford,  Dauphin,  Delaware, 


structing  5o  i 
across  Indian 
$1,000,000. 


Ind.,  Decatur — Feb.  8,  by  D.  Boch,  ■  ncr 
Decatur,  waterbound  macadam  paving  .  mi 
Fetters  Rd..  $27,500;  2.9  mi.  (lerbert  ItJ 


(i'uiif..  Anaheim  —  Rians  constructing  Jtprson  - Clearfield.  j-chigh,  Montour,  $28,000  ;  also  2.7  mi.  Boerger  Rd..  $27.Mm,' 
various  streets.  $150.00o  or  more.  Schuylkill,  bonierset  and  Washington  Coun-  all  26  ft.,  for  Adams  Co.  Noted  Jan.  ' 

4’ullf..  I.«B  .lugeleH — Made  plans  improv-  <?*'’>'Otive  and  Ind.,  Hartford  f'lty — Feb.  19.  by  I'itv 

Ing  Woodman  and  Gsborne  Aves.,  79,818  deputy  secretary  of  highways  ;  adv.  L.  N.-R.  Kngineer.  sheet  asphalt  on  concrete  sniTac'- 

Ing  12,820  8<i.yd.  Weber  St.,  $26.20ii :  :,n(i 


si|.ft.  6  in.  concrete  paving,  828.165  sii.ft. 


plans  improving  tunnel  highwav  between  4'liarleHton Feb.  15,  Court  of  yd.  Fisbeck  Rd.,  Sect.  2,  $26,896;  and  12,. 

Dak  Villa  and  Buckley  Ranch.  68,000  cu.yd.  Kanawha  Co..  Court  House,  grading  and  320  sq.yd.  Fisbeck  Rd..  $28,800,  for  Va;„ 
ex»-av..  5,000  cu.yd.  macadam.  To  exceed  ^  PI'  Woodward  Branch  Co.  Noted  Jan.  28. 

$30,000,  R.  R.  Arnold,  Martinez,  co.  surv.  J  {{  li  *"!•  ne  Branch  Rd.,  in..  Naperville — Feb.  8,  by  City,  grad- 

(  allf.,  .Muiintaln  View — Made  plans  im-  J’  “■  I  Chandler  Branch  Rd.,  ing.  curbing,  guttering  and  concrete  pav- 

proving  Rettis,  Mt.  View,  Racific  Aves.,  etc.,  “•  N.  Moulton.  Charleston,  elk.  ing  approximately  27,000  sq.yd.  Ogden  .\ve. 

443.430  sii.ft.  grading,  377,900  sq.ft.  4  in.  Ya..  Milton  —  Feb.  16.  by  Common  Addition.  Wells  Kng.  Co.,  Court  lleuse, 

and  65.530  sq.ft.  4i  in.  Warrenite-bitulithic  Council,  grading,  curbing  and  bituminous  Geneva,  engrs. 

paving,  etc  C  C.  Kennedy.  Call  Bldg.,  San  macadam  with  Bermudez  road  asphalt  W  is..  La  C  rosse — Feb.  10,  by  Bd.  I’uh 


Francisco,  engr 


binder  or  with  oil  asphalt  binder,  cAncrete,  Wks..  W.  J.  Fries,  secy.,  improving  21st 


exceed  $25, ooo. 


alley  from  North  Main  St.  to  alley  between  don.  City  Hall.  engr. 


C  alif.,  Petaluma  — Rians  election  $35,000  I-s>ts  23  and  24.  R.  W.  Breece,  Holswade  .Minn.,  Duluth  —  Feb.  11,  by  W.  H 
bonds,  paving,  guttering  and  concrete  curb-  Bldg.,  317  9th  St.,  Huntington,  engr.  Ti.scher,  city  comr.,  grading,  gravel  cur¬ 
ing  various  streets.  S.  Gonzales,  city  engr.  C.,  Charlotte — Feb.  16,  by  Bd.  Comrs.,  facing,  etc.  2.25  mi.  Western  Duluth  BImI 

C  alif.,  San  .\nselmo  —  Make  plans  Im-  paving  200,000  sq.yd.  and  40,000  sq.yd.  con-  extension,  40  ft.  $100,000.  J.  Wil.M.n, 

proving  Mariposa.  Belle,  Austin.  Melville  <T‘'K‘  walks  on  various  .streets.  K.  Read,  city  engr. 

Aves.,  etc..  12,8!tl  <u.yd.  excav.,  74.210  sq.  city  elk.;  adv.  E.  N.-R.  Feb.  4.  Nebraska — Feb.  24,  by  Dept.  Rub.  Wks., 


city  engr. 

Nebraska — Feb.  24,  by  Dept.  Rub.  Wks., 
State  House,  Lincoln.  ( F.  .\.  P.  means  ivd- 


ft.  5  in.  and  162.281  sci.ft.  4  in.  asphaltic  N.  C.,  Dunn  —  Feb.  19,  by  R.  A.  Lee,  State  House,  Lincoln.  ( F.  .\.  P.  means  IVd- 

conen-te  paving,  236,491  sq.ft,  gr.ading,  etc.  mayor  and  Bd.  City  Comrs.,  grading,  curb-  eral  Aid  I’rnjeet),  gravel  surfacing,  etc.. 

To  exceed  $100,000.  H.  K.  Feusier,  109  ing,  concrete  paving,  storm,  etc.  various  6.5  mi.  Laurel-Wayne  Rd.,  F.  A.  R.  4,  ami 

Tunstead  Ave.,  engr.  streets.  $25,000.  G.  C.  W'hite  &  Co.,  6.7  mi.  Yankton-Bridge  Ford.vce  Rd..  .Stat-- 

Calif..  Sun  Diego — Common  Council  plans  Durham,  engrs.  Aid  I’roject  72-C,  both  in  Cedar  ('o.  :  112 

improving  I’roctor  Rl.,  Monroe  and  ileade  N.  C.,  Wendell — Feb.  9,  by  City,  W.  A.  mi.  Blair  Rd..  F.  A.  I’.  23,  Washington  Co.: 
Aves.,  .\rch  and  New  Jersev  Sts..  143,565  Brown,  mayor,  grading,  concrete  curbing  8  2  ml.  Wahoo-Yutan  Rd.,  F.  A.  R.  23.'.-c. 
sq  ft.  IJ  in.  Warrenite  on  2J  in.  bituminous  and  guttering,  granite  curbing,  paving,  etc.  and  1  mi.  Ceresco  Cutoff.  F.  A.  I’.  27-i:. 

paving,  14,661  s(i  ft.  i'oncrete  sidewalk,  various  streets.  $90,000.  J.  B.  McCrary  both  in  Saunders  Co.;  6.3  mi.  Osceola- 

2.438  lln.ft.  concrete  curbing,  etc.  F.  A.  Kng.  Corp.,  Citizens  &  Savings  Bank  Bldg.,  David  City  Rd..  F.  A.  R.  29.  Rolk  Co.;  .3  3 

Rhodes,  city  engr.  Atlanta,  Ga.,  engrs.  ml.  Homer-Walthill  Rd.,  F.  A.  R.  4  9-.\, 

Calif..  Sun  Fraiirlseo  —  Making  plans  N.  C.,  Wilson  —  Feb.  10.  by  Hy.  Comn.  Dakota  ’Co.;  12  mi.  same  road,  F.  A  I’, 

artificial  stone  sidewalks  on  approximately  Wilson  Co.,  clearing,  grubbing  and  asphalt  49-C,  Thurston  Co.;  1.1  mi.  Milford-l>or- 

10  mi.  various  streets.  M.  M.  O’Shaugh-  or  concrete  paving,  etc.,  6.78  mi.  road  from  Chester  Rd.,  F.  A.  R.  55-A.  1.9  mi.  F.  A.  1’. 

tiessy.  city  engr.  city  limits  of  Wilson  to  Nash  Co.  line,  16  55-B,  5  ml.  Friend-Exeter  Rd..  F.  A.  I’. 

Calif.,  Salinas  —  Monterey  Co.  making  ft.  H.  W'.  Rankin,  engr.  ;  adv.  E.  N.-R.  55-C,  all  in  Saline  Co.  ;  0.1  ml.  I’awnee  City 

plans  grading  approximately  4  mi.  San  Feb.  4.  Rd.,  P.  A.  R.  97-B,  Rawnee  Co.  ;  5.1  mi. 

Lucas-C'oalinga  Rd.  in  Rriest  Valley.  $25,-  South  Carolina — Feb.  16,  by  State  Hy.  Itnion-Elmwood  Rd.,  F.  A.  I’.  256-A.  6.5  mi. 
000  or  more.  H.  F.  Cozzens,  Salinas,  co.  Comn.,  Columbia,  topsoiling,  etc.,  6.4  mi.  Eagle-Elmwood  Rd..  F.  A.  1’.  153-A,  2  mi. 
surv.  State  Route  43,  Federal  Aid  Project  268-A,  road  west  of  Eagle,  F.  A  .R.  133-C,  and  0.7 

Calif.,  San  Luis  Obispo  —  San  lAiis  Edgefield  Co.,  19,297  lb.  reinforcing,  also  mi.  road  in  Greenwood  Twp.,  F.  A.  I’.  107-K. 
Obispo  Co.  made  plans  5  in.  asphaltic  con-  Improving  and  bridging  3.1  ml.  State  Route  all  foregoing  in  Cass  Co.  ;  3.7  mi.  Auburn- 
crete  paving  1,361.330  sq.ft.  Coast  Highway  12,  State  Project  S-522-B,  Aiken  Co.,  10,203  Johnson  Rd.,  F.  A.  R.  116-A.  Nemaha  Co.; 
between  Morro  and  Cambria.  $200,000  or  lb.  reinforcing.  State  Highway  Engineer,  9.7  ml.  Syracuse-Palmyra  Rd.,  F.  A.  1’ 
more.  A.  F.  Parson,  644  Islay  St.,  engr.  Columbia,  engr.  ;  concrete  curbing,  asphaltic  133-F,  Otoe  Co.  ;  8.4  mi.  Milford-Dorchester 
Noted  Oct.  1.  paving,  etc.,  0.677  mi.  State  Route  10,  Fed-  Rd.,  F.  A.  R.  134-B,  Seward  Co.;  0.7  mi. 

Calif.,  Santa  .Ana — Made  plans  curbing,  eral  Aid  Project  170,  Laurens  Co.  E.  D.  Capitol  Highway,  F.  A.  P.  208-B,  and  3S2 
walks  and  5  in.  concrete  paving,  529.612  Sloan.  Greenville,  engr.  sq.yd.  Capitol  Highway,  F.  A.  P.  208-1'’. 

sq.ft.  South  Rarton  and  West  Walnut  Sts.,  S.  C.,  Conway  —  Feb.  18,  at  office  City  both  in  Richardson  Co.  ;  11.9  mi.  Chester- 
etc.  $90,000  or  more.  N.  H.  Neff,  city  Clerk,  paving  and  municipal  improve-  Hebron  Rd.,  F.  A.  P.  241-A,  Thayer  Co  ; 
engr.  ments.  Johnson  &  Roberts,  Marion,  civil  12.46  ml.  Fairbury-Western  Rd.,  P.  A.  I’. 

Calif.,  I'klah  —  Mendocino  Co.  making  engr.  ;  adv.  E.  N.-R.  Feb.  4.  247-A,  Jefferson  Co.  ;  12.9  ml.  Freniont- 

plans  constructing  road  over  Rockport  Hill  Fla..  .Miami — Davenport  &  Rich  taking  Hooper  Rd.,  F.  A.  P.  263-B,  Dodge  Co.; 

connecting  Ft.  Bragg  with  Redwood  High-  bids  approximately  10  mi.  oiled  sand  on  8  14.7  mi.  Randolph-Plalnvlew  Rd.,  F.  A  I’, 

way.  $25,000  available.  E.  H.  Smith,  In.  rock  surfacing  and  approximately  20  268-A,  Pierce  Co.  ;  and  7.5  ml.  W'aterbury- 

l^kiah.  CO.  surv.  ml.  5  ft.  sidewalks  on  206  acre  tract  ad-  Allen  Rd..  F.  A.  R.  270-A,  Dixon  Co.  R.  L. 

Calif.,  Y’allejo — Making  plans  paving  19  joining  development  of  YVestward  Heights.  Cochran.  Lincoln,  highway  engr. 
blocks  Branciforte,  Napa,  Tennessee  Sts.,  $200,000.  Nebraska — Feb.  25,  by  Dept.  Pub.  Wks., 

etc.  To  exceed  $25,000.  T.  D.  Kilkenny,  Ala.,  Birmingham  —  Feb.  15,  by  City  State  House,  Lincoln,  <F.  A.  P.  means  Fed- 

city  engr.  Comn.,  concrete  paving  8  blocks  Pike  Rd.  eral  Aid  Project),  gravel  surfacing,  etc.. 

Quebec — Provincial  Govt..  Quebec,  plans  and  Graymont  Ave.,  26  and  46  ft.  $47,150,  21.6  mi.  F.  A.  R.  7-C  Adams  Co.,  1.5  mi. 

graveling  or  macadam  paving  10  ml.  and  5  blocks  Huntsville  Rd.  and  24th  St.,  Max  Doane  Rd.,  F.  A.  R.  41-B  Dundy  Co.. 
National  Road  from  Almaville  to  St.  30  ft.,  $21,370  ;  al-so  curbing,  guttering.  13.6  ml.  Bartlett-Spalding  Rd..  F.  A.  I’ 
Nathieu.  Champlain  Co.  $175,000.  A.  sidewalks  and  concrete  paving  6  blocks  20th  B9-A  Wheeler  Co.,  6.4  ml.  Alma-Orleans  Rd.. 
Fraser,  Quebec,  engr.  St..  Ensley,  40  ft.,  $26,580.  A.  J.  Hawkins,  F.  A.  R.  71  and  71-D  Harlan  Co.,  0.5  mi 

Que..  Quebec — Election  Feb.  15,  $125,000  city  engr.  Kearney-Pleasanton  Rd.,  F.  A.  P.  73-H 

bonds,  widening  Cote  d'Abraham.  YV.  D.  Louisiana — Feb.  18,  by  State  Hy.  Comn.,  Buffalo  Co.,  9.3  mi.  Doane-Parks  Rd.,  F.  A 

Baillarge.  Quebec,  engr.  Noted  Jan.  21.  Baton  Rouge,  graveling  2.43  mi.  Colfax-Pol-  P.  74-A  Dundy  Co.,  5.7  mi.  Nellgh-Souch 
Ontario — Provincial  Government,  Dept,  lock  Highway,  State  Project  393-B-l,  Grant  Rd..  F.  A.  P.  83-A  and  6  4  ml  Clearwat'-r- 
Highways,  Ottawa,  plans  improving  varl-  Parish.  W.  B.  Robert,  Reymond  Bldg.,  Ewing  Rd.,  F.  A.  P.  139-G  both  In  Ante- 
ous  provincial  highways  in  Carleton  Co.  Baton  Rouge,  highway  engr.  lope  Co..  14  mi.  Hebron-Nelson  Rd.,  F.  A.  !’• 

$212,000.  Louisiana— Feb.  23.  by  State  Hy.  Comn.,  164-B  and  C  Nuckolls  Co.,  16  ml.  Bassett- 

B.  C..  Burnaby — Y'oted  $118,500  bonds.  Baton  Rouge.  1,448  cu.yd.  washed  gravel.  Stuart  Rd..  F.  A.  P.  168-B  Rock  Co.,  6  2 
bituminous  and  concrete  paving  various  f.o.b.  cars  at  Rhinebardt,  for  surfacing  mi.  Ord-Arcadla  Rd  F  A  P  193-B  Y'al- 
streets.  E.  Smith,  Municipal  Hall,  Edmonds,  Jena-Rhlnehardt  Highway,  State  Project  ley  Co..  2.7  ml.  Minden-Newark  Rd.,  F.  A. 

153-D,  La  Salle  Parish.  YV.  B.  Robert,  P.  196  Kearney  Co.,  8.4  ml.  O’Nelll-Ewiug 

See  proposal  advertisements  on  page  155,  Advertising  Section. 
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-Dept.  HlBhwnys  &  I'ub.  Wks.,  Co-  pavlni?  fi.Ort  ft.  highway  In  .\yiT  and  I-lt- 


l.ridne  on  iwdestal  piers,  etc.,  on  Niobrara- 

Miaawi  Rd.,  F.  A.  P  28(.-C,  Royd  Co.  li.  J 


25i-A,  and  19., 5  mi.  Overton-Cozad  Rd..  F 


ltd.  Sect.  ••H.”  Rutler  (.^)  2.49  n\i.  plain  concrete  12. &2,  11.290  Ib.  reinforciiiK, 

Sect.  "11-2”  ChaKrin  F’alls-CuyaboKa  Rd..  etc.  $0.07.  total  I209,319;  to  Coa.-<tai 
Cuyahona  Co.  («)  0.937  mi.  Sect.  "t'haBrin  t'onslr.  (*o.,  Florence.  S.  ('.,  O.l.l  mi.  I’roj- 
F'alls,”  ChaKrin  Falls-t'uyahoKa  F'sUa  Rd.,  ect  titilO,  Richmond  Co..  70o  cu  >d  «lrainaK<‘ 
CuyahoKa  t't>.  (7)  2.4.^  mi.  Sect.  ■•(■"'  llamb-  ditch  excav.  $0  40,  I0.‘>.800  *  u  >d  excav. 

den-Andover  Rd.,  (leaUKa  Co.  (Si  3.10.">  mi.  and  borrow  $t».4ri,  75,930  s*t.yd.  con.-ride 
Sect.  “K-2'’  Jackson-Mc.Vrthur  ltd..  Jack-  base  and  header  course  $1.42  fifi.440  sn  yd. 
son  Co.  (»)  3.906  mi.  Sect.  "M"  Cleveland-  asphaltic  surfaciiiK  $1.06,  etc.,  total  $23S,- 
Kast  Liverp<H)l  ltd.,  MahoninK  Co.  <101  466.  N»)ted  Dec.  24. 

2.319  mi.  Sect.  “A”  TwlnsburR-Klyria  ltd.,  >»rth  Candlnu  —  State  lly.  IVpt..  Ra- 
Summit  Co.  (11)  2.319  mi.  Sect.  "Mace-  lelKh,  to  llaKedorn  i'onstr.  Co.,  tireens- 

donia"  TwinsburK-F'lyria  ltd..  Summit  i'o.  lM>ro,  KradinK  and  concrete  paviiiK  4.71  ml. 


Atlanta-Oxford  ltd.,  F.  A.  P.  145-c,  both  in 
Phelps  Co.  ;  9.2  ml.  Kimball-Dix  ltd.,  F' 
A.  P.  147-A,  Kimball  Co.;  10.2  ml.  Sidney- 


$44,900  (xni  $14,424  (r7)  $67,400  (kIO)  Noted  Nov.  12. 

$70,700  (ell)  $73,400  (bl2)  $111,900  (k12)  Fla..  Fort  l.aiiderdule- 


'omrs.  Rroward 


‘Neb.,  Omaha— Feb.  9,  by  J.  P.  Il.K-tor, 

citv  elk.,  ImprovinB  various  .streets  and  al-  ^ •  Medina,  (kIO) 

leys  in  Dists.  2444,  2549,  2620,  266,5,  2726,  $5,039.  Noted  Jan.  14 


2749,  2765,  276S.  2781,  2794.  2799,  2850, 


LXon,  Salem,  (ilO)  $116,677  (eO)  $116,677  ;  012.  Noted  Jan.  14. 

>m  Mellert-Weider  Co.,  Medina.  (kIO)  III.,  while  Hall  — OradinK,  ourbinK.  Kut- 
.039.  Noted  Jan.  14.  tt-rinK  anil  7  in.  rein. -con.  pavinK  22.20ii  si|. 

Indiana — .1.  D.  Williams,  dir.  State  Hy.  yd.  Main  St.,  to  Devine  Constr.  <'o.. 


28.55!  2861,  2867.  2879,  2S8o!  2887,  2890,  Comn.,  IndianaiKills,  Jan.  27,  (S.  K.  means  I’apineau,  $67,945.  Noted  Dec.  3 


2894  2902,  2911,  2486.  2487,  2659.  2672 

267"!  2843,  2868  and  2924,  etc.  H.  Real 


StiUe  Kimd  and  e.  e.  enxrs.  est.l.  pavinK 


la.,  Illoomllelil — Davis  Co.,  KradinK  289.- 


9.6  ml.  S  .It.  25  from  AnKoIa  to  Ohio  State  832  cu.yd.  Federal  Aid  Project  209,  to  J 


Citv'  Hall.  enKr.  F'ormer  bids  rejected.  Steuben  Co.,  from  J.  iV  Oi'onnor  *  C.  I’aniuette.  2347  Capitol  Ave.,  lies 

Noted  Jan.  7.  Sons,  209  ("entral  RldK.,  F’t-  Wayne.  $1S4.-  Moines.  $80,929. 

Tex.,  (ieorxetown — Feb.  22.  by  O.  Keahey,  951  e.  e.  $210,886,  8.9  mi.  S.  It.  7  from  la..  Council  ItliifTs — W.  A.  CroneweK,  city 


city  secy.,  curbinK,  KUtterinK  and  pavinK  HuntinKton  to  Roanoke,  HuntinKton  Co.,  elk.,  curbitiK.  KutteriiiK.  KradinK  and  iiaviiiK 
40,000  su.yd.  various  streets,  for  City,  from  CunninKham  Constr.  Co.,  RiK’kvale  approximately  29.630  si). yd.  various  stn-ets, 
*70,000.  Hd..  Indianapolis.  $153,275  e.  e.  $181,425,  to  J.  J.  Wickham,  Council  Rluffs.  Noted 

Tex.,  tiroesbeck  —  Feb.  15.  by  H.  F.  8.9  ml.  S.  R.  10  from  Terre  Haute  to  Ry-  Jan.  14. 

Kirby,  judKe  RImestone  Co.,  rein. -con.  or  ford.  \  iKO  and  Parke  Counties,  from  J.  F".  Minn.,  W  lllmar  —  ,1.  W.  Haines,  aud. 
brick  pavinK  7.5  ml.  Reunion  (.rounds  and  Kelley  &  Co.,  Terre  Haute.  $128,225  e.  e.  Kandoyohi  Co.,  improvinK  7.5  mi.  Job  2604, 
Shiloh  Itds.,  18  ft.  H.  Royette,  Pittman  $162,277.  8.9  ml.  S.  It.  lo  from  Roswell  to  H„ad  19,  125,511  cu.vd.  excav..  76.015  cu. 
P.idK  .  Mexia.  enKr.  F.arl  Park.  Renton  Co.,  from  Western  yd.  overhaul,  etc.,  to  N.  RofKren.  3331  Ald- 

Tex.,  llalletlHvUle  —  l>avaca  Co.  takiiiK  States  PavinK  Co.,  Davenport,  la..  $151,909  rich  Ave.  N.,  Minneapolis.  $33,495.  Noted 
bids  pavinK  11.07  mi.  State  IllKhway  3-R.  e.  e.  $188,105,  10.4  ml.  S.  It.  lo  from  Hazle-  jan.  14. 


State  Aid  Project  320,  I'nit  2.  with  Kravel  ton  to  Vincennes,  Knox  Co.,  from  lamahans 
with  i  In.  limestone  rock  asphalt,  double  &  Konen,  Vincennes,  $159,114  e.  e.  $204,188, 
bituminous  surface.  6  in.  compacted  water-  all  foreRoinK  20  ft.  ;  KradinK  4.6  ml.  S.  R. 
bound  macadam  with  2}  comisiund  bituml-  16  from  IJncoln  ("ity  to  Santa  ("laus,  and 
nous  macadam  course.  4  in.  Kravel  and  4  In.  4.5  mi.  S.  It.  from  Santa  Claus  to  St.  Mein- 


Neb.,  McCook  —  PavinK  various  streets 
In  Dist.  8,  to  Allied  Contractors,  Inc.,  1803 
DouKlas  St.,  Omaha,  $220,000. 

Tex.,  Flnnls — PavinK  30,000  yd.  various 
streets,  to  Central  Ritulithic  Co.  Praetorian 


waterbound  macadam With  }  limestone  rm'k  rad.  Six'ncer  Co.,  30  ft.,  from  J.  C*.  Kills,  itidir,.’ 'Dallas  $105  600. 

asphalt  or  double  bituminous  surface  treat-  Rockport.  $44,611  and  $38,240  respectively,  WuMhlnslon _ State  ilv  Dent  Olvmnia 

nient.  $142,000.  W.  H.  Koether,  Halletts-  e  e.  *63,366  and  $54,118  respectively.  Noted  RradTnK  and  crushed  KntVel  surfacing  3^^9^ 

Tex.,  %an  Ancelo  —  F'eb.  9,  by  C.  K.  Calif.,  I.a  Mesa — CradinR  and  5  in.  con-  Doust ''^RtO^^RlnVell*"  lfldK*'"spok'ane 
Starkie,  enKr..  San  AnBelo.  improvinK  vari-  Crete  pavinK  approximately  165,000  sq.ft.  Trid  State  Rd  3  Asotin  Co  m 
ous  streets  7,000  yd.  excav  .  12,000  ft  Chollas  Rd  from  D.  H.  Ryan.  1615  Fern  CoTfax  $12,24  8  i  mb 

rurbinp  and  guttering,  45.700  yd.  standard  St.,  San  DU*go,  $0.16  per  Notod  c'n  tn  T  \v*»*»k«i  u  v  7 

pavinK  etc.,  for  city.  *130,000.  Jan.  7  ,  x  ,  vvt  rm  46^.  Seattle.  $10,621.  ib7  .nl.  State 

Calif.,  San  DIcko  —  F'eb.  15,  by  A.  H.  Calif.,  l.os  Anxeles  —  From  W.  R.  Rid-  Kitsap  Co  to  M  S  Phillips  507-09  Call- 
AVrlKht,  city  elk.,  ImprovinK  Vermont.  dinKton.  420  Flast  60th  St.,  ImprovinK  por-  fornia  Ride  Tacoma  $7  956  '5  79  ml  State 
Kssex  and  Herbert  Sts.,  189,040  sq.ft.  IJ  tlon  of  Temple  St  136,225  sq.ft  8  in  con-  Skaman?a  Cm.’  to  Coyle  ^itr  Co® 

In.  asphaltic  concrete  on  4  in.  concrete  crete  paving  $0,239  per  ft.,  grading  $3,410,  qiii  Westlakp  Av»»  M  Mpntflp 
paving,  693  lln.ft.  concrete  curbing.  3,351  etc.,  total  $44,960  ;  from  C.  P  Day  ('orp.,  crushed  Kravel  surfacing  4,000  cu.yd  State 
sq  ft.  concrete  sidewalk  212  cu.yds.  excav.,  35  North  Raymond  Ave  Pasadena  Ave.  46  Rd.  3,  Benton  Co.,  to  O  S.  Rrown,  Prosser, 
etc.;  also  Muir  Ave.,  2,873  cu.yds.  excav.,  between  York  Rlvd.  and  Mount  Kagle  PI.,  $3,200,  and  8,000  cu.yd.  State  Rd.  3.  Ren- 


mi.  State  Rd.  11.  Franklin  Co.,  to  Payne  & 


paving,  693  lln.ft.  concrete  curbing,  3,351  etc.,  total  $44,960  ;  from  C.  P.  Day  ('orp.,  crushed  eravel  siirfaclti’ir  4  000  cn  vd 
Sf|.ft.  concrete  sidewalk,  212  cu.yds.  excav.,  35  North  Raymond  Ave.,  Pasadena.  Ave.  46  Rd  3  Benton  Co  to  o'^s’llrown^P 
etc.;  also  Muir  Ave.,  2,873  cu.yds.  excav.,  between  York  Rlvd.  and  Mount  Kagle  PI.,  $3  20()  and  8  0oo’cuvd  Vtate  Rd’  1 


12.5.593  sq.ft,  li  In.  asphaltic  concrete  on  141,559  sq  ft  5  m.  concrete  paving  $0^167  t„n  c'o.  to  C^ampbeli  Constr.  ('o.‘,  'sunny- 
3  in.  bituminous  paving  33,264  sq.ft,  con-  per  ft.,  498,311  sq.ft.  5  In.  concrete  with  .idc  14  320  Crand  total  1213  617  Noted 
Crete  sidewalk.  6,200  lln.ft.  8  In  and  50  Mpanslon  joints  $0.17.  and  248,428  sq.ft.  6  jan’  $213,617.  Noted 

lln.ft.  6  In.  concrete  eurbinK,  etc.  F.  A.  In.  concrete  with  expansion  Joints  $0.20,  wash  ItrlllnKham  _  C.ravel  siirfaeinir 

Rhodes,  city  engr.  Noted  Dec.  10  and  etc.,  total  $351,920 ;  from  G.  H.  Oswald.  266  R^st  Maple  St  an^Hannv  Va  lev  R^ 
Jan.  28.  East  58th  St.,  portion  of  Manchester  Ave., 

Calif.,  Saerkmento — Sacramento  Co.  tak-  grading  $2,500,  98,616  sq.ft.  6  in.  concrete  x.-i,- 

InK  bids  KradinK,  graveling,  etc.,  20,000  cu.  pavinK  $0,195,  etc.,  total  $31,672,  and  San  jn  son  sn  vd" 

yd.  Joint  Highway  Dlst.  4.  C.  W.  Deterding,  Marino  St.  between  Magnolia  and  Kingsley  I"  a  ' 

Jr..  Sacramento,  co.  engr.  Noted  Dec.  31.  Dr.,  grading  $7,500,  167,725  sci.ft.  asphalt  i,"  ' 


nxno  paving  $0.21  per  ft.,  etc.,  total  $50,755.  ^  .  .  ,  o  t  > 

BIDS  RECEIVED  Kgjgd  Dec  17  Calif.,  Ros  Angeles — Supervs.  lA)n  Ange- 

W.  Va.,  Buekhannon — City  Council.  Jan.  C’o*  curbing,  guttering,  walks  and  con- 

20,  reln.-con.  paving  9  projects!  from  Phil-  CONTRACTS  AWARDED  Crete  paving  158,845  sq.ft.  Orevlllea  St.  be- 

lips  &  Withers,  Buekhannon,  $88, 000.  Noted  Massachusetts — Dept.  Pub.  AVks.,  Boston,  ^K^wood  and  Hawthorne  city  limits, 

Jan.  7.  .  bituminous  macadam  paving  10,155  1”  Bldg., 

I.ouisiana  —  State  Hy.  Comn.,  Baton  ft.  highway  in  Bedford  and  Rexington,  to  1  omona,  $57,735.  Noted  Jan.  28. 

Rouge.  Jan.  26.  graveling  6.82  ml.  Crowley-  J.  H.  Fannon,  28  Hlnkley  St..  Somerville.  Calif.,  Ros  Angeles  —  Concrete  raving 
Eunice  Highway,  State  Project  552  A,  $56,903 ;  reln.-con.  and  bituminous  paving  Burnett  Ave.  between  Rassen  and  Rosooe 
Acadia  Parish,  from  Wimberly  &  Barbour,  20,187  ft.  highway  In  Brockton  and  Bridge-  Sts.,  to  J.  Martin.  789  Ryon  St.,  $47,865  ; 

("hurchpolnt.  $23,620;  8.49  ml.  Jena-Jones-  water,  to  C.  Biancia  &  Co.,  Inc.,  Framing-  curbing,  guttering,  concrete  paving,  etc.  F71 

ville  Highway,  Federal  Aid  Project  166  A,  ham,  $199,891  ;  bituminous  concrete  paving  Centro  Ave.  between  Santa  Monica  Blvd. 
('atahoula  Parish,  from  A.  M.  Weeks,  15,400  ft.  highway  in  Chatham,  to  A.  D.  ®nd  Melrose  Ave.,  to  W.  RIddington,  1809 
Alexandria,  $19,647  ;  5.15  ml.  Rake  Charles-  Bridges  St  Sons,  Hazardville,  Conn..  $47.-  South  A’ermont  Ave.  $32,375  :  concrete  and 
I-ake  Arthur  Highwav,  Combination  1,  447.  Grand  total  $304,241.  Noted  Dec.  10.  asphaltic  concrete  paving  portion  of  Ave. 

State  Project  512  A,  Jefferson  Davis  Pariah,  Msssnehosetts — Dept.  Pub.  Wks.,  Bos-  33,  to  Chalmers  &  Ford,  H.  W.  Heilman 

from  I.  M.  Goldberg,  Abbeville,  $46,899,  ton,  bituminous  concrete  paving  21,521  Bldg.,  $235,145.  Grand  total  $315,385. 

Combination  2.  from  Banta  &  Masters-  ft.  highway  in  Dennis,  also  reln.-con.  Noted  Jan.  28. 

haugh.  Rake  (Charles.  $50,138;  0.72  ml.  and  bituminous  macadam  paving  14,056  ft.  Calif..  Pnriflr  Grove — Concrete  curbing, 
Opelousas- Ville  Platte  Highway,  State  Proj-  highway  In  Yarmouth,  to  Rane  Constr.  Co.,  guttering  and  1|  In.  asphaltic  concrete  sur- 
ect  386  C.  Randrv  Parish,  from  J.  Ham,  37  Colony  St.,  Meriden,  Conn.,  $318,000  and  facing  101,800  sfi.ft.,  etc.,  portion  of  Gibson 
Raton  Rouge,  $3,4'40.  Noted  Jan.  7  and  14.  $46,765  respectively ;  bituminous  macadam  St.,  to  Clark  &  Henery  Constr.  Co., 

See  proposal  advertisememts  on  page  155,  Advertising  Section. 


CONTRACTS  AWARDED  Crete  paving  158,845  sq.ft.  Grevlllea  St.  be- 

Massaehusetts— Dept.  Pub.  AVks..  Boston.  and  Hawthorne  city  limits, 

bituminous  macadam  paving  10,155  f”  Bldg., 

ft.  highway  in  Bedford  and  Rexington,  to  1  omona,  $57,735.  Noted  Jan.  28. 

J.  H.  Fannon.  28  Hlnkley  St..  Somerville.  _  Calif..  Ros  Angelea  —  Concrete  paving 


1546  12th  St.  S..  $41,622.  Noted  Jan.  21. 

Calif.,  Roo  Angeles — Supervs.  lA)n  Ange¬ 
les  Co.,  curbing,  guttering,  walks  and  con- 


CallR.  Parifle  Grove — Concrete  curbing, 
guttering  and  1 1  In.  asphaltic  concrete  sur- 
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inakinp;  plans  2  story  and  basement  lee 


Chatarery  HldK-,  San  Franclseo,  approxl-  plant,  here.  J85,000.  I’rlvate  plans, 
inately  $  ’«  500  -Janesville — FRAXT — Federal  Hadia- 

rallf..  Watts— For  5  in.  eonerete  pavinp,  T"'  ,1“’ 

eurbinp,  walks,  etc.,  on  Oorman  Ave.  be-  bru  k  jtn<l  steel  addition.  $!-.>, 000.  I  n- 


tween  i07th  St.  and  Hanta  Ana  Hlvd.,  to 
»!.  H.  Oswald,  otiO  Fast  58th  St.,  Lsjs  An- 
peles,  130,050. 


Buildings — Industrial 


vote  plans. 

III.,  ChieUKie 


-FAt'ToUY — H.  S.  Rovejoy, 


plain  foundation.  Mystic  Ave.,  to  Frai 
llros.,  .30  M.v.stic  Ave.  Archts.  est.  Jt". 

Mass.,  Somerville — I’FANT — Host<  >i 

Maine  11. R.,  North  Sta.,  Boston,  F.  A 
rill,  ch.  enpr.,  will  build  coke  reclain 
I)lant,  brick  and  steel,  Kastern  .S.  a. 
here.  To  exceed  $40,000.  Work  wii: 


•lanesville,  Wis.,  havinp  preliminary  plans  done  by  separate  contracts.  Private  j  | 


pre|iared  b.v  J.  B.  Cowninp  Knp.  Co.,  30 
North  1.41  Salle  St.,  ti  story,  120  x  185  ft., 
brick  and  timber,  FIston  Ave.  and  \V*‘st 
Division  St.  $400,000. 

III..  Jiieksonvillie  -POWFR  PFANT— 4Mty 
bad  plans  prepared  electric  power  ])lant, 
two  5(*0  kw.  turbo-penerators  and  <-on- 
detisers,  300  bp.  reservoir  and  stoker,  poles. 


sonville,  enpr. 

Okla.,  Okmulpee — PI^ANT — Independent 


Oil  &  (las  Co.,  c/o  (■'ommerce  Investment  constr.  enpr.  Dejd.  Ford  Motor  Co..  Ilii.li- 


1  KOI  O.SKII  WORK  turbo-penerators  and  <-on- 

Vt.,  Bellows  Falls — PoWFR  PFANT —  detisers.  300  bp.  reservoir  and  stoker,  poles. 

New  Fnpland  Power  Co.,  35  Harvard  St.,  lines,  etc.  $100,000.  H.  F.  Caldwell,  Jack-  ard  Constr.  Co.,  972  Broad  St.  Archt.- 
Worcester,  bavinp  preliminary  plans  pre-  sonville,  enpr. 

pared  iMiwer  bouse  and  canal,  h.re,  <>kla..  Okmulpee — PI..ANT — Independent 
$3,000,000.  _  Oil  Ai  (las  Co.,  c/o  (''ommerce  Investment 

Mass.,  ((iiinsipamonil  (Worcester  P.  O. )  ('o._  havinp  preliminary  |ilans  pn-pared  en- 

—  BIFFFT  and  ItOD  MIFI> — Amer.  Steel  larpinp  plant.  Inch  1,000  bbl.  Jenkins  crack- 
a  Wire  Co.,  (.'.  S.  Marshall,  penl.  mpr.,  inp  still  and  contact  filterinp  system,  etc. 
plans  billet  and  rod  mill,  H-iutb  Works.  To  $150,000. 

ex.eed  $1,000,000.  Okla..  Talililiia— POWFR  PFANT— Mc- 

.Mass..  Keailiiip  —  WttRKSIlOP  and  Curtain  Fipht  &  Power  Co.  plans  lipht  and 
(lARACilC  —  Town,  FUs'tric  Dept.,  Town  power  plant.  $40,000. 

Hall,  plans  workshop  and  parape.  $40,000  okla.,  Womlward  —  CRFAMFRY  —  Ar- 
or  $50,000.  _  mor  &  Co.,  208  S.  Fa  Salle  St.,  Chi- 

N.  Y.,  .Ylbany — ICF  I’FANT — City  Ice  &  capo.  Ill.,  havinp  preliminary  plans  pre- 
Fuel  t.'o..  H.  O.  Norval,  pres.,  6610  Kuclid  pared  2  story  and  basement,  80  x  165  ft., 

Ave.,  Cleveland,  t).,  havinp  plans  prepared  brick,  plain  foundation.  Itailroad  St.  $150.- 


Conn.,  Itridpeport  —  FACTORY  —  I  •  ,i] 
Chain  ('o..  State  St.,  brick  and  steel  :.Mi. 
tion.  State  St.  and  Mountain  drove  A\.  t, 
Aberthaw  ('onstr.  Co.,  27  School  St.,  1;.  .s. 
ton.  Archts.  est.  $50,000. 

N.  J.,  Newark — <J.\RAdK — F.  Sinpi  r. 
Brun.swick  St.,  1  story,  rein. -con.,  bri<  k  .  imI 
steel,  plain  foundation.  South  St.,  to  St  ...p 


$60,000. 

Pa.,  Chester  —  PF.ANT  —  B.  R.  Bn 


Co.,  havinp  preliminary  iilans  pn-pared  en- 
larpinp  plant.  Inch  1,000  bbl.  Jenkins  crack- 
inp  still  and  contact  filterinp  system,  etc. 
$150,000. 

Okla.,  Talihlna — POWFR  PFANT — Mc¬ 
curtain  Fipht  &  Power  Co.  plans  lipht  and 
power  plant.  $40,000. 

Okla.,  Womlward  —  CRFAMFRY  —  Ar¬ 
mor  &  Co.,  208  S.  Fa  Salle  St.,  Chi- 


by  (■•.  C.  ('oni-by,  enpr.  and  archt.,  3220 
J-fferson  Ave.,  ('incinnati,  ().,  1  story,  160 
ton,  brick,  steel  and  i-oncrete  ice  plant,  here. 

N.  Y.,  Buffalo — FAIT.N'DRY  —  .Modern 
Ijiundry,  323  Niapara  St.,  plans  rebuildinp 


000.  Knpineer  and  architect  not  announced. 

<allfornla— POWFR  I’FANT— See  "ITn- 
classified.” 


land  Park,  Mich.,  1  and  2  story,  455  x 
ft.  assemblinp  buildinp,  1  story,  63  x  >'< 
ft.  p»)\ver  house,  1  story,  74  x  113  ft.  .  :,r 
delivery,  1  story,  18  x  41  ft.  pumptiuu-. , 
1  story,  60  x  113  ft.  oil  house  and  i.ij 
storape  tanks,  all  rein. -con.,  brick  and  .-i. ,  I. 
wood  pile  foundations.  Front  St.  ami 
Delaware  River,  here,  to  Rust  Fnp.  (^i.,  ;',li 
Ross  S4.,  Pittsburph.  Archts.  est.  $2, (mu,. 
000.  Noted  Nov.  12. 

Pa.,  Phlla.— .MA.NrFACTURINd— ,1.  s 
I.onp,  enpr.,  1619  North  Robinson  St.,  will 
build  2  story  and  basement,  60  x  216  t'l  , 
brick  and  steel,  plain  foundation,  drant 
and  Venanpo  Sts.,  for  J.  M.  Kennedy,  .Ir. 


Calif.,  lais  Anpelea — MIFI.1 — Fos  Anpeles  Real  Fstate,  4068  Van  Pelt  St.  Fnprs 


drv,  323  .Niapara  St.,  plans  renuiuimp  i  laninp  Mill  Co..  1800  Industrial  St.,  plans  $75,000. 

,  Niapara  St.,  recently  destroyed  by  rebuildinp  plant,  recently  destroyed  by  lire,  contracts 


lire.  $60,000. 

N.  Y..  Buffalo  -  PA  PFR  BDX  FACTDRY 
— Midland  Paper  Box  ('<>.,  72  Fast  lUij'a 


$200,000  loss. 

Calif..  Maryaville  —  SUB-,STATION  — 
I’acilic  das  At  Flectric  Co.,  245  Market  St., 


plans  rebuildinp  fact<>ry,  Fast  I'tiia  San  Francisco,  plans  sub-station  near 


St.,  recently  d--stroved  bv  tire.  $40,000. 

N.  Y..  Buffalo  .STORAdF  and  WARF- 
IIOl'SF — Delaware  Storape  Warehouse, 
Dakota  and  Delaware  Aves.,  plans  storape 
and  warehouse,  Dakota  St.  $50,000. 

N.  Y’.,  (ileiidule  (mall  Brooklyn) — BOX 

and  PAPFB  .MIFI _ Pe<iuot  Mfp.  Co., 

Thompson  Ave.,  lamp  Island  City,  plans  8 
bulldinps,  steel,  for  box  and  itaper  mill, 
Si-hmidt  Farm.  her--.  $2,000,000. 


Barry  St.  $60,000.  Knp.  Dept,  of  Owners,  est.  $60,000. 

enprs.  Pa.,  Pittsbiirpli  —  DRY"  CFKANl.NC 

Calif.,  Petaluma — MACHINE  SHOP  and  PFANT — Crandall  McKenzie  Co.,  Sp<  n. .  r 
CiAHAdF — Murphy  Chevrolet  Co.  havinp  St.,  peneral  contract  2  story,  basement  ami 


$75,000.  Work  will  be  done  by  separate 
contracts. 

I’a..  1*1(118.— BRITSH  MANUFACTPUINc, 
— Elder  At  Jenks,  Fancaster  Ave.  and  Viin 
St.,  brick  and  steel,  plain  foundation,  to 
J.  S.  Sunsohn  Co.,  c/o  owner.  Archts. 
est.  $60,000. 

Pa.,  PittHburpli  —  DRY'  CFEANl.NC 
PFANT — Crandall  McKenzie  Co.,  Sp-an- r 


plans  prepared  by  B.  Jones,  Wa.shinpton 
and  Flberty  Sts.,  1  story,  50  x  175  ft., 
timber  and  palvanlzed  iron.  Main  St. 

Calif..  San  KranelHco  —  PltBFISHINd 
PFANT,  etc. — Traunp  Fabel  *  TJthopraph 
Co.,  962  Battery  St.,  havinp  plans  prepared 


N.  Y’.,  I.onp  Island  City — I*.\PFR  PFANT  2  story  and  basement,  rein. -con.,  Pacilic  St 


— Hyprade  Corrupated  Paper  Products  Co., 
Manley  St.,  plans  brick,  steel  and  stone, 
plain  foundation.  Hunters  Point  Ave.  and 
Orton  St.  $1,000,000.  Fnpineer  and  archi¬ 
tect  not  selected 

Pa..  I’hlla.  FA('TOHY’  -C.  F.  Johnson 
Co..  10th  and  Fombardi  .Sts.,  havinp  plans 
prepared  by  F.  (I.  Perrot,  1211  Arch  St., 
1  story  and  basement,  50  x  80  ft.,  brick 
and  steel,  plain  foundation,  Swanson  and 
Porter  Sts. 

Pa..  Phlla.— MH.T,-  A  J.  Sauer  &  Son 
archts.,  Schiiff  Itldp.  soon  lets  contract  1 
story  and  basement.  S6  x  192  ft.,  r»'in.-oon. 
and  brick,  plain  foundation.  Erie  and  .Amber 
Sts.,  for  Artcraft  Silk  Hosiery  Mills,  Erie 
and  Amber  Sts.  $6o.o0o. 

YV.  Y  a.,  Charlestuii  —  WAREHOPSE 
and  BOX  SHOP  ((wens  Bottle  Co.,  1401 
Nichol.as  Bldp.,  Toledo,  O,  havinp  revised 
plans  jirepared  b.v  Devore  ('o..  908  Nicholas 
Bldp.,  Toledo,  O..  enprs.,  and  t.akes  bids 
about  Fi-h  6.  2  story.  120  x  1,035  ft.  ware¬ 
house  and  box  shop,  here. 

Fla..  Curiil  (iiihles  —  COFD  ST(YRAOE 
and  ICE  PFANT  —  Florida  East  ('oast 
Iltilltles.  Miami,  havinp  plans  itrepared  by 
Ophuls  At  Hill.  In.-,  112  YV'est  42d  St.,  New 
York  City.  .N.  Y.,  22  stor.v,  2.000.000  cu  ff, 
storape  space,  rein. -con.,  (Ireco  Ave.  and  I.-» 
Jeune  Court.  $1,400,000. 

Fla.,  Orlando  ■  -  F.Yt'TORY',  WARE- 
HOP.SE  and  OFFK'F — Florida  Apri-'ultural 
Supply  Co.  havinp  plans  prepared  by  H.  M. 
Reynolds.  Orlando  Bank  At  Tru.st  Bldp..  125 
X  140  ft.  fai'tory.  and  4  7  x  125  ft.  ware¬ 
house,  concrete  and  steel.  $1 15.000. 

Ala..  YiidaliiHla  FACTORY'  —  J.  C. 


Scherf,  tnais  Anadala  ('o..  Ine..  sesm  takes  here 


near  Battery  St.  $160,000.  ('ouchot  & 
Rosenwa'd,  60  Sansome  St.,  enprs. 

(tiieher — P( (AVER  PFAN'T — International 
Pa|»er  Co.,  100  Fast  42nd  St.,  New  York 
City,  plans  150,000  bp.  plant  near  Farmers, 
here. 

<Iue.,  Shawinipan  Falls — PAPER  MIFI. — 
St.  Maurice  Valley  Corp.  plans  enlarpinp 
with  2  units  paper  mill.  h<‘re.  $2,500,000. 
H.  Sorpuls.  Shawinipan  Falla,  enpr. 

<Jue..  Shawinipan  F'ulU— POWFR  PFANT 
— Shawinipan  Water  At  Power  Co.,  Ftd., 
plans  1  unit  electric  itower  plant  and  re- 
tiewinp  14  ft.  penstock.  $2,000,000.  R.  C, 
Findsay.  enpr. 

due..  Ste.  Dldiiee— POYY'FR  PFANT — O. 
Duimsue,  <‘t  al.,  Maisonneure,  plans  100,- 
000  hp.  plant  at  Ste.  Drsule  Falls  and 
Fauzon  Falls,  on  River  Maskinonpe,  here. 
$150,000. 

BIDS  DKSIKKD 

YlasH.,  Somerville  (Boston  P.  O.)  — 

PF.ANT — See  "Contracts  Awarded.” 

N.  4.,  Newark— VARNISH  FACTORY — 
Feh.  5,  by  Fletcher-Thompson  C(}.,  enprs. 
and  archts.,  35((  Madison  Ave.,  New  York 
('ity,  3  story  and  basement,  60  x  220  ft.. 
Railroad  Ave.,  h(fre.  for  Keystone  Varnish 
t'o.,  71  Otsepo  St..  Brooklyn,  N.  Y'.  $300,000. 

Pa..  Phlla.  —  MANUFACTITRING  —  See 
"Contriicts  Awarded.” 

O. .  Flnelld  —  STFEF  FABRICATING 
PFANT — See  "Contracts  Awarded.” 

().,  OalllpoIlH — POWFR  HOrSE— Feb. 
18.  by  Dept.  YVelfarc,  9th  and  Oak  Sts., 
('olumbus,  1  stor.v,  38  x  103  ft.,  brick  anti 
concrete,  for  State  Institution  for  Epilep- 


sub-basement,  31  x  79  ft.,  Spencer  St.,  to 
('onley  &  DeMey,  120  North  Hiphland  Ave 
Archts.  est.  $40,000.  Noted  Jan.  21. 

Pa..  YVarren — FCRNITURF  FACTORY 
— I'aramount  Furniture  ('o..  peneral  con¬ 
tract  2  story,  80  x  220  ft.,  and  80  x  300  ft., 
brick  and  steel,  to  (5.  Brown,  7  Canton  St 

Tenn.,  Nashville — PFANT — Y’Ictor  Chem¬ 
ical  Co.,  4th  and  1st  Natl.  Bank  Bldp,,  R. 
P.  Oates,  supt.  (1st  unit)  brick  chemiial 
plant.  Centennial  Blvd.,  to  Foster-Creiph- 
ton  Co.,  4th  and  1st  Natl.  Bank  Bldp.,  $5n.- 
000.  Noted  Jan.  28. 

O..  Cleveland — APTO  PAINT  SHOP  — 
Frankel  Bros.  Realty  Co.,  1520  Di.s<'oiint 
Bldp.,  1  story,  57  x  90  x  139  ft.,  brick  ami 
steel,  1960  Fast  65th  St.,  to  M.  Mikkelson, 
10000  Euclid  Bldp.  Archts.  est.  $50,00(>. 

O.,  Cleveland — FACTORY’ — Eclipse  Elec¬ 
trotype  &  Fnpravinp  Co..  F.  H.  ('lark,  pr-  s  , 
2041  East  3r(i  St..  1  and  2  story,  67  x  16" 
ft.,  brick  and  steel,  1547  Superior  Ave.,  tn 
H.  K.  Ferpuson  Co.,  4900  Euclid  Avi'. 
Archts.  est.  $60,000. 

Fluclld  —  STEhlF  FABRICATING 
PFANT — Austin  ('o.,  YV'.  J.  Austin,  pres. 
16,112  Euclid  Ave.,  East  Cleveland,  will 
build  1  story,  75  x  300  ft.,  brick  and  steel, 
Bli.ss  St.,  by  day  labor.  $50,000.  I’rivate 
plans. 

Mleh..  YVest  Detroit  (mail  Detroit)  — 
POWER  PFANT— Michigan  Central  R.R 
retained  Battey  &  Kipp,  enprs.,  123  West 
Madison  St.,  Chicapo,  Ill.,  to  design  and 
construct  power  plant. 

III.,  Chicago- STORAGE  and  SERV'ICK 
— (i.  C.  Nimmons  &  Co.,  archts.,  122  South 
Michigan  Ave.,  general  contract  (1st  unit) 
240  X  928  ft.,  YVest  22nd  and  Throop  Sts  . 
to  J.  YV.  Snyder  Co.,  307  North  Michigan 
AVe.,  for  Commonwealth-Edlson  Co.,  72 
YY'est  Adams  St.  Archts.  est.  approx¬ 
imately  $1,000,000.  Noted  Dec.  17. 

YVIs..  Karine — FOUNDRY-‘-YVaIker  Mfp 
Co.,  Hamilton  St.  and  Michigan  Blvd.,  1 


bids  3  story  and  basement,  50  x  125  ft. 
factory.  Private  idans. 

O..  Cleveland— ('EM  IRS'T  PFANT — Hni- 
vcrs.al  Portland  ('ement  Co.,  210  Tpi  Salle 


Hartman  Bldg.,  Columbus,  enpr. 

111.,  Chicago — F.YCTORY’  —  Feb.  6,  by 
F.  A.  R.andall,  structural  enpr.,  160  North 
Ipi  Salle  St.,  2  story,  75  x  100  ft.,  brick  and 


H.  H.  Bripps,  Ohio  story,  92  x  121  R.,  brick  and  steel  addi- 


St.,  ('hlcago.  Ill  .  lairchased  site  and  plans  timber  addition,  1650  YY'alnut  St.,  for  Jewell 


cement  plant,  along  ('uyahopa  River,  h«'re. 

$2,000,000. 

O.,  Cleveland  FACTORY'  —  .1.  Roemer, 


Electrical  Instrument  Co.,  1650  Walnut  St. 
$40,000. 

la.,  Iowa  City  —  POWER  and  BOIFER 


Rose  Bldp.,  havinp  idans  prepared  4  s{ory  HOl'SF — Feb.  16,  by  Iowa  State  Bd.  Educ., 
and  ba.sement,  81  x  130  ft.,  rein. -con.  and  Y\'.  H.  Gemmill,  secy..  Ill  ft.  unit  genera- 
brlck.  East  22nd  ,St.  $150,000.  Engineer  tor  42  x  42  ft.  high.  112  ft.  boiler  unit 
and  architect  not  announced.  42  x  62  ft.  above  grade,  also  coal  and  ash 

(),,  Cleveland--F,\l'NDRY' — Progressive  unit  40  x  58  ft.,  74  ft.  above  grade,  etc. 


Iptundry  t'o.,  S  Kohner,  pres.,  13402  Glen- 
side  Ave.,  had  plans  pr«‘par«-d  by  ('.  Steiner, 
5114  Hamm  Ave.,  1  stor.v,  110  x  116  ft., 
brick  and  steel,  Glenside  Rd.  $40,000. 

D.,  Mt.  Sterling  -FAI'TORY — Mt.  Ster¬ 
ling  Canning  ('o.,  c/o  B.  H.  Schadel  and  D. 
S.  ('<H-hr,an,  Washington  C.  H.  (owners), 
plan  factory,  here.  $60.000-$75.000. 

0„  YY’llloiighhv — K'F  I*FANT— t'ity  Ice 


$125,000.  Proudfoot.  Rawson  &  Souer,  810 
Hubbell  Bldp.,  Des  Moines,  archts. 


tion,  plain  foundation,  to  C.  O.  Johnson,  224 
I,afayette  Ave.  Enprs.  est.  $40,000. 

YVU.,  YVest  Allis  FOUNDRY  —  YY'ehr 
Steel  (7o.,  45th  and  Gordon  Aves.,  1  stor\ . 
160  X  200  ft.,  brick  and  steel,  plain  foun¬ 
dation,  here,  to  Klug  &  Smith,  69  YY'lscon- 
sin  St.,  Milwaukee. 

Kan.,  Topeka— COFD  STORAGE  PFANT 
— Seymour  Packing  Co.,  200  North  Kansas 
St.,  5  story  and  basement,  50  x  150  ft  . 
rein. -con.  and  brick,  to  F.  M.  Spencer 
Son,  1805  Harrison  St. 

Mo..  Ht.  Fouls— FACTORY’— A-C  Brak. 
Shop,  2739  Ix)cust  Blvd..  1  story  and  base 
ment,  125  x.135  ft.,  rein. -con.,  brick  and 


Ark..  Mearey — COTTON  COMPRESS —  stone,  Ixicust  Blvd.,  to  Natl.  Refrigerators 


See  “Contracts  Awarded.’ 


ling  Canning  ('o.,  c/o  B.  II.  Schadel  and  D.  CONTR.YCT8  AYY’ARDED  Searcy  Cor 

S.  ('<H-hran.  Washington  C.  H.  (owners),  Ylass..  YIedford  (br.  Boston) — FACTORY,  will  build  ' 
plan  factory,  here.  $60.000-$75.000.  BFACKSMITH  SHOP  and  BOIFER  HOUSE  dition,  plai 

<).,  YY'llloiighhy — K'F  I’FANT — <2ity  Ice  — W.  F.  I>acey  &  Sons,  Mystic  Ave.,  1  and  to  20,000  bi 
&  F^el  t'o..  1935  Euclid  Ave.,  Cleveland,  2  story,  65  x  100  ft.,  rein. -con.  and  brick,  architect  n 
See  proposal  advertisements  on  page  155,  Advertising  Section 


Co.,  827  Koelb  St. 

Ark.,  Hearey— COTTON  COMPRESS— 
Searcy  Compress  Co..  S.  YY'.  Sanford,  pres  . 
will  build  1  story,  200  x  320  ft.,  timber  ad¬ 
dition,  plain  foundation,  increasing  capacity 
to  20,000  bales,  by  day  labor.  En^neer  and 
architect  not  announced. 


F.'bruary  4,  1926 


ENGINEERING  N  E  W  S  -  R  E  C  O  R  U 


r-i: Mings — Industrial  (Continupd) 

(  alif..  Berkeley — FACTOUY — Hall-Soott 
\;..tiir  Car  Co.,  5th  and  Snyder  Sts..  Oak- 
1  story,  steel  and  corrugated  iron, 
and  Snyder  Sts.,  to  Austin  &  t'o.  of 
i-ilifornia,  244  Kearny  St..  San  Francisco, 
l,'.  ,  xceed  $4«.000. 

(alif.,  Oakland  —  FACTORY  —  Klectrie 
I’nalufts  Crop.,  1212  Mission  St..  San  Fran- 
,  i-i.  o.  1  story  electric  sign  factory,  brick 
Old  steel.  30th  and  Myrtle  Sts.,  to  Austin 


.•\ve..  New  York  City,  lirick.  steel  and 
stone,  plain  foundation.  Ii’oo.iioo. 

N.  4.,  .\sImip.v  Park  —  CO.N  VKNTION 
HAl.l., —  Hd.  City  Comrs..  Main  St.  ami 


Itldg..  12  story,  .'oi  x  loo  ft.  addition 
1400.000 

Kla..  Tampa  -ST<>RK  and  OFFICK 
Wolf  Rros..  Frankliti  St.,  iiunhascd  siti 


Hangs  rei-eives  tentative  plans  and  and  plan  li  story,  .‘lO  x  loo  ft  ,  Floriiia  and 

sketches  on  or  la-fore  Fell,  la,  »’onv<‘ntioti  Zaek  Sts. 


hall,  theatre  and  aniu.sement  |iier.  $1,500.- 
OOO.  Warren  A-  Wetmore.  IK  Fast  47th 


l.a.,  New  4>rleaiia  HttTKI.  Syndicate, 
o  A.  F.  t'ommagtre.  member.  ;*1o'  Cravier 


St..  New  York  City,  consult  ari  hts.  Noted  St  .  haying  plans  jirejiared  by  S  S  Joy 


Nov.  lit. 

N.  4..  Newark  HtlSIMTAl. —  Heth  Israel 
Hos|)ital.  K.5I  High  St.,  .soon  takes  bids 


OT.'i.  Noted  l>ec.  3. 

Buildings — Commercial 

PKOi’OSKB  \V<>KK 

Mass.,  Attleboro  —  THKATUIO  — •  Cotti- 
miiiiity  Theatres,  Inc.,  M.  Kaufter,  171 
Westminster  St.,  plans  tht-atre.  $250,000. 
Kiigineer  and  architect  not  selected. 

>laNS..  Belmont  (br.  Boston )— STORK 


and  ste4-l,  plain  foumiatioti,  l.yons  .Vve.,  for 
Heth  Israel  lIos|iital.  $2.ooo,0oo. 

N.  4..  KidgewomI— MI'NICIH-Mv — Village 


2001  West  I’ershing  Rd  .  Chicago.  Ill  .  ntnl 
W  K.  Spink,  assoi-iated  archt..  t'anal-t'om- 
tnercial  Bldg  ,  and  takes  bids  probably  in 
•luly,  Tulane  Motel,  IS  story.  Cniversity  1*1. 
atid  I  'ommon  St 

Tenn..  Miirfreeaborn  -HOSI’IT.M,  a'ity 
and  Rutherford  < 'o.  plan  4S  bed  hospital. 
North  I'niversitv  St.  $150,000. 

»»..  Akron  Al’TO  SAI.KS  and  C.ARAtlK 
— North  High  St.  Oarage,  W.  I’iedmore, 
pres.,  having  |ilans  prepared  by  F.  F. 
Hodges,  llickox  Blilg.,  2  story  and  base- 
tnent.  K5  X  107  ft.,  brick,  steel  and  coticrete 


having  plans  prepared  by  R.  M.  Hood.  40  auto  sales  and  garag 


West  40th  St..  New  York  t'ity.  probably  3 
story  and  basement  municipal  building. 
$250,000. 


t»..  Cleveland  CO.M  .M  KRCI A  I.  ami 
.U'ARTMK.NT  —  .1  Komlash.  343K  Fast 
15.1rd  St.,  had  plans  prepand  3  story  and 


ra..  I-rnlstown  —  OI’FRA  HOl'SF  and  basement.  5o  x  14o  ft  ,  brick  and  steel.  SK32 
I.ODOK  I.ewistown  Masonic  l.odge,  I).  F.  Bucki-ye  Rd.  $|5o,ooo  Private  platis. 
Miller,  sei-y..  IKS  I’annebaker  .\ve..  receiv-  C»..  C  oliimhiis  —  IB  tRTICPI.Tl’RAI..  and 
ing  comi«‘titive  sketche.s.  3  story  and  base-  A* iRlCIT.Tl'R.M, — Ohio  Mept.  Agriculture. 

increte  and  State  House,  having  plans  prepan-d  hy  H. 


inent,  loO  x  120  ft. 


and  OFFICK — tl.  Toomey,  Fritz-Carlton  limestone.  Market  St.  $500.ooo 


Hotel,  Boston,  having  plans  prepared  by 
Haven  &  Hoyt,  45  Bromfield  St.,  Boston, 


I'a.,  Mwntmgahrlw  —  B.\NK  • —  Morgan 


H  Briggs.  Ohio  Hartman  Bldg.,  part  1  and 
part  2  story.  OS  x  30o  ft  .  brick  and  con- 


2  story  and  basement,  brick,  Leonard  St.  City,  soon  let  contract  3  story  ami  ba.s«'ment 


French  &  Co..  10  West  44th  St..  New  York  crete.  Ohio  State  Fair  Orounds.  $105,000. 


$150,000. 

.Mass.,  Somerville  (Boston  1*.  O. ) — OF- 
FICK  and  WARKHOUSK  —  First  Natl. 


60  X  SO  ft..  Main  St.,  for  Monongahela  City 
Trust  Co.  $150,000.  Noted  Oct.  15. 


«».,  C'liliimliua  Y.  W.  C.  .V..  (!.  T.  Spahr, 
<  hn.  Finance  Com.,  having  sketches  mad<‘  K 
to  10  story,  on  K2J  x  1S7J  ft  site,  65  South 


•hlla.— BA.NK  and  Al’ARTMF.NT—  3rd  St  $40o.mm-$5oo,ooo 


Stores,  Inc.,  c/o  A.  O'Keefe,  having  pre-  Tioga  Trust  Co.,  ISth  and  Tioga  Sts.,  hav-  ,  ‘faneaville-  -Y.  W.  C  A.,  c  o  I,.  Mc- 
liininary  plans  prepared  by  Monks  &  John-  ing  plans  prepared  by  W.  H.  la-e,  1505  Race  Cloud,  having  pri-llmtnary  plans  jirepared 
.son,  engrs.  and  archts.,  90  Chauncy  St.,  st.,  9  story  and  liasement.  5o  x  150  ft.,  by  Howell  A  Thomas,  4500  Fuclld  Ave  , 
Boston,  brick  and  steel.  Mystic  and  Middle-  rein. -con.,  brick  and  steel,  |ilain  foundation,  Cleveland,  2  story  and  basement,  brli  k,  steel 
sex  Aves.  $2,000,000.  17th  and  Tioga  Sts,  $Koo,ooo.  and  concrete,  Incl.  swimming  |)ool.  $150,000 

K.  I..  I'awtuekrt — OFFICK — Owner,  c/o  |»a..  Phlla.  —  STORAtlK — W.  F.  Hance,  Midi..  Betroil  —  C.ARAOF  —  Chevrolet 


seX  Aves.  $2,000,000. 

K.  I..  Fawtuckrt — OFFICK — Owner,  c/o 


W.  Walker  &  Son,  archts.,  49  Weybosset  archt..  Hollyoak,  Pel.  soon  lets  contract  3 
St..  Providence,  plans  brick  and  steel.  Main  story  and  basement.  15o  x  230  ft.,  rein. -con. 


St.  $150,000 


and  brick,  plain  foundation.  5714-4S  Vine 


K.  I.,  I’rovldenre  —  STATK  HOUSK  —  St,,  for  Security  Storage  Co.,  57  4S  Vitie 
'late  House  Comn.,  J.  S.  Holbrook,  chn..  st.  $500,000. 


had  plans  prepared  by  Jackson.  Robertsyn 
A  Adams.  1216  Turks  Head  Bldg..  3  story 
and  basement,  60  x  210  ft.  with  60  x  122 
ft.  wing,  rein. -con.,  brick  and  steel.  Smith 
and  Davis  Sts.  $75O.0oo.  Noted  June  11. 

K.  I.,  Provlilence  —  THKATRK.  STORK 
and  OFFICK — J.  Hill  Pierce,  Inc.,  archts., 


I*a.,  Pittsburgh — STORK  and  OFFICI'> —  Midi.,  Ildniit — OFFIt'F  —  ('ass  I.afj 

O.  Jubeller  and  M.  Stambach,  709  Penn  ette  Building  Co..  C.  J.  Lingeman,  lb 
Ave..  having  plans  prepared  by  Sharose  A  Fstate  Kxch.  Bldg.,  having  plans  pr’cpai 
Fr<‘edman,  Berger  Bldg.,  7  story  and  base-  by  C.  K.  Schley,  1121  Lafayette  Bldg., 
ment,  45  x  120  ft.,  brick  and  steel,  Penn  story  and  basement,  approximately  40 
Ave.  $200,000.  BtO  ft.,  reln.-«'on.,  brick  and  sti-el,  caist 

I’u.,  Williamsport — LODOF — Lodge  970  foundation,  Cass  Ave.  and  Lafayette  III 


and  concrete,  Incl.  swimming  |)ool.  $l,50,ooo. 

Midi.,  Detroit  —  O.MtAOF  —  Chevrolet 
Motor  Co  .  30  14  West  c.raml  Blvd .  had 
plans  prepared  by  A.  Kahn,  looo  Mar- 
<iuette  Bldg..  3  story  and  basement,  150  x 
150  ft.,  rein. -con.  atid  brli-k.  plain  founda¬ 
tion.  Atnsterilam  Ave.  $1K0,000. 

Mil’ll.,  Detroit — DFFB'F  —  t'ass  I.afay- 
ette  Building  Co..  C  J.  T.Ingeman,  Real 
Fstate  Kxch.  Bldg.,  having  plans  prepared 
by  t.  K.  Schley.  1121  Lafayette  Bldg.,  26 


K.  I.,  Providence  —  THKATRK.  STORK  Ave.  $200,000.  100  ft.,  rein. -con.,  brick  ami  steel,  caisson 

and  OFFICK — J.  Hill  Pierce,  Inc.,  archts.,  l»n.,  Williamsport — LODOF — Lodge  970  foundation,  Cass  Ave.  and  Lafayette  Blvd. 
30  Allens  Ave.,  soon  lets  contract  super-  p*.  t).  Kagles.  3rd  and  Basin  Sts.,  M.  H.  $1,500,000. 

structure  2  story,  60  x  95  ft.  rein. -con.  and  Harmen,  chn,  building  com.,  plans  2  story  Mich.,  Detroit — OP’FB'K _ Smith  Hlnch- 


Farmington  Ave.,  having  plans  prepared  treas.  and  genl.  mgr.,  plans  2  story  and 
10  story,  90  x  150  ft.,  stone,  steel  and  basement,  4  8  x  160  ft.,  steel,  brick  and 

terra  cotta,  Farmington  Ave.  $1,500,000.  rein. -con..  Pine  St.  $150,000.  Fngineer 
Kngineer  and  architect  not  announced.  and  architect  not  selected. 

Conn.,  Middletown  —  OFFICK  —  P.  J.  Md.,  Baltimore  —  APARTMKNT  and 
.stueck,  460  Main  St.,  having  plans  prepared  STORK — Owner,  H.  D.  t'aplan,  agt.,  Mun- 
by  Ward  A  Kerrigan,  247  I’ark  Ave.,  New  sey  Bldg.,  having  plans  prepared  by  J. 

York  City.  50  x  100  ft.,  brick  and  terra  Freund.  1307  St.  Paul  St.,  4  story  and 

cotta.  Main  St.  $150,000.  basement,  60  x  185  ft.,  brick  and  steel,  idain 

Conn..  New  Britain — BANK — Commercijil  foundation.  Charles  St.  near  Preston  St. 
Trust  Co.,  J.  C.  Lmimis,  pres.,  274  Main  $150,000. 

St.,  had  plans  prepared  by  Hopkins  A  Md.,  Baltimore  HOMK  —  Bureau  of 

Dentz,  451  Lexington  Ave.,  New  York  City.  Catholic  Charities.  403  North  Charles  St., 
6  story,  54  x  144  ft.,  brick,  limestone  and  K.  L.  la-onard.  plans  brick  and  steel,  plain 

marble.  West  Main  St.  $500,000.  Noted  Biundation.  Wilkens  Ave.  $500,000.  Kngi- 

Aug.  28,  1924.  neer  and  architei’t  not  selected. 

Conn.,  Wallingford — ADMINISTRATION  Md.,  Baltimore — INDUSTRIAL  HOMK— 

—Oaylord  Sanitorlum,  Cmik  Hill,  takes  Salvation  Army,  Sharp  and  Montgomery 


treas.  and  genl.  mgr.,  plans  2  story  and  MIoh..  Detroit  -THKATRK  and  OFFICK 


lirepared  by  J.  $2,000,000. 

•  a  ".*"7  i"'m  .  <blrago~APARTMKNT— Hooper  A 

.  and  steel,  pbijn  Janusi  h.  archts..  879  North  State  St.,  takes 

far  I  ri’ston  St.  bids  about  Feb.  15,  16  story  and  basement. 

„  f  tt  140  ft.,  rein. -con.,  brick  and  steel,  Cass 


bids  about  Mar.  1,  3  story,  50  x  125  ft.,  Sts.,  had  plans  prepared  by  H.  1).  Chase, 

brick,  tile  and  stucco.  Cook  Hill.  $150,000.  120  West  14th  St..  New  York  t'ity,  3  story, 

J.  D.  Kelly,  39  Center  St..  New  Haven,  80  x  100  ft.,  brick  and  steel,  plain  founda- 

archt.  Noted  June  25.  tion,  Fremont  Ave.,  Brisco  and  Henrietta 

N.  Y.,  Brooklyn — APARTMKNT — Turner  Sts.  $150,000. 

Building  (?o.,  S.  S.  Turner,  pres.,  50  Court  d.  C.,  Wash. — BANK — Bank  of  <'’om- 
St..  plans  15  story,  brick,  steel  and  stone,  merce  A  Savings.  7th  and  K  Sts.  N.  \V.,  re- 
phiin  foundation,  Kastern  Parkway,  lender-  tained  Milhurn,  Heister  A  Co.,  archts.,  to 
hill  Ave.  and  Lincoln  PI.  Kngineer  and  prepare  plans  and  take  bids  about  Mar.  10, 
architect  not  selected.  remodeling  present  building. 

N.  Y.,  Buffalo— OFF'ICE — W.  J.  Conner.s.  (la.,  Atlanta — DDCTORS — Syndicate  of 
250  Main  St.,  plans  office  building,  Niagara  I)o<  tors  having  plans  prepared  by  41.  I... 
Sq.  $1,000,000.  Preacher,  Wynne  C’laughton  Bldg.,  12  story. 

N’.  Y'.,  Larchmont  —  APARTMKNT — F  60  x  150  ft.,  Peachtree  .St.  between  I'orter 
Alexe,  c/o  Walker  A  (lillette,  engrs.  and  pi.  and  Alexander  St.  $1,000,000. 
archts.,  128  Kast  37th  St..  New  York  City.  Fla.,  Ft.  Myera — THKATRK — K.  Riley 
having  plans  prepared  5  unit,  3  and  4  story,  having  sketches  made  by  B.  S.  D.  Martin, 
brick,  steel  and  stone,  plain  foundation,  129  Ft.  Myers,  theatre,  1.700  seating  capacity. 
Bf).ston  Post  Rd.,  here.  $800,000.  $400,000. 

N.  V..  New  Y'ork — OFFICE — Madison  Fla.,  Miami— APARTMKNT — Davenport 

-Ave.  A  34th  St.  Corp.,  c/o  H.  I.  Oser,  engr.  A  Rich  Inve.stment  Co.  had  plans  prepared 
and  archt.,  1440  Bway.,  having  plans  pre-  by  Stuckert  Co.,  1420  Chestnut  St.,  I’hila., 


$250,000.  M.  L.  Bein,  64  West  Randolph 
St.,  archt. 

III..  Chlragn  —  APART.MKNT  HOTEL  — 


so  X  joo  ri..  oricK  ana  sxeei,  piam  lounua-  »  ii  (>,,1. „rcbt  11  k  i  „  u..ii 

tion.  Fremont  Ave.,  Brisco  and  Henrietta  bTrt^nb^...f  I-  1  i 

hlds  at>out  hth.  15,  6  story  and 
bt^  J  f  p  basement.  48  X  109  ft  .  r.  in. -con.  and  brick, 

merce  A ’Savings.  7th  and  K  Sts.  N.  W.,  re-  * 


tained  Milhurn.  Heister  A  Co.,  archt.s.,  to  5^*50  Sheridan  Trust  Bank  Bldg, 

prepare  plans  and  take  bids  about  Mar.  10,  ♦  •  »  ■  t.r  ««  « 

remodeling  present  building.  orill*'  Vok^vv?  » 

(la..  Atlanta— DDCTORS— Syndicate  of  ^V*  *'•‘1" 

I)o<’tors  having  plans  prepared  by  D.  I..  ‘‘.k*!!  *i  .  *^  *07  H  *  “"*1 

Preacher,  Wynne  C’laughton  Bldg.,  12  story.  2V]7*  Halsted  St.  between  78th  and 

60  X  150  ft.,  Peachtree  St.  between  l*orter  ^7'*,  /‘’T  7829 

pi.  and  Alexander  St.  $1,000,000.  *5; 

FU..  Ft.  Myera — THEATRE— E.  Riley  HI..  rhleag»-^  H  B— Midland  Club.  25 
hnvinK  sketches  made  by  B.  S.  D.  Martin,  Kast  Jackstin  Blvd.,  haviriK  plans  prepared 
Ft.  Myers,  theatre,  1,700  seating  capacity.  Jy-  Vitzthum  &  (*o.,  ,107  North 

$400  000  Michigan  Ave.,  26  story,  90  x  189  ft.,  rein.- 

FU.,  Miami— APARTMKNT— Davenport  con.,  brick,  steel  and  atone,  I68-I78  West 
A  Rich  Investment  Co.  had  plans  prepared  Adams  St.  $5,000,000.  Noted  Sept,  24 


pared  23  story,  113  x  115  ft.,  brick,  steel 
and  stone,  plain  foundation,  Madison  Ave. 
$1,000,000. 

N.  Y.,  New  York — THEATRE — Oltarsh 
Building  Co..  36  West  44th  St.,  having  plans 


Pa.,  15  story  and  basement,  96  x  190  ft., 
steel  and  tile,  plain  foundation.  Bay  Shore 
Ave.  and  34th  St.  $3,000,000.  Noted 
Jan.  28. 

Fla.,  Miami  —  HOTEL — Luxor  Constr. 


bv  H.  C.  Severance,  36  W>at  44th  Co.,  c/o  J.  J.  Jacobs  and  J.  J.  Schlesinger, 


prepared  bv  H.  C.  Severance,  36  west  44th 
St.,  brick,  steel  and  stone,  plain  foundation. 
2nd  Ave.  and  4th  St.  $1,000,000.  D.  M. 
Oltarsh,  36  YVest  4  4th  St.,  engr. 

N.  Y.,  Smithold — BANK — Southold  Sav- 


['hila.,  HI.,  rhirago — STORE  and  APARTMKNT 
10  ft..  C.  H  lA-nske,  arch.,  3755  Irving  Park  Blvd. 
Shore  "non  lets  contract  4  sttiry,  87  x  334  ft 
Noted  brick  and  terra  cotta,  Hamlin  and  Park 
Aves.,  for  H.  Shukas,  3801  West  I..ake  St. 
•onstr.  $225,000. 

linger,  HI..  Decatur- -TEMPI.E — Masonic  Tem- 


219  Northeast  1st  Ave.,  plans  Luxor  Arms  pie  Assn,  having  plans  prepared  by  Hola- 


Apartment  Hotel.  15  story.  100  x  100  ft., 
fireproof,  3rd  St.  and  20th  Ave.  $1,000,000 


bird  A  Roche.  104  South  Michigan  Ave., 
Chicago,  and  takes  bids  In  March,  rein.- 


Fla.,  Tampa — DI'KICE — Peninsular  Tele-  i-on..  brick  and  stone,  plain  foundation.  Wll- 


Ings  Bank  having  plans  prepared  by  Fran-  phone  Co.,  Zack  and  Morgan  Sts.,  had  plans  11am  and  Church  Sts.  $550,000.  Noted 
el.sco  A  Jacobus,  engrs.  and  archts.,  511  5th  prepared  by  M.  L.  Elliott,  Citizens  llank  July  16 

Sve  proposal  advertisements  on  page  155,  Advertising  Section. 
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liuildinKo — Tommerclat  (Contlnuod) 


<  1,011  AoKPlrn  —  APAUTMKNT —  I>.  C..  Wanh.  —  BANK  and  OFFK'I 


III  ‘KvaiiMtoii  _  STOKE  APAUTMENT  I'relinilnary  plans  prepared  12  story  and  St.  X.  W.,  orphanage  for  St.  Josei  s 

and  ('.AKACF,— T  I  i>ehl  ii'  N  J  Sehlo'ss-  l>asetnent,  lOo  x  1^0  ft.,  rein. -con.  apart-  Ori)han  Asylum.  $250,000.  Noted  Jan.  .■ 
man,  arehts  ,  612  .North  .MUhl^tan  A%V.,  nie^nt  and  store  To  exceed  $750,000.  MUs..  Clarksdale  —  WAREROOM  — 

t.Tkes  hills  nhiiiit  Feh  1  "i  '{  storv  HiO  X  <  alif.,  I.oh  .Anxeles — Oh  FIFE — Eos  An-  Contracts  Awarded. 

160  ft.,  aiid  4  sUiry.  60  x  160  ft.  rVin.-con.,  Poles  Housing  Corp.,  Black  Bldk'.,  having  MIeli,,  Jarkson  —  OFFICE  —  A.  Kalm 


STORE — 1.  Miller,  114  Orand  Ave.,  plans  8  $l:)<l.000. 


story  and  basement,  brick  and  concrete, 
plain  foundation.  Wells  and  13th  Sts.  $5oo.- 
000.  Engineer  anii  architect  not  selected. 


Sts.  To  exceed  $150,000.  Ave.,  taking  bids  8  story,  94  x  150  ft.,  ai  ,i 

Calif.,  I.im  .VngeleH  —  STORE  and  OF-  50  x  143  ft.,  rein. -con.  and  brick,  Eoyula 
FIFE — Sun  Realty  &  Finance  Forp.,  Bin-  Ave.,  for  H.  Emerinan,  4750  Sheridan  Jiil. 
coin  Bldg.,  having  plans  prepared  by  Cur-  $600,000. 


50  x  190  ft.,  rein. -con.,  brick  and  stone, 
loth  and  Woodland  Sts. 


Calif.,  Sacramento  —  STORE  —  E.  R.  Hotel,  here,  for  Hotel  Wisconsin  Realty 
T.aurie,  315  Montgomery  St.,  San  Francisco,  Co.,  86  Michigan  St.,  Milwaukee.  $200,00". 


’xch  llaHtlngN THE\TRE Hostettler  f'tory  and  ba.sement,  rein. -con.,  Oough  and  Wis.,  Milwaukee — -THEATRE — C.  W.  and 

Amusement  Fo  418  Brandise  Bldg.,  ^’age  Sts.  $  150.000.  F,.  E.  Rajtp,  arehts.,  190  North  State  St  . 

Omahti  having  plans  prejiared  by  J.  Eber-  Calif.,  San  Francisco — APARTMENT —  Chicago,  Ill.,  taking  bids  and  open  same 
son  Fo'  212  East  Sui>erior  St.  Chicago,  Ill.,  Sassio  having  plans  pretiared  hy  J.  C.  about  Feb.  10,  1  and  2  story  and  basement, 
theatre'  here  *  $2oo.ooo.  ’  Hladik,  Monadnock  Bldg.,  6  story  and  base-  93  x  290  ft.,  brick,  concrete  and  terra  cotta, 

Nell  ’  Omaha ' "^B \NK _ I.aten.ser  &  Sons,  ment,  rein. -con.,  Fell  St.  near  Octavia  St.  plain  foundation,  49th  St.  and  Eisbon  Ave., 

arehts"  Peters  Trust’ Bldg  ,  preparing  plans  $150,000.  for  Saxe  Amusement  Enterprisers,  530 

and  take  bids  about  Aiir.  1.  iirobably  7  4'allf.,  San  FrancUcu — STORE  and  EOFT  Grand  Ave.  $300,000.  Noted  Oct.  8. 
story  and  basement,  69  x  132  ft.,  brick  and  — Amer.  Foncrete  Co.,  Humboldt  Bank  la.,  Bettendorf — SANITARIUM — Feb.  27, 


Hospital,  36th  and  Fumings  .Sts.,  having  rmnia  .Momca  iiome  i  ciepnone  i  o.  navmg  Jio'hooo.  Kcutiier  «  ^rnoiu  -im.  ..rani 
Ilians  prepared  bv  G.  B.  Prinx,  1037  Omaha  prepared  by  M  Sasso,  I.  M  Heilman  Exch.  Bldg.,  Sioux  City,  and  E.  Holbrook 

Natl  Hank  HUiir  ^  or  moro  story  and  Anpoles,  r»  story  ana  basement.  r>l  Whitaker  St.,  Davenport,  arehts.  Notea 


''•'‘"■;r"V,n‘:rb^  ”"s'FRVK”'‘'a’nil'’’M-  VRF  """  Omaba-HOSPITAI^Feb.  17.  by 

Metroiiolitan  l\ni  ies  O  -  Ottawa— HOTET.— Wiggins  Hotel  J.  I.atenser  &  Sons,  arehts.,  Peters  Trust 

‘hiivlnir'nlans  'nrenared  bv  j'  f  atenser  -  having  plans  prepared  by  W.  C.  Bldg.,  3  story  and  basement,  brick  addition. 
I.ns  li  ters  Trust  B^  liid  takes  dds  Ihmthie.  66  Craig  St..  10  story  and  2  base-  42nd  St.  and  Dewey  Ave.,  for  University  of 
If  Mar  15  7 IVorv  Ind'basenient  138  ‘’t-  ^  -  N^-hraska  Hospital.  $250,000.  Noted  Nov.  19. 

ft  *"‘>nfh 'nnd' Center  Kts'  *‘>e5  OOO  T  con.,  brick  and  stone,  plain  foundation,  Ai-  Tex..  San  .-Xntonin — JAII. — Bexar  Co.,  c  o 

5ise;  Citrilall  ellr  ^  bert  St.  $1,000,000.  ’  A.  McCloskey,  judge,  taking  bids  2  story. 

I  .  <sTom.'  TTnvden  Brns  Ottawa — HOTET. — Noffke  Morni  &  110  x  170  ft.,  rein.-con.  and  brick  addition. 

.  Ind  II  Molten  n?es  V^av’  Svlvester.  arehts..  Central  Chambers.  El-  plain  foundation.  Cameron  St.  between 

P*"  »  bids  11  stofv  and  2  baso-  Houston  and  Commerce  Sts.  $500,000.  A. 

ments,  122  x  108  ft.,  rien.-con.  and  brick,  H.  and  R.  M.  Ayers,  c/o  Hedell  Rldg..  and 


If nit  1*1  ml  Ufs  1  MsiiOen  n?es  S'lvester.  arehts..  Central  Chambers,  El-  plain  foundation.  Cameron  St.  between 

16th  and  Dodgt  Sts.,  J.  "•  I’J*  ha'  ^  soon  take  bids  11  storv  and  2  base-  Houston  and  Commerce  Sts.  $500,000.  A. 

!!)i^eVn’’.nt  HeliVrn'iienriiB^’re  I’^th^-in'd^  mi  nts,  132  X  198  ft.,  rIen.-con.  and  brick,  B.  and  R.  M.  Ayers,  c/o  Bedell  Bldg.,  and 

b,asem»  nt  dep,art ment  store.  16th  .and  T  odge  foundation,  Metcalf  St.  $1,500,000.  Seutter  &  Simons,  c'o  Builders  Exch. 

n  .n.  Vilf  H  OwneFs  name  Withheld.  Bldg  ,  arehts.  Noted  Oct.  7. 

names  withheld.  Noted  Nov.  Cnllf..  San  FranoUrn— APARTMENT— 


m  and  OFFICE—  BIBS  BF.SIRKD  C. 'AV'MeussdorfferV’archt  .  Humbofdr’Bank 

Tulsa  nullding  &  T,,oan  Assn.,  c  o  C.  Hruce,  Mass.,  Hrixhtan  (Boston  P.  O.)  —  Bldg.,  taking  bids  general  contract  10  story, 

4  Kast  oth  St.,  having  preliniinary  plans  APARTMENTS — Sec  "Contracts  Awarded.**  basement  and  sub-basement,  steel  and  reln.- 
nrepared  by  E.  1.  Shuinway,  New  '' f  Mass.,  >lattapan  (Bo.ston  P.  O.)  —  con.,  Steiner  and  Jackson  Sts.,  for  T.  Hamill 

Bldg.,  0  story  and  basement,  40  x  80  ft.,  APARTMENT— See  "Contracts  Awarded.’*  &  R.  O.  Hall,  6242  Geary  St.  $400,000. 
rein.-con.,  brick  stone  and  granite,  plain  Mass.,  Koxlmry  (Boston  P.  0.1 — APART-  Noted  Oct.  22. 
foundation.  $200, (lOO.  ^‘Contracts  Awarded  ** 

<  .iIo. M.  auufu  -  HOSPITAE  -  Men-  '‘oenn..  Brliigepirrf-APAS  CONTRACTS  AWARDED 


rein.-con.,  brick,  stone  and  granite,  plain 
foundation.  $390,000. 

Ciiln.,  I.ii  Jiintu  —  HOSPlT.-\E  —  Men- 


C.  A.  Meussdorffer,  archt.,  Humboldt  Bank 


&  R.  G.  Hall,  6242  Geary  St.  $400,000. 


nonlle  Rd.  of  Missions,  having  plans  pre-  ‘‘Contracts  Awarded 


CONTRACTS  AWARDED 
Mass..  DrlKhtnn  (Boston  P.  0.1  — 


pared  by  Schmidt,  Boucher  &  tiverstreet,  J-onn.,  New-  I.nniinn — APARTMENT  and  APARTMENTS — J.  Borson,  17  Hiawatha 
Natl.  Bank  Bldg..  Wichita,  Kan.,  for  hos-  STORE — C.  E  Schall,  849  Pequot  Ave  tak-  Rd-.  Mattapan,  will  build  five  3  story  and 

pital.  $150,000.  _ _  ing  bids  2  storv.  brick  and  steel,  Montauk  basement,  50  x  75  ft.,  brick,  stone  and 

f'ullf.,  .\lhHmlira  —  HOTEE,  APART-  Ave.  $150,000.  Bilderheck  &  Langdon,  State  steel.  Commonwealth  Ave.  $250,000.  Work 

MENT  and  STORE — Alhambra  Community  st..  arehts.  Noted  Jan.  28.  will  be  done  by  separate  contracts. 


t‘orp.,  had  plans  revised  by  Starrett  &  x.  y.,  Brooklyn  —  HOTEE — See  “Con- 
I’ayne,  4  26  Western  Mutual  T>ife  Bldg..  liOs  tracts  Awarded.” 


Angeles.  5  story  and  ba.sement,  90  x  171 


Mass.,  Mattapan  (Boston  P.  O.)  — 

APARTMENT— J.  I^evine.  1286  Blue  Hill 


ft.,  tile  and  rein. -cun..  South  Garfield  Ave.  ‘‘Contracts  Awarded. 


N.  A'.,  New  A’ork  —  APARTMENT  —  See  Dorchester,  will  build  3  story  and  base- 


and  1st  St.  $300,000.  Noted  Oct.  29. 


ment,  brick  and  steel,  Almont  St.,  here,  by 


N.  Y.,  New  York — OFFICE — See  ‘‘Con-  day  labor.  $275,000.  S.  E.  Moffie,  51  Corn- 


Iicglon  of  Chico,  plans  2  story,  fireproof 


Pa.,  Phlla.- APARTMENT— E.  R.  Raid- 


Callf..  Chlro  —  AT^DTTORIUM  —  Amer.  tracts  Awarded.”  hill,  Boston,  archt. 

Iiiglon  of  Chico,  plans  2  story,  fireproof  Pa.,  Phlla. — APARTMENT — Ii.  R.  Raid-  Mass.,  Roxbnry  (Boston  P.  0.1 — APART- 

Veterans'  Memorial  Auditorium.  $150,000.  man.  Fox  Bldg.,  taking  sub-bids  4  story  MENT — A.  D.  Shapiro,  27  School  St.,  Bos- 
Butte  (‘o.  appropriated  $75,000  toward  cost,  and  basement.  151  x  156  ft.,  brick  and  steel,  ton,  will  build  3  story  and  basement,  brick 
Calif.,  Darla — AGRICUETURAT.,  ENGI-  plain  foundation.  Wayne  and  Julpehocken  and  stone,  plain  foundation.  Maple  and 
NEKRING  —  Regents  I^niversity  of  Cali-  Sts.  $500,000.  S.  Kaplan,  10  South  18th  Schuyler  Sts.  $250,000.  Work  will  be  done 
fornia,  Berkeley,  plans  2  story  agricultural  St.,  archt.  by  separate  contracts.  Silverman,  Brown  & 

engineering  building.  University  Farm,  Pa..  Phlla. — .SERVICE  and  GARAGE —  Heenan,  51  Cornhill  St.,  Boston,  arehts. 

here  $150,000.  Feb.  9.  by  Ballinger  Co.,  arehts..  12th  and  Conn.,  Bridgeport - APARTMENT — W. 

Calif..  Frmno— OFFICE  and  STORE —  Chestnut  Sts.,  4  story  and  basement,  68  x  F.  Chatlos,  West  Broad  St.,  Stratford,  will 
M.  K.  (■‘raycroft,  1632  Van  Ness  Ave.,  hav-  239  ft.,  rein.-con.  and  briok,  plain  founda-  build  7  storv.  60  x  200  ft.,  brick  and  steel, 
Ing  plans  prepared  by  E.  J.  Kump  Co.,  tion.  1515  Broad  St.,  for  A.  E.  Alblns,  c  o  Courtlandt  St.,  here,  bv  dav  labor.  $300,- 
Rowell  Bldg..  6  story,  rein  -con.,  brick,  architects.  $250,000.  000.  J.  W.  Northrop,  211  State  St,  archt. 

terra  cotta,  and  marble  addition,  Merced  Pa.,  A%'ilIiainsport — EODGE — Mar.  1,  by  Noted  Sept.  17. 

and  Fulton  Sts.  $400,000.  Building  Com.  I^dge  173  B.  P.  O.  E.,  4th  N.  Y.,  Brooklyn— HOTEI.r—Rap8ll  Constr. 

Calif..  I.os  ..\ngelea — .-VP-ARTMENT — Eos  and  State  Sts.,  H.  R.  Davis,  exalted  ruler,  Co.,  1802  Cortelyou  Rd..  will  build  6  storv, 
Angeles  Housing  C'orp.,  Black  Bldg.,  hav-  5  story  and  basement.  60  x  192  ft.,  rein.-  brick,  steel  and  stone,  plain  foundation, 
Ing  plans  iirepared  by  E.  Van  Den  Hoven,  con.,  steel,  red  brick  and  Indlania  lime-  Bedford  and  Church  Aves.  $1,200,000. 
Black  Bldg..  6  story  and  basement,  rein.-  stone.  4th  St.  $250,000.  F.  A.  Rianhard,  Work  will  be  done  by  separate  contracts 
con.,  Alvarado  Court.  $250,000.  Masonic  Temple,  archt.  under  supervision  of  owner.  Ricca  & 

See  proposal  advertisements  on  page  155,  Advertising  Section. 
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T-  UlinBs* — Commercial  (Continued) 

I  t'f  .  rfelder.  186  Remsen  St.,  engra.  and 

^  Y.,  Ilrooklyn — OKPICE  and  I,OKT — 


foundation,  to  E.  Dreicr  &  Son.  I’t-oplea 
Natl.  Hank  Hldg.,  Kansaa  City,  not  to  ex¬ 
ceed  $3.'>(I.0<I0.  Noted  Nov.  12, 

Mo..  KanHOH  City — WAHEHOCSE — Ked- 


f,  indation.  149  West  139th  St.,  by  day 
laH.r  $150,000. 

\  V  New  York  —  OFFICE  —  Hricken 
(•  -iMr  Corp.,  A.  Hricken,  pres.,  62  West 
4't'h  St  will  build  42  story,  brick,  steel  and 
,:t..iie  plain  foundation,  Hway.  and  Harciay 
SI.  $10,000,000.  Work  will  be  done  by 
L  ii'irate  contracts. 

s.jMraie  York— THEATRE— Mayson 

r.  iitv  Co.,  J.  Mayer,  pres.,  56  West  45th 
brick  steel  and  stone,  plain  founda- 
li,,!.  West  50th  St.,  to  O  Day  Constr.  Co., 
Ui  '.'I  Hwav.  Archts.  est.  $250, Ooo. 

>■  J  Newark— STORE  and  OFFICE— 
j  (’’  Ei’sele  Co.,  c/o  N.  Myers,  archt.,  7  Nel¬ 
son  I’l  2  story  and  basement,  lOO  x  224 
ft  brick  and  limestone,  plain  foundation, 
Kl’izabeth  Ave.,  to  E.  I>.  Keigus  Co.,  13  Coes 
I’l  approximately  $160,000. 

apartment  and  STORE 

_ Huntington  Hall  c/o  F.  H.  Smith  Co., 

I'i'M  Walnut  St.,  will  build  16  story  and 
l.iis.nient,  44  x  135  ft.,  rein. -con.,  brick  and 
steel  plain  foundation,  2oth  and  Walnut 
SIS  ’  Work  will  be  done  by  separate  con- 
inits  $1,500,000.  Private  plans. 

I’ll '■  IMillii.- APARTMENT— (5.  T.  Sales. 
1  itierty  Hldg.,  3  story  and  basement.  50  x 
i:!ii  ft.,  brick  and  steel,  plain  foundation, 
IC.fil  East  Harrison  St.,  to  Hush  Hros.,  4682 
Iinrrah  St.  Archts.  eat.  $150,000. 

Pa..  Phlla.  —  APARTMENT  —  Parkway 
\partinent  Corp.,  c/o  F.  N.  (Ireissler,  archt., 
1(135  We.st  Walnut  St.,  14  story  and  base¬ 
ment,  110  X  170  ft.  apartment,  Incl.  swim¬ 
ming  pool,  33rd  and  Columbia  Sts.,  to  H. 
Itornstein,  1310  Winghocking  Ave.  Archts. 
est  $1,750,000.  Noted  Nov.  12. 

_ _ /I tv  '\Tlltl1Ql 


Wright  Hldg.  Archts.  est.  $275,000.  Noted 
Dec.  24. 

Okla.,  Oklahoma  C'll.v — OFFICE — I.evy 
Bros.,  general  contract  3  story.  75  x  140 
ft.,  rein. -con.,  brick  and  stone  addition.  Har¬ 
vey  and  Main  Sts.,  to  Kreipke-Schaefer 


N.  Y.,  Sea  Cliff —St'HOOI, —  ltd  Kduc. 
soon  takes  bids  brick,  steel  and  stone  ad¬ 
dition.  plain  foundation.  $2iio,000.  Cotlin 
Ac  t'otlin.  522  5th  Ave..  New  York  Citv, 
etigr.-i  and  archts.  Noted  Jan.  7. 

N.  Y..  Tiiekahoe  ( Ind  hr.  Yonkersl  — 
lilt  ill  SCHOtilj — Hd.  Educ.  having  plans 
I  re(,.ir«-d  by  Tooker  Ai  Marsh,  ••ngrs.  and 
iirchts.,  mi  Hark  Ave.,  New  York  City, 
lirick,  steel  and  stone,  plain  foundation, 

hele.  $6011.0011. 

N.  4.,  Montrlalr  —  CllPRCH  —  C.  W 
Wands,  associated  archt.,  I'aldwell  soon  lets 
contract  1  story  and  basement,  65  x  H.*0  ft. 
brick.  Hillside  Av*'.,  for  First  Church  of 
Christ  Scientist,  here.  $200, OOo.  t'.  1  >. 

1*  aulkner,  140  South  I'i**arborn  St.,  Chicago, 
III.,  archt. 

I’a..  \emnu — HKJH  SCHOOI> — Hd.  Educ. 


Constr^  Co.,  506  Herskowitz  Hldg.  Noted  baviiig  plans  prepared  by  S.  M.  Heall  & 
Dec.  17.  Monesson,  3  story  and  basement.  8o 

Calif.,  San  Francisco  —  (lARAttE  —  J.  X  HMi  ft.,  brick  and  hollow  tile  addition 
Jerome.  321  Hush  St.,  2  story,  rein. -con.,  $3ioi,ooo. 


3rd  and  Folsom  Sts.,  to  I’nited  Building  Ai  Md.,  Ilaltimorr  —  CHT'RCH  and  I’AR- 

t'onstr.  Co.,  321  Hush  St.,  $175,000.  Noted  SO.NWtlE — First  English  Eutheran  Church 
Dct.  29.  M.  E.  Enders,  pastor.  821  West  lainvtile 

Cikitr..  S«n  Francisco — OFF'ICE — Hun-  St.,  having  plans  prepared  bv  I’arker 
ter.  Dulin  &  Co.,  256  Montgomery  St.,  24  Thomas  Ai  Rice,  I’nion  Trust  Bldg  I  story 
story  and  ba.seinent,  Sutter  and  Monlgom-  and  basement,  stone,  t'harles  and  39th  Sts 
ery  Sts.,  to  Eindgren-Swinerton,  Inc.,  225  $225,000.  “  “ 

Hush  St.,  approximately  $3, ooo, ooo.  Noted  Md..  Kaltimore  —  C(4NVENT,  etc  _ St 

Oct.  29.  Pauls  Roman  Catholic  Church,  M.  F  Foli-v 

Calif.,  San  Francisco  —  OFFICE  —  A.  pastor.  Caroline  and  Oliver  Sts  having 
Grant,  10  story  addition.  Hush  and  San-  plana  prepared  by  J.  K.  Stack  308  East 
some  Sts.,  to  Eindgren-Swinerton,  Inc.,  225  Eafayette  Ave.,  3  story  and  basement  steel 
Hush  St.,  approximately  $95o,ooo.  and  stone,  plain  foundation  lim-"*!  North 

<  alif.,  San  Francisco  —  .STORE — G.  H.  Caroline  St.  $150,000.  ’  “  ‘ 

Sandy  Co.,  2474  Mission  St..  2  story.  78  Md..  Kaltimore  -  Ml'SECM  -Mavor  and 

X  160  ft.,  rein. -con.  top  addition.  Mission  City  Council  jilans  art  museum  marble  or 
St.  near  21st  St.,  to  A.  I’eter.sen,  2309  San  limestone,  Wyman  Park.  $1,000  000  En- 


Hush  St.,  approximately  $3. ooo, ooo.  Noted 
Oct.  29. 

Calif.,  San  Francisco  —  OFFICE  —  A. 

Grant.  10  story  addition.  Hush  and  San- 
some  Sts.,  to  Eindgren-Swinerton,  Inc.,  225 
Hush  St.,  approximately  $95o,ooo. 

<  alif.,  San  Francisco  —  .STORE — G.  H. 

Sandy  Co.,  2474  Mission  St..  2  story.  7  8 
X  160  ft.,  rein. -con.  top  addition.  Mission 
St.  near  21st  St.,  to  A.  I’etersen,  2309  San 
Hruno  -\ve.,  $400,000.  gineer  ^and  architect  not  ael’eoted. . Noted 

"  tTj  i  -  SGHOOT^Huncomhe 

Buildings - Educational,  ^IVnaoIl'h  -  A«heville,  election  Feb.  23, 

^  ’  $150,000  bonds,  new  school,  here 

Religious  Miss.,  I.aiircl— HIGH  SCHOtil,— H.  J. 

Krou.se,  archt.,  .Meridian,  soon  takes  bids 
Junior  High  School,  here,  for  Citv  Noted 
PROPOSED  WORK  ,  Aug.  13.  ' 

Mass.,  Clinton — CHCRCH— First  Meth-  ...T*'?."-;  Nashville  —  COEEEGE  —  Vander- 
odist  Episcopal  Church,  Walnut  St.,  soon  bill  Lniversity,  c/o  J.  H.  Kirkland,  chan- 
lets  contract  2  story  ami  basement.  60  x  115  cellor,  plains  social  science,  physics  and 
ft.,  rein. -con.  and  stone,  iilain  foundation,  geology  buildings  and  biology  hall,  on 
Walnut  St.  $150,0011.  Woodbury  &  Stuart,  *,*''*>‘0,000. 

581  Hoylston  St.,  Hoston,  archts.  n  *  {"‘■••"••Rl  —  SCHOOI.  —  Hd.  Educ., 

.Mass.,  Harwich— HIGH  SCHOOI., — Town,  having  plans  prepared  by  R. 

W.  Eldridge,  chn.,  having  plana  prepared  ,  ‘•bot.  Temple  Har  Hldg.,  Kennedy 
by  Morse  &  Chase,  25  Washington  S<|.,  Heights  School  3  story  and  basement,  rein  - 
Haverhill,  2  story  and  basement,  new  high  brlcjt,  plain  foundation,  Mont- 

school.  $150,000  gomery  St.  $1,50,000. 

Mass..  Hyde  Park  (Ind.  br.  Boston)  —  -  Cleveland -—RECTORY  —  St.  Agnes 

SCHOOI> — Schoolhouse  Dept.,  Boston,  idans  ttoman  t  atholic  Church,  G.  P.  .lennlngs. 


3  storv,  loft  and  basement,  40  x  188  ft., 
40  X  1  44  ft.  and  40  x  200  ft.,  rein.-con., 
brick,  limestone  and  granite,  plain  founda¬ 
tion  Parkway  and  Fairmount  Aves.,  to 
Turner  Constr.  Co.,  1713  Sansom  St. 
Archts.  est.  $1,500,000.  t. 

I’a..  Phlla. — S.AEES  and  SER\  ICE — P. 
S  Tvre,  archt.,  114  South  15th  St.,  3  story. 


'  I’a  Phlla  _ OFFICE  —  Fidelity  Mutual  lets  contract  2  story  and  basement.  60  x  11:> 

T  ife  Tn.surance  Co.,  112  North  Broad  St.,  ft.,  rein.-con.  and  stone,  plain  foundation, 
3'  story  loft  and  basement,  40  x  188  ft..  Walnut  St.  $15n,0on.  Woodbury  &  Stuart. 
40  X  1  44  ft.  and  40  x  200  ft.,  rein.-con.,  581  Hoylston  St.,  Hoston.  archts. 


Mass.,  Harwich — HIGH  SCHOOIj — Town, 
W.  Eldridge,  chn.,  having  plana  prepared 
by  Morse  &  Chase,  25  Washington  S<|., 
Haverhill,  2  story  and  basement,  new  high 
school.  $150,000. 

Mass..  H.vde  Park  (Ind.  br.  Boston)  — 


mezzanine  and  basement,  86  x  100  ft.,  rein  -  SCHOGI> — Schoolhouse  Dept.,  Boston,  plans 


wav’  and  Northeast  122nd  St.,  to  Markley  Mass..  Worcester — SCHOOE — City,  Pub. 
Constr  Co,  Miami.  Archts.  est.  $1,250,000.  Bldg.  Dept.,  plans  brick  and  steel.  Nelson 
Miss  Clarksdalc — WAREROOM — M.  E.  PI.  $150,000.  Engineer  and  architect  not 
McIntyre  &  Son.  Inc.,  M.  E.  Virdue,  pres.,  selected.  e.  . 

will  buiid  1  story,  100  x  400  ft.,  concrete  Mass..  Worcester — SCHOOE — City.  Dept, 
and  timber  addition,  here,  by  day  labor.  Pub.  Bldg.,  City  Hall,  having  plans  pre- 
O  (\kron  —  FABRIC  W'AREHOUSE —  pared  by  E.  P.  Fitzgerald.  State  Mutual 
Firestone  Tire  &  Rubber  Co.,  1289  South  Bldg.,  2  story  and  basement,  brick  and 
Main  St..  1  story,  brick  and  steel,  to  Clem-  steel.  Granite  St.  $150,000.  Noted  Jan.  21. 
mer  &  Johnson,  470  East  Market  St.  Archts.  R.  I..  Providence — HIGH  SCHOOE — City, 
est.  $150,000.  Noted  Jan.  28.  Pub.  Building  Dept.,  had  sketches  made  by 

O.,  Columbiin  —  BANK  and  OFFICE  —  T.  J.  Hill  Pierce.  30  Allens  St..  Junior  High 
Ohio  State  Savings  Assn.,  44  East  Broad  School,  brick,  steel  and  stone,  Taber  Ave. 
St..  42.5  X  83  X  118  x  125  ft.,  stone,  terra  and  Sessions  St.  $750,000. 
cotta  and  steel,  3rd  and  Gav  Sts.,  to  D.  W.  Conn.,  Hnrtfonl  —  CHl'RCH  —  Emanuel 
McGrath  &  Sons,  255  East  Broad  St.,  if  8  Synagogue,  M.  Silverman,  rabbi,  plans 


Mass..  M  orecster — SCHOOE — City,  Pub.  Monrim  St.  plans  administration  and  dorml- 
Bldg.  Dept.,  plans  brick  and  steel.  Nelson  •'aVette  and  Jefferson  Sts  $250,000. 

PI.  $150,000.  Engineer  and  architect  not  Engineer  and  architect  not  s«>lect«’d.  M. 
selected  Unney.  pres. 

Muss..  Worcester — SCHOOE— City.  Dept.  ^  —  GGEEEGE  —  Martin 

Pub.  Bldg.,  (^tty  Hall,  having  plans  pre-  Euther  (Nillege,  H.  A.  Sitz,  secy.,  plans  2 
pared  by  E.  P.  Fitzgerald.  State  Mutual  story  and  basement.^  rein.-con..  brick  and 
Bldg.,  2  story  and  basement,  brick  and  college.  $  17a. 000.  Engineer  and 


steel.  Granite  St.  $150,000.  Noted  Jan.  2E  architect  not  announced 

R.  I..  Providence— HIGH  SCHOOE— City,  .  Kansas  C  lt.v— SCHOOT.r— Bd.  Educ. 

Pub.  Building  Dept.,  bad  sketches  made  by  plans  jn-epared  by  C.  E.  Smith,  800 

T.  J.  Hill  Pierce.  30  Allens  St..  Junior  High  finance  Hmg .  4  -story  and  basement. 


Irregular  shaped,  rein.-co'n.  and  brick  addi¬ 
tion,  incl.  swimming  po<d,  here 

Tex.,  Colorado— HIGH  SCHOOI.,— Citv. 
Bd.  Educ.  had  plans  prepared  by  C.  H. 


■Mctiratn  &  sons,  zaa  h.asi  jvroaa  nx.,  11  o  r-ynagogue,  ^iivenoau,  inoui,  lonoa  _ 

storv  and  basement  $490,000,  or  12  story  church  and  school.  1,500  seating  capacity,  “J*' 1 . 

$593  000  Noted  Dec  24.  Greenfield  St.  $250,000.  PV o  ’  rf'" . 

III.,  Chicago — APARTMENT — L.  O.  Run-  Conn.,  Hartfortl — SCHOOI. — City  Voca-  school.  $160,000. 

ner,  c/o  H.  H.  Richards,  archt.,  5467  West  tional  Educational  Dept.,  City  Hall,  pl.ans  I>oe  17  _ n  v:-.  .. 


Washnigton  Blvd 


3  story  trade  school 


storv,  96  X  176  ft..  313-325  North  Central  and  architect  not  selected.  vt-  c-  i.  1  .  .  v - 

Ave:,  to  J.  A.  Eundstrum.  5153  North  Clark  N.  Y..  AstoHa  (sta.  Ixmg  Island  City)—  "fw  Junior 

St.;  plumbing  and  heating,  to  W.  Gowne  &  CHCRCH— Trinity  Eutheran  Church  of  As-  $250,000  ^nd.s,  new 


Tex..  San  Angelo — SCH(X)I.,S — Election 
soon  $250,000  bond-s.  additions  to  East  and 


»’o.,  5521  West  Madison  St.  Archts.  est.  torla.  346  8th  Ave.,  F.  H.  I.lndeman,  pas 


$550,000. 

HI..  Chicago — APARTMENT — I.,andsbro 
Hotel  Corp..  c/o  Oldefest  &  'Williams, 
archts..  605  North  Michigan  Ave.,  masonry 
contract  10  story,  54  x  150  ft.,  brick,  steel 
and  terra  cotta.  North  Dearborn  and  Maple 


tor,  having  plans  prepared  by  G.  W. 
Conable,  engr.  and  archt.,  46  West  24th 
St.,  New  York  City,  brick,  steel  and  stone. 


Junior  College.  Engineer  and  architect 
not  announced. 

OklB.,  IVeleetka  —  HIGH  SCHOOE  —  Bd. 
Educ.  making  preliminary  plans  2  story 


pla’in  foundation,  'Jamaica  and  8th  Aves. 

$200  000  $17.1,000  bond  election  soon.  Engineer 

N.’  Y.;  Babylon— HIGH  SCHOOLr— Dept,  and  arohltect  «flefted 


Sts.,  to  Selpp  &  Eonergan.  179  W’est  Wash-  Educ.  plans  100  x  225  ft.,  brick,  steel  and 
ington  St.;  plumbing,  to  M.  Weil,  3150  stone,  plain  foundation,  $365,000.  Engl- 


West  Chicago  Ave. ;  heating,  to  Crosby  & 
Baird,  163  'West  Harrison  St.  Noted 
Jan.  14. 


peer  and  architect  not  selected. 

N.  Y..  New  York— CHCRCH  and  PAR- 


St.  $175,000  bond  election  soon.  Engineer 
and  architect  not  selected. 

Calif..  Culver  City— SCHGOI.kS— Ia  Bal- 
lona  .School  Dlst.  voted  $210,000  bonds, 
grammar  schools. 

Calif.,  Huntington  Park  —  SCHOOE  — 


ISH  HOCSE  —  Trinity  Swedish  I.utheran  Huntington  Park  City  School  Dist.,  elec- 


Mis.,  Milwaukee  —  HOTEE  —  A.  Tegt-  Church,  S.  G.  Ohman,  72  West  126th  St.. 


meyer,  401  Grand  Ave.,  12  story  and  base¬ 
ment.  50  X  75  X  77  ft.,  brick  and  concrete, 


soon  takes  bids  brick,  steel  and  stone. 
Grand  Concourse  and  166th  St.  $300,000. 


tion  $250,000  bonds,  school  additions. 

Calif.,  Eos  Angeles — SCHOOI,, — Bd.  Educ. 
soon  takes  bids  'Wiggins  Trade  School.  2 


Grand  Ave.  and  4th  St.,  to  W.  W.  ()efleln,  A.  S.  Hedman,  112  East  19th  St.,  engr.  and  7"'"^  basement,  rein.-con.  $650,000 


Inc.,  86  Michigan  Ave.  Archts.  est.  $500,-  archt 


t  oo.  Noted  Oct.  1. 

Mo..  Jefferson  City  —  HOTEE  —  J.  A. 
Huegel,  Central  Hotel,  remodeling  and  con- 


Y.,  Port  Washington — HIGH  SCHfX)!.. 
Bd  Educ.  having  plans  prepared  by  Delano 
fr  Aldrich,  engrs,  and  archts.,  126  East  38th 


structing  10  story  and  basement,  75  x  200  St..  New  York  City,  brick,  steel  and  stone, 
ft.,  rein.-con.  and  steel  addition,  plain  plain  foundation.  $750,000. 


Austin  &  Ashley,  Chamber  of  Commerce 
Bldg.,  archts. 

Calif..  San  Eeandro— SCH(X)ES — Voted 
$200,000  bonds,  18  additional  classrooms  to 
standing  schools,  and  new  grammar  school. 
Noted  Dec.  10. 


See  proposal  advertisements  on  page  155,  Advertising  Section. 
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HuiltlinffH — Kiiurntlonal,  RcUftiouR  (Coiit.)  MiRh  School,  fireproof,  Kranciaco  and  Van 


Qur„  Montreal  —  rHl'UCH  —  Tnited  Ave  for  (Mty  and  San  Kranciaco  Co., 

Church,  A.  J.  Martin,  rector,  had  plana  froni  (>  Monaon  251  Kearny  St.  »3S8, 8110  ; 
prepared  chun  h,  Notre  Hanie  de  (Irace  St. 

$100,1100.  (i.  A.  Uuaaell,  »'hn.  buildinK  com.  -i20  MoAlllater  St.,  $3,.,200  ;  plumbinK, 

tliie..  Three  Klver.—f'HrUCH —Roman  '  '  alencia  St.,  $28,425. 


K.  I’aKuin,  rector.  Noted  Dec.  31 


HlKh  School,  fireproof,  Kr.anciaco  and  Van  IIIIIS  DKSIKKO 

Nesa  Ave  .  for  City  and  San  Kranciaco  Co.,  i,_  Waah. — Klevator — Mar  1  hv 

froni  (»  Monaon  251  Kearny  St.  $388.8110  ;  KnKineer  Ctlice,  Navy  Dept.  llid*;’..  n 

electrlj  frelKht  elevator  for 

2,20  MoAll  ater  St  $32,200  ;  plumbinK.  supply  project,  for  Diat.  of  Columbia 
from  S.  \V.  Hand,  580  Valencia  St.,  $28,425.  j.^  n.-R.  Keb.  4. 


Catholic  Chunh.  K.  K.  I’aKuln,  rector, 
having  plana  prepared  by  Aaaelin  & 
Deuoncourt,  Three  River.a,  church.  Colean 
and  St.  Kouia  Sts.  $1(10.000, 

Ont.,  I.onilnn — (TlI.KKd I ATK — Rd.  Kduc., 
A.  R.  Cairncrosa.  chn.,  havinR  idans  i)re- 
pared  by  K.  K.  Carrothcra,  c/o  owner, 
ColleRlate  buildintt.  Tecuinseh  St.  $200,000. 

tint..  Torontcr  -SCHODT..  Hd  Kduc.,  155 
College  St.,  baviiiK  [ilana  prepared  by  C. 
K.  Dyson,  c.'o  owner,  2  story  and  basement, 
rein. -con.,  brick  and  steel  addition  to  Adam 
Beck  School.  $150,000. 

II.  C.,  Vancouver — SCHOOT^S — Hd.  Scho,il 
Truateea  Hamilton  St.,  takes  bids  about 
Mar.  1,  three  3  story,  rein. -con.,  brick  and 
tile,  schools,  plain  foundations.  $300,000. 
F.  A.  A.  Harrs,  c/o  owner,  archt.  I’.  1’ 
Brow’n,  410  I.iondon  Hldjc.,  enKr.  Noted 
Dec.  i. 


CONTR.VCTS  AW.VRnKII 


K.V.,  Louisville — Heartrap  I.a‘uves 
8,  by  U.  S.  KnKlneer'a  Otlice  I’.  ().  1;, 
beartrai>  leaves  for  Dams  45  and  4:, 


Mas.,,  Hamilton  -  (MUTRCH  -  t^hrist  lTiver"“Ldy  T  N  R  Keb“4  Nmed^i’’  ’’'.I"’ 
Kplacopal  Church.  I  story  and  basement,  „  i’incinniitl  —  Mezrinlne  —  Ktd/  i'  T' 
stone  and  Kranite.  plain  foundation.  Asbury  Treas  Dept  at  office  Sunervlslne^  Ar,  I  •  ? 

$l5o!o00.  "'•  Wash  .  D.‘c;.  me'z^Sd^eLt 


*roviil«*nre  —  • 


rniwrsity,  Women  n  ('oHeKt*.  2  Htory  and  Treus  1  >' nr"*aTortW**Sim4!rvfHin^^A^  i  i 
basement, ’brick  and  ateel,  ’  Cu.shinR  and  'd‘ r’ u'\Xl&  '  ^ 

Meetirnr  Sts.,  to  C.  H.  Masuire  Co..  507  I  1  ’  \v!V  .o  e 

tirosveiior  HIdK.  Archts.  est.  $400,000.  ar.^ht  8Ui,er\ i.sint; 


Conn.,  Stamford — SCHDDI, — Town.  C.  H. 


archt.  ^ 

Kan.,  llutchiiiNon — RemodelinK — Kel,  2,'i 


Hd.  Kduc.,  2  story  and  ha.sement,  76  x  173 


Kla.,  Coral  Gables 


ft.,  rein. -con.  ami  brick,  plain  foundation,  Hub.  Instruction,  1st  Ave.  and  3rd  St.. 

$200,000.  Ritter  &  Shay,  Packard  HuIk.,  Miami,  1  story,  100  x  120  ft.  auditorium,  2 


Phila.,  Pa.,  archts.  .Noted  .Tan.  28. 


story,  30  X  112  ft.  class  room,  and  32  x  82 


oil,  i.  Triitp.  ch.  constr.  div. 

Hn°?,^undLuon  Vr‘k  ,V“7extenTi’^laGD 

^Fi50  00o‘'’'  Noted  ''ards  *" Docks.  Navy  Dept.,  ’  Wash  ,  ’ir('\ 
.  rioted  2  Ku.ved  .steel  pi|ie  masts  for  Naval  Railm 

T)cidc  Oo  ^tiition,  ^ott'd  •luu-  «. 

St  Ave.  and  3rd  St..  HIOS  KKCKIVKI) 

120  ft.  auditorium.  2  xuskexee  —  Re.  reation  —  V  .S 


$275,000.  Noted  Dec.  31. 

Fla..  Miami  Heach— HIGH  SCHOOL— 


15.  by  Hd  Directors  School  Dist.,  Barfield  $275,000.  Noted  Dec.  31.  from  Madsen  Constr  Co  848  liiii  « 

Junior  School.  3  story  and  ha.sement,  ..60  _  Miami  Hearh— HIGH  SCHOOL—  p-'i  **Minn..am  is  *  $/(?s5  700^-  *h  -  tin , 

X  300  ft.,  brick  and  steel.  Morrellville  St.  pade  Co.  Hd.  Pub.  Instruction.  Ist  Ave.  and  frotn’ll  Kellt  &  Co  025  ‘■pivmo\ith*^ 

$750,000.  J  K.  Adams.  Nemo  HldK..  archt.  3rd  St..  Miami,  3  story.  200  sq.ft,  area.  Minneao.ins”^  $  1 46  900^^  Hr  1' 

.  JllU.m.r.r,-IIinn  SCHOOtj-Feb  K'r  'hi’r",  ^'roSSr  ’''nVjS’  ifn'd  ““h'rt.-af 'wo’rk"'"m 


129  ft.,  rein -con.,  brick  and  (>’.,  Akron — GYMNASITiM — Hd.  Kduc.,  2 


W.  K.  Hunce,  226  Salmon  St.,  Portland, 
Ore.,  $140,222;  and  electrical  work,  from 
Domestic  Ctility  Co.,  56  Main  St.,  Oshko.sh, 
Wis..  $68,725.  Noted  Dec.  17. 

.\riz.,  Prescott— Post  Office — Treas.  Di'i't. 


Miss.,  Ruyniond — HIGll  SCHOOI, —  Keb.  Jan.  7. 


Dept.,  al  office  Supervising  Archt.,  Wash., 


13,  by  Ibl.  r..dUO.,  1.  I*.  CIK.,  »l  j,.  I  mil* _ P VMVA^TT’\f— 

ho'’l'’'’r2'^0^000*’*‘'Kuiror&“"^^^  *  '»“'»•  aVchts.  Arcade  Htdgygl.T^^aVcon 

Crete  school.  $2.|0.000.  HUlton  «c  invior,  .ract  2  storv  nn<4  has..m.,nt  1 5ft  e  912  ft 
8120  Kuclid  Ave..  Cleveland,  archts.  Noted  *  ^  ^i  nt  l  ..Ox  21 3 


'  „i.  Mor.hflelil  SCITOOT, _ Feb  tt  bv  Schuler  Co..  3010  Oregon  St.,  for 

St'hooi'Dist.  1,  M  Hansen,  elk..  2  story 'and  nVyrts’”' vmed  'VVeat  Pine 

basenient.  brick  and.  tile  .addition  to  Voca-  Calif.,  II inHngVon  Beach 


&  Hilis.  archts..  Arcade  Hld’g.,  general  con-  aVI  ;;  isr’ 

tract,  2  story  and  basement.  150  x  213  ft.,  Angeles,  $986, 4Sj. 

rein. -con.,  brick  and  stone.  West  Pine  Hlvfl.,  evoted  Nov.  26. 


Unclassified 


nnd  Tiinlnr  Hieh  Srhool  plain  foun-  Huntington  Hearli  —  srHOOT,,  — 

datlon  $22r».ooft.  T*arkinson  &  Dookt-ndorff,  Trustees  Huntlnjrton  Beach  Hif?h  School 
uHii  II  ♦  ,  .  Dlat..  general  contract  Rroup  concrete  hiph 


I.^di  Ja"  M rnneapolis”'  POT  —  h«ol  'building^,  to  ■simp^n''&' Co”  701  ‘An-  „  ^  ^  )—Ma.s  — 

S('lVoOT  S  i"b  9  bv  G  M  Sachs  seev  »«nio  Ave..  1.^8  Angeles.  $302,500.  Noted  *’»*•»'  P^PV,- 

St  HOOLS  1-etr  .<  ^  Jan.  28.  reconstructing  Rogers  Park.  here.  $37,000. 

Tndei>endent  School  r»lpt.  17,  ^  Calif  Han  FranrUro _ HIOH  SPHOOT. _  J-  Murphy,  33  Beacon  St.,  Boston,  en^r. 

ha.sement.  ’‘•‘''’■■‘P*'-  i'’.  Bd  Pub  Wks  general  contract  Galileo  Golf  Course— West  Hartford  (hr.  Hart- 

-Vve.  and  50th  St.;  and  1  story  and  base-  K<  ocraitiontract  uameo  f—j,  ronn  _ Webster  Hill  Club  W  W 

ment  brick.  and  Morningside  High  fireproof  Sherman  272  Main  St .  Hartford”  pla^k  g 


,  1  CIUIIIIIIKIOII  Iieacn  nign  scnooi  T>RGl'nRirn  WORK 

Dlst.,  general  contract  group  concrete  high  „  /o  .  "  u  „ 

school  buildings,  to  Simpson  &  Co..  701  An-  (Boston  P.O.)— Mass  — 

tonio  Ave..  I.a>8  Angeles.  $302,500.  Noted  Park  Dept.,  33  Beacon  St..  Boston  plans 
Jan.  28.  reconstructinj?  Ro^era  Park.  here.  $37,000. 

Calif..  San  Franelseo— HIGH  SCHOOIv—  J-  K.  Murphy.  33  Beitcon  B*'"*/?",  engr. 
Bd  Pub  Wks  e^enersi  contmet  rsnlim/v  Conrar - West  Hartford  (br.  Hart- 


archts.  Noted  Jan.,  1925. 

Calif.,  l.os  Angeles— HIGH  SCHOOI 


mechanical  equipment,  to  P.  ,1.  Knrlght!  aelecte<L_ 

2720  McAllister  St.,  $32,200;  plumbing,  to 


Tunnel — New  York — Bureau  Highways. 


Fe^b*”*.  Vy  I?d"‘  K5irc”‘'Ada^;”ju,\urr 

Detwiler  B>1-„-cbL  N^d  Aug.  6.  Jornan^ CatboHc  Con^^^^^^^^^  to  Brandt.  A.ba>. 


Detwiler  Bldg  ,  archt.  Noted  Aug.  6.  Roman  Catholic  Congregation,  chi 
Bins  RF.CF.IVEH  Hilaire,  St.  Romuald,  $192,001 

Calif..  Huntington  Beach  —  SCHOOL —  . 

Dist.!  general  co*ntract  group  hfgh  ’school  Federal  Government  V 

buildings,  from  J.  Simpson  &  Co.,  701  An-  ,  ,  n  .  i...—  ■  .. 

tonio  Ave.,  lavs  Angeles,  concrete  $303,000,  RRCinnsirn  u-orv 

brick  $305,000,  Interlocking  tile  $302,500.  FROroSED  WORK 

Noted  Dec.  31.  P-.,^V 

Calif.,  Oakland — SCHOOT> — Cltv,  Pres-  rebuilding  hangar  at  Bolling  Field. 


.  ov.  nuaire,  oi.  xvomuaiu.  Elimination  of  Grade  Crossing— Gnilder- 

land  Center,  N.  Y. — Pub.  Serv.  Conin..  Al- 
1  1  ^  .  ..r  1  bany,  issued  order  prescribing  method 

r  ederal  Government  Work  elimination  grade  crossing  of  county  bigh- 

way  and  West  Shore  R.R.,  by  constructing 
2  span  90  ft.  plate  girder  bridge  with  two 
PROPOSED  M  ORK  20  ft.  rein. -con.  approach  spans  at  each 

B.  C..  Wash. — Hangar — War  Dept.,  plans  end,  here.  $108,700.  State  appropriates 
ebuilding  hangar  at  Bolling  Flelil.  $10,578,  Albany  Co.  $43,773,  and  railroad 


cott  School,  2  story.  <-oncrete.  from  I,awton  N.  C.,  Cape  Lookout  (mall  Beaufort) —  $54,350,  toward  cost. 

A  Vezev  354  Holiart  St..  $112,960.  Noted  Compass  Station — Spec.  5182 — Mar.  3.  by  Cudergronnd  Cables— Deal.  N.  J.-— East- 
l)ec  3  '  Bureau  Yards  &  Docks,  Navy  Dept.,  Wash.,  ern  New  Jersey  Power  Co..  Main  St-. 

Calif..  San  Franelseo — HIGH  SCHOOI.1 —  D.  C..  two  100  ft.  radio  compass  stations.  Hlghtstown,  plans^  underground  cables 
Bd.  Pub.  Wks.,  general  contract  Galileo  at  Naval  Radio  Compass  Station,  here. 


through  here.  $30,000. 


See  propostl  advertisements  on  page  155,  Advertising  Section. 
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I  lissiflod  (OoTitlnuod) 

I’icr  uml  Shfcin — «l.  Prt»r«hur|t.  Fl«. — 
K'l  'I'ln  F»‘b.  9,  $824,000  bonds,  rein. -con. 
iVi  T  al.so  $432,000  bonds,  tninsit  sheds  for 
}'ort  of‘  .'«t.  IVtersburjf. 

sniiiiminK  Pool  —  /anesvlllc,  4>.  —  Sec 
•r.iiililiiiBS— Commercial." 

II  itliiiiK  Heaehes,  Parks,  etc. — SprlnKfleld, 
"lOxoavation,  DralnaBe,  Irriira- 
tiVii  l.cvees,  Uiver  and  Harbor.” 

*«inimin«  Pool,  rtr.— He.  Mirine.^.  la.— 
I,.!'  farks  &  I’ub.  l*ro|a‘rty.  J.  O.  Rounds, 
vii„t  takes  bids  about  Mar.  1,  85  x  150  ft., 
r.  iii  -i  iin  swimminK  pool,  and  46  x  130  ft., 
iiri.  k  iiid  rein. -con.  bath  hou.se.  $40,000. 
Henniiipson  Kntt.  Co.,  Natl.  Hlds..  Omaha, 
Nell .  ensrs. 

suimminx  P««* — Kan.as  Pity,  Mo. — See 
■  liuil'linKs — Kducational.  ReliRious." 

Kiptlle  lloiise. — St.  I>oul*,  Mo. — City,  c/o 
v„!.l.‘irical  Hd.  Control.  havlnK  preliminary 
n  ins  prepared  by  J.  Wallace.  Zoo  Orounds 
n  iti.rv  and  basement,  rein. -con.,  brick  and 
■jone,  ' Forest  Park  Zo<i  Orounds.  $100,000. 

I.inr — Texas  and  .Arkansas — Mas- 
...I  i  i  Petroleum  Co.,  Beaumont,  makinR 
I  ns  3.50  ml.  8  in.  pip*>  line  from  Beaumont, 
to  K’dorado.  Ark.  $3,000,000.  Pri¬ 
vate'  plans. 

r  ,1»  Pine  Mne  —  Texas — Mid-Continent 
Oil  Bus  Co..  Wichita  Falls,  makinB  plans 
approximately  175  mi.  10  in.  natural  kos 
r,  iL  line  from  fields  in  Carson  (  o  to 
Hutchinson  Co.  $4,600,000.  Private  plans. 

—  tialvesttin,  Tex.  —  (lalveston 
Wharf  Co.,  c/o  K.  K.  Oossrau,  2324  Ave. 
It  "plans  reeonstructlnK  Piers  23.  24,  2j 
•iml  26  also  rein.-con.  wharves,  recently 
destroved  by  fire.  $1,500,000.  U.  M.  Sias. 
2324  -We.  B,  enRr. 

Transmission  I.ine — Oklahoma— Town  of 
Pirco  voted  $25,000  bonds,  distribution 
system  in  Fargo,  and  electric  high  Hne  be¬ 
tween  Fargo  and  Woodward.  H.  (..  O  m - 
sted,  Oklahoma  Bldg.,  Oklahoma  City, 
engrs.  Noted  Jan.  21. 

Power  Development — California-  -I’acitlc 
(las  /it  F.lectric  Co.,  245  Market  St.,  San 
Krancisco.  making  plans  rock-filled  and 
cenirete  dam,  200  ft.  high  on  Mokelumne 
Uiver,  at  Salt  Springs,  approximately  1.- 
iiint  0(io  cu.vd.  rock  fill  ;  25  mi.  concrete 
lined  canal  and  funnel  from  dam  to  Tiger 
('reek  and  power  plant  to  have  40,000  hp. 
1  ■>(1(1  ft  drop,  Amador  and  Calaveras 
('."unties.  Kng.  Dept,  of  Owners,  engrs. 


I.aiinehes.  Tugboats,  etc.  — 
rise.*  Calif. — Crowley  l^aunch  &  Tugboat 
I'o  Pier  14,  appropriated  $250,000  funds 
mnstructing  six  125  ft.  •'Khtej-s,  40  ft. 
Ixams,  12  ft.  depth,  approximately  $25,000: 
iind  4  tugboats,  $50,000  each. 


Transformers,  ete.— Kananaskls,  Alta. 

t'algary  Power  Co.  plans  four  20,000  kva. 
transformers,  at  Horseshoe  Plant,  here, 
$10(1,000;  also  reconstructing  3  power  lines 
to  carry  132.000  v.  A.  «.  Caherty,  c/o 
ewner.  ch.  engr. 


stark,  ete. — New  Westminster.  B.  C. — 
Itrunette  Lumber  Co,  Ltd.,  Sapperton, 
nioking  plana  smoke  stack,  patent  burners 
an.l  refuse  carrying  equipment.  $75,000. 
I’riv.ate  plans. 

Lamp  Standards  —  Vancouver,  B.  C.- — 
Plans  ornamental  1  light  lamp  standards, 
ete.  on  various  streets.  *500,000.  Work 
will  (irobably  be  done  by  city  forces.  C.  H. 
Fletcher.  City  Hall,  engr. 


BIDS  DESIRRD 

Sanitary  AVork.  ete. — AVIllard.  N.  Y. — 

Feb  24.  by  State  Hospital  Comn.,  Albany, 
sanitary  work,  water  supply,  and  electrical 
work,  etc.,  for  Willard  State  Hospital,  here. 
S  W.  Jones,  Capitol,  Albany,  state  archt. ; 
adv  Feb.  4. 

Swimming  Pool — Jersey  City,  N.  J. — See 
"Uuildings — Kducational,  Religious.” 

C.olf  Course— Ft.  Lauderdale,  Fla. — See 
"('ontracts  Awarded." 

Banana  Cnloadera — New  Orleans,  La. — 
Feb  !t.  by  Bd.  Port  Comrs.,  New  Court¬ 
house  Bldg.,  2  banana  unloaders. 

tlrarel  and  Sand  AVashlng  Plant — Omro. 
11  is. — Feb.  8,  by  P.  C.  Steiner,  comr.  Win¬ 
nebago  Co.,  Oshkosh,  1  gravel  and  sand 
wa.xhing  plant  In  gravel  pit  near  here. 

Transmission  Line— Texas — See  “Con¬ 
tracts  Awarded.” 

Transmission  Line  —  Oklahoma  —  See 
“Contracts  Awarded." 

Bulkheads  —  Los  Angeles,  Calif.  —  See 
“Contracts  Awarded." 

IVharf — Qnebee,  Qne. — Taking  bids  ex¬ 
tending  Quebec-Lewis  Ferry  Wharf.  $30,- 
OOO.  W’.  D.  Baillarge,  city  engr. 


BIDS  KKCFIVKD 

Subway — New  A  ork,  N.  Y. —  Bd.  Trans- 
liortatlon,  J.  H.  Delaney,  chn.,  49  laifayette 
St.,  Jan,  29.  subway.  Sect.  4-A,  Route  7  8. 
under  and  along  St.  Nicholas  Ave.  from 
AVest  141st  to  149th  St.,  from  l,a  Uoica 
t'onstr.  Co.,  576  Kxterior  St.,  (a)  $4.7('ri,- 
061  (h)  $4,68(1,(164  (e)  $5,215,064  and  (d) 
$5,152,56  4.  Noted  Jan.  21. 

(ieneralors,  etc.  —  Decatur,  Ill.  —  City 
t'ouncil,  Jan.  19,  furnishing  and  Installing 
two  625  kw.  steam  turbine  generators  with 
exciters,  two  1.250  ft.  surface  condensers, 
and  2  switchboard  panels,  from  Allis- 
('halmers  Co..  122  South  Michigan  Ave., 
Chicago.  $51,825, 

Bulkhead — l.ong  Beach.  4'iillf. — Rein.- 
con.  bulkhead  in  Bay  Shore  AValk  between 
52nd  and  65th  1‘laces.  from  N  K.  Marsh, 
237  Bimini  I>1.,  Los  Angeles,  $37,000. 

CONTR.ACTS  AAA.AKDKD 

Coal  Pocket  —  Ronton,  Mann.  —  llowdv 
C.um  Co..  52  Kyerett  St..  Allston,  coal 
IMK'ket,  to  J.  Cascoigne,  6  Beacon  St.  Kngrs. 
est.  $30,000. 

Bulkhead — New  A’ork,  N.  Y. —  Park  Bd.. 

F.  D.  Gallatin,  pres..  Arsenal  Bldg  .  64tli 
St.  and  5th  Ave.,  concrete  bulkhead  along 
easterly  boundary  public  driveway  between 
1 93rd  and  198th  .Sts.,  to  .Asclier  Kng.  A 
Constr.  t'o..  51  West  66th  St.,  $91,808. 

Noti'd  Dec.  24. 

Subway — New  A'ork,  N.  Y. —  Bd.  Trans¬ 
portation,  J.  II.  Delaney,  chn.,  49  laifayette 
St.,  subway  Sect.  5.  Route  102,  under  and 
along  8th  Ave.  from  West  48th  to  58th 
Sts.,  Incl.  spurs  under  iirivate  proiicrty 
from  West  52nd  to  54th  Sts.,  to  Heyman 
*  Goodman  t'o.,  Inc.,  236  AVest  116th  St., 
$6,641,678.  Noted  Jan.  28. 

Stadium — Newark.  N.  J. — Newark  Bast*- 
ball  ('luh.  2  Fast  23rd  St.,  New  York  t'ity, 
150  X  430  ft.,  crescent  shaiied  oval,  steel 
and  concrete,  etc.,  to  T.  J.  Scully.  fiM>t  Little 
St..  Belleville,  approximately  $250,000. 

Swimming  l*ool — Pliila.,  Pa. — See  Build¬ 
ings- -  Commercial.”  * 

1’nderpuHH  —  .-Atlanta,  Oa.  —  For  150  ft. 
underpass  on  Bell  St.  between  Hunter  and 
Decatur  Sts.,  to  Hadegon  Constr.  4?o., 
Greenville,  S,  C.  Kngrs.  est.  $72,900. 

Pier — Miami  Reach.  Kla. —  Miami  Beach 
Pier  Corp.,  G.  R.  K.  Carter,  pres.,  15  Ocean 
I>r.,  piling  and  1st  deck  work  complete  for 
600  It.  pier,  incl.  1,000  kw.  radio  station, 
auditorium,  300  seating  capacity,  •■tc.,  to 
Frederick  Snare  Corp.,  114  Liberty  St.,  New 
York  City,  N.  Y.,  $150,000.  Noted  Jan.  7. 

fJolf  Course — Ft.  I.auderdale,  Fla. — City 
will  construct  golf  cour.se,  Incl.  grading,  «-x- 
cavating  and  clubhouse,  by  day  labor. 
$250,000.  J.  B.  Horne,  city  mgr. 

Heating  and  Plumbing — Chicago,  111. — 
See  "Buildings — ('ommerclal.” 

Street  Signs — Penria,  III. — Synchronized 
traflic  light  system,  Incl.  4  "Stoji  and  Go” 
signals  at  each  of  13  loop  interst'ctlons,  to 
Central  Illinois  Light  Co.,  316  South  Jef¬ 
ferson  St.,  $35,000.  Noted  Nov.  26. 

Repair  Plants — Atllwaukee,  AA’Is. — Central 
Bd.  Purchases.  6  road  repair  plants,  to 
H.  P.  Andresen  Co..  4  450  Ravenswood  Ave., 
t'hicago.  111.,  $3,500  each. 

Transmission  Llne^Texas — Texas  Cen¬ 
tral  Power  Co.,  c/o  Frost  Bldg.,  San  An¬ 
tonio,  (Midwest  Utilities  Co.,  Chicago.  Ill., 
owners)  will  build  75  mi.  isiwer  transmis¬ 
sion  line  from  plant  at  Victoria  to  other 
towns,  by  day  labor.  $100,000.  Address 
F:.  B.  Neiswanger,  vice-pres.  at  Victoria. 

Oas  Mains — Corpus  ChristI,  Tex. — For 
31.000  ft.  6  in.  gas  pipe  from  city  limits  to 
Saxet  Wells,  to  W.  L.  Pearson  &  Co.,  Ist 
Natl.  Bank  Bldg.,  Houston,  approximately 
$14,000. 

Transmission  I.ine  —  Oklahoma  —  Okla¬ 
homa  Gas  &  Klectrlc  Co..  112  North  Bway., 
Oklahoma  City,  will  build  distribution  sys¬ 
tem  In  Ravia,  and  9  mi.  transmission  line 
between  Ravia  and  Troy,  by  day  labor.  $25,- 
000.  Byllesby  Kng.  (T^o.,  231  South  La  ^alle 
St.,  Chicago,  Ill.,  engrs. 

Bulkheads  —  Los  Angeles,  Calif.  —  City 
Harbor  Bd.  will  construct  bulkheads  at 
Berths  185-184,  Catalina  Island  Terminal, 
by  day  labor.  $30,500. 


Materials 


BIDH  DKHIRKD 

Granite  Curb— Charlotte,  N.  C. — Feb.  16, 
by  Bd.  Comrs.,  City  Hall,  approximately 
100,000  lln.ft.  granite  curb.  K.  Read,  city 
elk. :  adv.  E.  N.-R.  Feb.  4. 


Paving  Brick,  e*e. — Cleveland,  «». —  Feb 
11,  by  City,  four  million  4  and  in.  paving 
brick.  5,000  tons  cold  patch  mix.  1.500  tons 
asphalt  tiller,  asphalt  cement  and  |>a\mg 
pitch. 

Brick — Chicago,  III. — Fee  ”A\'atcrwiirks." 
Koad  Dll — Marshfleld.  Alls. — Feb.  11.  by 
J  .1  Schindler,  city  «-lk..  5  or  more  c.ir 
loads  road  oil  50 '7  to  OoT  or  60  ■>  to  65  ■> 
asphaltic  content. 

Knud  Dll — 11  atertnwn,  AVIs. — Feb.  10.  by 
F.  S  Weber,  city  elk.,  aiqiroxim.itely 
100.0(10  gal  road  oil  40';  to  50',  or  5o',. 
to  60*7  asphaltic  content.  Noted  Jan.  28. 

Brick,  Sewer  Brick,  Cement,  etc.  —  St. 
Paul,  Minn. —  Keb.  9,  by  .-A,  K.  Kggerl.  city 
pureh.  agt.,  1.200  s<i  yd.  3  In.  vertii-al  titim 
brii'k.  two  thousand  3.5  In.  iTeosoted  Wood 
and  1.500  si|.yd  sandstone  bl(M-ks,  1.380 
bbL  Portland  cement,  110,000  sewer  brick, 
2.050  lin  ft.  vertical  sewi-r  pli>»‘.  and  two 
thousand  24  in  and  one  tbousaml  IS  in. 
sipiari-  cement  sidewalk  tile,  for  Dept.  Pub. 
Wks.  ;  also  250  bbl.  Portland  ci-ment  U>r 
Dejit.  Kduc 

I’lpe.  etc. — Spokane,  11  ash. — Feb.  11.  by 

T.  Bogart,  pureh.  agt.,  45,500  ft.  J-  to 
2-in.  galvanized  pliH',  valves,  «-ocks.  saddl»-s. 
nipples,  etc 

.Asphalt,  etc. — Ontario — F*'b.  23,  by  S.  L 
Squire,  deputy  mini.ster  highwjiys,  I  >ei>t. 
Pub.  llys..  Parliament  Bldgs.,  Toronto,  as¬ 
phalt,  tar,  road  oil.  crusb<>d  atone,  «-tc..  for 
provincial  highways.  $200. ooo.  R.  M. 
Smith,  no  I’niversity  .\ve.,  Toronto,  engr. 

BIDS  RKCKIYED 

Sand  Grit,  etc.— laing  l«luiid  CIt.v,  N.  Y.— 
M.  K.,  t'onnolly,  pri-s.  (.luei-ns  Boro,  (Jueens 
Subway  Bldg.,  Jan.  29.  5,000  cu.yd.  sand 
grit,  from  Rosaoff  Sand  Gravel  t'orp.,  152 
We.st  42nd  St.,  New  A'ork  t'ity,  $1  1,250; 
23,000  tons  ateiim  aslte.s,  from  K.  B.  Slm])- 
Bon,  Inc.,  Hempstead  Turtipike,  Hollis,  $31,- 
520 ;  350,000  gal.  macadam  binder  and 
600,000  gal.  road  oil  for  lold  application, 
from  Standard  OH  Co.  of  New  A'ork.  23 
Bway.,  New  A’ork  C'lty,  $23,884  and  $37,560 
respectively.  Noted  Jan.  28, 

Sund  Grit,  etc.— New  Aork.  N.  Y. — J. 
Miller,  pres.  Maidiattan  Boro,  Munici|ial 
Bldg.,  Jan.  28,  3, (too  cu.yd.  sand  grit,  from 
Rosoff  Sand  &  Gravel  Co..  152  AA'est  42nd 
St.,  and  from  Gallagher  Sband.  Inc,,  420 
Kast  105th  St.,  $4,410  each;  4,000  cu.vd. 
course  aggregate,  from  t'alvin  Tottipk'ins 
t 'o.,  30  Churi'h  St.,  $8,560;  600  tons  a.s- 
phaltic  joint  filler,  from  Standard  oil  t'o. 
of  New  A’ork.  26  Bway.,  $12,936,  20,000 
bags  Portland  cement,  from  P.  Solomone, 
1358  Brook  Ave,,  $13,900;  3,000  cu.yd  con¬ 
crete  and  paving  sand,  from  Gallagher 
Shand  Inc.,  420  Kast  105lh  St.,  and  from 
Hygrade  Builders  Supply  t'o.,  6th  St.  and 
2nd  Ave..  Brooklyn,  $4,4lo  each;  5o,0(io  live 
in.  granite  paving  blocks,  from  ,1.  Meehan, 
90  AA'est  St.,  $6,725  ;  4,0(10  tons  inorganic 
dust,  from  K.  .Meyer  A  Co..  25  ('hurch  St., 
$18,880;  and  iron  castings  to  Corporation 
Yards,  from  t'ampbell  Kdr.v.  Co.,  313  Manor 
Ave.,  Harrison,  N.  J.,  $2,8‘i4.  Noted  Jan.  21. 

CONTRACTS  AAA'ARDF.D 

l.imr — l.ong  Islunil  City.  N.  Y. — M.  K. 
('onnolly,  pres,  cjueens  Boro,  tjueens  Sub¬ 
way  Bldg.,  1,000  tons  lime  to  various  dis- 
jKisal  plants,  here,  to  Su|H-rlor  Lime  t'orii.. 
171  Morgan  Ave.,  Brooklyn,  $16,900.  Noted 
Jan.  14. 

Concrete  Hand,  etc. — New  A'ork,  N.  A’. — 
H.  Bruckner,  pres.  Bronx  Boro,  Crotona 
Park.  3rd  and  Tremont  Aves.,  loo  cu  yd. 
concrete  and  paving  «tone,  also  4,000  cu.yd. 
H  In.  waterbound,  2,000  cu.yd.  broken  and 
3,000  cu.yd.  J  in.  atone,  to  United  Sand  tic 
Gravel  t'orp.,  425  AA’est  2l8th  St.,  $2,520 
and  $30,150  respei-tively  ;  7,000  cu.yd. 

binder  stone,  to  Calvin  Tompkins,  3(( 
t^hurch  St.,  $13,860;  10,000  cu.yd.  asphalt 
sand,  to  Z.  Mahoney,  557  46th  St.,  Brook¬ 
lyn.  $12,300;  20,000  cu  yd.  steam  iKiiler 

ashes,  to  Sjwdero  Contg.  Co..  3883  Taddlng- 
ton  Ave.,  $19,600;  long  leaf  yellow  p4ne 
lumber,  to  H.  H.  McNeil  Lumber  Co.,  603 
Kast  62nd  St.,  $4,462  ;  150  tons  pitch  Joint 
filler,  to  F.  J.  Is*wla  Mfg.  t'o.,  Kastem  Blvd. 
and  Kast  177th  St.,  $3,900  ;  Koo.ttoo  gal. 
bituminous  road  rnateriai,  to  Texas  t'o.,  17 
Battery  PI..  $53,600;  12.5,000  gal.  tar  for 
patching  and  250,000  gal.  bituminous  road 
material,  to  Barrett  Co.,  40  Rector  St..  $20,- 
250  and  $27,250  respectively  ;  1.200  tons  as¬ 
phaltic  cement,  to  Warner  Quinlan  <U>.,  79 
AA’all  St.,  $25,476  ;  5,000  bags  Portland  <-e- 
ment,  to  P.  Solomone.  1358  Brixik  Ave., 
$3,475  ;  and  900  tons  inorganic  dust,  to  New 
York  Trap  Rock  Co.,  101  Park  Ave.,  $4,356. 
Grand  total  $221,199.  Noted  Jan.  14. 


See  propose!  advertisements  on  page  155,  Advertising  Section. 
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matter  of  seconds 

is  off 

the  road'bed 


ew  ARMCO 


Extensive  tests  have  proved  that  drainage  with 
the  new  Armco  flexible  sub-drain  is  a  matter  of 
seconds.  Throw  a  quantity  of  water  on  the  sur¬ 
face  above  one  of  these  pipe  and  all  but  instantly 
you  will  have  a  free  flow  from  the  pipe.  The  track 
stays  dry.  Continuous  operation  is  assured. 

This  imusual  action  has  been  secured  by  unusual 
construction.  Water  can  enter  at  every  corruga¬ 
tion,  the  full  length  of  the  pipe  (for  the  pipe  is 
perforated  in  each  valley  two-thirds  of  the  way 


around  the  circumference  of  the  pipe). 

Filling  in  above  these  pipe  with  ballast  gives  an 
open  course  for  the  vater  all  along  the  pipe — not 
just  at  occasional  joints.  What  is  more,  the  joints 
of  this  pipe  can  be  made  tight;  solid  materials 
caimot  enter  at  these  points.  Then  the  bottom 
third  of  the  pipe  is  a  solid  iron  wall.  Fine  materi¬ 
als  cannot  ooze  up  from  below  amd  block  the  flow 
of  water. 

The  pipe  can  be  installed  without  traffic  inter- 


Multiple  track  drainage 
Tunnel  drainage 
Side  hill  storm  drains 
Track  pan  drainage 
Water  station  amd  in¬ 
dustrial  trackage 
or  wherever  aeepage, 
•pringi  or  other  cause*  de¬ 
mand  sub-dra'.ns. 


ARMCO 


Assures  a  dry  track  for  con 
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Construction  News 


n 


Engiveering  Newa-Reeard,  Feb.  11,  1928 


\MONG  the  announcements  for 
ilthe  current  week  of  proposals, 
bids  desired  and  received  and  con¬ 
tracts  awarded,  are  the  following  big 
jobs: 


Some  of  the  Week’s  Large  Projects 

Large  Contracts  Let  During  Week 


Proposed  Work 

Hydro-electric  Development,  Seattle, 
Wash.,  City  Light  Dept,  plan  develop¬ 
ment,  total,  $14,000,000. 

Road  work,  Des  Moines,  Iowa  State 
Hv  Dept,  plans  road  work  in  various 
counties,  total  $10,000,000. 

Bridge,  Rhode  Island,  Mt.  Hope 
Bridge  Comn.,  Providence,  plan  bridge, 
$6,000,000. 

Street  improvement,  St.  Louis,  Mo., 
Bd.  Pub.  Serv.  plans  street  work, 
$4,280,000. 

Railway,  Virginia,  Louisville  & 
Nashville  R.R.  Co.  plans  13.87  mi., 
$5,287,000. 

Railway,  North  Carolina-Southern 
Ry.  plans  grade  reduction,  $4,000,000. 

Sewers,  St.  Louis,  Mo.,  Bd.  Pub. 
Serv.  plans  sewers,  $2,789,900. 


Paving,  Milwaukee,  W'is.,  Dept.  Pub. 
Wks.  plans  paving,  $2,^00,000. 

Theatre  and  office,  Denver,  Colo., 
United  Theatres  &  Bldg.  Co.  having 
plans  prepared,  $2,000,000. 

Dam,  Texas,  surveys  being  made  for 
large  dam  and  several  smaller  ones, 
$2,000,000. 

Street  improvement.  New  Orleans, 
La.,  Council  plans  street  work, 
$2,000,000. 

Hotel  Tampa,  Fla.,  Tampa  Beach, 
Inc.,  plans  building,  $1,500,000. 

Temple,  Kansas  City,  Mo.,  Scottish 
Rite  Temple  Assn,  having  plans  pre¬ 
pared,  $1,500,000. 

Office,  Dallas,  Tex.,  General  Build¬ 
ing  Corp.  having  plans  prepared, 
$1,500,000. 

Clinic,  Rochester,  Minn.,  Mayo  Clinic 
making  plans,  $1,500,000. 


Bids  W  anted  On  Big  Jobs 

Hall  of  Records,  Newark,  N.  J., 
Mar.  3,  by  Essex  Co.,  $2,100,000. 

Bridge,  Minneapolis,  Minn.,  city  soon 
takes  bids,  $1,100,000. 


Terminal  warehouse,  Detroit,  Mich., 
Coe  Terminal  Warehouse  to  Walbridge 
Aldinger  Co.,  $3,000,000. 

Waterworks,  Ft.  Smith,  Ark.,  Ft. 
Smith  Waterworks  Dist.  by  day  labor, 
$1,250,000  to  $3,000,000. 

Apartment,  Chicago,  Ill.,  Cornelia 
Building  Corp.  to  Collins,  Murphy  & 
Jack.son,  $2,400,000. 

Bank  and  Office,  New  York,  N.  Y., 
Oceanic  Investing  Co.  to  Caldwell- 
Wingate  Co.,  $1,500,000. 

Dormitories,  Totowa.  N.  J.,  B.  G. 
Lewis,  Comr.,  for  several  contracts, 
total,  $1,414,531. 

Bridge,  Washington,  D.  C.,  Arling¬ 
ton  Memorial  Bridge  Comn.  to  H.  P. 
Converse,  $1,299,000. 

Coliseum,  Coral  Gables,  Fla.,  Coli.seum 
Corp.  to  Thompson  -  Starrett  Co., 
$1,000,000. 

Lock  and  dam,  Illinois,  Dept,  of  Pur¬ 
chases  and  Construction,  to  Woods 
Bros.  Constr.  Co.,  $1,475,832. 


PROPOSALS 


Sec  Eng. 
News-Record 


For  Proposals  Advertised 

see  paKCH  130-18S 
.\<lvertlitlnK  Src*iioii 


Rids 
Clo.se 

Feb.  20  Racine,  Wig . Feb.  11 

Mar.  1  Key  West.  Fla . Jan.  21 

Adv.  Jan.  21  to  Feb.  11. 

Mar.  18  Laverne,  Okla . Feb.  11 


See  Enjr. 
News-Record 

. Ian  28 

.  Feb.  4 


DAMS 


.  Feb.  4 
Feb.  1 1 
Feb.  1 1 


Bids 

Close 


Sea  Eng. 
News-Record 


Feb.  16  Concord.  N.  C . .'.Feb.  4 

Mar.  15  I,oa  Angeles.  Calif . Jan.  28 

Mar.  23  Wellington,  New  Zealand.  .Jan.  21 


WATERWORKS 


15  Ohiowa.  Neb . 

15  Wananiingo.  Minn. 

15  Cincinnati.  O . 

15  Spring  Rake,  N.  J. 

16  St.  Paul,  Minn.  .. 
16  Knoxville,  Tenn.  .  , 

16  St.  Ix)Uls,  Mo.  . 

17  Baltimore,  Md.  , 

17  Halfway,  Mich. 

18  Ijock  Haven,  Pa 

18  Buffalo,  N.  Y.  . 

19  I>ong  Island  Citv,  N 

24  Willard.  N.  Y.  , 

25  Potsdam,  N.  Y. 

26  Dunkirk.  N  .Y. 

Adv.  Feb.  11. 


. Jan.  28 

. Feb.  4 

. Feb.  11 

. Feb.  11 

. Feb.  11 

. Ian.  21 

. Jan.  21 

. P'eb.  11 

. Feb.  11 

. Ian.  28 

. Feb.  11 

Y.  .  .  Feb.  1 1 

. Ian.  21 

. Feb.  4 

. Feb.  11 


EXCAVATION.  DRAINAGE 
IRRIGATION.  LEVEES 
RIVER  AND  HARBOR 


Feb.  18  Mobile.  Ala . Jan.  21 

Feb.  18  Los  Angeles.  Calif . Jan.  28 

Feb.  18  St.  Augustine.  Fla . Jan.  28 

Adv.  Jan.  28  to  Feb.  11. 


STREETS  AND  ROADS 


Mar. 

1 

Wenatchee,  Wash . 

■  Feb. 

4 

Mar. 

3 

Greenville,  Tex . 

.Feb. 

4 

Adv.  Feb.  4  and  11. 

SEWERS 

Feb. 

13 

Milwaukee,  Wls . 

.  Feb. 

4 

Feb. 

16 

St.  laiuis.  Mo . 

.  Jan. 

28 

Feb. 

16 

Charlotte,  N.  C . 

.  Feb. 

4 

Feb. 

16 

Tampa,  Fla . 

■  Feb. 

11 

Feb. 

17 

Grand  Rapids,  Mich . 

.Jan. 

28 

Feb. 

26 

Louisville,  Ky . 

.  Feb. 

4 

Adv.  Feb.  4  and  11. 

Mar. 

1 

Clayton.  Mo . 

.Jan. 

28 

Mar. 

2 

Jacksonville  Beach.  Fla.  . 

■  Feb. 

4 

Adv.  Feb.  4  and  11. 

.Mar. 

2 

Waco.  Tex . 

.  Feb. 

11 

Mar. 

10 

Waco,  Tex . . 

.  .Jan. 

7 

.Mar. 

15 

Waco,  Tex . . 

.  .Jan. 

21 

WASTE  DISPOSAL 

Feb. 

16 

Phlla.,  Pa . 

..Feb. 

11 

BRIDGES 

Feb. 

16 

I.,ouisiana  . 

.  .Jan. 

21 

Feb. 

16 

Indiana  . 

,  .Feb. 

4 

Feb. 

16 

Denison,  la . 

.  .Feb. 

11 

Feb. 

17 

Michigan  . 

. .  Feb. 

4 

Feb. 

19 

Dayton,  O  . 

. .  Feb. 

4 

Feb. 

19 

Illinois  .  , 

. .  Feb. 

11 

Feb.  15  Anderson,  Ind . ; . Jan.  21 

Feb.  15  New  Jersey  . Jan.  28 

Feb.  15  Birmingham  Ala . Feb.  4 

Feb.  15  Oroesbeck.  Tex . Feb.  4 

Feb.  15  San  Diego.  Calif . Feb.  4 

Feb.  15  Charleston.  W.  Va . Feb.  4 

Feb.  16  St.  laiuis.  Mo . Ian.  21 

Feb.  16  Washington  . Jan.  28 

Feb.  16  Rushville,  Ind . Jan.  28 

Feb.  16  Virginia  . Feb.  4 

F^eb.  16  Charlotte,  N.  C . Feb.  4 

Feb.  16  South  Carolina  . Feb.  4 

Feb.  16  Milton.  W.  Va . Feb.  4 

Feb.  16  Portsmouth,  O . Feb.  11 

Feb.  16  Pennsylvania  . Feb.  11 

Feb.  16  West  Lllx-rty,  la . Feb.  11 

Feb.  16  Corvdon.  la . Feb.  11 

Feb.  17  Batavia.  Ill . Feb.  11 

Feb.  18  Key  West.  Fla . Feb.  11 

Feb.  18  McPher.son.  Kan . Feb.  11 

Feb.  18  Pitt.sfleld.  Ill . Feb.  11 

Feb.  18  Conway,  S.  C . Feb.  4 

Adv.  Feb.  4  and  11. 

Feb.  18  Ix>ulslana  . Feb.  4 

Feb.  18  Albla.  la . Feb.  11 

Feb.  19  Illinois  . Feb.  11 

Feb.  19  Pennsylvania  . Jan.  14 

Feb.  19  Dunn.  N.  C . Feb.  4 

Feb.  19  Hartford  City,  Ind . Feb.  4 

Feb.  19  t)hlo  . Feb.  11 

Feb.  20  Pennsylvania  . Jan.  14 

Feb.  22  Ontario  . Jan.  28 

Feb.  22  Oeorgetown,  Tex . Feb.  4 

Feb.  22  Seattle,  Wash . Feb.  11 

Feb.  23  Seattle.  Wash . Feb.  11 

Feb.  23  Carroll.  la . Feb.  11 

Feb.  23  McPherson,  Kan . Jan.  28 


Bids 
Close 

Feb.  23  I..ouisiana  . 

Feb.  23  Peeksklll,  N.  Y . 

Adv.  Feb.  4  and  11. 

Feb.  23  I.,ouisiana  . 

Feb.  23  Hamburg,  N.  Y . 

Feb.  23  Oreensburg,  Pa . 

Feb.  23  I»s  Angeles,  Calif . Feb.  11 

Feb.  24  Nebraska  . Feb.  4 

Feb.  25  Kenosha,  Wis . Ian.  14 

Feb.  25  Nebraska  . Feb.  4 

Feb.  26  KIttannIng,  I’a . Jan.  28 

Adv.  Jan.  28  to  Feb.  11. 

Feb.  26  Nebraska  . Feb.  4 

Feb.  28  Indiana  . Feb.  4 

Mar.  1  Pensacola,  Fla . Feb.  1 1 

1  Selma,  Ala . Feb.  11 

1  Birmingham,  Ala . Feb.  11 

1  Ebi-nsburg,  Pa . Feb.  1 1 

2  St.  Louis,  Mo . Feb.  11 

2  Florida  . Feb.  1 1 

Adv.  Feb.  11. 

2  Pennsylvania  . Feb.  4 

Adv.  Feb.  4  and  11. 

2  Louisiana  . Feb.  4 

2  Chilton,  W'ls . .Ian.  28 

8  Dickinson.  N.  D . Feb.  11 

Adv.  Feb.  11. 

Mar.  10  Alabama  . Feb.  11 


Mar. 

Mar. 

Mar. 

Mar. 

Mar. 


Mar. 


Mar. 

Mar. 

Mar. 


BUILDINGS— INDUSTRIAL 


Feb.  13  Camden,  N.  J . Feb.  11 

Feb.  1 6  Iowa  City,  la . Feb.  4 

Feb.  18  Oallipolis,  O . Feb.  4 

Mar.  1  Chicago,  Ill . Jan.  14 


BUILDINGS— COMMERCIAL 


Feb.  13  Cleveland,  O . Jan.  28 

Feb.  15  Regina,  Sask . Jan.  28 

Feb.  16  Wash.,  D.  C . Feb.  4 

Feb.  15  Indianapolis,  Ind . Feb.  11 

Feb.  16  Phlla.,  Pa . Feb.  11 

Feb.  16  St.  lA>uiH,  Mo . Jan.  21 

Feb.  17  Omaha,  Neb . F»d).  4 

Feb.  20  New  Orleans,  I.ji . Jan.  21 

Feb.  23  Morehead  City,  N.  C . Feb.  11 

Feb.  24  San  Francisco,  Calif . Feb.  11 

Feb.  27  Bettendorf,  la . Feb.  4 

Mar.  1  Duluth.  Minn . Jan.  7 

Mar.  1  Williamsport,  Pa . Feb.  4 

Mar.  2  Columbus,  O . Feb.  11 

Mar.  3  Newark,  N.  J.  . . . Feb.  1 1 

Mar.  4  West  Haverstraw,  N.  Y....Jan.  21 

Mar.  15  Altoona,  Pa . Feb.  11 

Apr.  1  I^akewood  (br.  Cleveland), 

O . Feb.  11 

Apr.  1  Moline,  111 . Jan.  14 

Apr.  1  Youngstown,  O . Dec.  31 


See  propossl  advertisements  on  page  ISO,  Advertising  Section. 
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TRADE 


“LEADITE” 


MARK 


Registered  U.  S.  Pat.  Office 


NO  CAULKING 


3/arAef— ENGINEERING  N  E  W  S  -  R  E  C  O  R  D— Place  Vo!.  96,  No.  5 


East  or  West,  North  or  South, 
take  your  pick  of  the  cities — and 
you’ll  find  many  of  them  on  the 
customer  list  of  Leadite — 

The  country’s  principal  cities,  large  and  small 
— the  country’s  representative  water  works 
engineers,  construction  companies  and  water 
works  departments  of  industrial  plants,  rail- 
roads  and  mines  are  strong  for  Leadite  for 
jointing  cast  iron  water  mains — 

Are  demonstrating  what  you  will  be  able  to 
do  when  you  use  Leadite — 

What,  for  instance? — 

You  will  do  away  with  the  need  for  caulkinj* 
—  or  the  need  for  digging  out  for  large  bell 
holes. 

You  will  be  able  to  use  Leadite  for  all  sizes 
of  pipe  from  4  in.  to  60  in.  diameter — under 
all  pressures  and  conditions — 

Give  Leadite  a  trial. 

Leadite  resists  electrolysis. 

Leadite  does  not  corrode  or  rust. 

Leadite  has  been  successfully  tested  and  used 
for  over  30  years. 

• 

Thousands  of  miles  of  pipe  jointed  with  Leadite 
are  in  service. 

The  up-to-date  water  works  man  specifies  and 
uses  LEADITE. 

LEADITE  saves  at  least  75% 

LEADITE  is  the  pioneer  self-caulking 
material  for  c.  i.  pipe 

Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 

THE  LEADITE  COMPANY,  Inc. 

1511  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  A. 


A  list  of  the  Country’s 
principal  cities, large  and 
small — 


Is  a  list  of  the  satisfied 
users  of  LEADITE. 


Leadite  Users  are  Leadite  Boosters 


riiyulUUiili 


F.bruar>'  11,  1926 


ENGINEERING  NEWS-RECORD 


See  Knjf. 
News-Record 

HI  ILDINGS— EDUCATIONAL, 
RELIGIOUS 


R'liere  name  of  oltlriul  Ik  not  giwen 
IniluirleK  slinulil  he  ndilreHKed  to  City 
Clerk.  County  Clerk  or  rorreKpondinC 
•ittirlal. 


K,l,  13  Parma  (Cleveland  P.  O  ).  _ 

. . Feb,  4 

K.  b.  15  Johnstown,  Pa . Feb.  4 

K<t)  15  Torrinston.  Conn . beb.  11  _ 

K.  b  16  Winchester.  Mass . beb.  11  - 

K.b,  16  Wellsville.  N.  Y . Jan,  21 

K.b  IT  I,.os  Anfteles.  Calif . Feb.  11  ^ 

K.b  IS  Williamsport.  Pa . beb.  4 

K.b  IS  Ravenna.  O . Feb.  11  j 

K.b,  lit  Detroit.  Mich . b/b.  11  nddltlo 

K.b  !!♦  Raymond.  Miss . beb.  4  Houers 

Kib  19  wa.sh..  I>.  c.  . . {"^eb.  11  ^  j 

K,b.  19  Paulsboro  N  J . beb,  4  j.,, 

K.li  19  Minneapolis.  Minn . Feb.  11  tineer 

Keb;  22  Ferndale  (br.  Detroit).  ^  "{.Vl 

Mich.  ...j . .Tan.  .1  spriiiK 


Waterworks 


PROrOMK.I)  WORK 


filtration  plant,  appurtenances,  etc.  J.  N. 
Chester  KnKineers.  I'nion  Rank  Rld«.. 
I’ittsburRh.  Pa.,  enttrs  ;  adv  K.  N.-R 
Feb  11 

N.  Y..  I.ona  Island  Clt.» — Feb  19.  by  N. 
J  Mayes,  c.imr.  Water  Supply.  (las  &  Klec- 
tricity.  Municiiuil  Rids  .  N,'W  York  t'ity. 
main.s.  etc.,  in  i'ross  Island  Rlvd  .  45th  and 
55th  Drs.  6nth.  32nd.  33rd.  Kly.  C.ritflth. 
41st  and  Dak  Aves .  Dartmouth.  I6Tth. 
ITnth.  260th.  261st.  Sunswick.  47th.  Medwitt. 
43rd.  67th.  90th.  99th.  112th  147th  and 


N.  Y.,  Akron — VillaKe  Rd.  plans  extend-  ■“  t-  w  ,  -  ,  rs 

<  mains  in  various  streets.  $15,000.  iiinl  "* 

N.  J.,  .Aabury  Park — City  Comm,  plans  2  ****!"•  "'^'1  ll*’bo  (  ouncll.  cross- 

additional  wells  to  obtain  5  m.K  l>  d.  N.  '""O'Pressor. 

Rogers.  Asbury  I’ark.  enitr.  I'.V:.  bweluard.  l  l-O  I.incoln  RldK . 


«>..  Columbus- -.MakinK  plans  1.300  ft.  12  .  15  »'>ns  special  castlnjt.s.  1.22.>  tons 

In.  mains  In  Whittier  St..  $5.850 ;  3.700  ft.  5''  .  2'*  tons  24  in  and  8  tons  16  in  c  l 

12  in.  mains  In  5th  Ave..  $16,650;  and  3.900  l'M*e.  for  water  distribution  system  in  Rurk 
ft.  16  in.  liialns  in  I’ar.sons  .\ve.  and  Syca-  “O't  Mevis  Aves.,  also  Duck  Creek  Rd.  from 
more  St.,  $20,670.  R.  M.  Simpson,  city  bairfax  to  Dana  Aves.  $55.000.  C.  D  Sh.  r- 
POKr.  bill,  ('ity  Hall,  ensr. 

III.,  Warsaw — Flection  Feb.  16,  $30,000  Mich..  Halfway — Feb.  17.  by  F.  A.  May. 


Keb  23  ChicaRO.  Ill . Feb.  11  jg  ,„aina  in  I’ar.sons  .\ve.  and  Syca-  “I't  Mcvis  Aves.,  also  Duck  Creek  Rd.  from 

Keb  24  Faurel,  Miss . beb,  11  yj  $20,670.  R.  H.  Simpson,  city  bairfax  to  Dana  Aves.  $55,000.  C.  D  Sh.r- 

Keb  24  Williamsport.  I’a . Jan.  7  eppr.  bill.  City  Hall,  ensr. 

Keb.  27  Duluth.  Minn . ......Dec.  17  m'^  Warsaw — Flection  Feb.  16,  $30,000  Mich..  Halfway — Feb.  17.  by  F.  A.  May. 

Keb.  27  Maplewood  (br.  South  OranRc),  bonds,  waterworks  improvements,  incl.  250  villaite  clk.,  900  ft.  c.l.  mains  in  Ash  Ave, 

N.  J.  beb.  11  ({.p.ni.  rapid  sand  filter  plant  with  pumps,  and  1.025  ft.  in  tlratlot  Ave.,  both  8  In.; 

Adv.  I'eb.  11.  motors,  etc.,  2,500  ft.  4  and  8  in.  c.i.  main.s,  also  1,275  ft.  In  Rlrch  Ave,,  l.lOlt  ft.  Chest- 

Mar.  1  Newberry,  Mich . Jan.  -8  loo.ooo  Kal.  tank  on  tower,  eti-.  PeiidinK  nut  Ave.,  and  S25  ft.  in  MaKiiolia  Ave.,  all 

Mar.  3  Raton  Rourc,  lat . 7;  outcome  of  above  bond  issue  bids  to  have  6  In.  R.  H.  O'Mara,  Kaiser  RldK.,  vilbiKe 

Mar.  8  Dayton,  O.  . . beb.  11  o|Hmed  Jan.  26  were  delayed.  F.  Flad  eiiKr. 


Mar.  15  I.,ewistown,  Pa . Jan.  21 

FEDERAL  GOVERNMENT  WORK 


&  Co.,  1312  Chemical  RldK.,  St.  L>ouis,  Mo., 
cnKrs.  Noted  llec.  17. 

Wls.,  Kditerton — Plana  artesian  well.  $15,- 


Mlnn.,  St.  Paul — Feb.  16.  by  A.  F.  Fk- 
Kert.  city  i)urch.  aKt..  c.l.  Kate  valves  and 
service  connection  boxes,  for  Water  Dept. 


000.  A.  W.  Fly,  10  North  Rluff  St.,  Janes-  Cl.  M.  Shepard,  city  enKr 


>n  Pi  lie  Co., 

Keb.  19  MezTanin^illcincinnati,'  Ol.'.b^^  ’ v  *50.000, 

P,.li  19  Cable  T'ransforiiier  etc.  —  cliffe.  Stone  RldK*,  enKr.  Noted  Dt  i .  17.  Noti  d  Jan.  21. 

b*^"'  Wash  D  C  '  Feb  11  Ark.,  Sheridan — Made  preliminary  plana  WU.,  KenoKha — C.  M.  Osborn,  city  niKr., 

01  voieei'  etc _ iNebrnska  and  oi'KanizInK  Improvement  Dist.  for  new  Jan.  15.  hydrants,  Kate  valves,  etc-.,  from 

“  wvom’inK  *  Jan  ’S  water  plant.  $20,000.  N.  A.  Raker,  recdr.  Chapman  Valve  MfK.  Co.,  650  West  I.ake 

Keb  ‘>3  RemodellnK  —  Rrownavlile,  ”  FnKineer  not  announced.  St..  Chlc.aKo.  111.  $5,558. 

_  Jan  28  Tex.,  .Asherton-  Texas  Central  Power  Co.,  Wls.,  Racine  —  Rd.  W.ater  Comrs.,  City 

Keb  ‘>3  Iteniodeliiie-^Fvanston .  c  o  Frost  RldK-.  San  Antonio,  plana  water-  Hall.  Jan.  .30.  Keneral  contract  filter  plant. 

“  Ill.  Feb.  4  works.  $35,000.  Address  S.  M.  Cdden,  niKr.  from  Peteraon-f’alwell  <’o..  Inc,,  646 


Ark.,  Sheridan — Made  preliminary  plana  WU..  KenoKha — C.  M.  Osborn,  city  niKr., 
oi'KanizinK  Improvement  Dist.  for  new  Jan.  15.  hydrants,  Kate  valves,  etc-.,  from 
water  plant.  $20,000.  N.  A.  Raker,  recdr.  Chapman  Valve  MfK.  Co.,  650  West  Fake 
FnKineer  not  announced.  St..  ChIc.aKo.  111.  $5,558. 

Tex.,  .Asherton-  Texas  Central  Power  Co.,  3VU.,  Karine  —  Rd.  Water  Comrs.,  City 


Feb.  24  Administration — Pearl  Har-  *^*‘?'*,  '  “b' 

bnr,  T.  H . Jan.  7  n 

Feb.  24  Water  Meter,  etc. — San  DIcko,  1  caetor 

Calif . Jan.  28  ,  Okla.,  Hla 

Fob.  24  IMpe  Masts — T’anania,  C.  Z  Keb.  4  various  a 
Feb.  25  RemodelinK — Hutchinson,  'fb, 

Kan . Feb.  4  Ritzhaupt.  1 

Feb.  26  DredRinK  —  New  A’ork,  Okla,.  Du 

N  Y  . Jan.  28  extendinR  n 

Adv.  Jan.  28  to  Feb.  11. 

Feb.  26  MailinK  Shelter — Macon,  City,  enKrs. 

Ga . Feb.  11  Okla.,  Hii 

Adv.  Feb.  11.  "(“w  water 

JIar.  1  Cruiser — Wash..  D.  C . Dec.  31  mayor.  Fni 

•Mar.  1  Flevator— Wash.,  D.  C _ Feb.  4  _Okla..  Tii 

Adv.  Feb.  4  and  11.  18,000  ft.  3 

Mar.  2  Water  Tanks — Palo  Alto,  I-ake  to  eas 

Calif . Feb.  4  way  EnR.  C 

Mar.  3  Hospital — Mare  Island,  Okla..  A'l 

Calif . .Tan.  21  waterworks 

Mar.  3  Compass  Station— Cape  I,ook-  1116  West  . 

out  (mail  Reaufort),  N.  (7. .  Feb.  4  Calif.,  Ei 

Mar.  9  Outlet  Pipes — OrcRon . Feb.  4  lin.ft.  8  in. 

Adv.  Feb.  4.  pared  joints 


Tex,,  Carrollton  —  Voted  $40,000  bonds  Ruilders  Fxch.,  MinneaiMilis,  Minn,,  (.A I 
complete  waterworks.  Municipal  lOnR.  Co.,  $177,861  (H)  $177,931  <C)  $180,181;  filter 
602  Praetorian  RldR.,  I>allas,  enRrs.  equipment,  from  Keystone  Mchv.  a  Fur. 

Okla.,  Klackwell — Plans  extendinR  mains  Co..  Sharon.  Pa..  $58,5oo  ;  wash  water  tank. 
In  various  streets  and  takes  bids  in  sprinR  from  Graver  (’orp.,  28  Fast  Johnson  Rlvd., 
for  cast  Iron  pita'  for  same.  $30,000.  W.  ('hicaRo,  Ill.,  $4,6.35  ;  valves,  from  Fudlow 
Ritzhaupt.  Rlackwell,  enRr.  Valve  MfR.  Co..  209  South  Fa  Salle  St..  Chi- 

Okla.,  Davenport— Voted  $25,000  bonds  caRo,  III.,  $3,066  ;  and  c.l.  pl|»'.  from  Fynch- 
extendlnK  mains  in  various  streets.  Gantt-  burK  Fdrv.  Co..  122  South  MichiRan  Ave., 
Raker  Co.,  1116  West  Main  St.,  Oklahoma  ChlcaRo.  ill.,  $9,884.  Noted  Jan.  14. 


CMty,  enRrs.  Noted  Jan.  7. 


MU.  WauwatoHa — Rd.  Purchases,  A.  V. 


(ikla.,  Hiiches— Made  preliminary  plans  RrlKham.  secy..  Jan.  29,  from  MIchiRari 
new  waterworks.  $22,000.  G.  Crane,  Valve  &  Fdry.  Co..  .36.31  Parkinson  St..  De- 


.  Dec.  31  mayor.  FnKineer  not  selected. 

.Feb!  4  Okla.,  Tulsa  —  Made  preliminary  plans 


trolt,  Mich.,  50  hydrants  at  $75  «-ach,  fifty 
6  in.  Rate  valves  $22.80,  and  twelve  12  In. 


18,000  ft.  30  in.  c.l.  mains  from  Mohawk  Rate  valves  $68.20;  from  H.  W.  Evans,  53 


I,ake  to  east  side  reservoir.  $275,000.  Hoi 
way  For.  Co.,  WriRht  RldR.,  enRr. 


West  Jackson  Rlvd.,  ('hlcaRO,  III.,  seventy- 
five  6  In.  roadway  boxes  at  $4.50.  $6.75  and 


Okla..  Verden  —  MakinR  surveys  new  $7  each;  from  Kundle-S|M'nce  MfR.  Co..  35 
waterworks.  $60,000.  Garttt-Raker  Co.,  4th  St..  Mllwaaikee,  one  thousand  3  In 
1116  West  Main  St..  Oklahoma  City,  enRrs.  cocks  at  63  each,  three  hundred  |  in. 
Calif.,  Eureka — Plans  to  purchase  3.500  cor|>oratlnn  <ss’ks  $0.55,  one  thousand  1  In. 


Mar.  9  Outlet  Pipes — OrcRon . Feb.  4  lin.ft.  8  In.  Class  "R”  c.l.  pipe  with  pre-  curb  stops  $0.95,  thns-  hundred  ••ai'h  I  In. 

Adv.  Feb.  4.  pared  joints  for  use  of  city  water  dept.  J.  curb  .stops  $0  HR,  |  in.  $0.52.  and  3  meter 

Mar.  9  Cement — T,oulsville,  Ky. ...Feb.  11  Grlfllths,  city  supt.  I’ub.  Wks.  stops  $0.67,  also  six  hundred  ea<’h  $  In. 

Adv.  Feb.  11.  Calif.,  Santa  Ana  —  City  plans  to  pur-  meter  couplinRs  $0.13,  and  3  in.  meter 

Mar.  15  Rreakwater — Hilo.  T.  H _ Jan.  21  chase  one  1,400  R.p.m.  deep  well  pump;  and  couplinRs  $0.20.  Noted  Jan.  21. 


Adv.  Jan.  21  to  Feb.  11. 


UNCLASSIFIED 


one  60  hp.  vertical  motor.  E.  F.  VeRely, 
city  clk. 


Minn.,  AllnneapnlU  —  F.  S.  Oram,  city 
purch.  aRt.,  Jan.  27.  from  Crane  Co..  400 


Feb.  1.3  Hopper — Newark,  N.  J.  ...Feb.  11  Olenmora.  Kevwest,  Allen  vale,  Glenholiru 

Feb  16  Culverts — Atlantic,  la . F’eb.  11  and  Kendal  Aves.  $20,000.  F.  B 

Feb.  17  Silo  and  Shop — Detroit,  (Toedike.  40  Jarvis  St.,  enar. 

Mich . Feb.  11  Ont.,  Toronto  —  City  Council  plans  ex 

Feb.  24  Sanitary  AVork,  etc. — Willard,  tendinR  hlRh  pressure  c.l.  and  steel  pipe 

y . Feb.  4  etc.,  between  Bathurst  and  Sherbourne  Sts 

Adv.  Jan.  21  to  Feb.  11,  south  of  Oueen  St.,  for  blah  pressure  f1r< 

Mar.  1  IjRhtinR  System — New  A'ork  svstem.  $616,818.  R.  C.  Harris.  City  Hall 

City,  N.  Y . Feb.  11  enyr 

•Mar.  23  I’anels,  Filters,  etc. — AVellinR-  Ont.,  Toronto — Plans  11,660  lin.ft.  24  anc 

ton,  N.  Z . Jan.  21  30  in.  c.l.  mains  in  Boulevard  Dr.,  Bath 


Ont.,  Toronto  —  York  Twp.  plans  11.000  3^,7  Ave.  N.,  five  thousand  |  In.  water 

lin.ft.  6  In.  c.l.  mains  In  Flora  Rd..  Guy  meters  at  $6.65  each,  one  hundred  and  fifty 
and  Heath  Sts..  Cameron.  Durham.  Hyde,  j  |n.  $10.29,  fifty  1  In.  $15.33.  and  thirty 
Olenmora.  Keywest,  Allenvale,  Glenholme  1  5  in  $27  80 

nnrt  Kf»nd»1  000  V  R  _ ■  t  ta  _ 


Minn.,  St.  Cloud-— J.  P.  McKenzie,  city 
clk..  Jan.  19,  2.030  ft.  12  In.  c.l.  malnn  in 
various  streets  and  700  lin.ft.  12  In.  c.l 


V.  ^  ..  J........  K  ww  various  sireeis  ana  $tM»  nn.Tt.  iz  in.  c.] 

tending  hlph  steel  pipe,  tnalns  laid  under  Mississippi  River,  from  H 

etc.,  betw^n  Bathurst  and  Sherbourne  Sts.  xodland,  Starhiick,  $29,474.  Noted  Jan  14 


^eattle-Bd".'  Pub  Wks..  Jan.  22. 
s>stem.  $616,81  R.  R.  C.  Harris.  City  Hall,  reconstructlnfc  mains  In  Federal  Ave.,  from 

"Tnt.,  Torouf^Plans  11.600  lin.ft.  24  and  70^* 


hurst  and  Fleet  Sts.,  etc.  $374,073.  R.  C. 
Harris,  City  Hall.  enar. 


EnRrs.  est.  $51,766. 

rONTRACTS  AWARDED 
Md.,  Towson — Comrs  Baltimore  Co.. 


MATFRTAI  S  ...  v  i  n-  i  Md.,  Towson — Comrs  Baltimore  Co.. 

MA115K1AFS  Out.  W II  owdale— North  A  ork  Twp.  plans  Court  House,  mains,  etc.  as  listed  In 

Feb.  16  Granite  Curb-Charlotte  “  t  Proposals  7W  and  8W  In  .  Plkesvllle,  to 

N  C . ’...Feb  4  -^^mes,  Prwtor  XJRon  &  FiRon,  260  Fast  I.rf*xlnRton  St.. 

Adv  Feb  4  *  Redfern.  36  Toronto  St..  Toronto.  Ont.,  Baltimore,  $22,443.  Noted  Jan.  21. 

Feb.  17  Cement— Detroit.  Mich . Feb.  11  ^^Rrs.  nc-aincn  "•  V«..  WheellnR— Mains  In  Park  View, 

Feb.  17  Sand  (irlt  etc.— Few  York  Sprlnadale,  FdRwood  and  Pleasant  Sts.,  to 

City,  N  Y . Feb.  11  >'•  Y..  Buffalo — Feb.  18,  by  Commissioner  Consolidated  Ena.  Co.,  Wheellna,  $36,223. 

Feb.  18  PiR  I.,ead — Chlcaao,  Ill _ Feb.  11  Pub.  Wks.,  1,720  tons  6-  to  36-In.  c.l.  pipe.  Noted  Jan.  28. 

Feb.  23  Pipe — North  Dakota  . reo.  il  y  tons  6-  to  36-ln.  c.l.  specials,  etc.  fu.,  Titusville  —  For  200,060  Ral.  reser- 


Feh.  23  Asphalt,  etc. — Ontario . Feb.  4 

Mar.  2  Creosoted  Ties — Phlla.,  Pa. Feb.  11 
Adv.  Feb.  11. 


....Feb.  4  $6,000.  J.  J.  Fove,  Municipal  Blda.,  comr.  voir  with  all  connections,  to  J.  B.  McCrary 

Pa. Feb.  11  N.  Y.,  Dunkirk  —  Feb.  26,  by  Water  Co..  Citizens  &  Savinas  Bank  BldR.,  At- 
Comrs.,  425  Central  Ave.,  6  m.R.  rapid  sand  lanta,  Ga.,  $59,939. 

See  proposal  advertisements  on  page  130,  Advertising  Section. 
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When  Emergency  Demands 

Secure  Strong  Concrete  in  3  Days 

In  all  types  of  concrete  construction  emergencies  some¬ 
times  arise  which  demand  immediate  completion  and 
use  of  the  improvement. 

On  road,  street  and  bridge  repairs,  railroad  maintenance, 
mining  improvements  and  industrial  developments,  rush 
work  often  is  necessary. 

In  such  cases,  you  do  not  want  to  wait  the  number  of 
days  usually  allowed  for  concrete  to  reach  the  desired 
strength.  You  do  not  need  to.  You  can,  with  standard 
U^iiversal  cement,  the  same  quality  Universal  you  have 
always  used,  obtain  quick-hardening,  strong  concrete 
in  J  days  by  using  simple  methods  that  thousands 
of  laboratory  tests  and  actual  construction  experience 
prove  will  give  the  desired  results. 

Detailed  information  on  this  time-saving  concrete  made 
with  standard  Universal  cement  will  gladly  be  furnished 
on  request  to 

Universal  Portland  Cement  Co. 

Chicago  Pittsburgh  Minneapolis  Duluth  Cleveland  New  York 

Concrete  for  Permanence 


[A 


r;bruar>'  11,  1926 
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'A  it.rworks  (Continued) 

o  l>i»yltHi — P'or  5,030  tons  pipe  and  fit- 
to  U.  S.  ('ast  Iron  Pipe  &  Kdry.  Co.. 
V;j  South  MkhiKan  Blvd.,  Chlcatjo,  Ill., 

— O.  F.  Baker,  dir.  I*ub.  Serv., 
('itv'  HUiir .  new  pumping  plant,  incl.  con- 
,  r. footings  for  pumps  and  motors,  etc., 
o  K.  H  Smith,  Inc..  Winters  Bank  Bldg  . 
}Ii;2,923.  Kngrs.  est.  $175,000.  Noted 

■*  iV  ^Vorkvllle — For  mi.  mains,  etc.,  in 

v.nou.®  streets,  to  G.  J.  Coffey  Co.,  Kolf 
Xpt.,  Wheeling,  W.  Va.,  $56,465.  Noted 

^''Mlrii*  Detroit — W.  J.  Black,  comr.  I’ur- 
rlvise  &  Supplies,  710  Marquette  Bldg..  50 
tons  lead  pipe  for  Dept.  Water  Supply,  to 
Mi'higan  Smelting  &  Refining  Co..  7885 
.losi'ph  Campau  Ave.,  at  $9,985  per  100  lb., 

*'  Mleh!.'  ^Detroit  —  Dept.  Water  Supply. 


New  Kngland  Bldg.,  Kansas  City,  Mo., 
engrs. 

Mo..  St.  l.oiilie  -ltd.  I’ub.  Si  TV..  208  City 
Hall,  plans  sewers  in  various  streets.  $2.'- 
789,900.  W.  W.  Horner,  to)  City  Hall, 
engr 

.\rk.,  Fayetteville — Siam  takes  bids  vx- 
tending  24,5oo  ft.  S-  to  12-in.  vitr.  e-lay 
sewers  in  annex  to  Sewer  Dist.  1.  $26,500. 

K.  M.  Uate-liffe,  Fayetteville,  engr.  Noted 
Jan.  8. 

Tex..  t'orpiiM  t'lirlHti  —  Jno.  It.  Hawley, 
engr..  Cotton  Kxch.  Bldg.,  Ft.  Worth,  soon 
takes  bids  sewage  disposal  |ilant,  here,  for 
City.  $250,0(»0.  Noted  Dee.  3. 

Tex.,  Frlseu  —  Itefe'ated  $40,000  bonds, 
sewerage  system.  F.  1*.  Schrader,  mayor. 

Noted  .\ug.  20. 

Tex.,  I  valde — Making  plans  sewer  Im- 
proventents,  extending  mains,  etc.,  in  vari-  4050  Kensington'  Ave,,  inlet  laterals,  "spurs 
ous  streets.  $30,000.  Address  H.  1'  '  -  .  -  1  - 

Hornby,  mayor 


|■*■rey  St.  bi-tween  Johnston  and  Bigler  Sts. 
$7,315;  to  ('l)fton  t'onslr  Co.  1111  Kiist 
Berkley  St.,  Clifton  Heights.  Hutchinson  St. 
la-tween  Johnston  and  Bigler  Sts  $5,520. 
also  removing  old  and  constructing  new 
sewers  in  llth,  Warwick.  Alder  ami  Bigler 
Sts.  $22,209  ;  to  .-X.  I’erna  iX-  Sons.  7.52 
South  Itqh  St.,  br.'-nch  sewers  in  Kenmore 
St.  between  Ijiuisdowne  and  Media  Sts, 
$7,476;  to  K.  F.  Bi-nnis,  825  Hast  Wash¬ 
ington  lame,  69th  St.  lH*tw-eeti  Chester  and 
Regents  Sts..  Regent  St.  la-tween  68th  titid 
69th  Sts.  $12,324,  also  Vernon  St.  between 
Chew-  and  Boyer  Sts.  $8,170;  to  Vattieri 
&  Bantarelli,  523  Rising  Sun  .-Vve.,  Spencer 
St.  between  4th  and  5th  Sts.,  $6,943  ;  to 
A.  J.  Henderson,  825  Fast  Washington 
latne.  Wadsworth  Rd.  la-twi-en  Crittenden 
and  St<-tson  Sts.,  $5,507  ;  to  F.  T.  Buckins, 

tpurs, 

etc.,  in  various  streets,  $41,050;  to  J  F. 
Robinson.  5231  ('atharine  St  .  test  borings 
through  soil  and  drift  also  In  water  through 


\\l«  Kenosha— C.  M.  Osborn,  city  mgr.,  ^  1  1-5-ln  sewers  in  various  streets,  to  J.  A. 

0  tons  6  In  150  tons  8  in.  and  190  tons  ,  <  Vi’",  ^Ji*?**.  P'aos  14.644  DIskin  &  Co.,  New-|a)rt.  Ky.,  $111,187.  Noted 

1*  oir,.’.’  to  Natl  Cast  Iron  Pipe  Co.,  .^t.  8-  to  18-in.  cement  and  ,.92o  ft.  *.  in.  Dec.  24. 


IS  in  c  i  pipe  to  Natl.  Cast  Iron  Pipe  Co.,  R-  to  is-in.  cement  and  ,  920  ft.  *.  in.  Dec.  24. 

190  South  Michigan  Blvd..  Chicago,  111  ,  house  sewers,  etc.,  in  Ontlnela  Ave.  ;  also  M  is..  Madison-  11.  Winckler,  city  oil 

it?  4Gcu^rb  and  street  biixes.  to  J.  B.  CI0  ».330  ft.  6  in.  house  and  11,509  ft.  8  in.  tons  c.i  for  sewage  dis,Htsal.  to  IT.  S 

I  gons  North  Talman  Ave.  and  West  l.ake  •'U' •  Jturnside  Ave.  Iron  Pipe  &  Fdrv.  Co  .  122  South  Mk 


&  Sons,  North  Talman 

St  Chicago.  Ill.,  $2,020,  for  Water  Dept 
ivis  Milwaukee — Central  Bd.  Purchases, 
c  i  water  pipe,  to  Glamorgan  Pipe  &  Fdry. 

('o.,  122  South  Michigan  Ave.,  Chicago.  111., 

Iron' Pipl  CoT'38  South  D’eaVbo^irst.  ChU  “"a 

Chicago.  .TIU  iVn^fT 


Calif..  Dos  .Angeles  —  Dos  Angeles  Co. 
Sanitation  Dist.  7,  defeated  $4,4oo,ooo 
bonds,  sewers,  in  various  streets.  Noted 
Jan.  21. 

Ont.,  Toronto — City  Council  plans  9,000 
lin.ft.  com-rete  and  brick  trunk  sew-ers  in 


1  ii  Hoffmann  Mfg  Co  1819  Ave.  to  X\  est  Bodge  Ave.;  and  7,000  lin.ft.  &  Tomass»-o, 

E  $1114  (1^3  total  $15^  Rosedale  Creek  from  Yonge  St.  to  Don  Jan.  21. 

St.  Paul  Ave..  $1,114.  t.rana  total  $927,600.  R.  C.  Harris,  ("ity  Hall, 

Not»*a  Jan.  Jo.  «  o  r«  «♦  oner  _ 

Pun-h'agt'.'sTeHarcastl^igrto  Am^^^  - plans 

Shoe  Fdry.  Co..  37th  Ave.  N.  F.  andJlTnJ- 


y  elk.,  299 
Cast 
Michigan 

Blvd.,  Chii-ago,  111.,  $21,358;  104  valves,  to 
Kennedy  Valve  Mfg.  Co..  116  Fast  Miller 
St..  Klmlra.  N.  Y.,  $1,745;  and  4  sluice 
gates,  to  Caldw-ell  Wilcox  Co..  Newburgh, 
N.  Y..  $1,072.  Grand  total  $24,175.  Kngrs. 
est.  $25,000, 

la..  IVIbi — A.  C,  Kuy|H‘r,  i-ity  elk  ,  23,924 
ft  6-  to  lo-in.  vitr  clay  and  300  ft.  8  in. 
C.I.  sewers,  etc.,  in  various  streets,  to  Redd 
&  Tomass»-o,  Omaha.  Neb,  $22,126.  Noted 


versitv  Ave..  $71.75  per  ton;  and  8.000  ft 
cl  pipe,  to  Amer.  Cast  Iron  Pipe  Co.,  712 
Plymouth  Bldg..  $0,935  p<*r  ft.  Noted 
.Ian.  21. 


se-w-ers  in  Dufferin  St.,  $18,475;  and  Brook- 
side  Dr.,  $11,646.  Work  involves  7.500  ft. 
8  in.  vitr.  clay  pipe.  F.  B.  Goedike,  40 
Jarvis  St.,  engr. 

Dnt..  Toronto — Scarborough  Twp.,  plans 


Waste  Disposal 


PROrOSKD  AVORK 

Ala..  Ilirmlngham  —  Kl<-i-tion  Apr.  15, 
$400,000  bonds,  4  garbage  incinerators. 

BIDS  DKSIR$:n 

l*a..  Plilla. — Feb.  16,  bv  D*-pt.  Pub.  AVks., 
Bureau  Street  Cleaning.  Si-hedule  A,  altera¬ 
tions  to  hyilraulic  presses  and  S<-hedule  B 

■  not  I  H  .-neKer  eon  *.■.■  .....  Moore.  clk..  plans  lateral  sewers  In  various  repair  boiler  stacks  at  garbage  disposal 

w-.rtr 'suimiv  from  'one  of  Ozark  Mountain  streets.  $80.0OO.  E.  Smith,  Edmonds,  engr.  plant.  49lh  .St.  and  Schuylkill  River.  G.  H. 
streams,  by'  day  labor  BIDS  DESIRED  Biles,  Dir. 

OOO.  H.  S.  Peck  &  W.  H.  Evans.  Ft.  Smith.  _ 

_  Clfv  Comrs  Citv  ^3-  to  36-in.  sewers  In  portions  of  Gray  St., 

North  A  and  Tampaina  Aves.,  Storm 
Sewer  164.  $25,000. 

Tex.,  Tyler — See  •T’nclasslfied.” 

Tex.,  AA  urw — Mar.  2,  at  Office  G.  I».  Field 


Ark.  Ft.' Smith — Ft.  Smith  Waterw'orks 
Dist.,  J.  H.  Parker,  chn..  will  obtain  new’ 


..i.g.  Neches  River  water  daily,  to  Wharton 
A-  l..«-e  231  West  Commerce  St.,  San  An- 

.3.™™.  ,„.n..  c,..: 
Kenyon  Dredging  Co.,  3603  McKinney  Ave..  *  ontracts  1  to  7  (Inilusixe). 

Houston,  $63,753.  Noted  Jan.  7.  BIDS  RECEIVED 

_ Fla.,  Miami — t'ity  Comn.,  Jan.  25,  from  J. 

B.  McCrary  Co.,  t'itizens  &  Savings  Bank 
Bldg.,  Atlanta,  Ga.,  storm  Sew-ers  in  Contr. 
SR  67.  Dists.  180-181  $73,638.  Contr.  SR 
69,  Dist.  183  $10,755,  sanitary  sew-ers  in 


Bridges 


Sewers 


rROPO.<4ED  AVORK 


PROPOSED  AVORK 

Rhiwle  Island — Mt.  Hop*-  Bridge  Comn., 
State  House,  Providem-e,  submitted  rejairt 
2.800  ft.  concrete  and  steel  bridge  with  tw-o 
1,500  ft.  approaches,  40  ft.  roadw-ay,  etc., 
«-onne<-ting  Bristol  and  Portsmouth.  $6.0<i0,- 
Oflo.  D.  <).  Cargell,  21  State  Hou.se,  Provi- 
den<-e,  engr.  Noted  Jan.  28. 

Tenneksee  .State  Hy.  D»-pt.  &  Pub.  Wks., 
Nashville,  takes  bids  about  Feb.  19.  reln.- 
brldges  over  Bledsoe,  Bb-k  and 


Contr.  SR  6a,  Dists.  165,  166  and  167  $6,229,  tsm.  bridg*-s  ov-**r  n 

Pa.,  Pittsburgh — Soon  takes  bids  sewer  and  Contr.  SR  64,  Dists.  146-A  and  159  Trammel  Creeks.  Sumner  Co’  To  exceed 
1.1  Greenw-ay  Dr.  $60,000.  Bureau  Eng.  $2,511  ;  from  M.  J.  ('ooney,  9  Oxford  Ave.,  $25,000.  C  X.  Bass,  at-ting  i-omr 
Dept.  Pub.  Wks.,  engrs.  Noted  Jan.  21.  Boston,  Mass.,  sanitary  sewers  in  Contr.  Tenn..  .Am<|iii  (mall  Madison)  —  State 


comr.  Pub.  Wks. 

Fla.,  Dkeeehobee — -A’oted  $88,000  bonds, 
sewers  in  various  streets. 

Tenn.,  Nashville — .Making  surveys  trunk 
line  sewers  for  annexed  territory.  $1,- 
000, 000.  AV .  AV.  Southgate,  city  engr. 
•Noted  Dec.  31. 

D.,  Cincinnati  —  Plans  1,954  ft.  33-  to 


51-in.  brick  or  concrete  trunk  and  587  ft.  N.  A'.,  $103,833.  Noted  Jan.  28 


ft.,  sewer  complete  $68,254.  bridge  over  CumN-rland  River.  To  ex<-eed 

CONTRACTS  AAA'ARDED  ’“'"nn':,  Memphis  -  Made  plans  viaduct 

N.  A..  St.  George — J.  Bynch,  pres.  Rich-  over  railroad  tra<-ks  at  Aulon  Station,  on 
mond  Boro,  Boro  Hall,  temporary  sanitary  I’oplar  I’lke,  Bnlon  and  Madison  Aves 
sewer  in  Sea  A'iew  Ave.  from  AA’ashington  $400,000  AV.  Fowler,  citv  engr. 

Ave.  to  Quincy  St.  to  Biberty  Ave.,  to  J.  J.  AVIs.,  Alilwaukee — Dept.  ' Pub.  AA’ks.  mak- 
B.  I.,aMarsh,  391  Fulton  St.,  Brooklyn,  ing  plans  30  ft.  rein. -con.  span  bridge,  56 


24  in.  vitr.  clay  sewers  in  Ravine  north  of 


ft.  roadway,  etc.,  at  llth  Ave.  $25,000.  M. 


-  Pub^_  AA’ks.,  Buj^au  of  C.  Cutler,  City  Hall,  engr. 

.  .r-  J,  ...  Iowa — See  ’’Streets  and  Roads." 


Foley  Rd.  $26,700.  C.  O.  Sherrill,  City  Engineering,  to  F.  Berardl,  1913  Mifflin  St 
Hall,  engr.  branch  sewer  In  Beulah  St.  between 

«>.,  .Massillon— Plans  sanitary  sewers  in  Johnston  and  Bigler  Sts.  $5,676,  B  St. 
North  Mill,  Olay  and  Cherry  Sts.  $40,000.  between  Torresdale  and  Bycoming  Sts. 

111.,  Oak  Park — Bd.  Ix>cal  Impvts.  takes  $21,108,  9th  St.  between  Johnston  and  Blg- 
bid.s  probably  in  May,  2.5  ml.  12-  to  18-ln.  ler  Sts.  $5,971,  and  Smedley  St.  between 
tile  sewers  in  various  streets  in  North  AVest  65th  and  67th  Aves.  $6,511  ;  to  A.  D1 
Section.  $70,000.  AA’.  Thomas,  City  Hall,  Sandro  &  Son,  3906  North  5th  St.,  Boudinot 
engr.  St.  between  Roosevelt  and  Ashdale  Sts., 

AATs.,  North  Fond  dii  Bae  (Fond  du  Bac  $10,771  ;  to  Beva  Bros.,  3851  North  10th 
P.  O. ) — Defeated  $13,000  bonds,  2  sewage  St.,  Champlost  Ave.  between  9th  and  Mar- 
pumps.  _J.  Donohue  Eng.  Co.,  608  North  vine  Sts.,  $20,562  ;  to  A.  Mattia,  310 


Minn.,  Alinneapoliii — Soon  takes  bids  3 
arch  span  2,800  lin.ft.  rein. -con.  bridge,  6o 
ft.  over  Mississippi  River,  ('edar  Ave.  $1,- 
100,000.  IVirtlon  of  work  done  by  day 
labor.  N.  AV.  Klsberg,  <-lty  engr. 

Tex,,  Angleton — See  "Streets  and  Roads.” 

Tex.,  Baird — See  "Streets  and  Roads." 

Tex.,  Bay  City — See  "Streets  and  Roads.” 

Tex.,  Cuerte — See  "Streets  and  Roads." 

Tex.,  Hnntavllle — Walker  Co.,  c/o  'T.  Mc¬ 
Kinney,  Judge,  making  plans  1  span,  100 


8th  St.,  Sheboygan,  engrs.  Noted  Jan.  21.  North  65th  St.,  Folsom  St.  between  48th  ft.  concrete  and  steel  bridge  with  creosoted 

Kan.,  Colby — Takes  bids  latter  part  of  and  49th  Sts.,  $4,102  ;  to  Higgins  &  Reilly,  pile  trestle  approaches,  etc.,  across  Harmon 

l-ebruary  sanitary  sewers  In  various  streets.  Real  Estate  Trust  Bldg.,  57th  St.  between  Creek,  on  Highway  19.  D.  K.  Caldwell, 

To  exceed  $25,000.  E.  T.  Archer  &  Co.,  609  Staddington  and  Nassau  Sts.  $15,223,  and  Huntsville,  engr. 

See  proposal  advertisements  on  page  130,  Advertising  Section. 


MaHet—E  NGINEERING  NEWS-RECOR  D— Place 


BRIXMENT  FOR  PERFECT  MORTAR 


^<<3^  The  fad:  that  over  a  period  of  ten  years  Brixment  has  become  the 
larged  selling  mason’s  cement  in  the  world  is  one  of  the  bed  indica^ 
fulfilled  every  claim  made  for  it.  And  a  condantly 
increasing  demand  for  Brixment,  summer  and  winter,  is  convincing 
evidence  of  its  growing  preference  as  an  alhyear 'round  mortar  material.  Liter' 
ature  describing  fully  its  architedural,  strudural  and  economic  superiority 
for  brick,  tile  and  done  masonry  as  well  as  for  ducco  mailed  on  requed. 

Louisville  Cement  Company,  Incorporated,  Louisville,  Kentucky 
.  Cement  Manufacturers  for  l^inety'five  Tears 


February  11.  1926  ENGINEERING  NEWS-RECORD 


Railways 


TRUrOSKD  WORK 

Vlrclnla  —  I^>ui8ViIle  &  Nashville  It.U. 


Pridffvs  (Continued)  " 

Te*.,  ttandemon  —  See  “Streets  and  KailWayS 

Ilnads."  I 

Oklahoma  —  State  Hy.  Dept..  Oklahoma 
I'itv  made  surveys  2  span  170  ft.  steel  PROrOSKD  WORK 

truss  bridjre  on  conerele  piers  over  Washita  Vlrclnla  —  I.s>ui8vHle  &  Nashville  It  U 
Hiver  between  Wynne  Wood  and  I’auls  (\(.,  ath  St.  and  Hway.,  (.stulsville.  Ky.,  W 
Valley,  $33,000  and  2  span  156  ft.  steel  H.  Courtenay,  eh.  enitr..  plans  13. S7  ml 
truss  bridite  on  concrete  piers  over  railroad  from  Chrevolet  Station  on  Martin: 
Washita  River  between  Faoll  and  Pauls  Fork  Hranch  of  Harlan  Dine  to  main  Cunt' 
Valiev,  $31,000,  both  (larvin  Co.  ;  also  3  beraind  Valley  Div.  at  point  near  IlaKan: 
span  114  ft.  reln.-con.  trestle  bridire  at  Gar-  Sta..  la^e  Co.  $5,287,000. 

Held,  Tillman  Co.,  $40,000.  J.  M.  PaRc,  North  Carolina — Southern  Ry..  B.  Her 
highway  enfjr.  man.  ch.  eiiRr.,  1300  Penn.  Ave.,  Wash. 


Fla.,  tiainesvllle  —  .\lat4tua  Co.  election 
Feb.  12.  $1,000,000  bi-nds,  constructlUR 

lateral  roads  Noted  No\.  19 

Fla..  Okerrhohee —  Voted  $87,000  bonds. 
pavitiK  various  streets. 

.\la.,  llunlB\ille  -  Plans  paviiiK  10 
streets.  Tt)  exceed  $25,000. 

.Miss..  I.aurri  —  Jones  Co.  makiliK  pre- 


inch  of  Harlan  I.lne  to  main  Cum-  V,V  villL  i  s  ft  w 

Valley  Div.  at  point  near  HaRans  i',’  ***  ^ 


iHTalnd  Valley  Div.  at  point  near  llaKans  n.vA' 

Sta..  la^e  Co.  $5,287,000.  ‘ 

North  Carolina — Southern  Ry..  B.  Her-  unrlnif  'imiil 
man.  ch.  eiiRr.,  1300  Penn.  Ave.,  Wash.,  DVoi Ten 


3llaB..  Ripley — Tippah  Co,  takes  bids  in 
sprliiR  RradliiR,  hardsurfacInR,  etc..  8  mi 


Okla..  CarncRle — Caddo  Co.  makinR  pre-  D.  C..  plans  Rrade  reduction,  new' locatlori  Tipivfh  l^nlon  !'o  hnT' iV^'fi*^^  $  C* 

Ilminary  plans  2  span  156  ft.  steel  truss  on  Asheville-SpartanburR  Div.  incl.  new  y,‘  '  Mtarkvilie  —  tlktibla-ha*  V'o  ””i.iaiis 

r.n  concrete  piers  over  Washita  line  aroiinil  Suliidsi  Mniintain  Olio  ooo  ttKtilitana  to,  plans 


bridce  on  concrete  piers  over  Washita  line  around  Saluda  Mountain.  $4,000,000. 
iliver.  east  of  here.  $36,000.  J.  M.  PaRe, 


.000.  J.  M.  PaRe, 


hiphway  enRr.  o  t.  .  ..  c  j 

Wash.,  F.verett  —  Snohombsh  Co.  made 
plans  170  ft.  steel  bridRC  and  20  ft.  con¬ 
crete  approach  over  Dlttle  Pllchuck  River. 
R.  Alverson.  co.  enRr. 

Calif.  Klvas  (mall  Sacramento) — City  of 
Sacramento  and  Sacramento  Co.  mak- 
InR  surveys  brldRe  over  American 
River,  here.  To  exceed  $25,000.  A.  J. 
WaRner,  Sacramento,  city  enRr.  C.  Deter- 
dinR,  Jr..  Sacramento,  co.  surv. 


Excavation,  Drainage, 
Irrigation,  Levees 
River  and  Harbor 

PROPOSED  WORK 


Calif.,  San  Franelaco— Park  Comn.  plans  To  exceed  $2,000,000 


election  $450,0<i0  bonds,  Rravel  surfaciiiR 
43  mi.,  resurfacInR  37  ml.,  and  Kentucky 
rock  asphalt  surfacInR  5  mi.  various 
roads. 

l.a.,  Plaicuemlne — City  Council  plans  elec¬ 
tion  $75,000  bonds,  additional  cement  walks 
on  various  streets,  and  ImprovinR  draiiiaRe 
system. 

La.,  New  Orleans — Comm.  Council  plans 
RravelinR  and  iiermanent  uavliiR  various 
streets,  as  listed  In  last  half  1926  proRrani. 


Out.,  Toronto  —  Plans  rebulldlnR  plate  to  purchase  4  hlRh  pressure  centrifuRal  »  Vu' 

erider  and  steel  brldRe,  on  Dundas  St..  W'.,  pumps  and  motors  for  use  in  Golden  Gate  *’***”  “*’*’“*  J'*'**;.*^’ 

$319,400.  R.  C.  Harris,  City  Hall,  cnpr.  Park  IrrlRation  System.  B.  P.  I..amb.  secy.  Probably  concrete  pavInR  6  ml.  tiates-Dyer 

*  ,  Calif..  Santa  Harbara  —  Plans  election  .  “"e  and  0  in  .  Gates-RIp  ey  Rd  . 


BIDS  DESIRED 

Florida — See  “Streets  and  Roads." 

Illlnola — Feb.  19.  by  Dept.  Pub.  W’ks.  & 
BuildinRS.  Div.  HlRhways,  SprinRlleld.  three 
65  ft.  span  reln.-con.  Rlrder  overhead 


$200,000  bonds,  breakwater.  $200,000  al-  °  "y,  t^tiuerdale  t'o.  ;  wnd  about 

readv  avallnble  Mar.  1.  RradinR,  etc.  15  ml.  and  brldRe  over 

^  20  h.  span,  on  Crosavllle-Crab  tlrchard  Rd  , 


ready  available. 

BIDS  RECEIVED 

Calif.,  San  F'raneiaro — State  Bd.  Har 


Cumberland  Co.  C.  N.  Bass,  actlns  comr. 
Tennraaee — State  D«“pt.  HlRhways  A  Pub. 


brldRe.  Route  1,  Sect.  38-V,  Johnson  Co.;  bor  Comrs.,  Ferry  BldR.,  Jan.  28  50  000  cu  "’ks..  Nashville,  take  bids  almut  Mar.  12, 
one  60  ft.  steel  superstructure  and  repairs  yd.  fill,  etc.,  at  outer  end  of  IMer  4  8  from  ItradlnR,  etc.,  5.5  ml.  Crossvllle-Crab 
to  abutments,  Route  7,  Sect.  8-D,  Bureau  Healy-Tlbbltts  Constr  Co  64  Pine  St  Orchard  Rd ,  State  HlRhway  1.  Cumla  rland 


Co.  ;  one  40  ft.  and  one  60  ft.  reln.-con.  $0.64  per  cu.yd. 

Rirder  brldpes.  Route  40,  Sect.  5-B,  Carroll 

Co.  F.  T.  Sheets  hiphway  enpr.  CONTRACTS  AWARDED 

Wls..  Ravine — Feb.  20,  by  H.  A.  Nelson.  N.  Y.,  Buffalo — Dept.  Pub.  W'ks.,  Munici- 
comr.  Pub.  W'ks.,  constructlnp  270  ft.  steel  pal  Bldp.,  completinR  Sect.  4  Buffalo  River 
Rirder  bridpe  and  concrete  approaches,  36  and  Cazenovla  Creek  Impvt.,  to  V.  Schlavi, 
ft.  and  two  8  ft.  sidewalks,  etc.,  at  6th  St.  Tupper  Lake,  $144,100.  Noted  Jan.  21. 
$52,000.  H.  J.  Hansen,  1423  Dean  Blvd.,  IlllnulH — Dept.  Purchases  A  Construction, 

enpr.  Noted  Oct.  15.  „  State  House,  Sprlnpfleld,  Starved  Rock  .Lock 

la.,  Denison  —  Feb.  16,  by  Bd.  Supervs.  and  Dam,  on  Illinois  River  near  I’tica  to 
Crawford  Co.,  140  x  20  ft.  hlph  truss  bridpe  Woods  Bros.  Constr  Co.,  Lincoln,  Neb., 


Co.;  and  15  mi.  Nashvllle-Lebanon  Rd., 
Davidson  Co.  C.  N.  Bass,  actinp  comr. 
Tennenarr — State  D<-pt.  HlRhways  A  Pub. 


Illlnola— Dept.  Purchases  A  Construction,  concrete  pavlnp  3  ml  road  up  Lookout 
State  House.  Sprlnpfleld.  Starved  Rock.Lock  Mountain.  $75,000.  K.  G.  Munell,  Court 
and  Dam,  on  Illinois  River  near  I'tica  to  Htmse.  enpr.  .  . 


with  two  40  X  20  ft.  I-beam  approach  $1,475,832.  Noted  Jan  14 
spans,  29.150  Ib.  relnforcinp.  50.300  lb.  «  -an. 

I-beam  and  172,300  Ib.  truss  steel,  2,320  ft.  ' 

pilinp,  etc.  $33,875.  W'.  J.  Wearmouth,  .  i  i 

Deni.son,  enpr  otreets  and  Roads 

Kan.,  MePheraon  —  See  Streets  and 
Roads.”  _ 

Okla.,  I.Bveme— Feb.  18.  by  Clerk  Har-  PROPOSED  Wl 

per  Co.  (Buffalo),  22  span  338  ft.  steel  truss  N.  Y.,  Albany  —  Made 


PROPOSED  WORK 


N.  Y.,  Albany  —  Made  plans  Rradinp, 


Tenn.,  CiMtkevllle — Putnam  Co.  and  State 
Dept.  Hys.  A  Pub.  W'ks.,  Nashville,  makinp 
surveys  improvlnp  15  ml.  Cookeville-Mon- 
terey  Rd. 

Tenn.,  Ilalla — Voti'd  $40,000  bonds,  Im¬ 
provinR  various  streets. 

Tenn.,  New  River  —  State  Dept.  HlRh¬ 
ways  A  Pub.  W’ks..  Nashville,  takes  bids 
about  Mar.  3,  60,000  si). yd.  earth  till  ap¬ 
proaches  to  bridpe  over  New  River,  Scott 


bridpe,  and  pile  approaches.  7.93  tons  truss  curbing,  sidewalks  and  asphalt  on  concrete  Co.,  here.  C.  N.  Bass,  actinp  comr. 
steel.  4.37  tons  I-beam.  1.838  ft.  painted,  paving  W’ot)dlawn  Ave.  from  Manning  Tenn..  Riitledpe — Grainger  Co.  plans  elec- 
30.942  ft.  untreated  and  8,510  ft.  creosoted  Blvd.  to  Marion  Ave.  $85,000.  J.  G.  Bren-  $112,000  bonds.  Improving  28  ml.  Rut- 

timber,  etc.,  here.  $35,000.  C.  V.  Wood,  nan,  city  engr.  ledge-Hawklns  Co.  line  and  Rutledge-Knox 

Arnett,  engr.  New  Jersey  —  Bergen  Co.  (Hackensack)  Co.  line  Rds.  State  appropriates  toward 

BIDS  RECEIVED  plans  paving  7  ml.  Franklin  Rd.  from  Oak-  ^  ,  w...  . 

N  Y  New  York  — Park  Rd  P  D  Hawthorne.  R.  P.  McClave,  <>•.  Akron Summit  Co.  takes  bids  In 

cilv.’  o.  ■  Hackensack,  engr.  spring  widening  Main  St.  extension  from 


Brunswick  engr.  rlsburg  Rd.  to  tlrace  Ave.,  also  Lynch  Ave. 

CONTRACTS  AW  ARDED  Pa.,  Bristol — Making  plans  repaving  8,000  from  4th  to  5th  Sta.  N.  W.  $25,000  each. 

Miss.,  Waynesboro  —  See  “Streets  and  ft.  Radcllffe,  Otter  and  Mill  Sts.  $117,000.  K-  Sarver,  Canton,  engr 

:oads."  J.  S.  Roberts,  205  Jefferson  St.,  engr.  O.,  Jaekson- — Making  plai 


-See  “Streets  and  Roads." 


O.,  Jaekson- — Making  plans  grading,  brick 


State  and  Bucks  Co.  appropriate  toward  or  asphalt  paving  2.34  ml.  Hast  Broad- 


Philadelphla),  bridpe  over  Baltimore  A 


O.,  Stillwater  —  Tuscarawas  Co.  (New  cost.  Noted  Sept.  10.  way.  Church.  Portsmouth  and  I.onpwtirth 

Philadelphia),  bridpe  over  Baltimore  A  Md.,  Baltimore  —  Plans  sheet  asphalt  Sts.,  27  ft.  A.  K.  Campbell,  city  enpr. 

Ohio  R.R.  tracks,  here,  to  Dover  Tank  A  paving  Warwick  St.  from  Baltimore  St.  O.,  Rocky  River — ('uyahoga  Co.  (Cleve- 
Plate  Co.,  Dover,  $27,454.  Noted  Feb.  4.  northward  and  extending  Mosher  St.  from  land)  making  plans  and  takes  bids  In 

Mleliipiin  —  State  Hy.  Dept.,  at  office  Smallwood  to  Ashburton  Sts.,  $250,000;  spring  paving  Beaconsfield  Blvd..  Morewcs.d 
comrs.  Wayne  Co.,  Detroit,  for  Bridge  File  sheet  asphalt  paving  Light  St.  from  Pratt  Parkway,  Elmw<K>d  and  Aberdeen  Rds , 
No.  8,201,004  (Grade  Separation).  151  ft.  to  Lee  Sts.  $40,000,  Saratoga  St.  from  Woodalde  and  Beachwood  Drs.,  Riverwood, 
long,  to  M.  E.  W’hlte,  1600  Courtland  St.,  Fremont  St.  to  Greene  Sq.  $30,000,  Small-  Purnell,  Stratford.  Endsley,  I.,iiurel  and 
Chicapo,  Ill.,  $179,866.  wood  St.  from  Fayette  to  P'ranklln  Sts.  Maplewood  Aves.  $200,000.  E.  H.  Arnold, 

WIh.,  Milwaukee — -Central  Bd.  Purchases,  $40,000,  and  Fulton  Ave.,  from  Baltimore  Town  Hall.  engr. 
fabricating  steel  for  repairs  to  Huron  St.  to  Presstman  Sts.  $100,000.  B.  1>.  Crozler,  .Mich.,  Detroit — Makinp  plans  3|  In.  sheet 
Bridpe,  to  Milwaukee  Bridge  Co.,  1400  34th  City  Hall.  enpr.  asphalt  on  8  In.  concrete  paving  9oo  sq.yd. 

St.,  $28,320.  Noted  Jan.  7.  North  Carolina  —  State  Hy.  Dept.,  Ra-  Rowley  Ave.,  $4,530;  17,750  scj.yd.  Tuller 


Md.,  Baltimore 


$40,000,  and  Fulton  Ave.,  from  Baltimore  Town  Hall.  engr. 
to  Presstman  Sts.  $100,000.  B.  1>.  Crozler,  .Mich.,  Detroit — Makinp  plans  3|  In.  sheet 
ty  Hall.  enpr.  asphalt  on  8  In.  concrete  paving  9oo  sq.yd. 

North  Carolina  —  State  Hy.  Dept.,  Ra-  Rowley  Ave.,  $4,530;  17,750  scj.yd.  Tuller 
gh,  plans  grading  and  6  In.  plain  concrete  Ave.,  $79,710;  8,400  sq.yd.  Mettetal  Ave., 
ving  10.61  ml.  Project  265,  $322,700  ;  also  $37,970;  5.470  sq.yd.  Russell  Ave.,  $24,680; 


Dams 


lelgh,  plans  grading  and  6  In.  plain  concrete 
p.aving  10.61  ml.  Project  265,  $322,700  ;  also  $37,970;  5.470  sq.yd.  Russell  Ave.,  $24,680; 
7.2  ml.  Project  266,  $220,000,  both  18  ft.,  5.300  sq  yd.  Waltham  Ave.,  $23,890;  3.250 
Pamlico  Co.  C.  M.  Upham,  Raleigh,  engr.  sq.yd.  May  Ave.,  $14,710;  7,950  sq.yd. 

N.  C.,  Elizabeth  Clt.v  —  Plans  .Improving  Greeley  Ave.,  $35,990;  2, *>50  sq.yd.  Swift 
various  streets.  $216,422  bonds  to  be  sold.  Ave.,  $9,220;  3,310  sq.yd.  Syracuse  Ave., 
fia.,  Balnhrldgr — liecatur  Co.  voted  $500,-  $15,040  ;  8,370  sq.yd.  St.  Marys  Ave..  $37.- 


PBOPOSED  WORK 

Wls.,  Tomahawk  —  Wisconsin  Valley 


various  streets.  $216,422  bonds  to  be  sold, 
fia.,  Balnhrldgr — liecatur  Co.  voted  $500,- 


Impvt.  Co.,  1st  Natl.  Bank  Bldg.,  W'ausau,  000  bonds,  improving  various  roads.  Noted  840;  3.00O  sq^yd.  W’ayburn  Ave.,  $13,680  ; 


made  preliminary  plans  concrete  and  earth  Dec.  31 


storage  reservoir  dam,  approximately  260 
ft.  long  .and  20  ft.  head,  on  Willow  River, 
21  ml.  northwest  of  here.  Private  plans. 


2.600  a<|.yd.  Farr  Ave.,  $12,000;  6,200  s<|. 


Oa.,  Baxley — Appling  Co.  plans  election  yd.  Moemirt  Ave.,  $28,080;  5,150  sq.yd.  Ash- 
$500,000  bonds.  Improving  various  roads.  land  Ave.,  $23,230 ;  6,230  sci.yd.  Malcolm 
fia..  Bazelhiirst — Jeff  Itavls  Co.,  election  Ave.,  $28,150  ;  8,670  sq.yd.  Prairie  Ave.. 


Texas — Making  surveys,  etc.  large  dam  Feb.  14,  $400,000  bond.s,  improving  various  $39,130;  8,350  stpyd.  Roselawn  Ave.,  $37.- 


across  Guadalupe  River  and  several  smaller  roads.  R.  H.  Ordway,  judge. 


710;  2.035  sq.yd.  Bewick  Ave.,  $9,170;  8,360 


ones  below  It  In  San  Marcos  and  San  fia.,  Lynns — Toombs  Co.  voted  $300,000  s<i.yd.  St.  Aubln  Ave,,  $37,940 ;  2.840  Bcj.yd. 
Antonio,  etc.  from  New  Braunfels  north  and  bonds,  improving  various  highways.  Noted  Kentucky  Ave.,  $12,830;  1,065  s<i.yd.  Whlt- 


south  toward  San  Antonio.  $2,000,000.  Dec.  31.  hor 

Payne,  W'eber  &  Co.,  c/o  M.  F.  La  Croix,  Oa.,  MlIIedgeTlIle — Plans  election  $25,-  Ave 
Boston  .Mass.,  financing  project.  Macomber  000  bonds,  paving  various  streets.  J.  H.  810 


&  West,  15  Exchange  PI.,  Boston,  Mass.,  Ennis,  mayor. 


engrs. 

Wash.,  Seattle 


-See  “Unclassified." 


horn  Ave.,  $48,400  ;  1,000  sq.yd.  Duncan 
MlIIedgeTlIle — Plans  election  $25,-  Ave..  $4^00;  1,595  sti.yd.  I.Jiwton  Ave..  $71,- 
ids,  paving  various  streets.  J.  H.  810;  7,(i30  srpyd.  Hammond  Ave.,  $31,680; 
nayor.  6.050  s<i.yd.  Jackson  Ave.,  $27,280;  8.950  sfi. 

Fernandina  —  Na.ssau  Co.  voted  yd.  Chalfonte  Ave.,  $40,420,  7,670  sq.yd. 

Briarcllff  Ave.,  $34,470  ;  8,500  s<|.yd.  I-lch- 


Fla.,  Fernandina  —  Na.ssau  Co.  voted 
$580,000  bonds,  improving  roads. 


See  proposMi  advertisements  on  page  130,  Advertising  Section. 
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Building  Profits 

IHEN  you  put  an  industrial  crawling  tractor  crane  on  the 
job,  it  goes  to  work  at  once,  building  up  the  profits. 

I  The  first  cost  of  an  industrial  is  surprisingly  low,  and 
I  the  great  saving  in  labor,  handling  and  maintenance  makes 
the  final  cost  the  lowest.  It  pays  for  itself  in  so  short  a  time  and  sticks  to 
the  job  for  so  long  a  time — no  wonder  operators  say,  “It  can’t  be  beat.” 

This  type  DC  is  a  crane,  shovel  and  dragline.  Think  of  buying  three 
machines  for  but  slightly  more  than  the  price  of  any  one  of  other  make! 
May  we  send  you  further  details  ? 
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and  Koads  (Continuid) 
i.i  Id  Avo.,  $3S,210;  2,800  sq.yd.  I,.arkina 
Vvf.  *il2.<>0'l;  8,500  s<j.yd.  Uenfrew  Ave., 
flv-MO:  8,500  sq.yd.  Stratford  Ave.,  $38,- 
•’1(1  "2  130  Bti.yd.  Tuxedo  Ave.,  $9,030;  2,070 
«.i  vd  '('opiin  Ave.,  $9,350;  2,310  .sci  yd. 

Wildeinere  Ave.,  $10,440  ;  4,880  «(i.yd.  Hal- 
lick  Ave.,  $21,970;  7,700  Bq.yd.  Welland 
We  .  $34,700  ;  5,030  S(i.yd.  I>awley  Ave., 
j'>L’0fio;  3,040  s(i.yd.  Cedarlnwn  Ave.,  $13,- 
'i”!  ■  3,000  .s(|.yd.  SartOKa  Ave.,  $13,500; 

•’ (;i’I(  .Mq.yd.  HuntinBton  Ave.,  $11,780:  89o 
Ki’i  vd  lliirn-side  Ave.,  $4,470  ;  2,830  s.i.yd. 
(•uiver  Ave.,  $12,730;  2.000  sti.yd.  Quincy 
\ve..  $9,020;  4,070  s«i.yd.  Petoskey  Ave., 
$18,300;  4,050  s().yd.  Justine  Ave.,  $18,190; 

;;  040  .sq.yd.  I,akevlew  Ave.,  $11,198;  2,000 
.sii  vd.  la-nox  Ave.  $9,160;  4,650  sq.yd.  Oiob«> 
\\e.,  $20,920;  6,000  sq.yd.  Berkshire  Ave., 
$27.o9((  ;  4,210  sq.yd.  Outhrle  Ave.,  $18,990; 
3."s(io  s(i.yd.  Ilenvllle  Ave.,  $17,390;  3,790  sc]. 
m1.  Hildale  Ave.,  $17,040;  3,000  sq.yd.  Ilene 
!\ve..  $13,540;  8,400  stryd.  Carbondale  Ave., 
$.'17,800  ;  1,900  s<l.yd.  Garland  Ave.,  $8,640; 
7,710  sq.yd.  Bumkln  Ave.,  $34,660;  and 
s'430  a(|..vd.  Andover  Ave.,  $37,970.  F.  A, 
ndlows,  'city  Hall.  enRr. 

Mich..  Iletrolt — Wayne  Go.  niakinB  plans 
widenitiB  and  paving  12  mi.  Allen  ltd.,  1.5 
mi.  Oivision  Rd..  2.5  ml.  Mount  Clemens 
l)r..  2.5  mi.  RouRe  Park  Rd.,  4.3  mi.  South 
Dearborn  Rd..  1.25  ml.  Kureka  Rd,,  4.5  mi. 
Fort  St..  4.5  ml.  Canton  Center  Rd.,  6  mi. 
Five  Mile  Rd..  4.5  ml.  Mack  Ave..  4  ml. 
.Miller  Rd.,  3  mi.  River  Rd.,  5.5  mi.  Fort  St. 
in  I.incoln  Park,  5.5  mi.  Seven  Mile  Rd.. 
and  6.5  mi.  Warren  Rd.  ;  also  RradinR,  etc., 

4  mi.  Meridan  Rd.  Private  plana. 

Mich.,  Iron  Klver — Plana  pavinK,  curhlnR, 
fmtterinR  various  streets  on  StamhouRh 
Hill.  $30,000.  Hnpineer  not  selected.  T. 
Stanaway,  villapre  elk. 

111.,  Belleville  — ■  City  Clerk  soon  takes 
bids  RradinR,  curbinK,  concrete  pavinR,  etc. 
WashinKton  St.  PavitiR  Olst.  $40,200.  C.  A. 
Ileinzelman,  City  Hall.  ensr. 

M  l*.,  KdKerton — Making  plans  rein. -con. 
iiaving.  etc.,  approximately  18  blocks  8 
streets.  A.  W.  Kly,  10  North  Bluff  St., 
Janesville,  engr. 

\Vl(t.,  Milwaukee  —  R.  StoeltlnK,  comr. 
Dept.  Pub.  Wka.,  making  plans  various 
types  paving  streets  in  23  wards.  $2.5ti0,- 
((00.  J.  Schwada.  City  Hall,  engr. 

M  is..  Oconomowo<' — City  Clerk  takes  bids 
in  si)ring  various  ty|)es  paving  10,260  8(i. 
yd.  2nd  St.  To  exceed  $25,000.  J.  A. 
Stemper.  City  Hall,  engr. 

Iowa — State  Hy.  I>ept.,  Pea  Moines  plans 
surfacing  22  mi.,  gravel  surfacing  704  mi. 
and  grading,  bridging,  etc.  521  mi.  roads  in 
various  counties.  $10,000,000.  State  and 
various  counties  appropriate  toward  cost. 

la.,  .\lbia -  - Making  preliminary  plans 
grading,  curbing  and  hard  surfacing  25 
blocks  various  streets.  Brown  &  Cook, 
Ottumwa,  engrs. 

la.,  Ofliimwa  -Soon  takes  bids  grading, 
curbing,  guttering  and  brick  or  concrete 
paving  10.877  yd.  Milner  St  $43,710.  10.584 
vd.  Ransom  St.  $45,110,  7,302  yd.  Willard 
St.  $30,912,  and  5.390  yd.  llancock  St. 
$22,740.  H.  K.  Cook.  Cit.v  Hall.  engr. 

Minn..  IMilnth — City  Comrs.  making  plans 
and  take  bids  about  Mar.  15,  concrete  pav¬ 
ing.  etc.,  5th  Ave.  West  between  railroad 
tracks  and  dock  line,  $36,679.  Cottage  Ave. 
with  5  ft.  sidewalks  on  each  side.  $20,599, 
44tb  Ave.  F,..  $33,438.  and  46th  Ave.  W.. 
$4,043  ;  grading  and  graveling  65th  Ave.  W. 
and  Worden  St..  $12,141  ;  gravtding  and 
sidewalks  on  2nd  St.,  $8,995.  J,  Wilson, 
citv  engr. 

>linn.,  St.  I’anl  —  Making  plana  paving 
aiiproximately  2  mi.  South  Robert  St.  be¬ 
tween  Fillmore  .\ve.  and  Congress  St.  $90,- 
"0((.  <:.  M.  Shepard.  <‘ity  engr. 

S.  n.,  Sioux  Falls  —  City  Comn.  plana 
paving  30  city  blocks  various  streets.  W. 
la-ys«>,  city  aud. 

Mo.,  Clayton^ — City  Clerk  takes  bids  about 
.April  1,  Improving  Hanley  Rd..  10,290  cu.yd. 
grading,  10,625  ft.  curbing  and  guttering, 
19,700  sti.yd.  asphalt  or  bituminous  mac¬ 
adam  paving,  etc.  $77,000.  Keck  Survey¬ 
ing  Co.,  721  i  Che.stnut  St.,  St.  Louis,  engrs. 
Noted  Aug.  20. 

Mo..  St.  Loiila— Bd.  Pub.  Serv.,  208  City 
Hall,  soon  takes  bids  asphalt  paving,  etc., 
39,685  s(|.yd.  Kingahlghway  $181,000,  1,795 
sq.yd.  Cook  St.  $12,000,  3,955  s(].yd.  Cook 
St.  between  Grand  and  Vandeventer  Sts. 
$55,200,  8,185  s(|.yd.  Ia*e  St.  $60,300,  and 
2,900  sq.yd.  Shreve  St.,  $18,400;  granite 
block  paving,  etc.,  6,055  sq.yd.  Walnut  St., 
$153,100;  asphaltic  concrete  paving,  etc., 
4.220  sq.yd.  Clifton  St.  $24,400,  1,305  a<i.yd. 
Farlln  St.  $7,890,  770  sti.yd.  Cora  St.  $6,780, 
and  3,650  sq.yd.  Osceola  St.,  $21,800  ;  con¬ 
crete  paving,  etc.,  2,680  sq.yd.  Cutter  St., 
$14,070;  and  brick  paving,  etc..  2.645  sq. 
yd.  Thrush  St..  $17,610.  W.  W.  Horner,  300 
City  Hall,  engr. 

Mo..  St.  latnis — Bd.  Pub.  Serv.,  208  City 
Hall,  plans  constructing  or  improving  43.24 


ml.  various  streets.  $4,280,000,  and  con¬ 
structing  8.26  mi.  alleys,  $214,920.  W.  W. 
Horner,  3oo  City  Hall.  engr. 

.\rk..  I.lltle  Kork  -  Making  preliminary 
plans  grading,  curbing  and  asphalt,  brick 
or  concrete  paving  streets  in  Impvt.  Dlst 
431.  $58,000.  G.  1).  Douglass,  528  Home 

Life  Bldg.,  engr. 

Ark,,  .Heurr.v — Voted  $219,000  bonds  grad¬ 
ing  anti  paving  66  bbs-ks  various  streets. 
26  and  60  ft.  J.  Baker.  Searcy,  engr. 

Tex.,  .tuglelon  —  Brazttria  t'o.  making 
plans  grading,  bridging  and  I'rusbed  lime¬ 
stone  and  asphalt  on  shell  paving  8  nii 
State  Highway  58  and  59.  18  ft.  $294,500 
H.  W.  Munson,  Jr.,  .Vngleton,  engr. 

Tex.,  Huy  City  -Matagorda  Co.  making 
plans  grading,  bridging  and  coiu'rete  paving 
16.77  ml.  HIghwa.v  58,  18  ft.  $528. otto.  H. 
N.  Gustaf.s»)n,  Bay  City.  engr. 

Tex..  Itiilnl — Callahan  Co.  making  revised 
plans  griiding,  bridging,  and  bituminous 
macadani  on  sledged  stone  surfacing  5.47 
ml.  Highway  1,  Federal  .-Aid  Project  52-D 
$106,000.  T.  H.  Webb,  Baird,  engr.  Noted 
Oct.  7. 

Tex.,  Boston — Bowie  Co.  soon  takes  bids 
grading,  bridging  and  gravel  surfacing  6 
ml.  Highway  98  between  Boston  and 
Simni.s,  IS  ft.  $42,000.  F.  Hess.  Boston. 
CO.  engr. 

Tex.,  CriM'kett  —  Houston  t'o.  making 
plans  gravel  surfacing  18  ml.  Highway  HIS, 
18  ft.  $35,000.  F.  .1.  Von  Zuben,  t'rockett, 
CO.  engr. 

Tex.,  4’uero  —  DeWitt  Co.  making  plans 
grading,  bridging  and  bituminous  macadam 
paving  7.5  ml.  Highway  72  between  York- 
town  &  Karnes  Co.  line,  18  ft.  $180,000. 
W.  H.  K<(ether.  Koakum,  co.  engr. 

Tex.,  C’ueri>- -De  Witt  Co.  making  plans 
grading,  bridging  and  bard  surfacing  2oJ 
mi.  Highway  72,  18  ft.  $600,000.  State 
and  Federal  .Aid  appropriate  toward  cost. 
W.  H.  Koether.  Cuero.  engr. 

Tex.,  Fugle  Pass — Maverick  Co.  making 
plans  gravel  surfacing  24  ml.  Highway  85 
from  lOagle  Pass  to  Dimmit  t'o.  line,  18  ft. 
$150,000.  C.  K.  AA'right,  Kagle  P;(ss,  co. 
engr. 

Tex..  Ft.  Worth — Making  tdans  widening 
West  7th  St.,  from  I.amar  St.  to  Van  Zandt 
viaduct.  $150,000.  D.  1^.  Ijewl.s,  Ft.  AA'orth, 
city  engr. 

Tex.,  Falfurrlns— Bnwiks  Co.  making  re¬ 
vised  plans  bituminous  macadam  on  caliche 
paving  25  mi.  Highway  12,  Federal  .Aid 
Project  2,  $500,000  ;  al.so  2i  mi.  Federal  .Aid 
Project  429-1,  18  ft..  $65,000.  R.  Harrison, 
Falfurrias,  engr.  Noted  Oct.  7. 

Tex.,  finltud — Goliad  Co.  making  plans 
grading  and  surfacing  100  mi.  main  roads. 
$l,000,o0tl  or  more.  R.  Harrison,  Goliad, 
co.  engr. 

Tex.,  Filling — Plans  hard  paving  7  blocks 
various  streets.  4  5  ft.  $30,000.  .Address  F. 
Greenwood,  mayor. 

Tex..  Memphis  -  Making  plans  vertical 
fibre  brick  jiaving  55  blocks  various 
streets.  30  ft.  $210,000.  F.  Du  Hois, 
Shamrock,  engr. 

Tex..  Morton — CiK'hran  Co.  voted  $300,- 
000  bonds  improving  roads.  Address  County 
Judge. 

Tex.,  Kiiymonilville — Willacy  Co.  mak¬ 
ing  plans  grading,  concrete  or  bituminous 
macadam  imving,  etc..  18  mi.  State  High¬ 
way  north  and  south  thnmgh  county.  18  ft. 
$600,000.  J.  E.  Johnson.  RaymondvlIK', 
engr. 

Tex.,  Sunilersoii  —  Terrell  f'o.  making 
plans  grading,  bridging  and  gravel  sur¬ 
facing  5.23  ml.  Highway  3  extending  west 
from  A'al  Verde  Co.  line,  18  ft.  $68,700.  J. 
Ftovell,  Sanderson,  co.  engr. 

Tex.,  Steplienvllle  —  Erath  t'o.  making 
plans  grading,  bituminous  on  sledged  and 
crushed  stone  paving  0.859  mi.  State  High¬ 
way  10,  State  Aid  Project  563,  18  ft,  $47.- 
000.  G.  W.  Courier,  ('ourthouse.  Ft.  Worth, 
engr. 

Oklahoma  —  State  Hy.  Dept.,  Oklahoma 
City,  <S.  II.  means  State  Highway),  mak¬ 
ing  surveys  grading,  etc.,  24  ml.  Gate-For- 
gan  Rd..  S.  H.  11.  Beaver  Co.  $35.000.  14 
ml.  Watoga-tleary  Rd.,  S.  H.  8,  Blaine  t'o. 
$40,000,  11  mi.  S,  H.  13.  Dewey  Co.  $35.- 
000.  11  mi.  Keno-Buffalo  Rd..  S.  IF  11,  Har- 
|ier  Co.  $36,000,  9  ml.  Gymon  Rd..  S.  H. 
11,  Texas  Co.  $30,000.  11  ml.  Sharon-VIci 
Rd.,  S.  H.  15,  Woodward  Co.  $40,000.  anti  9 
mi.  Moorland-Belva  Rd.,  S.  H.  15,  Wood¬ 
ward  Co.  $40,000  ;  grading  and  clay  surfac¬ 
ing  7  mi.  Arnett  IJrldge  Rd.,  S.  H.  13.  Ellis 
Co.  $25,000,  and  12  ml.  Ringwood-Major 
Co.  line  Rd.,  S.  H.  14,  Major  Co.  $55,000,  all 
above  roads  30  ft.  wide  ;  gravel  surfacing  6 
ml.  Alva  Rd..  S.  H.  1,  AVoods  Co..  18  ft., 
$35,000.  J.  M.  Page,  highway  engr. 

Okla..  Wewokn — Plans  grading,  curbing 
snd  vertical  fibre  brick  paving  7,800  sq.yd. 
I'earl,  Plum  and  Sycamore  Sts.,  $38,200.  V. 
V.  I»ng  &  Co.,  1300  Colcord  Bldg.,  Okla¬ 
homa  City,  engrs. 


I  ohi..  Item er-- Plans  concrete  paving  12 
bliM-ks  ca.  h  Alley  Paving  Dlst  137.  $21.- 
84  2;  Dist.  138,  *1 7.002  .  Dist.  139  $19,254. 

Dist  140,  $18,971.  A  K  Vickery,  t'itv 
Hall.  engr. 

t  «l«..  Ileii\er  —  Plans  l  urbing.  grading 
and  surfacing  4o  bbs-ks  .Montclair  ImpM. 
Dist  3.  $119,000,  us|)halt  paving,  etc..  12 
bbsks  I'ach  East  Denver  Paving  Dists.  20 
$44,209.  21  $42,790.  -22  $39,71  4,  23  $51,344. 
24  $51,388.  25  $40,761  and  26  $43,361.  A 
K  A'ickery.  ('ity  Hall,  engr 

('ulir.,  Berkeley  ---  Plans  |iaving.  etc 
portions  of  Parker  and  Sbattuck  .Aves.  etc. 
to  exceed  $25,000;  Euclid  .Ave  between  Bji\ 
A’iew  PI  and  Regal  Rd  .  etc.,  $1  40,000. 
and  7th  St  from  I'niversity  .A\e.  to  city 
limits,  $125,000.  J.  N.  Kdy,  city  mgr 

I'allf.,  Fresiin-  -Make  (dans  improving 
AA'eldon  ,Ave.  hetyieen  A’an  Ne.ss  and  Sliced- 
way  Tnict.  28,422  .sq  ft.  4  in.  asphalt  pav¬ 
ing.  42.306  s(i  ft.  grading.  1,015  lin.ft.  con¬ 
crete  curbing.  2.213  s(i  ft  com  ret c  gutter¬ 
ing.  5.064  .s(i  ft.  walks,  etc  .A  M.  Jensen, 
city  engr, 

Calif.,  tiakliind — E.  K.  Sturgis,  <-ity  «  lk  . 
soon  takes  bids  grading,  curbing,  guttering, 
paving,  etc..  Peralta  .Ave.  between  7th  St 
and  Emeryville  city  limits.  To  eX(  .-ed  $200, 
000  AV  AA'.  Harmon,  citv  engr.  Noted 
Jan.  21. 

Calif.,  Pasadena  Plans  grading,  curb 
ing.  re.surfacing  and  2  in.  asphaltic  concrete 
on  7  in.  concrete  paving,  etc..  Municipal 
Impvt.  Dist.  7.  $450,000  or  ,uore.  H 

Chamberlain,  city  »-lk. 

Calif..  ValleJ^  -Plans  paving  highway 
over  reclaimed  tideland  from  Sonoma  and 
Maryland  Sts.  to  4th  St..  South  Aallejo  To 
exceed  $25.000.  T.  D  Kilkenny,  city  engr 

BIBS  BFSIKFB 

N.  A'..  Hamburg — Feb.  23,  by  A’illage  Rd.. 
concrete  iiaving  2  mi.  Buffalo  St..  4o  ft 
$50,000.  G.  c.  Diehl.  Ellicott  .Square  Bldg  . 
Buffalo,  engr.  Noted  Jan.  7. 

PeiinMylvania  -  -  Feb.  16,  hy  State  Hy. 
I>ept.,  Hai-rlsburg.  furnishing  3,21o.(»oO  gal 
Specification  1.  and  3oo.boo  gal.  Class  "E" 
wax  oil,  and  furnishing  and  applying  same 
on  various  roads. 

Pa..  Kbenshurg — Mar.  1.  by  ('omrs.  ('am- 
bria  ('o..  brick  or  concrete  paving  3.3oo  ft. 
Menoher  Highway,  connection  Ligonier 
Pike.  18  ft.  $40,000.  L.  R.  Owen.s,  Elans- 
burg,  CO.  engr. 

I’a.,  fireeiiHliiirg  --  Ftdi,  23.  by  AA’.  .A. 
Arter.  controller  AA'estmoreland  t'o.,  re¬ 
constructing  10.007  lin  ft.  A'and.  rgrift- 
Chambers  School  House  Rd.  in  Allegheny 
and  AA’ashington  Tw|is. 

AY.  A’a..  Mllfun—  Feb.  16,  by  t'ommon 
Council,  grading,  curbing,  and  bituminous 
macadam  with  Bermudez  road  asphalt 
binder,  or  with  oil  asjihalt  binder,  concrete, 
or  vitr.  brick  with  Portland  cement  concrete 
base  and  ns])hnlt  filler  paving  Harrison  St. 
from  Smith  St.  to  Glenwood  .Ave.  ;  Smith  St 
from  Harrison  to  Floi  Ida  Sts.;  Florida  St 
from  Smith  St.  to  AVashiiigton  Ave.;  South 
Main  St,  from  Smith  St  to  Joe  Dillons 
Property;  all- v  between  North  Main  and 
t'hurch  Sts.  ;  and  alley  from  North  Main 
St.  to  alley  between  Lots  23  and  24.  R.  AA'. 
Breece,  Holswade  P.ldg  ,  317  9th  St..  Hunt¬ 
ington,  engr 

Fhirldii  -.Alar.  2,  by  State  Rd.  Ihqit., 
Tallahassee,  clearing,  grading,  grubbing, 
etc.  Project  6I4-.A,  AA’akulla  Co.;  laying 
base  of  Florida  lint"  rock  8  In.  com|)acted 
on  Projects  617  and  618,  Abtehua  t'o.;  2 
bridges  Proje- t  641-B.  Palm  Bejich  t'o.;  1 
bridge  jiroject  656,  Palm  Beach  Co.  ;  2 

bridges  Project  672- B,  la-on  t'o.  ;  and  2 
rein. -con.  structures  Project  633-B,  Gadsden 
t'o.  J  I.I.  Cresap,  highway  engr.  ;  adv. 
E.  N.-R  Feb  11. 

Fla..  Key  AVest — Feb.  18,  by  Bd.  Comrs. 
Monns-  Co.,  t'ourt  Hous«-.  native  rock  and 
oil  paving  and  bridging  7.5  ntl.  Project  7. 
7.5  ml.  Pn(ject  9.  and  13  tnl.  Project  Hi.  J. 
<t,  Kircbheiner.  chn. 

.Alabama — Mar.  10.  by  State  Hy,  Comn.. 
Montgomery,  sand  clay  surfacing  5.3  mi. 
t tantt-Andalusia  Rd.,  Covington  t'o.,  $76.- 
OOii  ;  plain  coticrete  and  bituminous  sur¬ 
facing  6.8  ml.  Capitol  Heights-.Iudkins 
Ferry  Bridge  Rd.,  $75,100  to  $85,000; 
chert  surfacing  4.2  mi.  road  beginning  of 
Sect.  B  of  Federal  Aid  Project  6,700 
Talladega  Co.,  $67,000  ;  grading  and  gravel 
surfacing  9.8  ml.  Selma  Highway  from 
Kimbrough  to  Clark  Co.  line,  AA'ilcox  Co., 
$124,000,  all  above  18  ft.  wide. 

Ala..  Birmingham  —  Mar.  1,  hy  t'lty 
Comn.,  asphalt  itavlng  1  block  lOth  Court 
South,  $2,515;  and  8  blocks  7th  Ave.  S, 
$45,175,  both  40  ft.  Address  City  Engineer. 

.Ala.,  Helma — Mar.  1.  by  City  Council, 
concrete  itaving  8  bIo<-ks  Dallas  Ave.,  40 
ft.  $56,000. 

Alisa.,  <)iiltmsn — Feb.  24,  by  Bd.  Sup*-rvs. 
Clarke  Co.,  improving  14.72  ml.  Meridian- 
AA’ayne.sboro  Rd.,  Federal  Aid  Projects  78-A 
and  83-B.  $110,000. 


See  propostl  advertisements  on  page  130,  Advertising  Section. 
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Marlet—Y.  NGINEERING  NEWS-RECOR  D— Place 


Announcing 


The  Acquisition  of  the  Nichols  Patents 
for  Making  Centrifugal  Concrete  Products 


This  is  to  announce  that  the  Nichols 
patents  for  making  centrifugal  concrete 
products  have  been  acquired  by  the  Nichols 
Centrifugal  Products  Corporation,  with 
general  offices  at  Detroit,  Michigan. 

This  means  that  the  Nichols  Centrifugal 
Products  Corporation  is  prepared:  (1)  to 
make  centrifugal  concrete  products,  such 
as  pier  and  bridge  piles,  sewer  pipe,  water 
pipe,  culvert  pipe,  lighting  standards, 
poles  and  posts;  (2)  to  furnish  engineers 
manufacturing  specifications  and  pro¬ 
posals  for  their  requirements;  and  (3)  to 
license  manufacturers  the  right  to  operate 
and  use  our  centrifugal  machinery. 

Inquiries  solicited  from  those 
•who  may  be  interested 


Nichols  Centrifugal  Products  Corp. 

8100  E.  Jefferson  Ave., 

Detroit,  Mich. 
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streets  and  Roads  (Continued) 
T..,in..  Nashville  —  See 


"Contracts 


ohi^Feb.  19,  by  Dept.  Highways  &  Pub. 
■ivkc  Columbus,  surfacing  with  (a)  con- 
.  r.  tt  ’  (b)  bituminous  macadam  (r)  gravel 
<  n  brick  1.922  mi.  Sect.  "B”  National  Rd. 
(u!  }65,959  (b>  160,315,  and  2.202  mi.  Sect. 

•  National  Rd.  (a)  *71.104  (b)  $63,415, 
iH.th  20  ft..  Clark  Co.,  3.82  mi.  Sect.  ••C-2 
■inrt  C-3”  Findlay-Delphos  Rd.,  16  ft.,  Han- 
,  oik  Co.  (a)  $104,663  (b)  $103,046.  2.789 
mi  Sect.  “C"  Sheiby-Ashland  Rd.,  18  ft., 
K.hland  Co.  (a)  $103,880  (b)  $104,107, 

f.  mi.  Sect.  "L.-l"  Mansfleld-Millersburg 
K<1  18  and  19  ft..  Holmes  Co.  (a)  $2,967, 

■?  T,’  mi  Sect.  “C-i"  Vernon-Mt.  (Gilead  Rd., 
is  ft,  Knox  Co.  (a)  $96,945  (d)  $127,387, 
anil  2.95  mi.  Sect.  "E”  Mt.  Vernon-Coshoc- 
ton  Hd.,  16  ft.,  Coshocton  Co.  <c)  $43,761  ; 
cr.iding,  widening,  etc.,  2.457  mi.  Sect.  "G" 
Allensburg-Lynchburg  Rd.,  17  ft..  Highland 
Co  $15,443  ;  grading,  etc.,  2.229  mi.  Sect. 
••tJ”  Xewark-Coshocton  Rd.,  29i  ft.  Licking 
Co..  $24,106.  F.  G.  Schlesinger,  highway 

— Feb.  19,  by  Dept.  Highways  &  Pub. 
IVks.,  Columbus,  grading  and  traffic  bound 
limestone  paving  6,693  ft.  Sect.  "A-3"  & 
-B”  McArthur-Logan  Rd..  Hocking  Co., 
$S8  236,  0.097  ml.  Sect.  ‘‘3-2”  same  road, 
paving  3.85  mi.  Sects.  "O”  and  "P”  South 
Solon  Rd.  Madison  Co.,  bituminous  maca¬ 
dam  $109,153,  concrete  $109,448;  paving 
.1  93  mi.  Sect.  ”A”  East  Akron-Massillon 
Rd  Summit  Co.,  brick  $218,823,  concrete 
$158  380  ;  bituminous  macadam  paving 
3.377  ml.  Sect.  ‘‘P’’  Chagrin  Falls-Green- 
ville  Kd.  Trumbull  Co..  $103,799.  F.  O. 
Schlesinger.  highway  engr  .  ^  ^  . 

O,  I’ortmnouth — !■  eb.  16,  by  J.  R.  Lynch, 
dir  Pub.  Serv.,  grading,  curbing  and  brick 
or  asphalt  paving  3,220  ft.  Chillicothe  St. 
from  2nd  to  North  Sts..  34  ft.  $28,000. 

Illinois — Feb.  19,  by  Dept.  Pub.  WTts.  & 
Buildings,  Div.  Highways,  Springfield,  con¬ 
crete,  vitr.  brick  or  bituminous  concrete 
with  or  without  binder  course  paving  6.04 
mi.  Route  11,  Sect.  40  Madison  Co.,  1.96 
mi  Sect.  1,  4.21  ml.  Sect.  2,  4.73  mi.  Sect. 

7  and  7.08  mi.  Sect.  8  Route  30,  Peoria  Co., 
4.81  ml.  Sect.  14,  4.83  ml.  Sect.  15,  3.53  ml. 
Sect.  16  and  4.86  ml.  Sect.  17  Route  36 
Pike  Co.,  7.22  mi.  Route  40,  Sect.  5  Carroll 
ro..  6.62  mi.  Route  40,  Sect,  7  Carroll  and 
Whiteside  Counties,  4.66  ml.  Route  40.  Sect. 

8  Whiteside  Co.,  1.65  mi.  Route  4,  Sect.  D-1, 
Macoupin  Co.,  all  above  18  ft.  wide;  grad¬ 
ing  39,499  cu.yd.  Route  40.  Sect.  5-A,  Car- 
roll  Co.  F.  T.  Sheets,  highway  engr. 

111.,  Batavia — Feb.  17,  at  City  Hall,  grad¬ 
ing.  curbing,  guttering,  and  concrete  pav¬ 
ing  27,000  sq.yd.  various  streets.  Wells  Eng. 
Co.,  Court  House,  Geneva,  engrs. 

111.,  Pittsfield  —  Feb.  18.  by  Bd.  Local 
Impvts.,  City  Hall,  grading,  curbing,  gut¬ 
tering  and  7  in.  rein. -con.  paving  27,385  sq. 
vd.  various  streets  in  Central  Paving  Dlst. 
i'aldwell  Eng.  Co.,  36  North  Side  Sq.,  Jack¬ 
sonville,  engr. 

la.,  .\lbla  —  Feb.  18,  by  Bd.  Supervs. 
Monroe  Co.,  grading,  etc.  9.87  ml.  Albia  Rd., 
Federal  Aid  Project  240  A  and  B,  160.978 
cu.yd.  excav.,  46,000  yd.  overhaul,  etc.  E.  R. 
Seidel,  Albia,  engr. 

la.,  Carroll  —  Feb.  23,  by  Bd.  Supervs. 
Carroll  Co.,  improving  7.166  mi.  Primary 
Road  south  of  Carroll  and  east  of  Temple¬ 
ton.  Federal  Aid  Project  154  E  and  D, 
142,574  cu.yd.  excav.,  168,741  yd.  overhaul, 
etc.  J,  R.  Maher,  Carroll,  engr. 

la.,  Corydon  —  Feb.  16,  by  Bd.  Supervs. 
Wayne  Co.,  improving  9.336  ml.  Primary 
Rd.  from  C'orydon  north.  Federal  Aid  Proj¬ 
ect  237,  218,808  cu.yd.  excav.,  435,300  yd. 
overhaul,  etc.  D.  L.  Thomas,  Corydon, 
engr. 

la..  West  Liberty  —  Feb.  16,  by  City 
Clerk,  grading,  curbing  and  various  types 
paving  35,000  sq.yd.  various  streets.  Brown 
&  Cook,  Ottumwa,  engrs.  Noted  Jan.  21. 

Kan.,  MePhernon — Feb.  18,  by  Clerk  Mc¬ 
Pherson  Co.,  grading,  etc.,  7.817  ml.  Project 
278A.  incl.  one  60  ft.  steel  truss,  one  40  ft. 
concrete  deck  girder,  and  two  18  ft.  con¬ 
crete  slab  spans. 

N.  !>.,  Dirhlnson — Mar.  8,  by  City  Comrs., 
grading  and  various  tyws  paving  83  blocks 
various  streets.  E.  R.  Griffin,  Mandan, 
consult,  engr.;  adv.  E.  N.-R.  Feb.  11. 

.Mo.,  St,  Louis — Mar.  2,  by  Bd.  Pub.  Serv., 
208  City  Hall,  concrete  paving  19,800  sq.yd. 
Alleys  1245,  2868  E,  2997,  2999,  3000,  3016, 
3038,  3607,  4364,  4411  A,  4602  E,  5127, 
5128,  5203,  5204,  5205,  5206,  5525,  5531  and 
5532,  $55,430 ;  concrete  paving,  etc.  3,790 
sq.yd.  Missouri  St.,  $20,520  ;  asphalt  paving, 
etc.  25,260  sq.yd.  Easton  Ave.  $152,000  and 
8.480  sq.yd.  Lynch  St.  $58,000;  asphaltic 
concrete  paving,  etc.  3,075  sq.yd.  Bernard 
St.  $21,320  and  965  sq.yd.  Theodore  St. 
$12.44)0;  Warrenite  bitulithlc  concrete 
paving^etc  2,860  sq.yd.  Wydown  St.,  $11,- 
720  ;  also  790  ft.  10-  to  15-ln.  vltr.  clay 


sewer  in  Dale  Ave.  Sewer  6,  $3,000.  W.  W. 
Horner,  300  City  Hail,  engr.  Noted  Dec.  10. 

Calif..  Brawley  —  City  Trustees  taking 
bids  6  in.  concrete  paving  128.000  sq.ft.  K, 
8th  Sts.,  etc.  G.  R.  Wade,  city  engr. 

Calif,,  Lob  Angriea — Feb.  23.  by  Supervs. 
Ixis  Angeles  Co.,  improving  Live  Gak  Ave. 
between  lialdwin  and  El  Monte  Aves.,  5,068 
cu.yds.  excav..  79,980  sq.ft.  9-7-9-in.  con¬ 
crete  paving,  etc. 

Calif.,  Santa  Crux — S.  A.  Evans,  city  elk., 
taking  bids  grading  curbing,  concrete  pav¬ 
ing,  etc.,  portions  of  Berkeley  Way.  Market 
and  Washburn  Sts.,  etc.  To  exceed  $25,00i». 

J.  K.  James,  city  engr.  Noted  Jan,  21. 

WaHh.,  Seattle — Feb.  22,  by  Comrs.  King 
Co.,  grading  and  gravel  surfacing  2.5  ml. 
Des  Moines-Kent  Highway.  $60,000.  T. 
R.  Beeman,  city  engr. 

Waah..  Seattle — F'eb.  23,  by  Comrs.  King 
Co.,  concrete  paving  1.5  mi.  North  8.5th  St. 
(P.  H.  No.  6).  16  ft.  $50,000.  T.  It.  Bee- 
man,  Seattle,  engr. 

BIDS  RRCKIVED 

Pa.,  Phila. — Dept.  I’ub.  Wks.,  Bureau  of 
Engineering,  Feb.  4,  from  Mack  Paving  & 
Constr.  Co.,  NIcetown  lame  and  I.,uzerne 
St.,  asphalt  paving  Bermuda  St.  between 
Duncan  St.  and  point  about  282  ft.  south 
and  Edgemont  St.  between  point  427  ft. 
south  of  Orthodox  and  Eddington  Sts.,  $l3,- 
975,  also  Rutland  St.  between  Harrison 
and  Wakeling  Sts.  $7,051,  from  Barber  As¬ 
phalt  Co.,  239  North  30th  St.,  Bodine  St. 
between  Bristol  and  Cayuga  Sts.  $6,037, 
Nedro  St.  between  21st  and  Kemble  Sts. 
$9,245,  5th  St.  between  Nedro  and  tiodfrey 
Sts.  $25,581,  20th  St.  between  Andrews  and 
Middleton  Sts.  $5,765,  and  asphalt  repaving 
52nd  St.  between  Baltimore  and  Warring¬ 
ton  Sts.  $78,824  ;  from  Eastern  Asphalt 
Co.,  1504  Pennsylvania  Bldg.,  asphalt  pav¬ 
ing  Conlyn  St.  between  Ogontz  and  Orange 
Sts.  $8,565,  from  Vnion  Paving  Co.,  30th 
and  Locust  Sts.,  Torresdale  St.  between  I 
and  N  Sts.,  $94,583  ;  from  Fish-Rutherford, 
Inc.,  4058  Chestnut  St.,  redres.sed  granite 
block  repaving  (track  areas)  of  Erie  St. 
between  Germantown  Rd.  and  2nd  St.  $60,- 
142,  Girard  St.  between  54th  and  60th  Sts. 
$29,418,  12th  St.  between  Columbia  an«l 
Huntingdon  Sts.  $32,628,  19th  St.  between 
Girard  and  Sus<|uehanna  Sts.  $32,571,  and 
29th  St.  between  La-high  and  Allegheny  Sts. 
$28,292  ;  from  Acohione  &  Canuso  Paving 
Co.,  804  South  12th  St.,  redressed  granite 
block  repaving  4th  St.  between  Market  and 
Race  Sts.  $14,687,  from  Municipal  I’avlng 
Co.,  702  Catharine  St.,  4th  St.  between 
Pine  and  Catharine  Sts.  $25,671  ;  and  from 
R.  B.  Wenner,  2313  Walnut  St.,  grading 
Holme  Ave.  between  Holme  Circle  (Welsh 
Rd.)  and  Wlllits  Rd.  $45,032.  Noted  Jan.  28. 

Fla.,  Miami — City  ("omrs.,  Jan.  25.  (e.  e. 
means  engrs.  est.),  from  Highway  Constr. 
Co.,  We.st  112th  St.  and  Madison  Ave., 
Cleveland,  O..  grading,  curbing,  guttering. 

2  and  3  in.  sheet  asphalt  surfacing  I’V  69, 
$249,005  e.  e.  $247,789,  PV  70.  $332,698  e.  e. 
$329,518,  PV  71.  $276,975  e.  e.  $274,604,  PV 
72.  $395,671  e.  e.  $389,429,  PV  73,  $253,967 
e.  e.  *221,194,  PV  74,  $235,204  e.  e.  $229,351, 
PV  75.  $256,791  e.  e.  *246,826.  Noted  Jan.  7. 

Kentucky  —  State  Hy.  Dept.,  Frankfort, 
Dec.  7,  grading,  etc.,  6.761  ml.  lA)uisa-1nez 
Rd.,  State  Project  39.  lAiwrence  Co.,  from 
Hart  &  Cooper,  Whltesburg,  $59,937.  Noted 
Oct.  29. 

HI..  Chicago — Bd.  Local  Impvts.,  Feb.  1, 
City  Hall,  substructure  and  superstructure 
of  Sect.  9,  South  Water  St.  Impvt.  from 
east  line  State  St.  to  west  line  Wabash 
Ave.,  from  Mid-Continent  Constr.  Co.,  6 
North  Michigan  Ave.,  $547,131.  Noted 
Jan.  28. 

Mo.,  8t.  Loiiia  —  Dept.  Pub.  Serv.,  208 
City  Hall,  Jan.  26,  from  Webb-Boone 
Paving  Co.,  5103  Fyler  Ave.,  asphaltic  con¬ 
crete  paving  2,185  sq.yd.  Alfred  Ave.  $12,- 
031,  2,915  sq.yd.  Arthur  Ave.  $17,019,  830 
sq.yd.  Hl-Points  PI.  $5,075,  1,060  sq.yd. 
Kansas  St.  $5,944  and  3,115  sq.yd.  Marma- 
duke  St.  $13,060;  from  Trinidad  Asphalt 
Mfg.  Co.,  Title  Guaranty  Bldg.,  Warrenite 
paving,  etc,  1,635  sq.yd.  Michigan  Ave. 
$8,372,  3,010  sq.yd.  Cardinal  St.  $20,308  and 
3,490  sq.yd.  Pennsylvania  St.  $18,936:  from 
Granite  Bituminous  Paving  Co.,  Ry.  Exch. 
Bldg.,  IVarrenlte  bltullthic  paving,  etc. 
3,060  sq.yd.  Nagel  St.,  $21,297  ;  and  from 
Skrainka  Constr.  Co.,  Security  Bldg.,  con¬ 
crete  guttering,  etc.  1,780  sq.yd.  Delmar 
Blvd.,  *20.473. 

Tex.,  Gilmer — L.  Q.  Martin,  city  secy., 
paving  27,000  sq.yd.  various  streets  from 
Cocke  &  Turner,  Marshall,  7  In.  concrete 
$53,021  ;  from  General  Constr.  Co.,  Cotton 
Exch.  Bldg.,  Ft.  Worth,  brick  on  concrete 
$44,444  ;  from  D.  B.  Talllaferro,  Sherman, 
brick  on  gravel  $58,692,  Engrs.  est.  $60,- 
000.  Noted  Jan.  14. 

Tex,,  Tnlia — J,  H.  O’Neall,  mayor,  Jan. 
26,  2i  in.  brick  on  4  in.  concrete  paving 


bu.siness  streets,  from  Jordon  Constr.  Co, 
Plalnvlew,  approximately  $3.16,  total  about 
$40,000. 

Calif.,  L««  .Ingeleit — From  J.  <5.  I)onovan, 
741  I..yon  St.,  improving  Dixie  Canyon  Ave., 
etc.,  grading  approximately  $s:t,95<i,  24.79,"i 
ft.  wood  guard  rail  $0.54  isT  ft.,  etc.,  total 
$100,679;  from  Griffith  Co.,  Railway  Bldg., 
I’acltlc  .\ve.  between  Hamilton  and  Paseo 
Del  Mar,  grading  $3,500,  59,225  sq.ft,  as¬ 
phaltic  concrete  paving  $0,195  per  ft.,  59,- 
219  sq.ft,  walks  $0,155,  etc.,  also  Walker 
Ave.  between  18th  and  25th  Sts.,  grading 
$14,226,  181,627  si]. ft.  5  in.  concrete  paving 
$0.17  per  ft.,  171,915  s<i.ft.  asphaltic  con¬ 
crete  paving  $0.16,  etc.,  total  $120,785. 

CONTRACTS  AWARDF.D 
W.  V«..  Berkley — Raleigh  Co.,  B*Tmud,a 
asphalt,  tarvia  and  oil  surfacing  15.25  mi. 
Projects  1,  2,  4  and  6,  to  .A.  Keatley  Co., 
Prof.  Bldg.,  Charleston,  $316,961  ;  Bermuda 
asphalt  surfacing  4  ml.  Project  3,  Johns- 
to\vn-I.atnark  Rd.,  to  Dougher-Boone  Constr. 
(’o.,  la-wisburg,  $88,065  ;  oil  asphalt  sur¬ 
facing  2  ml.  Project  5,  B«*ckley-Ralelgh  Rd., 
to  Raleigh  Transportation  Co..  Becklev. 
$42,469.  Grand  total  $447,495,  Noted 
Jan.  7. 

tv.  Va.,  Burkhunnon — Rein. -con.  surfac¬ 
ing  Franklin,  Pinnell,  Hart  and  Island  Sts., 
to  Kennedy  Constr.  Co.,  Parkersburg,  $27,- 
(100;  1st,  Sedgwick,  Barbour,  South  Florida 
and  Lincoln  Sts.,  to  Phillips  &  Withers, 
Buckhnnnon,  $61,000.  Noted  Feb.  4. 

Georgia  —  State  Hy.  Dept.  East  Point, 
grading,  etc.,  13.5  ml.  Brunswick -Jack¬ 
sonville  Rd.,  Slate  Aid  Project  432-S, 
('amden  Co.,  to  F.  M.  Jones,  2501  H.-iber- 
sham  St.,  Savannah,  $111,164.  Noted 
Jan.  21. 

Mian.,  Jackson  —  Bd.  Supervs.  Hinds  Co., 
improving  7.51  ml.  Federal  Aid  Project 
82-B,  31.411  I'u.yd.  excav.,  29,043  cu.yd. 
borrow,  151,497  lb.  reinforcing,  6,220  ft. 
piling,  etc.,  to  S.  K.  Jones  Constr.  (?o.,  Rand 
Bldg.,  Memphis,  Teiin.,  $65,254.  Noted 
Jan.  7. 

Miss.,  WaynesiHtro — Wayne  Co.,  improv¬ 
ing  6.876  mi.  Federal  Aid  I’roject  83-A. 
37,784  cu.yd.  excav.,  24,116  lb.  reinforcing. 
14,311  cu  yd.  gravel  overhaul,  timber 
bridges,  etc.,  to  J.  A.  Perdue  &  Co.,  IMne 
Bluff,  *57,675. 

I,a.,  Shreveport  —  City  Council,  nation.al 
rock  asphalt  paving  Gilbert  St.  from  Olive 
to  Boulevard  Sts.  and  Olive  St.  from  Gilbert 
to  Centenary  Blvd.,  to  Shreveport  I’aving 
Co.,  Shreveport,  $11,9U3  and  $13,312  res|H-c- 
tively. 

Tenn.,  Nashville — Davidson  Co.  will  oil 
surface  various  highways,  by  day  lab«)r, 
under  suiiervision  of  S.  Marshall,  supt. 
highways.  To  exceed  $25,0U(). 

Tenn.,  Savannah — Concrete  paving  vari¬ 
ous  streets,  to  Brown  Contg.  Co.,  Chatta¬ 
nooga.  approximately  $25,000.  Noted 
Dec.  10. 

«)hl€>— Dept.  Hys.  &  Pub.  Wks.,  Columbus, 
to  Homeberger-Wagar  Co.,  Sandusky,  grad¬ 
ing  and  brick  on  con<-rele  paving  2.49  mi. 
Sect.  "11-2"  Chagrin  FalIs-('uyahoga  Falls 
Rd..  18  and  20  ft.  Cuyahgoa  Co.  $105,500. 
0.937  mi.  same  road  18-20  and  30  ft.  $44.- 
900,  2.319  mi.  Sect.  "A"  Twinsburg-Elyria 
Rd.,  18  ft..  Summit  Co.  $70,700,  2.319  mi. 
Sect.  "Macedonia"  same  road  $80,835,  and 
3.436  ml.  Sect.  "Northfield"  same  road, 
$111,900;  to  I,f)sey  Eng.  &  Supply  Co.,  Ken¬ 
ton,  concrete  paving  1.01 1  mi.  Sect.  “Rip¬ 
ley"  Ripley-Hillsboro  Rd.,  18  ft..  Brown 
Co.  $30,747,  0.229  mi.  Sect.  "Ripley”  same 
road  $9,673.  to  J.  C.  Nibble.  Hillsboro.  4 
ml.  Sect.  "H”  Hamilton-Eaton  Rd.,  18  ft., 
Butler  Co.  $116,049,  to  Brewer  &  Brewer 
Sons,  Chillicothe,  3.105  ml.  Sect.  "K-2” 
Jackson-McArthur  Rd.,  16  ft.,  Jackson  Co 
$90,027,  to  Holmes  Constr.  Co.,  Wooster, 
3.906  mi.  Sect.  "M”  Cleveland-East  I,lver- 
ptKd  Rd..  18  ft..  Mahoning  Co.  $115,201  ;  to 
J  S.  Wll.son,  Coalton,  bridging,  etc.,  3.84  8 
ml.  Sect.  "K”  Jackson-McArthur  Rd.,  Jack- 
son  Co.,  35.232  lb.  reinforcing,  322  ft.  vltr. 
pipe,  etc.,  $20,855.  Grand  total  $796,387. 
Noted  Jan.  14. 

III.,  KImwnnd  —  Concrete  paving  5,635 
sq.yd.  and  brick  on  concrete  jtavlng  2,037 
sq.yd.  Main  St.,  to  H.  A.  Reschke  Co., 
Geneseo,  $25,757.  Noted  Jan.  21. 

III.,  Maeomb— Vlbrollthlc  concrete  paving, 
etc.  8,900  sq.yd.  Ea.<it  and  West  Pierce  St. 
and  North  Charles  St.,  to  H.  C.  Holmes, 
Macomb.  $32,566. 

Mo.,  Neosho — City  Clerk,  curbing,  gutter¬ 
ing  and  concrete  paving  13,786  8<|.yd. 
various  streets,  to  Prince  A  Minton,  Par¬ 
sons,  Kan.  Noted  Jan.  14. 

Ark..  Bstesvlllr — Southern  Surety  Co.,  A. 
O.  U.  W.  Bldg.,  Little  Rock,  sheet  asphalt 
surfacing  unfinished  portion  of  original  76,- 
000  sq.yd.  various  streets  In  Paving  Dist. 
4,  to  Raw  Paving  Co^  Pine  Bluff,  Ark.,  and 
616  N.  E.  Bldg.,  Topeka,  Kan.  Noted 
June  18. 


See  propose!  edvertisements  on  page  130,  Advertising  Section. 
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Streets  and  itoads  (Continued) 

Tr*.,  Anicletikn  —  Brazoria  (!o..  1}  in. 
bituniinouH  »)n  »-ruBhed  atone  paving 
mi.  State  Highway  IS,  Federal  Aid  I’roject 
367-A,  hIho  1(».88  ml.  aame  road.  Federal 
Aid  I’rojeet  367-H,  both  IH  ft.,  to  Haden  Ac 
Austin,  Santa  Fe  and  Hunnela  BldK., 
Houston,  $53,436  and  $S2.885  res|K‘etively. 
Knars.  «'st.  $65,0110  and  $120, (too  res|>ee- 

tlvely.  Noted  Nov.  IS  and  Dee.  3. 

Tr».,  (iutrsville  —  Coryell  Co.,  uvalde 
nxck  asi)hall  pavina  various  streets,  to  W. 
E.  Dozier,  348  Austin  Natl.  Bank  Blda-. 
Austin,  $64,485.  Knars,  est.  $68,000. 

.\riz.  filobe  —  To  I’h<s>nlx-Temi>e  Stone 
Co.,  I'hfM-nix,  improvina  various  streets, 
2,235  eu.yd.  roadway  exeav.  at  $1  is-r  eu. 
yd.,  and  10,560  ac|.yd.  6  in.  concrete  paving 
$2.45,  etc.,  total  $31,083. 

Calif.,  I.os  Anaeles — City  Harbor  Comn., 
to  Fan-Paelfle  ('onstr.  Co.,  Citizens  Natl. 
Bank  Bldg-,  impnivina  vicinity  of  Berths 
228,  230,  etc.,  6  in.  rein. -con.  flcstr  slab 
$16,575,  2  in.  Warrenite  bituminous  on  5 
In.  asphaltic  concrete  surfacing  $16,867, 
and  2  in.  Warrenite  bituminous  paving  on 
wharf  $15,362. 


Calif.,  I.ON  .\narles  —  (trading,  curbing 
and  concrete  paving,  etc.,  Keseda  Ave.  be¬ 
tween  Valerio  and  Van  Owen  Sts.,  to  B.  K. 
Eord.  4(»7  West  17th  St..  $42,512;  grading 
and  concrete  paving  136,225  sq.ft.  Temple 
St.  Itetwcen  Park  View  and  Uobinson  Sts., 
to  W.  Diddington,  420  East  60th  St.,  $45,- 
125 ;  6  and  7  in.  concrete  paving,  etc., 
Pros|>ect  Ave.  between  Vermont  and  Tal- 
madge  .Vves.,  to  C.  W.  Sparks,  142  North 
Commonwealth  Ave.,  $28,520.  (Irand  total 
$116,157.  Noted  Jan.  28  and  Feb.  4. 

Calif.,  I.tm  .\naeles  —  Itoa  Angeles  Co., 
curbing,  grading,  guttering  and  »‘oncrete 
paving  Palm  Ave.  between  Wallin  and  Nor¬ 
mandie  Aves.,  to  H.  K.  ('ox,  Slavin  Bldg., 
Pasadena,  $30,872.  Noted  Jan.  21. 

Calif.,  San  Diego — A.  H.  Wright,  city  elk., 
grading,  curbing  and  concrete  paving 
Diamond  St.,  to  II.  H.  Peterson,  Spreckela 
Bldg.,  $53,455  ;  also  Front,  I’pas  and  Thorn 
St.s,,  to  Crifflth  Co.,  25  14th  St.,  $28,767. 
Noted  Jan.  14. 

Calif.,  South  Pasadena  —  Improving 
Arroyo  Blvd.  between  Arm  and  Columbia 
Sts.,  83,000  sq.ft,  concrete  paving,  4,2o0  ft. 


curbing,  etc.,  to  W.  J.  Curren,  221 
Bway.,  Clendale.  $25,416. 


Buildings — Industrial 


PROPOSED  WORK 
.Mass.,  New  Itedfurd — MIDI., — New 
ford  ('otton  Mills  Corp.,  (.'otlln  Ave,  ,[,,1 
Church  St.,  having  plans  prepared  by  l..  ,,rv 
Al  Walker,  Times  Bldg.,  1  story,  75  x  4e.i  q 
rein. -con.  and  brick  addition.  $l00,oii 
Conn.,  New  Britain — FAt'TDHY  ami  >  q.'. 
FK.'K — .Amer.  Hardware  ('orp.,  lo  Fr:iiiKliii 
Sq.,  had  plans  prepared  2  story  (ultiiiMteiv 
4  story),  60  X  360  ft.,  concrete,  Wast  tn: 
ton  St.  $125,000. 

N.  V.,  Riitralo — ICE  PDANT — Fe.l,  ral 
Ice  Ar  ('oal  ('o..  761  Kensington  Ave.,  piaiis 
ice  manufacturing  plant.  $50,000. 

N.  Y.,  .Mount  Morris — MII.Ij — (tailin', liih 
Milling  Co.,  plans  reconstructing  flour  .md 
feed  mill,  recently  destroyed  by  fire.  $6(i  non 
Pa..  Altoona — PACKINd  I’DANT— Sli.if. 
fer  Stores  Co.,  717  (Ireen  Ave.,  having  iiliiiii< 


SUBWAY— NEW  YORK,  N.  Y. 

Bids  were  opened  by  Board  of  Transportation,  49  Lafayette  St.,  Dec.  31,  for  Sect.  No.  2,  Route  No.  102,  alon^  and 
under  8th  Ave.,  from  West  18th  to  28th  Sts.,  (A)  G.  H.  Flinn,  17  Battery  PL,  (awarded  contract);  (B)  D.  C.  Scrbir, 
Grand  Central  Terminal;  (C)  The  Carleton  Co.,  Inc.,  151  West  42nd  St.;  (D)  S.  B.  Mason,  17  West  60th  St.;  (E)  Under¬ 
pinning  &  Foundation  Co.,  .342  Madison  Ave.;  Patrick  McGovern,  50  Ea.st  42nd  St.,  $5,482,403;  Heyman  &  Goodniiin 
Co.,  236  West  116th  St.,  $6,199,815.  The  unit  bids  of  the  lowest  four  and  highest  bidilers  are  as  follows: 


200  sq.yd. 
5,400  sq.yd. 
1,200  sq.yd. 
100  sq.yd. 


135,000  eu.yd.  earth  excavation  . 

75.000  eu.yd.  rock  excavation.. . 

23.000  cu.vd.  concrete  masonry . 

85,(X)0  sq.ft,  rubbing  of  concrete . 

5,000  eu.yd.  protective  concrete  masonry . 

1,400  cii.yd.  rubble  stone  masonry . 

20  cii.yd.  rubble  stone  masonry,  dry  . 

200  Cii.yd.  brick  masonry . 

25  sq.yd.  vitrified  brick  lining  for  sewers . 

25  cu.vd.  hollow  terra  cotta  brick  or  tile  masonry . 

100  bbl.  grout  of  Portland  cement . 

2(K)  sq.yd.  plastering  on  hollow  tile  at  D.  M . 

25  cii.yd.  broken  stone  or  gravel . 

10.500  sq.yd.  waterproofing,  1  ply  . 

19,000  sq.vd.  3  plv . 

4  ply . 

5  ply . 

()  ply . 

dry  ply  . 

(■00  eu.yd.  one  layer  brick  in  mastic . 

600  eu.yd.  two  layers  brick  in  mastic . 

1.500  lin.ft.  3-in.  cast  iron  pipe  and  fittings  . 

500  lin.ft.  4-in .  . 

f>00  lin.ft.  (>-in . 

2.900  lin.ft.  8-in . 

50  lin.ft.  lO-in.  . 

1(X)  lin.ft.  3-in.  standard  galvanized  steel  pipe . 

300  lin.ft.  4-in.  ...  . .  . 

100  lin.ft.  6-in .  . . 

180  lin.ft.  8-in . 

50  lin.ft.  10-in . . 

100  lin.ft.  1  J-in . 

50  lin.ft.  2J-in . . 

1(>3.000  duct. ft.  tunnel  ducts . 

3(i0  con.ft.  3-in.  fiber  conduits. . 

2,850  ton  riveted  steel  painted  and  erected  standard  shapes . 

2,()00  ton  riveted  steel  painted  and  erected  Beth..  . 

3  ton  arch,  steel  and  iron  stairs,  ladders,  pipe  railings,  etc . 

500  sq.ft,  sliding  doors  with  steel  panels . 

2  exit  covers  .  . 

130  ton  steel  rods  and  bars  built  in  concrete . 

30  ton  miscellaneous  iron  castings . 

1,4(X)  lb.  special  wire  forms  . 

4,200  lin.ft.  IJ-in.  oak  or  ash  handrail . 

5,750  sq.ft,  steel  grating  for  ventilation . 

5.3(X)  S(i.yd.  sidewalk  restoration . 

9(K)  sq.yd.  street  repavement  asphalt.. . 

200  s(].yd.  granite  black  pavement . 

1,700  sq.yd.  Belgian  block  pavement. . 

15,300  sq.yd.  wooden  block  pavement.  . 

500  sq.yd.  upper  3-in.  of  concrete  walls .  . 

18,100  sq.yd.  temporary  pavement  of  granite  block  . 

7,5(K)  lin.ft.  J-in.  electric  conduits  in  place . 

50  lin.ft.  1  }-in . 

200  lin.ft.  2-in . 

.5.800  lin.ft.  1-in . 

100  lin.ft.  3J-in . 

10  lin.ft.  2J-in . _ . 

780  cast  iron  outlet  boxes  4  x  4  x  3  in . 

See  proposal  advertisements  on  page  130,  Advertising  Section. 
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KK)  lin.fr. 
3/)00  lin.ft. 
100  lin.ft. 
l.'iO  lin.ft. 


l(  lUSt  iron  pull  boxes  6  x  6  x  4  in . 

1  cjsr  iron  pull  box  Tel  6  x  12  x  3  in.  . . 

’20  Iin  ft.  cast  iron  pjpe  and  fittings  t>-in . 

if'o  lin  ft.  cast  iron  pipe  and  fittings  3-in . 

10  lin.ft.  cast  iron  pipe  and  fittings  4-in . 

;iK)  bn  ft.  cast  iron  pipe  and  fittings  8-in . 

coil  lin.ft.  12-in.  vitrified  sewer  pipe.  . 

].3(X)  lin.ft.  l.‘!-in .  . 

UH)  lin.ft.  18-in.  . 

7tK)  lin.ft.  24-in.  . 

lOi)  ton  cast  iron  sewer  pipe,  straight . 

7>  ton  cast  iron  sewer  pipe,  special.. . . 

1,100  lin.ft.  concrete  sewers  3  ft.  6  in.  x  2  ft.  4  in . 

230  lin  ft.  4  ft.  X  2  ft.  6  in  .  . 

22.3  lin.ft.  ,S  ft.  X  4  ft.  t.  in  . 

2(’k)  lin.ft.  4  ft.  0  in.  x  3  ft . 

2(K)  lin.ft.  .3  ft.  3  in.  X  3  ft.  4  in..  . . . 

2t>0  lin.ft.  5  ft.  3  in.  x  4  ft.  9  in . 

210  lin.ft.  .3  ft.  6  in.  X  4  ft.  10  in . 

'<0  lin.ft.  7  ft.  6  in.  x  5  ft.  9  in .  .  .  . 

ilJlO  lin.ft.  electric  railways  (under  grd.  trolley) . 

f.00  lin.ft.  water  pipe  6-in. . 

7(X)  lin.ft.  water  pipe  12-in . 

1(K)  lin.ft.  water  pipe  20  in..  . 

10  service  connections  for  water  pipe . 

UX)  lin.ft.  gas  pipe  4-in . 

I(X)  lin.ft.  fi-in . 

230  lin.ft.  8-in . 

1(X)  lin.ft.  10-in . 

1(X)  lin.ft.  12-jn . . . 

1(X)  lin.ft.  l6-in . _ . 

300  lin.ft.  steel  by-pass  pipe  fi-in.  on  street . 

KX)  lin.ft.  8-In  on  street  . 

1(X)  lin.ft.  10-in.  on  street . 

3,f)00  lin.ft.  12-in.  on  street . 

100  lin.ft.  l()-in.  on  street.. . 

130  lin.ft.  20^in.  on  street..  . 

3,600  lin.ft.  24-in.  on  street . 

100  lin.ft.  4-in.  on  street . 

100  lin.ft.  30-in.  on  street.. . 

250  lin.ft.  above  street  12-in . 

200  lin.ft.  above  street  Ki-in . 

200  lin.ft.  above  street  30-in . 

1,100  lin.ft.  cable  susp.  for  pipes  over  16-in  . 

130  lin.ft.  cable  susp.  for  pipes  under  16>-in . 

5  service  connections  for  gas  pipe.  . 

10  ton  new  c.  i.  hub  and  spigot  straight  pipe . 

3  ton  new  c.  i.  hub  and  spigot  special  castings . 

100  lin.ft.  high  pressure  water  pipe,  8-in . 

400  lin.ft.  12-in . 

100  lin.ft.  16-in . 

1,000  lin.ft.  20-in . 

300  lin.ft.  24-in . 

100  ton  new  c.  i.  spigot  and  grooved  straight  pipe . 

35  ton  new  c.  i.  spigot  and  grooved,  special  castings... 

100,000  duct. ft.  electric  ducts  and  conduits  (clag) . 

30,000  lin.ft.  electric  ducts  and  conduits  (steel  3-in).. . 
10,000  lin.ft.  electric  ducts  and  conduits  (steel  3J-in.). 

10  electric  ducts  and  conduits,  service  conn . 

100  lin.ft.  electric  ducts  and  conduits  (fiber  3-in.) . 

100  lin.ft.  electric  ducts  and  conduits  (fiber  3J-in.)..  . . 

1  service  box  on  relocated  duct  lines . . 

1  June,  box  on  relocated  duct  lines . 
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5  (X) 

S  00 

6  00 

15  IX) 

4  (X) 

6  20 

6  00 

12  00 

30  IX) 

4  00 

8  60 

7  (X) 

16  1)0 

31)  1)0 

S  50 

10  (X) 

10  IX) 

21  IX) 

40  (X) 

5  50 

13  SO 

14  00 

24  00 

24  00 

6  (X) 

23  20 

18  (X) 

28  IX) 

60  00 

9  (X) 

2S  00 

20  (X) 

35  1)0 

80  IX) 

13  00 

26  SO 

30  00 

40  IX) 

so  IX) 

4  (X)  ' 

S  80 

5  00 

10  00 

20  00 

20  00 

36  00 

30  IX) 

liO  IX) 

100  00 

10  00 

11  00 

IS  IX) 

25  00 

40  00 

IS  (X) 

14  .30 

20  IX) 

30  00 

so  00 

30  00 

37  (X) 

30  00 

(JO  00 

100  00 

20  00 

10  30 

10  00 

20  IX) 

10  IX) 

20  (X) 

10  30 

10  (X) 

20  00 

10.00 

IS  00 

100  00 

so  (X) 

so  00 

100  00 

100  00 

110  00 

120  00 

120  00 

80  00 

230  (X) 

220  00 

200  00 

250  00 

200  00 

5  (X) 

S  00 

6  00 

10  00 

4  00 

8  00 

7  30 

8  00 

12  00 

6  00 

13  00 

9  75 

10  00 

14  00 

8  00 

18  00 

13  40 

IS  00 

16  00 

10  00 

23  00 

18  30 

20  00 

24  00 

12  00 

130  00 

135  00 

140  00 

250  00 

80  00 

2S0  00 

310  00 

240  00 

500  00 

200  00 

40 

SO 

40 

50 

30 

80 

1  4S 

45 

.(lO 

.70 

1  00 

2  00 

ss 

70 

.90 

100  00 

60  00 

75  00 

150  00 

200  00 

4S 

so 

2  (X) 

(JO 

80 

60 

()0 

2  00 

65 

1  00 

200  00 

200  00 

200  00 

250  00 

400  00 

400  00 

400  00 

300  (X) 

400  00 

500  00 

;,03S.()08 

?5, 121,001 

155,265.545 

155,382,353 

$6,199,815 

;.026,608 

XS.143.001 

155.261.545 

*  Totals  include  underpinning  of  buildings  but  units  do  not. 


nuildiiigs — Industrial  (Continued) 
prepared  3  story  and  basement,  80  x  113  ft., 
lirlfk,  rein.-con.  and  steel,  9th  Ave.  1200,- 
000.  Private  plans. 

Dunbar  —  GLASS  PLANT  —  Penn¬ 
sylvania  Wire  Glass  Co.,  15th  and  Chest¬ 
nut  Sts.,  Phila.,  having  plans  prepared  1 
story,  60  X  144  ft.,  anif  70  x  144  ft.,  brick 
and  steel,  here.  Private  plans. 

I’a..  I>ebanon — MILL— Lebanon  Hosiery 
Mill,  c/o  W.  J.  Steele  &  Son  Co.,  engrs.,  219 
.North  Broad  St.,  Phlla.,  having  plans  pre- 
liared  mill,  here. 

I’a.,  PIttabargh  —  PLANT  —  Locomotive 
•Stoker  Co.,  30  Genl.  Robinson  St.,  N.  S., 
having  plans  prepared  1  story,  30  x  180  ft., 
brick  and  steef  addition,  Robinson  St. 
Hunting,  Davis  &  Dunnello,  1150  Century 
Bldg.,  engrs. 

<»a.,  Newman — COTTON  MILL— New- 
man  Bank  &  Trust  Co.  and  A.  W.  Arnall, 
Newman,  plan  cotton  mill.  >1,000,000. 

_  Fin.,  Tampa  —  CHEMICAL  PLANT  — 
Tampa  Thermaline  Gas  Corpk  (being  or¬ 
ganised),  c/o  L.  Wolf,  chemical  engr.. 


Tampa,  plans  chemical  plant,  along  tracks 
Seaboard  Air  Line  Ry.  $250,000. 

Tenn.,  Columbia  —  SHIRT  FACTTORY  — 
Columbia  Development  Co.  plans  shirt  fac¬ 
tory.  $50,000.  Engineer  and  architect  not 
selected. 

Ky.,  Hopkinsville — PLANT — Forbes  Mfg. 
Co.  plans  rebuilding  plant,  recently 
destroyed  by  fire.  Loss  $500,000. 

O.,  Akron — DAIRY  PLANT — Akron  Pure 
Milk  Co.,  E.  B.  Alexander,  genl.  mgr.,  hav¬ 
ing  preliminary  plans  prepared  by  M.  P. 
Lauer,  206  Pythian  Temple  Bldg.,  4  story 
dairy  plant,  brick,  steel  and  rein.-con. 
$200,000. 

O.,  Cleveland  —  FACTORY  —  Cleveland 
Tent  Co.,  G.  McAuley,  pres.,  WOO  West 
70th  St.,  had  plans  prepared  2  and  4  story 
and  basement,  40  x  75  ft.,  brick  and  steel. 
West  29th  St.  and  Washington  Ave.  $50,- 
000.  Private  plans. 

Ind.,  Indianapolis — FACTORY — Standard 
Nut  Margarine  Co.,  G.  Sonnich,  pres.,  1102- 
16  Roosevelt  Ave.,  having  plans  prepared 
by  R.  N.  Edwards,  7l8t  St.  near  Pennsyl¬ 


vania  Ave.,  3  story,  50  x  60  ft.,  brick,  steel 
niid  rein.-con.,  Roosevelt  and  Lewis  Sts. 
$50,000. 

Ind.,  Paragon — FACTORY — Glaser-Cran- 
dall  Co.  having  plans  prepared  by  McMeans 
&  Tripp,  510  Majestic  St..  Indianapolis, 
packing  plant.  $40,000. 

Ind..  Mouth  Mend— FOUNDRY,  etc. — G. 
Cutter  Co.,  Division  and  Notre  Dame  Sts., 
having  preliminary  plans  prepared  by  H. 
H.  PracK,  119  Federal  St.,  Pittsburgh,  Pa., 
group  buildings,  incl.  foundry,  machine 
shop,  assembly  building,  etc..  South  Notre 
Dame  Ave.  $1,000,000. 

\VI#..  Milwaukee  —  DRY  HOUSE  —  Red 
Star  Yeast  A  Pnwlucts  Co^  79  Buffalo  St., 
having  plans  prepared  by  E.  R.  ly^lbert.  49 
Oneida  St.,  3  story,  52  x  100  ft.,  brick  and 
timber,  plain  foundation.  27th  St.  $75,000. 
Noted  Nov.  26. 

WIs.,  West  De  Pere — COOLING  PLANT 
— Bowman  Dairy  Co.,  140  West  Ontario  St., 
Chicago.  Ill.,  plans  2  story,  rein.-con.  and 
brick,  plain  foundation,  here.  $40,000.  En¬ 
gineer  and  architect  not  selected. 


See  proposal  advertisements  on  page  ISO,  Advertising  Section. 
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Buildings — Industrial  (Continued) 

Mlnsoiiri  —  BRICK  I'LANT  —  Missouri 
Fire  Brick  Co.,  c/o  J.  F.  Wash,  pres.,  6100 
Manchester  Ave.,  St.  Lrf>uls,  purchased  tract 
of  land  between  Farber  and  V’andalia  and 
plans  fire  brick  plant  on  same. 

.Mo.,  St.  I.oul«  —  BACKING  I'RANT  — 
Gerst  Bros,  Meat  Co.,  38.‘52  Lucky  St.,  takes 
bids  probably  in  April.  2  story  and  base¬ 
ment,  rein. -con.  and  brick  addition.  To 
exceed  *40,000.  National  Backers  Supply 
Co.,  405  Franklin  Ave..  archts.  and  engra. 

Tex..  *;i  Campo— COTTON  COMBUKSS. 
etc. — A.  J.  Wendell,  Jackson  St.,  having 
plans  prepared  24  x  94  ft.  cotton  compress 
and  cotton  gin.  »60,000.  Brlvate  plans. 

Tex.,  San  Marcos — TKXTILK  MILIj — 
Morris  &  Co.,  Inc.,  Groveville,  N.  J.,  hav¬ 
ing  preliminary  surveys  made  textile  mill. 
*200,000.  Brivate  plans. 

Tex.,  Texarkana  —  MACIIINK  SHOI  — 
Southern  Ice  &  Utilities  Co.  having  plana 
prepared  rebuilding  75  x  140  ft.  machine 
shop  and  supply  plant,  recently  destroyed 
by  fire.  *40,000.  Address  J.  E.  Ritchie, 

‘'‘“tIx!"'' Wichita  Fall.  —  ICE  CREAM 
BLANT — Colvert  Ice  Cream  Co.  (I*,  and  W. 

1..  Colvert.  owners),  having  preliminary 
sketches  made  ice  cream  plant.  *150.000. 
I’rivate  plans. 

tlkla.,  Cardin— ORE  BLANT— A.  Beaver 
Mining  Co.  had  plans  prepared  1  story,  160 
X  270  ft  ,  rein. -con.  and  steel,  plain  founda¬ 
tion.  *160.000.  G.  Stein,  Miami,  engr. 
Architect  not  announced. 

Wash.,  Seattle  — BOWER  BLANT  —  See 

‘■'Srr'i’:."  ■  Angrle.  -  SUB-STATION  - 
Ix>s  Angeles  Gas  &  Electric  Corp.,  810 
South  Flower  St.,  having  plans  prepared 
2  storv,  47  X  100  ft..  Class  "B"  construc¬ 
tion,  Western  Ave.  *45,000.  I'rlvate  plans. 

f'allf..  t)akland — SUB-STATION — Great 
Western  I’ower  Co.,  530  Bush  St.,  San 
Francisco,  having  plans  prepared  rein. -con. 
addition.  4th  Ave.,  here.  *150,000.  Eng. 
Dept,  of  Owners,  engrs. 

f'allf.,  Kedwood  City  —  FACTORY  — 
Blant  Rubber  &  Asbe-stos  Co..  537  Brannan 
St.,  San  Francisco,  plans  rebuilding  fac- 
torv'  destroyed  by  fire.  *200,000.  Engineer 
and  architect  not  selected. 

C'allf..  Stockton- FEED  M1LI.C— Boultry 
Broducers  Assn,  of  Central  California.  Inc., 
700  Front  St.,  San  Francisco,  plans  feed 
mill.  *2o(t,oo0.  ^  ^ 

Qiie..  tliiebec — BI'^LB  and  BABER  MILL 
— Gulf  I’ulp  &  Baper  Co.,  71  St.  Beter  St., 
having  pl,ans  prepared  for  pulp  and  paper 
mill.  G.  Hardy,  309  Bway.,  New  York  City, 

Shawinigan  Falls  —  CARRORAN- 
DUM  BLANT  —  Canadian  Carborandum 
Co.,  plans  extending  plant.  $500,000.  R.  A. 
Whiterspoon,  Shawinigan  Falls,  engr. 

BIDS  DESIRED 

Conn.,  Torrington  —  FACTORY  —  See 
“Contracts  Awarded" 

N.  J..  Camden — K.4CTORY — Feb.  13,  by 

1..  B.  llothschild,  archt.,  215  South  Broad 
St.,  Bhila.,  4  story  and  basement,  lOO  x  160 
ft.,  rein. -con.  and  brick,  plain  foundation, 
9th  and  Liberty  Sts.,  for  Congress  Cigar 
Co.,  3rd  and  Spruce  Sts.,  Bhila.  *300,000. 
Noted  D»‘o.  31. 

WIs.,  Mllwankee — ICE  BI..ANT — Meyer 
Ice  Co.,  885  3oth  St.,  taking  bids  1  story,  50 
X  143  ft.,  brick  and  timber,  plain  founda¬ 
tion  30th  St.  $40,000.  Brivate  plans. 

Tex.,  fJalvestnn — FACTORY — See  “Con¬ 
tracts  Awarded.” 

Calif.,  I.os  .Xngelea — FACTORY — R.  E. 
Bean,  archt..  Central  Bldg.,  taking  bids  2 
story.  125  X  156  ft.  main  building,  and  30 
X  40  ft.  accessory  building,  Macy  St.  and 
Mission  Rd.,  for  Advance  Auto  Body  Wks., 
515  Mission  Rd.  $125,000.  Noted  Jan.  21. 

COXTR.4CT8  AW’ARDED 

Conn.,  Torrington  —  FACTORY  —  Bro- 
gressive  Mfg.  Co..  52  Norwood  St..  Will 
build  2  storv,  55  x  141  ft.,  brick  addition,  by 
day  labor.  $40,000.  W.  E.  Hunt.  182 
Church  St.,  archt.  Noted  Jan.  21. 

X.  Y..  Glendale  (mall  Brooklyn) — BOX 
and  BABER  MILL  —  Bequot  Mfg.  Co., 
Thompson  Ave..  I.iong  Island  City,  (1st 
unit),  1  story,  100  x  320  ft.,  rein. -con.  and 
brick,  plain  foundation.  Schmidt  Farm,  here, 
to  Austin  Co.,  217  Bway.,  New  York  City. 
Archts.  total  eat.  $2,000,000.  Noted  Feb.  4. 

N.  Y.,  New  York — FACTORY — Stewart- 
W’arner  Si>eedometer  Corp..  1826  Diversey 
Blvd.,  Chicago,  III..  4  story,  90  x  100  ft., 
rein. -con.,  brick  and  steel  top  addition,  37 
West  65th  St.,  to  Smith  &  Leo,  103  Bark 
Ave.  Archts.  est.  $125,000. 

O. ,  rinelnnatl  —  MACHINE  SHOB  — 
Dreses  Machine  Tool  Co.,  227  4Vest  Mc- 
Mlcken  Ave.,  1  story.  90  x  300  ft.,  brick 
and  steel,  plain  foundation.  Spring  Grove 
Ave.,  to  Au.stln  Co.,  16112  Euclid  Ave., 
Cleveland,  *100,000. 


O.,  Cleveland — FACTORY* — Acme  Arti¬ 
ficial  Silk  Co.,  C.  B.  Green,  genl.  mgr.,  1294 
West  70th  St.,  1  story  and  basement,  31  x 
110  ft.,  brick  and  steel,  concrete  pile  foun¬ 
dation.  to  W.  J.  I*ierlk.  7016  Euclid  Ave. 
Archts.  est.  *40,000.  Noted  Dec.  31. 

O.,  Cleveland — FACTORY' — Cleveland  Au¬ 
tomobile  Co.,  J.  J.  Krall,  secy.-treas.,  Ix>n- 
don  Rd.,  4  story  and  basement,  brick  and 
rein. -con.  addition,  concrete  foundation,  to 
W.  Dunbar  Co..  8201  Cedar  Ave.  Archts.  est. 
*200.000.  Noted  Jan.  21. 

O.,  Cleveland  —  FACTORY*  —  Ferbert- 
Schomdorfer  Co.,  Berea  Rd.,  2  story,  50  x 
130  ft.,  brick  and  steel  addition,  to  Austin 
Co..  16112  Euclid  Ave.  Archts.  est.  *100,000. 

O..  Cleveland  —  FACTORY — U.  S.  Air 
Compressor  Co.,  R.  L.  Bacher,  pres.,  5300 
Howard  Ave.,  1  story.  80  x  90  ft.  factory 
addition,  to  S.  YV.  Emerson  Co.,  Union 
Bldg.  Archts.  est.  about  *40,000. 

Mich.,  Detroit  —  WHEEL  BLANT  —  A. 
Kahn,  archt.,  1000  Marquette  Bldg.,  1  story, 
61  X  414  ft.  and  122  x  412  ft.  rein.-coii., 
brick  and  steel  addition,  Charlevoix  Ave., 
to  Wark  Co.,  12141  Charlevoix  Ave.,  for 
Budd  Wheel  Corp.  Noted  Deo.  3. 

Ind.,  Indianapolis  —  FACTORY'  —  Lilly 
Varnish  Co..  C.  M.  Malott,  pres.,  670  South 
California  St.,  general  contract  3  story, 
brick,  steel  and  rein. -con.,  670  South  Cali¬ 
fornia  St.,  to  Mothershead  &  Fitton,  540 
North  Meridian  St.,  *45,000. 

Mis..  Kohler— ENAMEL  SHOP — Kohler 
Co.,  1  story,  72  x  228  ft.,  brick,  steel  and 
concrete,  plain  foundation,  to  F.  Radloff 
Co.,  Plymouth. 

YVIs..  Milwaukee  —  FACTORY  —  Schmidt 
Bedding  Co.,  966  30th  St.,  2  story  and  part 
basement.  34  x  122  ft.,  brick  and  timber, 
plain  foundation,  Burleigh  and  30th  Sts., 
to  Byrne  Bros.,  3112  Burleigh  St.  Archts. 
est.  *45.000. 

Mo..  St.  I.ouis  —  ICE  PLANT  —  H.  G. 
Clymer,  archt.,  Wainwright  Bldg.,  2  story 
and  basement,  rein. -con.  and  brick,  Shaw 
St.  and  Missouri  Pacific  R.R.,  to  McKelvey 
Constr.  Co..  Title  Guaranty  Bldg.,  for  Polar 
Wave  Ice  &  Fuel  Co.,  3638  (3live  St.  Archts. 
est.  *400,000.  Noted  Oct.  29. 

Tex..  Galveston — FACTORY — Galveston 
Ice  Cream  Co.,  c/o  L.  McKelsey,  2308  K  St., 
will  build  2  story  ice  cream  factory,  brick 
and  concrete,  by  day  labor.  $40,000.  Bri¬ 
vate  plans. 

Tex.,  Marshall  —  ICE  BLANT  —  Texas 
I’ub.  Serv.  Co.,  c/o  K.  I.)ee,  mgr.,  1  story,  80 
X  80  ft.,  brick,  steel  and  rein. -con.,  to  J. 

M.  Pressler,  Marshall,  *100,000  cost  plus 

10"r. 

Mash.,  Seattle — PLANT — Pacific  Coast 
Forge  Co.,  Inc.,  3800  Iowa  St.,  1  story,  52 
X  185  ft.,  62  X  120  ft..  35  x  75  ft.,  and  35 
X  62  ft.,  steel  additions,  to  Austin  Co., 
16112  Euclid  Ave.,  Cleveland,  O.,  approxi¬ 
mately  *100,000. 


Buildings — Commercial 


PROPOSED  YVORK 

Mass.,  Attleboro  —  THEATRE  —  Eagle 
Bldg.  Assn.,  C  O  J.  A.  Tuck,  archt..  Bark 
Sq.  Bldg.,  Boston,  having  revised  plans  pre- 
par<‘d  4  story  and  basement.  112  x  240  ft., 
brick  and  steel.  Bank  St.  $350,000.  Noted 
Dec.  31. 

t'onn..  Guilford  —  THEATRE  —  United 
Theatres,  Inc.,  c/o  J.  Weinstein,  archt., 
Metro|K)litan  Bldg.,  Chapel  St.,  New  Haven, 
having  plans  prepared  brick  and  steel. 
Water  St.,  here.  *150,000. 

Conn..  Hartford — GARAGE — J.  P.  Niel¬ 
sen  &  Son  Co..  86  Maple  St.,  having  plans 
prepared  2  story,  96  x  300  ft.,  concrete, 
brick  and  steel,  Washington  St.  $150,000. 
Brivate  plans. 

Conn.,  New  Haven — LODGE — Masonic 
Temple  Assn.,  W.  A.  YVarner,  chn.  build¬ 
ing  com.,  plans  2  story  and  2  mezzanines, 
lodge.  Whitney  Ave.  Norton  &  Townsend, 
405  Temple  St.,  archts. 

Conn.,  New  Haven  —  OFFICE,  etc. — 
Yale  College  having  sketches  made  by 
Delano  &  Aldrich,  126  East  38th  St.,  New 
Y’ork  City,  office,  class  rooms,  etc.,  on 
campus.  $900,000. 

N.  Y.,  Buffalo — OFFICE — State  Building 
Comn.,  Albany,  plans  office  building  for 
state  departments,  here.  *300,000. 

N.  Y.,  Long  Bearh—HOTEI.,— Wilkinson 
&  Hyde,  engrs.  and  archts.,  19  West  44th 
St.,  New’  Y'ork  City,  preparing  plans  5  story, 
hrick,  steel  and  stone,  plain  foundation. 

*200,000.  Owner’s  name  withheld. 

N.  Y'.,  New  Y'ork — HOTEI., — J.  Costello, 
c/o  G.  Keister,  engr.  and  archt.,  56  West 
45th  St.,  having  plans  prepared  15  story, 
brick,  steel  and  stone,  plain  foundation. 

Bark  Ave.  and  38th  St.  Archts.  est. 

*1.300,000. 

N.  Y'..  New  Y'ork — OFFICE — Standard 
Arcade  Building  Corp.,  50  Bwav.,  having 
plans  prepared  by  H.  C.  Severance,  engr. 


wiiw  Aiuiii.,  oo  wesi  vvin  oi.,  oa  siorv,  t 
Steel  and  stone,  plain  foundation,  44  1 
N.  Y.,  Rlehmond  (Ind.  br.  Jamaii 
■THEATRE  —  A.  Market.  144  William 
Jamaica,  having  plans  prepared  by  'i 
Short,  370  Macon  St.,  Brooklyn,  2  - 
100  X  200  ft.,  brick,  steel  and  stone,  t 
foundation.  Myrtle  and  Hillside  A 
*275,000. 


N.  J.,  Moorestown  —  BANK — Burliii  .n 
County  Trust  Co.,  J.  B.  Hopkins,  j  < 
having  plans  prepared  by  Simon  &  Sc  n’ 
249  South  Juniper  St.,  Bhila.,  Ba..  2  s  rv 
and  basement,  50  x  125  ft.,  steel  and  .st  .'. 
plain  foundation,  74  East  Main  St. 

Pa.,  Easton — THEATRE — T.  B.  H  h- 
man  having  plans  prepared  by  Kirkpiit-  u 
&  Martin,  220  South  16th  St.,  I’hila  ■' 
story,  120  x  120  ft.,  brick  and  steel,  ]. 
Northampton  St.  *600,000. 

Pa.,  Willlamaport  —  T  H  E  A  T  R  K 
Chamberlaln-Comerford  Co.,  J.  R.  Ca(i..r.  t 
(representative),  341  Pine  St.,  plan-  2 
story  and  baiement,  120  x  140  ft.,  bn.  k 
steel  and  concrete,  4th  St.  *650.000. 

Md.,  Baltimore- — GARAGE^ — Owner,  c'o 
F.  N.  Inglehart  &  Co.,  11  Ea.st  Ix’xingt  .n 
St.,  plans  6  story.  100  x  100  ft.,  brick  .md 
steel,  plain  foundation.  Water  St.  betw. .  n 
Calvert  and  South  Sts.  *300,000.  Engi¬ 
neer  and  architect  not  selected. 

M'.  Va..  Clarksburg  —  OFFICE  .-ind 
STORE — J.  G.  McCrory,  1107  Bway.,  Nt  w 
Y'ork  City,  N.  Y.,  plans  4  story,  brick  and 
stone,  plain  foundation,  320  West  Main  .'^t 
here.  *250,000. 

N.  C.,  Charlotte  —  APARTMENT  —  J  A. 
Jones,  pres  J.  A.  Jones  Constr.  ('<>.. 
Charlotte,  plans  8  story  and  basement,  51 
X  155  ft.  brick  and  steel.  East  Morehead 
and  South  McDow'ell  Sts.  *500,000. 

Fla..  Fort  I.aiiderdalr — HOTEL — C.  H, 
Neville  &  A.  S.  Gray,  et  al.,  Miami,  having 
plans  prepared  by  W.  A.  Bennett,  Miami, 

6  story  hotel.  Northwest  13th  and  1st  Sts., 
here.  *600,000. 

Fla.,  Gainesville — HOSPITAI. — Alachua 
Co.,  election  Feb.  12.  *150,000  bonds,  hos¬ 
pital. 

Fla.,  Lakeland  —  HOTEL  —  Harneden 
Beach  Hotel  Corp.,  having  plans  prepared 
by  R.  C.  Snow,  93  Linwood  Ave.,  Atlanta, 
Ga.,  4  story,  150  room  hotel.  *500,000. 

Fla.,  Tampa— CLUB— Tampa  Y.  YV.  r. 
A..  A.  K.  Dickinson,  pres.,  plans  Y.  YV.  C.  A.. 
601  Twigg  St.  *750,000.  M.  Manley. 
Miami,  archt. 

Fla.,  Tampa — HOTEI.1 — Tampa  Beach. 
Inc.,  J.  R.  Clark,  pres.,  purchased  site  and 
plans  5  story,  300  room,  Tampa  Beach. 
*1,500,000. 

Fla.,  Tampa — STORE  and  OFFICE — J. 
Maas,  et  al.,  purchased  site  and  plan  prob¬ 
ably  8  story  building,  703-705  Franklin 
St.  $500,000. 

Ala.,  Birmingham  —  FIRE  HOUSES  — 
Election  Apr.  15,  *300,000  bonds,  4  new 

fire  houses. 

Miss.,  Gulfport — BANK  and  OFFICPT — 
Bank  of  Gulfport  soon  takes  bids  7  story, 
rein. -con.,  'brick,  steel  and  stone,  14th  St. 
and  25th  Ave.  $300,000.  N.  W.  Over- 
street.  Jackson,  archt.  Noted  Jan.  28. 

Miss,,  Jarkson — STATION — Illinois  Cen¬ 
tral  R.R.  Co.,  135  East  11th  Bl.,  Chicago, 

Ill.,  A.  F.  Blaess,  ch.  engr.,  plans  2  story, 
brick  and  limestone  passenger  station,  hero. 
$250,000. 

YIIss..  Vicksburg — HOTEL — A.  H.  Alvls, 
Jackson,  having  plans  prepared  by  N.  YV. 
Overstreet,  Jackson,  Y’icksburg  Hotel,  7 
story,  143  rooms.  Cherry  St.  $500,000. 

La.,  New  Orleans  —  HOSBI’TAL  —  Soniat 
Mercy  Hospital,  Annunciation  St.,  having 
plans  prepared  by  Andry  &  Feitel, 
Carondlet  Bldg.,  and  soon  takes  bids  2 
story  and  basement,  rein. -con.  and  steel 
addition,  pile  foundation.  *225,000. 

Tenn.,  Nash  vllle— OFFICE-— Bennie-Dil- 
lon  Realty  Co.,  c/o  YV.  YV.  Dillon,  pres., 
1715  Broad  St.,  having  plans  prepared  by 
Asmus  &  Clark,  Stahlman  Bldg.  (2nd  unit) 
concrete,  brick  and  terra  cotta,  7th  and 
Church  Sts.  *500,000. 

O. ,  Akron — HOTEL — Portage  Hotel  Co.. 
E.  F.  Haupt,  mgr.,  having  preliminary 
sketches  made  by  Eseenweln  &  Johnson, 
781  Elllcott  Sq.,  Buffalo,  N.  Y.,  brick,  steel 
and  concrete  hotel.  *300,000. 

O.,  Canton— BUSINESS — East  Ohio  Gas 
Co.,  406  Tuscarawas  St.  YV.,  plans  4  story 
and  basement,  66*  x  80  ft.,  2nd  St.  N.  Y\'. 
at  Dewalt  St.  *200,000.  W.  J.  Morgan, 
local  mgr. 

O..  Cleveland  —  ABARTMENT  —  H.  L. 
Haines,  12429  Cedar  Rd.,  having  plans  pre¬ 
pared  by  R.  H.  Hinsdale,  Ene  Bldg.,  3 
story  and  basement,  67  x  125  ft.,  brick, 
Cornell  Rd.  *150.000. 

O.,  Cleveland — COMMERCIAL  and  TEM¬ 
PLE — Brooklyn  Masonic  Temple  Co.,  8841 
West  25th  St.,  had  plans  prepared  by  D, 
H.  Farnam,  "rhe  Arcade,  5  story  and  base¬ 
ment,  brick,  steel  and  concrete,  West  25th 
St.  and  Garden  Ave.  *400,000. 


See  proposal  advertisements  on  page  130,  Advertising  Section. 
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r  iildings — Commercial  (Continued) 

,,  ^I^Teland — HOTKIj — O.  J.  F*au1»  Fi- 
,]  iit’v  Mortgage  Bldg.,  having  tentative 
1  ;  ,MS  prepared  10  story  and  basement, 

1  rick  steel  and  concrete.  East  6th  St.  and 
c,il«rior  Ave.  Engineer  and  architect’s 
!  lines  withheld. 

o.  Lakewood  (br.  Cleveland)  —  COM- 
M''ii('lAL.  and  THEATRE— H.  Robbins, 
imiK'drome  Bldg.,  and  M.  Rubin,  Ulmer 
inilg,  both  Cleveland,  having  revised  plans 
i.r.  pared  by  Braverman  &  Havermaet,  208 
1  liner  Bldg.,  Cleveland.  1  and  2  story,  115 
\  "to  ft.,  brick,  steel  and  concrete,  Madi- 

M.ii  Ave.  and  Hilliard  Rd.,  here.  J350,000. 

O  Lorain  —  APARTMENT  —  Overlook 
Apartment  Co.,  c/o  E.  McGeorge,  archt., 
Euclid  Ave.,  Cleveland,  having  plans 
i. repared  4  story  and  basement,  brick,  steel 
and  concrete.  East  Erie  St.,  here.  $250,000. 

O.,  Youngstown — BANK  and  OFFICE — 
Central  Savings  &  I.,oan  Co.,  plans  bank 
and  olfice.  Federal  St.  and  Central  S<|. 
$4110,000. 

Iiid.,  Bloomington — LODGE — Elks  Lodge 
F.  Matthew,  chn.,  plans  steel,  stone  and 
rein. -con.,  8th  and  walnut  Sts.  $150,000. 
.M.k'iuire  &  Shook.  320  Ind.  Pythian  Bldg., 
Indianapolis,  archts. 

Ind.,  Indianapolis  —  APARTMENT  — 
Owner,  0/0  E.  1),  I.<og8don,  pres.,  817  Trac¬ 
tion  Terminal  Bldg.,  plans  3  story  and  base¬ 
ment,  151»x  197  ft.,  brick,  steel  and  reln.- 
een  Virginia  and  McCarthy  Sts.  $160,000. 

MIoh..  Detroit  —  COUNTRY  CLUB  — 
Cherry  Hill  Country  Club,  c/o  H.  T.  Millar, 
.Trcht.,  242  West  I.,afayette  Ave.,  having 
plans  prepared  2  and  4  story,  300  ft.  long, 
brick  and  steel,  plain  foundation.  $750,000. 

.Mich..  Detroit  —  COURTHOUSE  —  Dept. 
Pub.  Wks.,  City  Hall,  having  preliminary 
plans  prepared  by  Smith,  Hlnchman  & 
Crvlls,  800  Marquette  Bldg.,  remodeling 
courthouse,  Antoine  and  Clinton  Sts..  Incl. 
new  7th  story  to  present  building  $121,000, 

3  story  wing  $171,000,  new  wing,  3  stories 
finished  and  3  unfinished  $251,000,  and  re¬ 
modeling  2nd  floor  $28,000. 

Mich.,  Detroit — TEMPLE — Detroit  Aerie 
82.  Order  of  Eagles,  1310  Temple  Ave., 
jilans  rein.-con„  brick  and  steel,  plain  foun¬ 
dation,  Temple  Ave.  $1,000,000.  Engineer 
and  architect  not  selected. 

.Mich.,  Muskegon  —  Y.M.C.A.  Building 
Comn..  Armory-Morris  Ave.,  having  plana 
jirepared  by  E.  E.  Valentine.  Muskegon  and 
takes  bids  about  Apr.  1,  4  story  and  base¬ 
ment,  120  X  138  ft.,  rein. -con.  and  brick, 
plain  foundation.  $285,000.  Foeller,  Schober 
Ac  Stephenson,  225  Adams  St.,  Green  Bay, 
Wis.,  engrs. 

III..  Chicago — APARTMENT  HOTEI.r— J. 
W.  Barger,  et  al.,  1144  Thorndale  Ave., 
having  sketches  made  12  story,  90  x  110  ft., 
Farwell  and  Wayne  Aves.  $1,200,000.  En¬ 
gineer  and  architect  not  selected. 

III..  Chicago — APARTMENT — Delaware 
PI.  Building  Corp.,  E.  L.  Berman,  pres., 
having  sketches  made  by  J.  A.  Armstrong. 
137  North  Dearborn  St.,  16  story,  80  x  100 
ft.,  apartment,  Delaware  PI.  near  Rush  St. 
$500,000. 

III..  Evanston  —  APARTMENT  — A.  H. 
Quitsow.  archt.,  11  South  La  Salle  St.,  Chi¬ 
cago,  making  plans  and  takes  bids  about 
Feb.  15,  3  story  and  basement,  100  x  152 
ft.,  brick,  Sheridan  Rd.  near  Keeney  Ave., 
$150,000.  Owner’s  name  withheld. 

IVIs.,  Madison  —  THEATRE  —  Saxe 
Amusement  Co.,  c/o  T.  Saxe,  secy.,  530 
Grand  Ave..  Milwaukee,  having  plans  pre¬ 
pared  by  Rapp  &  Rapp,  190  North  State 
St..  Chicago,  Ill.,  2  story,  rein.-con.,  brick 
and  steel,  plain  foundation.  State  St. 
$559,000. 

WIs.,  Milwaukee — OFFICE  and  STORE 
— U.  T.  Maischoss,  477  Menlo  Blvd.,  having 
plans  prepared  by  A.  W.  Hoffmann,  86 
Michigan  St.,  6  story  and  basement,  120 
X  120  ft.,  brick  and  concrete,  plain  and 
Wood  pile  foundation,  Wisconsin  St.  $600,- 
OdO.  Noted  Jan.  21. 

Wis.,  Yfllwaukee  —  WAREHOUSE — Mil¬ 
waukee  Warehouse  Co.,  South  Water  St., 
having  plans  prepared  by  I.,eenhowta  & 
Guthrie,  424  Jefferson  St.,  5  story,  42  x  177 
ft.  and  55  x  117  ft.,  brick,  concrete  and 
steel,  plain  and  wood  pile  foundation.  South 
Water  St.  $150,000. 

MInti.,  Rochester — CLINIC — Mayo  Clinic 
making  plans  7  or  8  story  and  basement, 
rein.-con.,  brick  and  stone  clinic  addition. 
$1,500,000.  Engineer  and  architect  not  an¬ 
nounced. 

Xcb.,  Grand  Island- THEATRE — Hostet¬ 
ler  Amusement  Co.,  Brandels  Theatre  Bldg., 
having  plans  prepared  by  J.  Eberson,  212 
East  Superior  St.,  Chicago,  Ill.,  and  takes 
bids  after  Feb.  15,  brick  and  terra  cotta 
theatre.  $200,000. 

Neb..  Omaha — OFFICE — ^T.  A.  Lelsen, 
mgr.  and  engr.,  City  Hall,  making  plans 
and  takes  bids  about  Apr.  1,  4  story  and 
ba.sement,  18th  and  Harney  Sts.,  to  be  used 


I^tlHtles  Dist.  City  Hall.  $300,000.  Noted 
Dec.  3. 

Neb.,  Omaha  —  STORE  —  G.  B.  ITin*. 
archt.,  1037  Omaha  Natl.  Bank  Bldg.,  takes 
bids  after  Mar.  1.  6  story.  4  5  x  132  ft., 
brick  and  stone  addition,  1513  Douglas  St., 
for  T.  Kilpatrick  Co.,  1511  Douglas  St. 
$250,000. 

Neb.,  Omaha  —  THEATRE  —  Orpheum 
Circuit,  c/o  M.  Singer,  genl.  mgr,  1301 
Madison  Bark,  Chicago,  III.,  making  plans  3 
story  and  basement,  theatre,  3,000  seating 
capacity,  15th  and  Harney  Sts.,  here.  $1,- 
000,000.  Engineer  and  architect’s  names 
withheld. 

S.  D..  Watertown  —  COURT  HOUSE  — 
Codington  Co.  election  Mar.  24,  $200,000 
bonds,  3  story  and  basement  court  house. 

C.  D.  Haywood,  aud.  $250,000.  Engineer 
and  architect  not  announced. 

Mo.,  Kansas  City — TEMPLE — Scottish 
Rite  Temple  Assn.,  c/o  F.  O.  Wood. 
Scottish  Rite  Temple,  15th  St.  and  Trisist 
Ave.,  having  plans  prepared  3  story  and 
basement,  250  x  250  ft.,  rein.-con.  and  stone, 
Linwood  and  Paseo  Blvds.  $1,500,000.  En¬ 
gineer  and  architect  not  announced. 

Mo.,  St.  Louis  —  CDMMERCIAi.,  —  I.,ocal 
Syndicate,  c/o  Mississippi  Valley  Trust  Co., 
4th  and  Pine  Sts.,  making  preliminary  plans 
8  story  and  basement,  lOO  x  155  ft.,  brick, 
concrete  and  terra  cotta.  17th  St.  and 
Locust  Blvd. 

Mo.,  St.  Louie — COMMERCIAI., — tlwner, 
c/o  Jost-Miller  Real  Estate  Co.,  105  North 
9th  St.,  purchased  site  and  plans  3  story 
and  ba.sement,  150  x  189  ft.,  brick  and  con¬ 
crete,  Washington  Ave. 

Tex.,  Dallas  —  OFFICE  —  General  Build¬ 
ing  Corp.,  c/o  M.  Matson.  816  Thomas  Bldg., 
having  plans  prepared  by  A.  F.  Korn.  816 
Thomas  Bldg.,  22  story  and  basement, 
80  X  120  ft.,  rein.-con.,  brick,  stone  and 
steel,  St.  Paul  St.,  Oak  and  Pacific  Aves., 
$1,500,000. 

Tex.,  San  Antonio  —  MERCANTII.E  — 
Sears-Roebuck  &  Co.,  Arthington  and  Ho¬ 
man  Sts.,  Chicago,  Ill.,  purchased  site  and 
having  preliminary  plans  prepared  10  story 
and  basement,  140  x  160  ft.,  permanent 
construction.  10th  St.  and  Bway.,  here. 
$500,000.  Private  plans. 

Tex.,  Y'ernon — HOTEIj — E.  O.  Thompson, 
Amarillo,  plans  5  story  and  basement,  brick, 
stone  and  rein.-con.  hotel.  $240,000.  En¬ 
gineer  and  architect  not  selected. 

Okla.,  Tulsa  —  CONVENTION  HALL  — 
City  having  preliminary  plana  prepared  3 
story  and  basement  convention  hall,  Boston 
St.  $250,000.  Engineer  and  architect  not 
announced. 

Okla.,  Tulsa — COURT  HOUSE — Tulsa 
Co.  making  preliminary  plans  3  story  and 
basement  court  house,  Detroit  St.  $300,000. 
Engineer  and  architect  not  selected. 

Colo..  Denver — THEATRE  and  OFFICE 
— United  Theatres  &  Building  Co.,  c/o  F. 
Milton,  Rivoli  Theatre,  having  plans  pre¬ 
pared  by  L.  A.  De.sjardins,  Colorado  Natl. 
Bank  Bldg.,  theatre  and  office  building. 
$2,000,000. 

Mash.,  Bellingham — MUNICIPAL — City 
and  Whatcom  Co.  having  preliminary  plans 
prepared  by  T.  F.  Doan,  Sunset  Bldg.,  4 
story  and  basement,  100  x  240  ft.,  concrete 
and  steel  municipal  building.  $600,000. 

Calif.,  Alameda  —  HOTEL  —  Alameda 
Community  Hotel  Corp..  c/o  ChamlHT  of 
Commerce,  plans  fireproof  hotel.  $400,000. 
Engineer  and  architect  not  selected. 

Calif.,  Fresno — THEATRE — L.  L.  Cory, 
Cory  Bldg.,  having  preliminary  plans  pre¬ 
pared  by  E.  Mathewson.  Cory  Bldg.,  gen¬ 
eral  reconstructing  present  theatre. 

Calif..  Long  Beach  —  HOTEL  and 
APARTMENT — J.  F.  Grable,  c/o  W.  H. 
Austin,  archt..  Pacific  Southwest  Bldg., 
having  preliminary  plans  5  story,  fireproof. 
West  Bway.  $150,000  or  more. 

Calif.,  Los  Angeles — APARTMENT— Los 
Angeles  Housing  Corp.,  Black  Bldg.,  had 
preliminary  plana  prepared  by  E.  Van  Den 
Hoven.  Black  Bldg.,  6  story  and  basement, 
48  X  140  ft.,  timber  and  tile,  incl.  swim¬ 
ming  pool,  Alvarado  St.  $300,000. 

Calif.,  Los  Angeles — APARTMENT  and 
HOTEL — H.  Warner,  c/o  L.  A. .  Smith, 
archt..  Film  Exch.  Bldg.,  had  plana  pre¬ 
pared  4  story  and  basement,  60  x  145  ft., 
brick,  W’ashington  Blvd.  $2,50.000. 

Calif.,  Los  Angeles  —  MERCANTILE  — 
Ralph’s  Grocery  Co.,  926  West  7th  St., 
having  plans  prepared  by  Morgan,  Walls 
&  Clements.  1124  Van  Nuys  Bldg.,  2  story. 
150  X  200  ft.,  rein.-con.,  7th  Ave.  and 
Washington  St.  $150,000. 

Calif..  Los  Angeles — THEATRE,  STORE 
and  OFFICE — W.  H.  Fisher,  Union  Oil 
Bldg.,  having  revised  plans  prepared  by  L. 
A.  Smith,  Film  Exch.  Bldg.,  2  story  and 
basement,  brick  and  rein.-con.,  LaBrea  Ave. 
near  Wilshire  Blvd.  $350,000.  Noted 
Dec.  31. 

MERCANTILE— Mont- 


chased  site  and  plana  (3rd  unitl  of  plant, 
fireproof.  East  14th  St  $150,000  or  more. 

Calif..  Oakland  —  THEATRE  -  It. 
Midgley.  Amer.  Theatre,  San  Pablo  Ave 
and  17th  St.,  plans  theatre.  3.6o0  seating 
capacity.  $1,000,000. 

Calif.,  Drovllle  —  I.ODGE  —  Ctroville 
Lodge,  B.  P.  O.  E..  having  plans  prepared 
by  Starks  &  Flanders,  Ochaner  Bldg  ,  Sac¬ 
ramento.  4  story  and  basement,  brick  and 
steel  lodge.  $250,000. 

Calif.,  Orovllle— THEATRE— I‘aramount 
Theatre  ('orp.,  c  o  .Starks  &  Flanders, 
archts.,  Ochaner  Bldg.,  Sacramento,  h.id 
plans  preiMtred  concrete  and  steel,  l.Soo 
seating  capacity.  $250,000. 

Calif.,  Han  Kranelseo— APARTMENT  and 
STORE  —  Sbarboro-Det  jeh  &  Jorgen.snn. 
2300  f’hestnut  St.,  plans  rein.-con..  Chestnut 
St.  near  S<-ott  St.  $250, OOO. 

Calif..  San  Franriseo — GAR.YGE — Ilunn- 
Willlams  Co.,  156  Montgomery  St.,  plans  8 
story  and  basement,  rein.-con..  Sutter  St. 
near  Powell  St  $300.ooo.  Engineer  and 
architect's  names  withheld 

Calif..  San  Franeiaeo — STORE  and  I.OFT 
— C.  Rodoni,  312  Bush  St.,  h.aving  revised 
plana  prepared  by  E.  E.  Voting,  2o02  Cali¬ 
fornia  St..  6  .story  and  basement,  rein.-con. 
store  and  loft  building  instead  of  hotel. 
Sto<  kton  St.  near  Bush  St  $160,000.  Noted 
Oct.  29. 

Calif.,  Santa  Ylnnlra  —  STORE  and 
(IFFICE  —  R.  Garvey,  Jr..  2300  West  9th 
St.,  lais  Angeles,  plans  5  or  6  story  store 
and  office  building,  Santa  Monica  Blvd.  and 
5th  St.,  here.  Engineer  and  architect  not 
selected. 

Ont.,  Ottawa- I.IVE  STOCK— Bd.  Con¬ 
trol  plans  brick  or  atone  and  steel,  pl.ain 
foundation.  Bank  St.  $225,000.  Engineer 
and  architect  not  selected 

Out.,  Ottawa— MEMORIAl.e-Dcpt.  Pub. 
Wk.s.  soon  takes  bids  3  story  and  bas<‘- 
ment,  rein.-con.  and  stone,  plain  founda¬ 
tion,  I,ady  Grey  Rd.,  for  Canadian  Womens 
Memorial.  $250,000.  R.  C.  Wright,  Dept. 
I’ub.  Wks.,  ch.  archt. 


Mass., 

Awarded 

Conn., 


BIDS  DESIRED 
Springfield  —  See 


"Contracts 


.  _ _ _  _ _  --  _ _  Cnllf.,  Oakland- 

by  Water  &  Gas  Depts.,  for  Metropolitan  gomery-Ward  Co.,  2825  East  14th  St.,  pur- 

See  proposal  advertisements  on  page  130,  Advertising  Section. 


BHstol  —  THEATRE  —  Colonial 
Theatres.  Im-.,  c/o  A.  H.  IxK'kwood  and  S. 
A.  Peters,  102  South  St.,  New  Britain,  and 
Mown  &  Rand  .archts.,  21  School  St,,  Bos¬ 
ton,  Mass.,  taking  bids  2  story,  75  x  175 
ft.,  brick  and  stone.  Main  St.,  here.  $350,- 
000.  Noted  Dec.  24. 

Conn.  Waterbary — HOME — St.  Mary’s 
Hospital,  Union  and  Franklin  Sts.,  taking 
bids  4  story  and  b.asement,  41  x  162  ft., 
brick  and  steel.  South  Elm  St.  $200,000.  L. 
A.  Walsh,  51  I.,eavenworth  St.,  archt. 

N.  4.,  Newark — HAI.,L  of  RECORIIS,  etc. 
— Mar.  3,  by  Essex  Co.,  E.  C.  Ball,  chn. 
building  com..  Courthouse,  brick,  steel  and 
stone,  plain  foundation.  465  High  St.  $2.- 
100,000.  Runyon  &  Carey.  Broad  St.,  engrs. 
Guilbert  &  Betelle,  Chamber  of  Commerce 
Bldg.,  archts.  Noted  Jan.  7. 

Pa..  Altoona — IIOSPITAI.r— Mar.  15,  by 
W.  F.  Beck,  secy.  Mercy  Hospital  Assn.,  8th 
Ave.  and  26th  St..  4  story  and  basement,  90 
X  100  ft.,  concrete,  steel  and  brick  addition. 
26th  St.  and  8th  Ave.  $150,000.  Hersh  & 
Shollar,  Commerce  Bldg.,  archts. 

Pa..  PhilB.  —  EXHIBITION  —  Feb.  16, 
Sesquicentennial  Comn..  at  office  H.  T.  Bax¬ 
ter.  executive  secy.,  926  WIdener  Bldg.,  pil¬ 
ing  and  filling  for  site  of  Pennsylvania 
State  Building,  1  story,  225  x  330  ft.  with 
wing  90  ft.  at  eacfi  end,  stucco  and  steel. 
State  St.  and  I’attlson  Ave.  R.  B. 
Benecker,  Bellvue  Bldg.,  archt. 

X.  r..  Morehead  Pity  —  MUNICIPAL  — 
Feb.  23.  by  L.  Hamilton,  mayor  and  Bd. 
City  Comra.,  2  story,  brick,  stone  and 
stucco  municipal  building,  etc.  $150,000. 
Gladding  Eng.  Co.,  Wilson,  engrs. 

Fla.,  Pensacola — HOTEL — Mar.  1,  by  E. 
Well,  Inc.,  archts.,  Whitney  Bldg.,  New  Or¬ 
leans,  Ia.,  18  story,  fireproof  annex  to  San 
Carlos  Hotel,  here. 

O..  rolumhun — HORTICULTT’RAL  and 
AGRICULTURAI,.— Mar.  2.  by  C.  V.  Truax. 
dir.  Ohio  Dept.  Agriculture,  State  House, 
part  1  and  part  2  story.  98  x  300  ft.,  brick 
and  concrete.  State  Fair  Grounds,  ‘$165,- 
000.  H.  H.  Briggs,  Ohio  Hartman  Bldg., 
archt. 

O.,  Lakewood  (br.  Cleveland) — STORE 
and  APARTMENT — Apr.  1.  by  E.  Brudno. 
I^eader-Newa  Bldg.,  Cleveland.  3  story  and 
basement,  brick  and  steel,  Madison  and 
Mars  Aves.,  here.  $150,000.  M.  Weis, 
Union  Bldg.,  Cleveland.  a,rcht. 

Ind.,  Indianapolis — WAREHOUSE — Feb. 
15,  by  'Vonnegut  Hardware  Co.,  120  East 
■Washington  St.,  6  story  and  basement, 
101  X  195  ft.,  brick,  steel  and  rein.-con. 
$300,000.  Vonnegut,  Bohn  &  Mueller, 
Indiana  Trust  Bldg.,  archts. 

Wis..  Kenosha— CLUBHOUSE— Llndl  & 
Schutte,  archts.,  82  Wisconsin  St.,  MU- 
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ItulldiriKS — Commercial  (Continued) 
wnukee.  taking  bids  3  story  and  basement. 
S6  X  132  ft.,  brick,  stone  and  concrete,  plain 
foundation.  Market  St.,  for  Kenosha  I.,odRe 
2Stj.  I,.  <».  O.  M..  4(16  Market  St.  $2.'ii>,(MiO. 
Noted  Dec  31. 

Calif.,  I.OH  .\nKrleB — .STOftK — Kelchin, 
Shaw  &  Kranklin,  archts..  Commercial  Hxch. 
HIdK..  takiriK  bids  6  story  and  basement,  fin 
X  1.^2  ft.,  rein. -con..  Flower  St.,  for  Meyer- 
Slejfel  &  Co..  fil7  South  Bway.  To  exceed 
$2r)(l.(MH(.  Noted  Jan.  28. 

(ullf..  San  KranrlMcn  —  STOHK  and 
AI’AHTM  KNT — See  “Contracts  .V  warded" 

Hins  KKCICIVRU 

N.  J.,  Jersey  City  —  J.MI.,  —  Hd.  Free¬ 
holders  Hudson  Co.,  Jan.  28,  jreneral  con¬ 
tract  3  story,  brick  and  steel,  plain  founda¬ 
tion,  Newark  Ave.  and  Willow  t'ourt,  from 
W.  H.  and  F.  W.  Cane,  Inc.,  1<»  Journal  S<1., 
$1,2‘.*7,228  ;  ]>lumbinR,  from  K.  H.  Moore 
Co.,  733  Communipaw  Ave.,  $53,<i!i3  ;  heat¬ 
ing,  etc.,  froTii  J.  H.  Cooney,  210  North  4lh 
St.,  Harri.son,  $38,900;  and  electrical  work, 
from  W.  J.  Coleman,  29  Willow-  Court,  $29,- 
650.  Noted  Jan.  7. 

la.,  lies  Moines — TKMI’I.K — Des  Moines 
('onsi.story  3.  c/o  Secretary,  306  Masonic 
Temple.  KCneral  «-ontract  5  story  an<l  base- 
tiient,  117  X  164  ft.,  rein.-t-on.  and  brick, 
plain  foundation,  6th  Ave.  and  Park  St., 
from  A.  H.  Neumann  &  Co.,  .519  Hubbell 
ItldK.,  $526,225  ;  plumbing,  heatintr  and 
ventilatinK.  from  V’an  Dyck  PlumhiriK  & 
HeatliiK  <V>.,  nil  Walnut  St..  $58,900. 
Noted  Jan.  21. 

Calif.,  Santa  Karhara  —  HOTKI,  and 
STOHK  -  N.  Calahan,  c/o  Sauter  & 
IsH'kard.  archts.,  San  Marcos  HldK..  4  story 
and  basement,  rein. -con.,  Cota  and  Kstado 
St.s.,  from  .A.  Johnson,  74  New  MontKomery 
St..  San  Frnncla<-o.  $176,50<i..  Noted 
Dec.  24. 

CONTK.4CTS  AWAKDKI) 

Mass.,  Caml>ridKe  (Boston  P.  o. )  — 
APAUTMK.NT  —  Forest  Realty  Tru.st,  27 
School  St..  Boston,  4  story,  150  x  155  ft., 
brii-k,  artificial  stone  and  sti-el.  plain 
foundation.  Forest  St.,  to  H.  Tasker,  51 
Cornhill,  Boston.  Archts.  est.  $300,000. 

Mass.,  SpriiiKfleld — HOTKI.,-  A.  Freed¬ 
man  Heal  Kstate  Co.,  214  Belmont  Ave.  will 
build  6  .story  and  basement,  97  x  125  ft. 
brick  and  steel,  I..iberty  St.,  by  day  labor. 
$190,000.  J.  W.  Foster,  105  BridRe  St., 
archt.  Noted  (k-t.  29. 

Conn.,  Ilartforil  —  THKATHK  —  Allyn 
Realty  Co..  H.  J.  Allyn.  Allyn  House, 
Asylum  St..  1  story  and  ba.sement,  92  x 
145  ft.,  brick  and  steel,  2,000  seatinR  ca¬ 
pacity  Asylum  St.  near  Ann  St.,  to  R.  F. 
Jones  Co.,  36  I’earl  St.  Archts.  est.  $350,- 
000.  Private  plans.  Noted  Dec.  24. 


N.  Y..  Mt.  \ernon  —  APAHT.MK.NT  — 
Hol»-Well  Development  &  Impvt.  Co.,  K. 
HufnaRle,  pres.,  50  South  2nd  Ave.  7  story, 
brick,  steel  and  stone,  plain  foundation. 
Rich  Ave.,  to  A.  Stolz,  tlramatan  Ave. 
Archts.  est.  $4  00,000. 

N.  V.,  New  York  -H.\NK  and  OFFICK — 
4)ceanic  InvestlPK  t'o..  -A.  K.  Thorne.  49 
Wall  St.,  15  story,  4o  x  135  ft.,  brick,  steel 
and  stone,  plain  foundation,  1  Fast  4  2nd  St., 
to  faldwell-WinRate  Co.,  381  4th  Ave. 
Archts.  est.  $1,500,000. 

I'a..  l■itlNbllrRh  —  C.ARACiK  —  AVllllam 
Penn  (laraRe  Co..  616  AVebster  Ave.,  Rcn- 
eral  contract  Incl.  mechanical  trades,  9 
story.  45  X  60  ft.,  and  9o  x  140  ft.,  steel. 
c<iticrete,  Rranite  stone  and  terra  »-otta.  to 
Kven-tt  Winters  Co..  1024  BiM>k  llldR.,  De¬ 
troit,  Mich.,  approximately  $750,000. 

N.  C.,  \V iiiHtoii-Salem — OFFICK — AV.  M. 
Nisseii,  18  story  and  basement.  100  x  123 
ft..  bri<-k.  steel  and  stone,  jdain  foundation. 
4th  and  Cherry  Sts.,  to  Hunkin-Conkey  Co., 
Hunkin-Conkev  Bldg.,  Cleveland.  O.  Noted 
Jan.  28. 


fia..  .Atlanta  —  tjARACK  and  SADKS 
ROOM — C.  A.  Sisson,  3  story,  steel,  etc., 
RaraRe  and  salesroom,  to  C.  D.  Cna-kett  & 
Co..  316  Bona  Allen  BldR.  Archts.  est. 
$200,000. 

Fla.  Fort  Myers — HOTKI,. — C.  AA'.  Rus- 
s«'ll.  et  al..  10  story,  155  ft.  frontaRc,  com¬ 
munity  hotel,  Anderson  Ave.  and  Mi-OreRor 
Blvd.,  to  Day  &  Zimmerman.  16th  and 
AA'alnut  Sts.,  Phila.,  Pa.,  $650,000. 

4>.,  Canton — THKATFtK — Palace  Amuse¬ 
ment  C^o.,  1  story,  100  x  146  ft,,  brick,  steel 
and  concrete,  to  R.  O.  AA'itters,  312  3rd  St. 
N.  A\’.  Archts.  est.  $250,000. 

O.,  Cleveland — KXCHANflK — Ohio  Bell 
Telephone  Co..  4300  Kuclid  Ave.,  2  .story 
and  basement.  83  x  103  ft.,  rein. -con.  and 
brick.  1 8900  N'ottinRham  Rd.,  to  Crowell  & 
Kittle  Constr.  Co..  Hanna  Bldp.  Archts. 
est.  .approximately  $150,000.  Noted  Jan.  14. 

Iiid.,  Indianapolis — (lARAOK  and  STORK 
-Alabama  &  Market  Realty,  Reneral  con¬ 
tract  4  st*)ry,  60  x  195  ft.,  brick,  steel  and 
rein. -con..  Market  and  Alabama  Sts.,  to 
Caldwell  &  Pruitt  Co.,  I'eoples  Bank  BldR., 
$150,000. 

Mich.,  Detroit  —  TKRMINAK  AA'ARK- 
HorSK — ('oe  Terminal  AA'arehouse,  5620 
Federal  Ave.,  6  story  and  basement,  125  x 
550  ft.,  rein. -con.  and  brick,  plain  founda¬ 
tion,  AA'est  Fort  St.,  to  AA’albridRe  AldinRer 
Co.,  2356  Penobscot  BldR.  Archts.  est.  $3,- 
000.000.  Noted  Jan.  14. 

.Mich.,  Detroit— THKATRK  and  DFFICK 
— Stalr-Shubert  Realty  Co..  Free  Press 
BldR..  6  story  and  basement,  130  x  160  ft., 
rein. -con.,  brick  and  steel,  plain  foundation, 
Kafavette  Blvd.,  structural  steel,  to  Russell 
AVhe»d  &  Fdrv.  Co.,  Joseph  Campau  Ave. 


and  B.  K.  Ry. ;  walls,  etc.,  to  K.  K.  .1  .  ^ 

1901  AA'ashinRton  Blvd.  BldR.  Noted  <>  i' 

MIeh..  St.  Clair — HOTKI. — AA'.  H.  AV 
archt..  Port  Huron.  4  story  and  ba.s.-i 
rein. -con.  and  steel,  plain  foundation.  V 
St.,  to  F.  R.  I'atterson  Constr.  Co,  ,  j 
AVm)dward  Ave.,  lK»troit.  Archts.  -t 
$150,000.  Noted  Jan.  28. 

111..  ChIcaRO— APARTMENT— Cusk 
Foster,  archts.,  750  North  MichiRan  \ 
masonry  and  concrete  contract  10  stor\  .  cj 
basement.  50  x  100  ft.,  brick  and  ste.'i,  ji,, 
Kast  Delaware  St.,  to  A.  I.indstruin. 
AA'est  MichiRan  Ave.  ;  carp«'ntry,  to  A.  .1 
son,  4317  North  Richmond  Ave.;  plunitiirn; 
to  T.  J.  O'Malley,  3it8  AA’est  Oak  St.,  t.ir 
A.  O'Rourke  &  Co.,  Ill  AA’est  AA’ashiiiRt.in 
St.  Archts.  est.  $500,000.  Noted  Nov  i  ' 

111..  ChicaKti — APARTMENT- P.  51.?: 
tenson,  4804  North  Kedzie  Ave.,  Ren.i.il 
contract  4  story,  50  x  180  ft.  apartm.  tit. 
4630  Beacon  St.,  to  ThorRerson  &  Kriek.-^en 
4804  North  Kedzie  Ave.  Archts.  .st 
$200,000. 

111..  Fairmont  Clt.v  (mail  East  St.  I.uiii-) 
—  CKPB — I'airmont  J<H'key  Club,  *-/o  ii 
Head.  Renl.  niRr.,  Hotel  Jefferson,  St.  Koiii.-i 
Mo.,  steel  contract  3  story,  80  x  2o(i  ft  ] 
rein. -con.,  brick  and  steel  here  to  St.  Kouis 
Structural  Steel  Co.  Syndicate  Tru.st  lilil'.;  . 
St.  Kouis,  Mo.  Archts.  eat.  $150,000. 

AVIh.,  Milwaukee — BANK — A’an  Ryn  Ji  I).- 
Oelleke,  ar<-hts.,  114  Crand  Ave.,  4  story 
and  basement,  62  x  110  ft.,  rein. -con.,  bri.  k 
and  stone,  plain  foundation.  East  AA’ati  r 
St.,  to  H.  Danischefsky,  1484  Humboldt 
Ave.,  for  Natl.  KxchanRe  Bank,  367  Bwav 
$375,000.  Noted  Nov.  12. 

AVI*.,  OHliktMih  —  OFFICE  —  AA’isconsin 
Natl.  Kife  Insurance  Co.,  14  AA’ashinRton  .'^t , 
3  stor.v  and  basement,  77  x  103  ft.,  .stone 
and  concrete,  plain  foundation,  here,  to 
Fluor  Bros.  Constr.  Co.,  52  Otter  St.  Archts. 
est.  $200,000.  Noted  Jan.  21. 

la..  Iow  a  City — MEMORIAI., — Iowa  -Al. - 
morial  Assn.,  R.  H.  FitzRerald,  chn.,  ( 2n(l 
unit),  3  story  and  basement.  54  x  136  ft., 
rein. -con.,  brick  and  stone,  on  campus,  to  T. 
Stark  &  Co.,  118  South  11th  St.  AA’.,  Cedar 
Rapid.s.  Archts.  est.  $200,000.  Noted 
Jan  21. 

H.  D.,  Redflelil — COl’RT  HOUSE— Si)ink 
Co.,  H.  (1.  Joy,  aud.,  Reneral  contract  3 
story  and  basement,  98  x  104  ft.,  rein. -con., 
brick  and  stone,  to  Standard  Constr.  Co., 
1111  Plymouth  BldR.,  Minneapolis.  Minn. 
Archts.  total  est.  $300,000.  Noted  Jan.  7. 

Alo.,  Jeffernon  City — HOTEL — Central 
Hotel,  10  story  and  basement,  43  x  74  ft., 
brick,  rein. -con.  and  terra  cotta  addition, 
also  remodellnR  present  5  story  and  base¬ 
ment  buildinR,  to  E.  Dreier  &  Son,  Peoides 
Natl.  Bank  BldR..  Kansas  City,  Kan. 
Archts.  est.  $350,000. 


STAIRWAY— NEW  YORK.N.Y. 

Bid.s  were  opened  by  Board  of  Transportation,  49  Lafayette  St.,  for  additional  stairway,  86th  St.  Station,  Manhattan- 
Bronx  Rapid  Transit  R.R.,  (A)  Pattelli  &  Wilson,  6011  12th  Ave.,  Brooklyn,  (awarded  contract);  (B)  Lawrence  J. 
Rice,  464  Linden  Blvd.,  Brooklyn;  (C)  Pairier  Contracting  Co.,  1480  Broadway;  (D)  The  English  Construction  Co., 
Inc.,  15  West  91st  St.;  (E)  C.  Meade  &  Co.,  217  West  14th  St.;  Gibb.s-Rice  Co.,  2541  Aqueduct  Ave.,  Bronx,  $24,471; 
F.  Persicano,  489  Lenox  Rd.,  Brooklyn,  $26,351;  N.  A.  Dei.ser,  280  Madi.son  Ave.,  $27,368;  Ascher  Engineering  & 
Construction  Co.,  1457  BroadAvay,  $31,442.  The  unit  bids  of  the  lowest  four  and  highest  bidders  are  as  follows: 

4(X)  cu.yd.  earth  excavation.  . 

’H)  cu.yd.  concrete  masonry . 

.SO  cu.yd.  protective  concrete  masonry . 

l.S  cu.yd.  removal  of  concrete  masonry . 

3  sq.yd.  vitrified  brick  lininR  for  sewers . 

400  sq.yd.  waterproofing  (c)  3-ply . 

12  sq.yd.  (f)  (>-ply .  . 

(<0  lin.ft.  c.i.  pipe  (a)  3-ply..  . 

50  lin.  ft.  (c)  6-ply . 

10  lin.ft.  gavanized  steel  pipe  (c)  6-ply . 

6  5  ton  riveted  steel . 

0  75  ton  steel  rods  and  bars .  . 

1  ton  miscellaneous  iron  castings . _  . 

50  sq.yd.  street  surfaces  restored  (a)  within  curb  lines . 

f)0  sq.yd.  street  surfaces  restored  (e)  asphalt  between  curbs 
1  ton  c.i.  sewer  pipe  (straight). 

0  5  ton.  c.i.  sewer  pipe  (special) . 

10  lin.ft.  flat  top  reinforced  concrete  sewers  (a) 

(vton  new  c.  i.  hub  and  spigot  straight  pipe . . 

3  ton  new  c.  i.  bub  and  spigot  special  pipe . 

1,200  sq.ft.  W.  G.  tile,  3  x  6  in.  (a)  straight . 

10  sq.ft.  (c)  2|  in.  radius  . 

10  sq.ft.  fd)  20  in.  radius.  ; .  ■  . 

350  sq.ft,  w.  p.  vitreous  or  semi-vitreous  colored  tile  (a)  straight 

10  sq.ft.  (c)  2|  in.  radius . 

10  sq.ft.  (d)  20  in.  radius. . . 

10  sq.ft.  Mosaic  bands . . . 

10  sq.yd.  plastering  (a)  concrete  brick  or  h.t . 

See  proposal  advertisements  on  page  130,  Advertising  Section. 


3  ft.  6  in.  X  2  ft.  4  in. 


5?1S  00 

$12  00 

$15  00 

$  8  75 

$25  00 

2  5  00 

25  00 

28  00 

35  00 

40  00 

28  00 

2  5  00 

20  00 

39  20 

50  00 

34  00 

30  00 

50  00 

35  00 

60  00 

15  00 

10  00 

10  00 

25  00 

40  00 

2  00 

3  00 

2  25 

1  50 

3  20 

S  00 

6  00 

4  00 

2  25 

6  00 

1  00 

2  00 

3  00 

1  40 

•7  00 

2  00 

4  00 

5  00 

2  10 

10  00 

3  00 

4  00 

5  00 

5  00 

7  00 

150  00 

125  00 

175  00 

160  00 

200  00 

120  00 

100  00 

120  00 

168  00 

200  00 

150  00 

200  00 

175  00 

163  00 

3.50  (K) 

4  00 

1  00 

4  00 

4  90 

9  00 

6  00 

5  00 

6  50 

6  30 

12  00 

60  00 

200  00 

200  00 

150  00 

275  00 

100  00 

200  00 

400  00 

225  00 

400  00 

20  00 

15  00 

50  00 

8  40 

35  00 

30  00 

150  00 

125  00 

120  00 

200  (X) 

50  00 

250  00 

300  00 

180  00 

300  (X) 

1  20 

2  00 

1  50 

1  54 

2  (.0 

2  50 

5  00 

3  00 

2  80 

4  (X) 

2  50 

5  00 

3  00 

2  80 

4  00 

2  20 

2  50 

2  00 

2  80 

4  IX) 

3  50 

6  00 

4  00 

4  20 

5  00 

3  50 

6  00 

4  00 

4  20 

5  (X) 

5  00 

5  00 

10  00 

4  20 

5  (X) 

2  00 

3  00 

1  50 

1  75 

4  00 

V 
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5  sq  yJ.  (b)  metal  lath . . . 

10  sq.ft,  cement  floors,  etc.  (a)  wainscot  and  bases . 

420  sq.ft.  (c)  3-in.  floor  fin. . . 

30  sq.ft.  (d)  finish  on  brick,  concr.  h.t . 

30  cii.ft.  concrete  work  (a)  coping .  . 

210  ft.  tread  concrete  stairs,  etc.  (c)  supported  stairs . 

{,S  sq.ft.  (d)  supported  stairs  landings . 

120  sq.ft.  (f)  non-slip  treads . . 

(,5  lin.ft.  (g)  cement  bases,  wall  strings.. . 

7  cu.ft.  brick  masonry  (c)  common  brick . 

300  cu.ft.  h.  t.  masonry  (b)  3-in . 

40  cu.ft.  (c)  4-in . 

30  weep  holes  in  h.  t . 

10  galv.  strap  anchors..  .  . . . . 

5  sq.yd.  metal  lath  (a)  without  furring . 

1  masonry  change  booths  (a)  type  “IB”.  . 

1  temporary  wooden  change  booth . 

15  sq.ft,  kalamein  doors,  (k)  type  “K” . . 

25  sq.ft,  brackets,  frames  and  access  (g)  enameled  sign  plates . 

25  lin.ft.  street  railings  (b)  type  “Kl” . 

80  lin.ft.  oak  handrails . . . . 

265  lin.ft.  steel  electric  conduits  (a)  J-in... . 

105  lin.ft.  (b)  1-iii . 

26  c.  i.  outlet  boxes . . . . . 

3  c.  i.  pull  boxes  (f)  6  in.  x  6  in.  x  4  in . 

1  (o)  4  in.  X  4  in.  X  2  in  . 

2  floor  drainage  fittings  (b)  c.  i.  covers  . 

2  (c)  cleanout  boxes . . _ . 

I  steel,  panel  board  box  (i)  27  in.  x  6  in.  x  S3  in . 

450  sq.ft,  painting  plaster,  concrete  (c)  2  coats  on  plaster . 

Cutting,  removing  steel  86  st.  sta.  suhdiv.  No.  9  (lump  sum) . 

Dismember,  remove,  transport  wooden  ticket  booth  86  St.  Sub.  No.  14 

(lump  sum) . . . 

Remove,  clean,  reset  brick  plaster  band  Subdiv.  No.  14  (lump  sum) . 

Extended  totals . 


A 

52  20 
50 
U) 
50 

2  00 

2  IX) 
80 

2  00 
80 

3  00 
1  30 
I  (M) 

50 

1  50 
1  20 

1,0(H>  (K) 
200  IX) 

4  (X) 

2  (X) 
22  (X) 

2  IX) 
40 
40 
2  00 
7  IX) 
2  00 
20  IX) 
20  00 
‘X)  IX) 
20 

250  CX) 

150  00 
200  00 


521,967 


B 

54  00 
1  00 
50 
30 

1  50 

2  IX) 

1  50 

1  50 
50 

4  00 

2  00 

2  (X) 
50 
50 

1  (X) 
1,IKX)  IX) 

200  IX) 
4  (X) 

2  00 
2  5  00 

1  IX) 
50 

1  00 

3  IX) 
8  00 
8  (X) 

10  00 
20  00 
2  5  00 
10 

200  00 

50  00 

350  00 


522,374 


C 

52  00 

1  50 
70 
70 

2  IX) 

1  25 
I  IX) 

3  IX) 

I  00 
3  00 

1  50 

2  tX) 

1  IX) 

3  IX) 
1  (X) 

KOI)  IX) 
200  00 
3  IX) 
3  (X) 
12  (X) 
I  IX) 
30 
50 
I  50 
20  (X) 
10  00 
10  (X) 
10  00 
75  IX) 
10 

150  00 

101)  00 
3IX)  00 

523,245 


D 

51  75 
39 
31 
28 

1  68 

2  52 
39 

2  ID 
43 

2  10 
1  40 
I  40 
28 
49 

1  65 
1,330  IX) 

210  IX) 
100  IX) 

2  10 
23  80 

2  45 
56 
63 

2  10 
8  40 
8  40 
14  IX) 
14  00 
98  00 
14 

455  00 

17  5  00 
175  00 

523,416 


E 

55  00 

1  30 
80 
(4) 

2  50 

4  (M) 
2  14) 

2  50 
1  30 

3  00 
1  30 
1  20 

70 
I  20 
6  IK) 
1,5IX)  IX) 
5IX)  00 
6  IX) 

5  IX) 
40  IK) 

4  IX) 
80 
90 

4  IK) 
12  IK) 
10  00 
25  IK) 
20  IK) 
125  (X) 
10 

14)0  IK) 

350  00 
500  IX) 

538,231 


Buildings — Commercial  (Continued) 

Mo.,  St.  l.onio — HOME — La  Beaume  & 
Klein,  arclits.,  Compton  Bldg.,  3  story  and 
Imsement,  134  x  180  ft.,  rein.-con.,  brick 
and  stone.  Locust  St.,  to  H.  M.  Edmunds 
Building  Co.,  114  North  17th  St.,  for 
Womens  Christian  Home,  1815  Washington 
Avc.  Noted  Jan.  21. 

Mo.,  8t.  Louis — HOSPITAL — Le  Beaume 
&  Klein,  archts.,  Compton  Bldg.,  8  story 
and  basement,  !t0  x  150  ft.,  rein.-con.,  brick 
and  stone,  Kingshighway,  to  J.  Hill  Constr. 
Co.,  Syndicate  Trust  Bldg.,  for  St.  Ia>uis 
Maternity  Hospital,  4518  Washington  Blvd. 
Archts.  est.  $500,000. 

Mo.,  miverslty  (St.  Louis  P.  O.)  — 
APARTMENT  —  M.  Goldman,  Title 
Guaranty  Bldg.,  St.  Louis.  3  story  and 
l>aaement,  100  x  102  ft.,  rein.-con..  brick 
and  stone,  to  V.  A.  Chlnberg,  808  Chestnut 
St.,  St.  Louis.  Archts.  est.  $150,000. 

Tex.,  Ft.  Worth — BUSINESS — Van  Zandt 
.larvis,  Jarvis  Heights,  3  story  and  base¬ 
ment,  brick,  stone,  steel  and  rein.-con..  4th 
and  Houston  Sts.,  to  J.  T.  Taylor,  1209 
Burk  Burnett  Bldg.,  $181,290.  F.  W'.  Wool- 
worth  &  Co.,  c/o  C.  C.  Foster,  dist.  mgr., 
906  Main  St.,  lessee. 

Okla.,  Guymon  —  COURT  HOUSE  and 
JAII.. — Texas  Co.,  4  story  and  basement, 
83  X  84  ft.,  rein.-con.,  brick  and  stone,  piain 
foundation,  to  Krelpke-Schafer  Constr.  Co., 
Herskowitz  Bldg.,  Oklahoma  City,  $211,500. 
Archts.  est.  $250,000. 

Calif.,  Lankershim — THEATRE,  OFFICE 
and  STORE  —  L.  A.  Smith,  archt..  Film 
Kxch.  Bldg.,  Los  Angeles,  75  x  200  ft.,  and 
100  X  200  ft.,  brick,  steel  and  rein.-con., 
here,  to  A.  C.  Perkinson,  3977  South  Ver¬ 
mont  Ave.,  Los  Angeles,  for  Hollywood 
Theatres,  Inc.,  7425  Sunset  Blvd.,  Los  An¬ 
geles.  $175,000.  Noted  Jan.  7. 

Calif.,  Los  Angeles — CLT’B — P.  R.  Wil¬ 
liams,  archt..  Stock  Exch.  Bldg.,  4  story  and 
basement,  100  x  100  ft.,  rein.-con.,  28th  St. 
and  Paloma  Ave.,  to  W.  Slater  Co..  2314 
.Santa  Fe  Ave.,  for  Y.M.C.A.  $128,650. 
Noted  Jan.  21. 

Calif.,  Los  Angeles  —  STORE  and 
APARTMENT  —  J.  C.  Rives,  525  Rlves- 
Strong  Bldg.,  7  story  and  basement,  98  x 
100  ft.,  rein. -eon.,  Pico  St.  and  Westchester 
i’l.,  to  C.  A.  Fellows,  Central  Bldg.,  $350,- 
OOO.  Noted  Jan.  28. 

Calif.,  San  Franelseo— APARTMENT— 
J.  Perry,  6  story  and  basement,  concrete 
and  steel,  Eddy  St.  near  Ijeavenworth  St., 
to  Helbing  Co.,  916  Van  Ness  Ave.,  $150,000. 

Calif.,  San  Franelseo  —  STORE  and 
APARTMENT  —  R.  McLeran  Co.,  et  al., 
Hearst  Bldg.,  will  build  2  story,  brick  and 
steel.  Mission  and  16th  Sts.,  by  day  labor. 
$200,000.  Private  plans. 


Buildingrs — Educational, 
Religious 


PBOPOSED  WORK 

R.  1.,  Providenee — CHURCH— Wesleyan 
Church  of  Nazarene,  Globe  and  Beacon 
Sts.,  plans  1  story  and  basement,  brick 
and  steel,  Niagara  and  Ontario  Sts. 
$150,000.  Engineer  and  architect  not 
selected. 

K.  1.,  Providenee — SCHOOL — City,  W.  E. 
Hartwell,  chn.,  having  plans  prepared  by 
T.  J.  Hill  Pierce,  30  Allens  St.,  new  gram¬ 
mar  school  addition,  Veazie  St.  $600,000. 

K.  I.,  Provldenee-^CHOOLS — ^ity.  Pub. 
Building  Dept.,  City  Hall,  having  plans 
prepared  by  T.  J.  Hill  Pierce,  30  Allens 
St.,  additions  to  Technical  Trade  and 
George  West  Schools.  To  exceed  $150,000. 

Conn.,  Itrldgeport  —  SCHOOL  —  City, 
School  Bd.,  having  plans  prepared  by  E.  G. 
Southey,  983  Broad  St.,  2  story  and  base¬ 
ment.  brick  and  steel  addition,  Boston  Ave. 
and  Huntington  Rd.  $175,000. 

>.  Y..  Corning  —  HIGH  SCHOOL  —  Bd. 
Educ.,  takes  bld.s  about  Mar.  15,  brick,  steel 
and  stone,  plain  foundation.  King.sburg  Ave. 
$350,000.  P.  Rogers,  101  Park  Ave.,  New 
York  City,  archt. 

Conn.,  Waterbary — SCHOOIj — St.  Peters 
and  Pauls  Parish,  soon  lets  contract,  2 
story  and  basement,  brick  and  steel, 
Beacher  Ave.  $150,000.  O'Connell  &  Shaw. 
134  Newhurg  St.  Boston,  Mass.,  archts. 
Noted  Mar.  19. 

N.  Y..  Flushing— SYNAGOGUE— Flush¬ 
ing  Free  Synagogue,  Amity  St.,  Iiaving 
plans  prepared  by  M.  Courland,  engr.  and 
archt.,  366  5th  Ave.,  New  York  City,  2 
story,  brick,  steel  and  stone,  Sanford  and 
Jamaica  Aves.  $250,000. 

N.  Oreenwirh  —  SCHOOL  —  Village 

having  plans  prepared  by  Tooker  &  Marsh, 
archts.  and  engrs.,  101  Park  Ave.,  New 
York  City,  rein.-con.  and  brick,  plain  foun¬ 
dation,  Main  St.  $225,000. 

N.  V.,  Lanrel  Hill  (mail  Flushing)  — 
SCHOOL  —  St.  Theresa  of  the  Child  Jesus 
Roman  Catholic  Church,  having  plans  pre¬ 
pared  by  F.  L.  Berlenbach,  engr.  and  archt.. 
260  Graham  Ave.,  Bnmklyn,  5  story.  60 
X  125  ft.,  brick,  steel  and  stone,  plain 
foundation.  Locust  St.,  here.  $200,000. 

N.  Y..  Long  Bench— SCHOOL — Bd.  Educ. 
takes  bids  about  Feb.  17  (extended  date), 
brick,  steel  and  stone,  plain  foundation. 
Neptune  Blvd.  and  Chester  Ave.  $175,000. 
H.  L.  Smith,  25  W’est  44th  St..  New  York 
City,  archt.  Noted  Dec.  17. 

N.  Y..  Newburgh— HIGH  SCHOOL— Bd. 
Educ.,  having  plans  prepared  by  A.  F. 


Gilbert,  358  5th  Ave.,  New  Y'ork  City,  3 
story,  brick,  8te«‘l  and  stone,  piiiln  ft>uiidn- 
tion.  $400.00(1. 

N.  Y.,  Troy  —  LIBRARY  —  Rensselaer 
Polytechnic  Institute,  having  plans  prepared 
3  story,  78  x  180  ft.,  rein.-con.,  brick  and 
steel,  plain  foundation.  15th  St.  $150,000. 
Private  plans. 

I*a.,  South  Williamsport  (Williamsport 
P.  O.) — SCHOOL— School  Dist.,  W.  Wise, 
Secy.,  plans  3  story  and  basement,  80  x  100 
ft.,  briek  and  steel  school.  $200,000.  En¬ 
gineer  and  arehlteet  not  8ele<-ted. 

Mcl..  Kaltimore — HOME — Bureau  Cath«(lic 
Charities,  415  ('athedral  St.,  E.  L.  Ia*onard, 
pastor,  had  plans  prepared  by  G.  R.  ('alUs, 
Jr.,  Hearst  Tower,  3  story  and  basement, 
40  X  145  ft.,  briek  and  steei,  plain  founda¬ 
tion,  Roland  Ave.  $150,000. 

Tenn.,  Nashville — COI..LEGE — Southern 
College  of  Y.  M.  A.,  Wesley  Hall  W.  D. 
Weatherford,  pres.,  having  preliminary 
plans  prepared  by  H.  C.  Hibbs,  Amer. 
Trust  Bldg.,  training  sehiMil  building,  2l8t 
Ave.  $500,000.  Not«d  Mav  21. 

O. .  (levelanil  —  IKiRMITORY,  etc.  — 
l.,aurel  School  for  Girls,  S.  E.  layman,  pres., 
197  East  97th  St.,  having  plans  prepared 
by  J.  H.  Graham  &  Co.,  1612  Euclid  Ave., 
brick  dormitory,  recitation,  music  and 
kindergarten  buildings.  East  97th  St. 
$350,000. 

<>.,  Falrport  Harbor  (br.  Palnesvllle)  — 
SCHOOIj — St.  Anthony  of  Padua  Itoman 
Catholic  Church,  Z.  Demko,  pastor,  having 
plans  prepared  by  A.  F.  F<K>8e  &  <1.  Fi>x, 
6523  Euclid  Ave.,  (Meveland,  2  story  and 
l>asement,  80  x  120  ft.,  brick  and  metal  lum¬ 
ber  sch<K>l.  $150,000. 

Ind..  Indianapolis  —  HIGH  SCHODL  — 
St.  Peter  and  St.  Paul  Cathedral,  J.  (^hart- 
rand,  bishop,  1347  .North  Meridian  St.,  plans 
high  school,  14  th  and  Meridian  Sts. 
$1,000,000. 

Mich.,  Detroit  -MEDICAL  COLLEGE — 
Bd.  Educ.,  1354  Bway.  Ave.,  having  plans 
prepared  by  Donaldson  &  Meier,  1314 
Penobscot  Bldg.,  3  story  and  basement, 
rein.-con.,  brick  and  steel,  plain  founda¬ 
tion,  St.  Antoine  St.  $375,000.  Noted 
May  23.  ' 

MIeh.,  Detroit — SCHOOLS— Bd.  Educ., 
1354  Broadway  Ave.,  plans  rein.-con.,  brick 
and  steel  sc-firmls,  plain  foundations,  on 
Hawthorne-Lantz  Site  $904,960,  Elmlra- 
Meyers  St.  $468,437,  on  Ravenswood  Site, 
Yellowstone  Ave.  $445,084,  and  Pembroke 
Site,  Pembroke  Ave.,  $445,084  ;  Intermediate 
schools  at  Playfleld  6.  Luce  St.  and  Conant 
Rd..  $904,960 ;  Detroit  Teachers  College, 
West  Grand  Blvd.,  $1,867,642  ;  additions  to 
A.  D  Holmes  School,  Georgia  Ave.  $334,607, 
to  Greenfleld-Park  ^hool.  Brush  St.  $2t9,- 
140,  and  to  Eastern  High  School,  East 
Grand  Blvd.,  $222,966;  (1st  unit)  school. 


See  proposal  advertisements  on  page  ISO,  Advertising  Section. 
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Tiulldings — Kducatlonal,  KpUbIous  (Cent.) 
l.iik«w<M>d-lj*-lpHlc  site  $174,400,  and  on 
inidale-riukard  site.  $176,437  ;  (2nd  unit) 
sfhoid  on  Hoynton  site  $292,000,  Mii«-(?ullo<'h 
site  $270,800,  on  ("iarke  site  $292,000,  Kitz- 
Beraid  site  $292,000,  and  on  (Joodale  site 
$270,800.  KnBineer  and  architect  not  se¬ 
lected. 

Mich.,  Detroit  —  TKAPK  SCHOOI..  —  Hd. 
Kduc.,  1354  Hway.  Avc..  idans  2  story  and 
basement,  rein, -con.,  brick  and  steel, 
foundation.  $24  2,000.  KnBineer  and  archi¬ 
tect  not  seiected. 

Mirh.,  KlnKsford  lletshtB  (Iron  Moun¬ 
tain  1*.  O.) — SCHOOLS— Voted  $600,000 

bonds,  2  story  and  ba.sement,  brick,  tile 
and  concrete,  Brade  si  lusiis  and  addition  to 
htBh  school,  for  ltd.  Kduc.,  HreitunB  Twp., 
J.  Hoth,  secjy.  K.  K.  &  G.  F.  I’armelee, 
Iron  Mountain,  archts. 

HI.,  Ontralin  —  SCHOOL  —  Bd.  Kduc. 
plans  3  story  school.  $185,000. 

HI..  ChteaBO  —  HIGH  SCHOOL  —  Bd. 
Kduc.,  646  South  Clark  St.,  rejected  bids 
I)ec,  15.  Hutchinson  Junior  HlBh  School.  3 
sttiry  and  basement.  245  x  475  ft.,  rein.- 
con.  ana  brick,  plain  foundation.  WelllnB- 
ton  St.  and  Nordica  Ave.  $1,200,000.  i'roj- 
ect  may  be  abandoned.  Noted  Nov.  26. 

WIs.,  Karine — SCHOOI., — Soon  lets  con¬ 
tract  2  story  and  basement,  74  x  128  ft., 
brick,  tile  and  concrete,  plain  foundation, 
for  St.  Kdwards  (''oiiBrcBation,  1330  Grove 
Ave.  $150,000.  Noted  Aug.  13. 

In.,  Charles  City —SCHOOL — Flection 
Feb.  18.  $250,000  bonds.  3  story  and  base¬ 
ment.  rein. -con.  and  brick  school.  A.  H.  Kg- 
gert,  suj>t.  Bd.  Kduc. 

S.  D.,  lirooklnKs  —  T,TBR.\RY  —  T.  W. 
Dwight,  chn.  Bd.  RcBcnts,  Sioux  Falls, 
plans  llbr.ary  at  State  College,  here. 
$250,000. 

Mo..  St.  I.ouls— SCHOOLS— Bd.  Educ., 
911  Loi'ust  St.,  having  tentative  plan.s  pre¬ 
pared  by  R.  M.  Milligan,  building  comr., 
0/0  owner,  18  room  and  kindergarten  unit, 
AVest  Belle  Bl.  :  1,300  pupil  unit,  Kings- 
highway  and  St.  Louis  Ave.  ;  additional 
class  room  and  shop  units,  Mullanphy 
School :  auditorium  and  shop  units.  Blow 
School;  Intermediate  school,  19th  St.  and 
Cass  Ave.  ;  IS  room  and  kindergarten  unit, 
Shaw  Tract;  12  room  and  kindergarten 
unit  in  Dist,  between  ITnion,  Clara.  Natural 
Bridge  and  North  Market  Sts.  ;  also  8  room 
and  kindergarten  unit,  Kennard  School  site, 
and  Lindewtaid  Dist. 

Tex..  Dallas— HIGH  SCHOOI.r— DeWltt 
&  launmon,  archts.,  507  South  West  Life 
Bldg.,  take  bids  about  Mar.  25,  East  Dallas 
High  School,  3  story,  230  x  240  ft.,  brick, 
stone  and  rein. -con.,  Glasgow  St.  opposite 
Randall  Park,  for  Bd.  Kduc.,  c/o  C.  M. 
Moore,  secy.,  Akard  and  Royal  Sts.  $550,000. 

Tex..  Greenville  —  CHURCH  —  First 
Baptist  Congregation,  c/o  A.  A.  Duncan, 
pastor,  plans  brick,  stone  and  rein. -con. 
church,  (Crockett  and  Pickett  Sts.  $200,000. 
Kngineer  and  architect  not  selected. 

Calif.,  Beverly  Illlla — SCHOOI, — Beverry 
Hills  School  Dist.  having  plans  prepared  by 
Gable  &  Wyant,  634  South  Western  Ave., 
l,os  Angeles.  2  story  and  basement,  brick 
grammar  school.  $150,000. 

Calif.,  Riverside — SCHOOT., — Plans  elec¬ 
tion  $1,000,000  bonds,  for  schools. 

Calif.,  San  Leandro  —  CONVENT  and 
SCHOOL  —  St.  Marys  Convent  had  plans 
prepared  by  J.  J.  Foley,  770  5th  Ave.,  San 
Francisco.  2  story  each,  reln.-con.,  convent 
and  school.  $150,000. 

Dnt..  Newmarket  —  HIGH  SCHOOL  — 
High  S<‘hool  Bd..  W.  J.  Patterson,  chn.,  hav¬ 
ing  jilans  prepared  by  Burden  &  Gouinlock, 
101  King  St.  AV.,  Toronto,  2  story  and  ba.se- 
ment.  rein.-«on.,  brick  and  steel  addition, 
plain  foundation.  Prospect  Ave.  $150,000. 

Out.,  Toronto  —  HIGH  SCHOOL  —  Bd. 
Educ.,  having  plans  prepared  by  C.  E. 
D.vson,  155  College  St..  High  School  of 
Commerce,  3  story  and  basement,  reln.- 
con..  brick  and  steel,  plain  foundation. 
$500,000. 

Dnt.,  Toronto— LIBRARA” — Library  Bd., 
226  College  St.,  plans  2  story,  concrete, 
stone  and  brick,  plain  foundation.  $260,- 
000.  Engineer  and  architect  not  selected. 

BIDS  DESIRED 

Masa..  AA’lnehester — SCHOOL — Feb.  16, 
by  Town,  C.  It.  Main,  chn.,  2  story  and 
basement,  brick  and  steel.  Highland  Ave. 

LI 50,000.  Derby  &  Robinson.  3  Joy  St., 

oston,  archts.  Noted  Dec.  24. 

Conn.,  Torrlngton — CHURCH — Feb.  15, 
by  St.  Mary’s  Church,  J.  P.  Kowelskl,  pas¬ 
tor,  Forest  Court.  1  story  and  basement, 
60  X  115  ft.,  granite.  Union  St.  $200,000.  J. 
A.  Jackson.  185  Church  St.,  New  Haven, 
archt.  Noted  May  28. 


N.  J.  MaplewiMKl  (br.  South  Orange)  — 
HIGH  SCHOOL  —  Feb.  27,  by  Bd.  Educ. 
School  Dist.  of  South  Orange  and  Maple¬ 
wood,  Essex  Co..  High  School  Bldg., 
Academy  St..  South  Orange.  3  story  and 
part  basement,  30()  x  300  ft.,  rein. -con., 
brick  and  steel,  here.  Guilt>ert  &  Betelle, 
Chamlwr  of  ('ommerce  Bldg.,  Newark, 
archts.;  adv.  E.  N.-R.  Feb.  11. 

Miss.,  Laurel- HIGH  SCHOOI.,— Feb.  24, 
by  M.  AA’.  Mcljaurln,  mayor.  Junior  High 
School,  3  story,  brick.  $200,000. 

O. .  Dayton- SCHOOL— Mar.  8,  by  Bd. 
Kduc.,  C.  J.  Schmidt,  elk.-treas.,  307  I,ud- 
low  Bldg.,  AA'ilbur  AVrlght  Junior  High 
and  Klementary  School,  2  story,  reln.-con. 
and  brick,  ])laln  foundation,  Huffman  St. 
$300,000.  Herman  &  Brown,  1129  Reibold 
Bldg.,  archts. 

O..  Ravenna— CHURCH— Feb.  18,  by  AV. 
Jansen,  archt.,  1227  I’rospect  Ave..  t'leve- 
land,  for  Immaculate  Conception  Church. 

1  story,  62  x  118  ft.,  brick  and  stone,  $150,- 
000.  Noted  June  11. 

.Allrh.,  Detroit— MEDICAL  COLLEGE— 
Feb.  19,  by  C.  A.  Gadd,  pres.  Bd.  Kduc.. 
1354  Bway.  Ave.,  (1st  unit)  6  story  and 
basement,  65  x  116  ft.,  reln.-con.  and  brl<'k, 
I>lain  foundation.  Mullet  and  St.  Antoine 
Sts.  $375,000.  Donaldson  &  Meier,  1310 
I’enobscot  Itldg.,  archts. 

MIeh.  Detroit— SCHOOI>— Feb.  23,  by  C. 
A.  Gadd,  bus.  mgr.  Bd.  Kduc.,  1354  Bway., 

2  story  and  basement,  rein. -con.,  brick  and 
steel,  plain  foundation,  Martin  St.  and  Mc- 
tlraw  Ave.,  $800,000.  Malcolm.son  &  Hig¬ 
ginbotham,  1217  Griswold  St.,  archts. 

III.,  Chleago — SCHOOL — Feb.  23,  by  Bd. 
Educ.,  650  South  Clark  St.,  J.  K.  Byrni's, 
bus.  mgr..  Dr.  AValter  S.  Christopher  School 
for  Crippled  Children,  1  story  and  ba.se¬ 
ment,  210  X  210  ft.,  brick  and  terra  cotta, 
AVest  51st  St.  and  South  Artesian  Ave. 
$500,000.  J.  C.  Christensen,  650  South 
Clark  St.,  archt. 

AA'is..  AVatertown  —  HOME  —  Bethesda 
I,utheran  Home  for  Feeble  Minded  and  Epi¬ 
leptic,  L.  Pingel,  supt.,  plana  3  story  and 
basement,  brick  and  concrete,  plain  founda¬ 
tion.  $160,000.  Engineer  and  architect  not 
selected. 

.Minn.,  Allnneapolis — SCHOOL — Feb.  19, 
by  Bd.  Educ.,  C.  F.  AA'omrath,  bus.  mgr., 
305  City  Hall,  (2nd  unit)  3  sto^y’  and  ba.se¬ 
ment,  reln.-con.,  brick  and  stone  addition, 
14th  St.  and  Spruce  PI.  $150,000.  Bureau 
of  Buildings,  DIv.  of  IVsign  &  Inspection, 
c/o  owner,  archts.  Noted  Dec.  10. 

Calif.,  Loa  .Angeles — S(^HOOLS — Feb.  17, 
by  Bd.  Educ.,  2  .story,  115  x  233  ft.,  flre- 
i)roof,  17th  and  Georgia  Sts.,  Train  &  AA’il- 
Iiam.s,  AA’estern  Mutual  Life  Bldg.,  archts.; 
and  part  2  and  3  story,  brick  and  stucco, 
Grirtln  Ave.,  G.  S.  Underwood,  720  South 
I,os  Angeles  St.,  archt.  Noted  Dec.  17. 

Calif.,  San  FranelBro — SCHOOI.1 — Feb.  24, 
by  Bd.  I’ub.  AVks.,  general  contract  Edison 
School,  fireproof,  Dolores  St.  between  22nd 
and  23rd  Sts.  $279,000.  J.  Reid,  Jr.,  city 
archt. 

BIDS  RECKIA’KD 

Pa..  Phlla.— HIGH  SCHOOL— J.  D.  Cas¬ 
sell,  supt.  buildings,  19th  and  Chestnut  Sts., 
Junior  High  School.  4  story  and  basement, 
159  X  268  ft.,  brick  and  concrete,  plain 
foundation,  66th  and  Elmwood  Sts.,  general 
contract,  from  Cramp  &  Co..  Denckla  Bldg., 
$1,028,307  ;  plumbing  and  heating,  from  S. 
Faith  &  Co.,  2427  Penn.  Ave.,  $46,864  and 
$93,993  respectively ;  and  electri<-al  work, 
from  E.  F.  Goldhahn,  8619  Crothers  St., 
$63,552,  for  Bd.  Kduc. 

Pa.,  Phlla. — HIGH  SCHOOL — J.  D.  Cas¬ 
sell,  supt.  buildings,  Feb.  2,  Junior  High 
School,  4  story  and  basement.  159  x  268  ft., 
rein. -con.  and  brick,  plain  foundation,  26th 
and  Cumberland  Sts.,  general  contract,  from 
('ramp  &  Co..  Denckla  Bldg.,  $1,011,956 ; 
plumbing,  from  L.  J.  Sommer  &  Son,  2436 
Brown  St.,  $45,934  ;  electrical  work,  from  E. 
F.  Goldhahn.  8619  Crothers  St..  $61,738; 
and  heating,  from  S.  Faith  &  Co.,  2427 
Penn.  Ave.,  $93,993,  for  Bd.  Educ.  Noted 
Jan.  28. 

Minn.,  Minneapoliit — BOTANA' — State  Bd. 
Administration  &  Finance,  C.apitol  Bldg., 
St.  Paul,  general  contract  3  story  and 
basement,  rein. -con.,  brick  and  stone,  at 
University,  here,  from  Madsen  Constr.  Co., 
527  2nd  Ave.  S.  $170,600.  Noted  Jan.  21. 

CONTRACTS  AWARDED 

Mass.,  Somerville  (br.  Boston) — DORMI¬ 
TORY — Tufts  College,  Medford  Hillside,  3 
story,  brick  and  steel  dormitory,  to  J.  Dris¬ 
coll  &  Son  Co..  94  AVashlngton  St.,  Brook¬ 
line.  Archts.  est.  $200,000. 

N.  J.,  Totowa  (mall  Paterson) — IX)RMI- 
TORIES  —  B.  G.  Lewis,  comr.,  at  office 
Division  Architecture  &  Construction.  643 


Broad  St..  Newark,  gtmeral  contract  gi  m, 
25  buildings,  incl.  dormitories,  recn-..  i, 
administration,  etc.,  at  Training  Si  hoci,  ,r 
Feeble  Minded  Females,  here,  for  Stat.  L,| 
Institutions  &  Agencies,  Trenton,  to  <  1 

Smith  Constr.  Co..  204  Academy  St..  To  10 
ton,  $1,173,834  ;  plumbing,  to  G.  J.  T'.l  n 
187  North  Ave.,  Plainfield,  $99,997:  h. 

Ing,  to  J.  H.  Cooney,  Harrison,  $73.vi  , 
and  electrical  work,  to  Hoffman  &  Elia-  .  i 
AA’est  51st  St.,  New  A’ork  ('itv,  N.  A’.  $  . 

900.  Grand  total  $1,414,531.  Noted  Jan  •. 

Inil.,  Indianapolis  —  CHEMICAL  I,.\l!. 
ORATtARY — Swan-Myers  <'o.,  R.  M.  Caiii 
pres.,  219  North  Senate  Ave.,  general  e  .nl 
tract  4  story,  66  x  128  ft.,  brick,  steel  and 
reln.-con.,  215  North  Senate  St.,  to  Corn.  11 
Eng.  Co.,  2611  (Cornell  Ave.  Archts.  >  vt 
$150,000.  Noted  Jan.  7. 

MIeh.,  Ferndale  (br.  Detroit) — S('HOoi,.'t 
—  Bd.  Educ.,  general  contract  Roosev.  it 
Schotil,  2  story  and  basement,  12  room, 
concrete,  brick  and  stone,  to  M.  B.  Hunger- 
ford.  I’ontlac,  $80,094  ;  Wilson  S<'hool,  i 
story,  7  room,  brick  and  steel,  to  F.  li. 
I’atterson  Constr.  Co..  2631  AA’oodward  Av.-. 
Detroit,  $47,406  ;  and  Forest  Grove  Scho.d! 
1  story  addition,  brick  and  concrete,  to 
F.  Erb,  I’ontiac,  $40,400.  Grand  total 
$167,900. 

MIeh.,  Jackson- HIGH  SCHOOL— I!d 
Educ.,  J.  F.  Clark,  secy.,  16  AVest  AVe.si,  y 
St.,  general  contract  3  story  and  basement, 
rein. -con.,  brick  and  steel,  plain  foundation! 
AA’Ildwood  and  AAMnthrop  Sts.,  to  H  G. 
Chrissman  Co.,  Porter  Apts.,  Lansing.  Not'  (i 
Dec.  31. 

Ind.,  Rlehmond  —  SCHOOL  —  Bd.  City 
Trustees,  general  contract  brick,  steel  ami 
rein. -con.,  to  R.  C.  Bryant,  Franklin. 
$164,000. 

Tex..  AVIehita  Falls — HIGH  SCHOOL— 
Bd.  Educ.,  c/o  A\’.  AV.  Brown,  secy..  Junior 
High  School,  3  story,  104  x  137  ft.,  rein  - 
con.,  brick  and  stone,  Polk  and  Taylor  Sts.. 
Avi'S.  G.  and  H.,  to  J.  H.  Reddick,' Abilene. 
$144,300.  Noted  Jan.  14. 

Okla.,  Tulsa  —  CHURCH — First  Baptist 
Church,  4th  and  Cincinnati  Sts.,  O.  AV.  An¬ 
derson,  pa.stor,  1  story,  b.alcony  and  mez¬ 
zanine,  90  X  140  ft.,  2,250  seating  caiwcity, 
rein. -con.,  brick  and  steel,  4th  and  Sonili 
('inclnnatl  Sts.,  to  Rucks  &  Brandt,  Mid- 
Continent  Bldg.,  $202,900.  Archts.  eat. 
$250,000. 


Federal  Government  Work 


PROPOSED  AVORK 

D.  C.,  AVash. — Medical  School — Dept,  of 
Interior,  takes  bids  about  Mar.  1,  medical 
school  at  Howard  University.  $370,000. 

La.,  Reserve — Dock — Inhand  AA’aterwiiys 
Corp.,  321  Custom  House  Bldg.,  New  Or¬ 
leans,  making  revised  plans  pile  and  tim¬ 
ber  dock,  on 'Mississippi  River,  here. 

BIDS  DESIRED 

D.  C.,  AA’ash. — Cable,  Transformers,  etc. 
— Feb.  19,  at  office  A.  L.  Flint,  genl.  purch. 
officer,  Panama  ('anal,  supplies  listed  in 
Circular  1721,  inch  cable  transformers,  etc. 

(la.,  Macon — Mailing  Shelter — Feb.  26,  by 
Treas.  Dept.,  at  office  Supervising  Aniit!, 
AVash.,  D.  C.,  mailing  shelter  at  U.  S.  i’ost 
Office,  here ;  adv.  E.  N.-R.  Feb.  11. 

Kjr.,  Louisville  —  Cement  —  Mar.  9,  by 
U.  S.  Engineers  Office,  P.  O.  Box  72,  ap¬ 
proximately  110,000  bbl.  Portland  cement; 
adv.  E.  N.-R.  Feb.  11. 

CONTRACTS  AWARDED 

D.  C.,  AA’ash.  —  Bridge  —  Arlington  Me¬ 
morial  Bridge  Comn.,  C.  O.  Sherrill,  execu¬ 
tive  officer.  Navy  Bldg.,  6  piers  and  4  abut¬ 
ments  for  Arlington  Memorial  Bridge  over 
Potomac  River,  cofferdam  construction,  to 
H.  P.  Converse,  161  Devonshire  St.,  Boston. 
Mass.,  $1,299,000  (550  days).  Noted 

Jan.  14. 

Ala.,  Mobile — AA’ater  Pipe — Treas.  Dept., 
at  office  Supervising  Archt.,  AA’ash.,  D.  ('.. 
submarine  water  pipe  and  electric  cables  for 
proimsed  (Quarantine  Station,  Sand  Island, 
near  here,  from  A’lrginla  Eng.  Co.,  Newport 
News,  Va.,  $15,887.  Noted  Jan.  28. 

Ala.,  Tuskegee  —  Recreation  —  U.  S. 
Veterans  Bureau,  Arlington  Bldg.,  AA'ash., 
D.  C.,  52  X  132  ft.,  brick,  at  U.  S.  Veterans 
Hospital,  here  to  Batson-Cook  Co.,  AA’est 
Point,  Ga.,  $54,070  (10  months).  Noted 
Feb.  4. 

Ky.,  Louisville — Lime — U.  S.  Engineer 
Office,  Box  72,  1,180  tons  hydrated  lime  for 
Dams  45,  46,  50,  52,  53,  in  Ohio  River,  to 
Natl.  Mortar  &  Supply  Co.,  Federal  Reserve 
Bldg.,  Pittsburgh,  Pa.,  $14,036.  Noted 
Dec.  31. 


See  proposal  advertisements  on  page  130,  Advertising  Section. 


Mrmorlitl  —  OMawii,  Ont.  —  IVpt.  Tub. 
Wk«..  Ottawa,  wain  takoa  bids  .Nutlunal 
War  Memorial,  f'onnauKht  PI.  $150,000.  U. 
S.  Wrlaht,  Ottawa,  eoKr. 

Subway — Toronto,  Ont, — Olty  nlo.ns  re- 
oonstrui'tlnK  subway,  under  Oanaalon  Natl. 
Ky.  tracks,  at  t'arlaw  Ave.  and  tSerrard 
St,  $312,000.  R.  C.  Harris,  City  Hall,  enKr. 

BII>.S  UKSIKKU 

Platform  Kxtenslona— Krooklyn,  N.  Y. — 

Feb.  25,  by  Hd.  Transportation,  J.  H. 
Delaney,  chn.,  49  Ijtfayette  St.,  New  York 
City,  extendluK  station  platforms  of  the 
l!way.-4th  Ave.  Rapid  Transit  K.R.,  Oroup 

4,  here. 

Sand  and  Stone  liimper — Newark,  N.  J. 
— Feb.  13,  at  otHce  T.  D.  Raymond,  dir. 
Dept.  Pub.  Affairs,  City  Hall,  steel  lined 
sand  and  stone  hopiH>r,  at  city  asphalt 
plant,  Passaic  St.  and  Passaic  River. 

Slh»  and  Shop — Detroit,  Mich. — Feb.  17, 
by  Dept.  Pub.  Wks..  1  story,  37  x  37  ft., 
rein. -con.  silo  and  shop  addition  to  asphalt 
plant.  Western  Yard.  P.  A.  Fellows,  City 
Hall,  etiKr. 

Ciilverta — .\tlantlr,  la. — Feb.  16,  by  J. 
M.  Ward.  aud.  Cass  Co.,  8  circular  and  7 
box  concrete  culverts.  Cl.  F.  Cannon,  At¬ 
lantic,  enKr. 

Kish  ilatrhery  —  Tyler,  Tex.  —  T.  K. 
Hubby,  ftame,  fish  and  oyster  comr.,  Austin, 
takinK  bids  fish  hatchery,  Incl.  2.000  ft. 
mains,  valves,  septic  tank,  one  12,000  ftal. 
corruKated  galvanized  Iron  water  tank,  150 
ft.  storm  sewer,  bridge  over  channel  from 
Oreenbrler  I.Ake,  etc.,  here.  $25,000.  J.  J. 
White,  Tyler,  engr. 

BIDS  RKCKIVED 

Subway — New  York,  N.  Y. — Rd.  Trans¬ 
portation,  J.  A.  Delaney,  chn.,  49  Dafayetto 
St.,  Feb.  5,  subway  Route  78,  Sect.  8,  along 
and  under  Fort  Washington  Ave.,  from 

5.  B.  Mason,  7  West  60th  St.,  (At)  $1,976,- 

190  (A2)  $1,977,780  (Bl)  $1,967,641  and 

(BS)  $1,969,231.  Noted  Jan.  7. 

tirade  Separation — Mlehigun — State  Hy. 
Dept.,  at  ortlce  comrs.  Monroe  t'o.,  Monroe, 
l>ec.  18,  Grade  Sei)aration  5,804.003,  under 
Detroit  &  Ironton  R.R.  tracks,  from  Closser 
Bros.,  8427  Senator  Ave.,  Detroit.  $73,988. 


Unclassified 


BIDS  DESIRED 

Sand  tirit — New  York  N.  Y'. — Feb.  17.  by 
J.  Miller,  pres.  Manhattan  Bon),  Municipal 
Bldg.,  3.000  cu  yd.  sand  grit,  and  3,000  cu. 
.cd.  concrete  and  paving  sand.  Former  bids 
rejected.  Noted  Feb.  4 

Creosoted  Ties — I’blla..  Pa. — Mar.  2.  by 
H.  K.  Khli-rs.  dir.  Dept,  t'lty  Transit,  1211 
Chestnut  St.,  approximately  1,735.000  ft 
mostly  southern  yellow  pine' creosoted  ties; 
adv.  K.  N.-R.  Feh.  11. 

Cement — Detroit.  Yllch. — Feh.  11.  by  W 
J.  Black,  comr.  Purcha.ses  &  Supplies,  Mar- 
MUette  Bldg.,  20.000  tons  more  or  less  as¬ 
phaltic  cement,  to  Dept.  I’ub.  Wks.,  f.o.b. 
Detroit. 

Pig  I.eud — 4'hirago,  III. — Feb.  IS,  by  t'lty, 
RtHun  406,  City  Hall,  100  tons  pig  lead  at 
\arlous  pl|K*  yards.  A.  A.  Sprague,  comr. 

PIpe^North  Dakota — Feb.  23,  by  State 
H.V.  Dept.,  Pierre,  1,040  lln.ft.  15  in.,  26,- 
4174  lln.ft.  18  In.,  8.877*  lln  ft.  24  In..  2,915 
lln.ft.  30  In.  and  235  lln.ft.  36  In.  rein. -con. 
pi|H*  for  approximately  400  ml.  highway 
construction. 

YVIrea — Hamilton,  Ont. — YV.  Ij.  McFaul, 
city  engr..  In  market  50,000  conduit  high 
tension  wires. 


PROPOSED  YVORK 

Miminntlon  Grade  Croaaing  —  Chatham, 
>  — Bureau  Highways,  Albany,  making 

pi  s  bridging,  grading,  etc.,  for  elimlna- 
II, .M  of  grade  crossing  at  New  York  Central 
11  U  tracks,  here.  $700,000.  A.  W.  Brandt, 
.Mi..iny.  comr.  highways. 

Power  Line  —  North  Carolina  —  Neuse 
Ki\.r  Electric  Co.,  New  Bern,  T.  A. 
Kraiitham,  pres.,  plans  extending  lines  to 
Kt  Barnwell  and  Dover,  also  line  to 
Vanceboro  and  one  Into  Pamlico  Co. 
$2.'>.000. 

lias  Mains,  ete.— Gadsden,  Ala. — South¬ 
ern  tias  &  Power  Co.  making  surveys  im¬ 
proving  gas  plant,  also  lines  to  adjoining 
cities  and  towns.  To  exceed  $25,000.  Sun- 
diTson  &  Porter  Co.,  62  William  St., 
New  York  City,  engrs. 

Swimming  Pool — llrownswells  (mall  Wes¬ 
son),  Miss. — Brownswells  Hotel  Co.  having 
plans  prepared  by  S.  Stone.  Jr.,  &  Co..  714 
I'nion  St.,  New  Orleans,  1-a.,  50  x  150  ft. 
concrete  swimming  pool,  Incl.  dressing 
roDins,  etc. 

Tank  and  Sprinkler— Hattiesburg,  Miss. 

—  ltd.  Directors  Hattiesburg  Compress  Co., 
K.  L.  Matthews,  pres.,  plans  plant  addition, 
incl.  100,000  gal.  steel  tank  and  standard 
automatic  sprinkler. 

Sand  and  Gravel  Plant — Nashville,  Tenn. 

— ('.  M.  Hughes  &  Co.,  826  3rd  Av^  N., 
plans  new  sand  and  gravel  plant,  also  K. 
W.  Coois'r,  engrs.,  509  Dletrlck  St.,  in  mar¬ 
ket  for  conveyors,  screens,  crushers,  etc. 

Swimming  Pool  —  Cleveland  Heights 
(Warrensville  I’.  O. ),  t>. — t'lty,  H.  H.  Can- 
lield,  city  mgr.,  having  plans  prepared  by  A. 
]).  Taylor.  4614  Prospect  Ave..  Cleveland,  1 
story,  concrete  swimming  jkioI.  Mayfield 


BIDS  RECEIVED 

Sand  Grit — New  Y'ork.  N.  Y’. — H.  Bruck- 
ner.  pres.  Bronx  Boro,  t'rotona  Park,  3rd 
and  Tremont  Aves.,  Feb.  4.  10,00)1  cu.yd. 
sand  grit,  from  Ames  Building  Material  t'o., 
3437  Kingsbridge  Rd.,  $16,300.  Noted 
Jan.  28. 

Paving  llliM-ks,  etr.— Ylllwaukee,  YVIs.— 

Central  Bd.  Purchases.  Feb.  1,  7,000  more 
or  less  s(|.yd.  creosoted  paving  blm'ks,  16 
lb.  treatment,  from  K.  J.  Stocking  C))..  Ill 
Washington  Ave.,  t'hicago.  111.,  at  $2.09  ja-r 
s(|.yd.  Noted  Jan.  28. 

Paving  Ylaterlals — Ylinneapolls,  Minn. — 

F.  S.  Gram,  city  purch.  agt.,  Jan.  25,  50,0i)0 
bbl.  Portland  cement,  from  Landers-Morrl- 
son-Chrlstenseii  (.’o.,  800  Builders  lOxch.. 

$2.42  i)«-r  bbl.  on  cars  with  lo  cents  *-ash 
discount ;  4.000,000  paving  bricks,  from 

Purington  Paving  Brick  Co.,  133  West 
Washington  St..  Chicago,  Ill.,  $39.70  jar 
M  ;  2,000  tons  asphaltic  cement,  from 

Standard  Oil  ('o.  of  Indiana,  1937  South 
Fast  4th  St.,  $21.70  la^r  ton;  .300  tons  j)av- 
Ing  pitch  and  50,000  gal.  refined  tar,  from 
Barrett  Co..  1  19th  Ave.  S..  $23.02  |a*r  ton. 
and  $0.1145  iwr  gal.  respectvlely ;  16,000 
tons  trapna'k,  from  Trap  Rta-k  Co.,  Dresser 
Junction,  Wis.,  *  In.  $1.25,  and  |  in.  $2.25. 
Noted  Jan.  21. 


CONTR.ACTS  AWARDED 

Foiindatlona— YVest  Hartford  (hr.  Hart¬ 
ford).  Conn. — St.  Thomas  the  Apostle.  J.  F. 
Calahan.  pastor,  foundations  for  1  story  and 
basement,  65  x  170  ft.,  brick  and  steel 
church,  Farmington  Ave.,  to  H.  Wales 
Lines,  134  State  St.,  Meriden,  $99,347.  Noted 
Dec.  31  under  "Buildings — Educational,  Re¬ 
ligious." 

Refrigerating  Plant — New  Y’ork,  N.  Y’. — 

Bd.  Trustees,  Bellevue  &  Allied  Hospitals, 
J.  J.  McGrath,  chn.  at  olllce,  Uonl.  Medical 
Supt.,  415  East  26th  St.,  refrigerating  plant, 
etc..  In  power  plant  of  Bellevue  Hospital, 
foot  East  29th  St.,  to  Shipley  Constr.  &  Sup¬ 
ply  Co.,  42nd  St.  and  2nd  Ave.,  Brooklyn. 
Noted  Jan.  28. 

Swimming  Pool — Y’onkrrs,  N.  Y'. — West¬ 
chester  Co.  Park  Comn.,  72  Pondfleld  Rd.. 
Bronxvlll^  rein. -con.  swimming  pool,  at 
Tibbetts  Brook  Park,  here.  Contr.  78  and 
79,  to  Schuten  &  Van  Hamburg,  139  Blast 
2l8t  St.,  New  York  City,  $83,989.  Noted 
Jan.  21. 

Seales  Building — Altoona,  Pa. — Pennsyl¬ 
vania  R.R.  Co..  Broad  St.  Sta.,  Phlla.,  gen¬ 
eral  contract  2  story,  35  x  80  ft.  scales 
building,  here,  to  T.  J.  Foley  Co.,  424  4th 
Ave.,  Pittsburgh.  B'ngrs.  est.  $150,000. 

Coliseum — Coral  Gables.  Ela. — Coliseum 
Corn.,  J.  K.  Dorn,  pres..  Coral  Gables,  brick, 
steel  and  stone  coliseum,  plain  foundation, 
7,000  seating  capacity,  to  Thompson-Star- 
rett  Co.,  250  Park  Ave.,  New  York  City, 
N.  Y.  Archts.  est.  $1,000,000. 

Coal  Trestle  —  Mllwankee,  YY'Is.  —  Mil¬ 
waukee- YVestern  Fuel  Co..  120  Wisconsin 
St.,  timber  coal  trestle,  to  Klug  &  Smith, 
69  'Wisconsin  St.  Engrs.  est.  $35,000. 

Police  and  Fire  Alarm  Systemw— Mil¬ 
waukee,  YY'Is. — Central  Bd.  I’urchases.  J. 
YY'.  Nicholson,  ch.  buyer,  75  combination 
police  and  fire  alarm  posts,  to  Fire  & 
Police  Alarm  Post  Co.,  5So  Maryland  Ave., 
$9,975.  Noted  Jan.  14. 


CONTRACTS  AWARDED 

Course  Aggregate,  etc.— New  Y’ork.  N.  Y. 

— J.  Miller,  pres.  Manhattan  Boro,  Munict- 
iml  Bldg.,  4,000  cu.yd.  course  aggregate,  to 
('alvin  Tompkins  ('o.,  3o  ('hurch  St..  $8,660; 
600  tons  asphaltic  joint  filler,  to  Standard 
Dll  Co.  of  New  York.  26  Bway.,  $12,936, 
20,000  bags  Portland  cement,  to  P.  Solo- 
mone,  1358  Brook  Ave.,  $13,900;  60,000  five 
In.  granite  imving  bbs-ks,  to  J.  Meehan,  90 
West  St..  $6,725  ;  4,000  tons  Inorganic  dust, 
to  E.  Meyer  &  Co.,  25  ('hurch  St.,  $18,880; 
and  Iron  castings  to  Conioratlon  Yanis.  t«) 
Campbell  B'dry.  ('o.,  313  Manor  Ave.,  Harri¬ 
son.  N.  J.,  $2,824.  Grand  total  $63,825. 
Noted  Feb.  4. 

Tarvin  —  Detroit,  MIeh.  —  Dept.  Street 
Railways,  St.  Jean  and  Shoemaker  Aves., 
300,000  gal.  Tarvia  X,  and  25,000  gal. 
Tarvia  A,  to  Barrett  Co.,  Zug  Island  Rd., 
at  $0,155  per  gal.,  total  $50,375. 

Portland  Cement  —  Mllwankee,  Wis.  — 

Central  Bd.  Purchases,  20,000  more  or  less 
bbl.  Portland  cement,  to  Forrer  Lime,  Ce¬ 
ment  &  Coal  Co.,  foot  Humboldt  Ave.,  at 
$2.64  per  bbl. 

Cement — Minnesota — State  Hy.  Dept.,  SI. 
I’aul.  274,230  bbl.  cement,  to  Universal 
Portland  Cement  Co.,  836  Security  Bldg., 
Minneapolis;  101,420  bbl.,  to  Lehigh  Port¬ 
land  Cement  Co.,  Mason  City,  la.  ;  56,630 
bbl.,  to  Northwest  States  Portland  Cement 
Co..  Mason  City,  la.  ;  37,360  bbl.,  to  Cut- 
ler-Magner  Co.,  1114  Fidelity  Bldg., 
Duluth  ;  and  30,290  bbl.,  to  .Interstate  Lum¬ 
ber  Co.,  Stillwater.  Approximately  $1.80 
per  bbl.  plus  freight  for  delivery  at  various 
points.  Noted  Jan.  14. 

Sewer  Pipe — Minneapolis,  Minn. — F.  S. 
Oram,  city  pnrch.  agt.,  various  sizes  vltr. 
sewer  pipe,  to  Landers-Morrlson-Chrlsten- 
son  Co.,  800  Builders  Exch.  Noted  Jan.  7. 


Materials 


Ilnn.  —  A.  P. 
plans  to  pur- 
.  W.  Shaffer, 
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SPECIFY  THE  BEST 

Complete  line  cf  the 
Jf^hestOmdeTm^Materids 

SWEETS  SIEELOD 


FOR  YOUR  JOBS 

fWHtefor 
descriptive  Catalog^ 

WIUBlMSPORtBl 


£L1AAL 

CLIMAX  ENGINEERING 


**n«  TnttwmAt  Entint" 
S  W.  Ilth  At».. 
CUNTON.  IOWA. 


Entering  an  Era  of 
Railway  Prosperity — 


^iiiiiitiiiiiiuiiiiiiiiMiiimiiuiiiiuiiiiitiitiiittniiiiiimmntmmiiiiitiiiiiiimifniiiiiitmitmiiiiiiitfiitiiffiiitmiiiitiiiiiKiiiiiiniuMir 


last  forms  close 


February  18th 


PLYMOUTH 

Gasoline  Locomotives 


Predocnlnate  In  t^nertl  conitrudlon  I 
work,  quarriei,  loiid.  grtvel  and  cla;  = 
piti,  mtnei,  and  Industrial  plant  haul-  § 
■to.  Uade  In  3  to  2t  ton  slzri  and  = 
any  track  gautr.  Always  ready,  no  = 

■  coal  to  haul,  no  licensed  engineer.  = 
Write  for  catalogs.  i 

THE  FATB-ROOT-HEATH  CO. 

_  riymouth,  Ohio  | 

inmnnnnimnimiminiiiiiiminnnninnnninnninniiniHHiiiniiiiiiiiiiiiiiiiiniiiiiiiiiiniiiiiiiiiiiiiiiiiiiiiinniiiiiiiiiiiiiiiiiMiiir 
. MimHiiiuiiiHniiiMiiiiinmMuiiiMiiiullMlimmiiliiiiiiiiMiHiilllMllMluilllllllulllllllUMUIIIIIIIIlllllllllllli;; 


Ox  Every  Haxd  the  evidence  is 
clear  that  the  railways  of  the  United 
States  have  entered  into  an  era  of 
prosperity  unparalleled  since  the 
days  of  the  World  War.  Estimates 
of  capital  expenditures  during  the 
current  year  range  from  three- 
quarters  of  a  billion  to  almost  a 
billion  dollars. 


The  spending  of  this  vast  sum  will 
be  in  the  hands  of  the  men  who  will 
attend  the  convention  of  the  Ameri¬ 
can  Railway  Engineering  Association 
in  Chicago  next  month  and  who  will 
look  to  the  Annual  Railway 
Number  of  Engineering  Neus- 
Record,  Feb.  25,  for  authoritative 
and  timely  information  regarding  the 
methods,  the  equipment,  and  the  ma¬ 
terials  they  will  need  in  carrying  on 
the  year’s  program. 


The  design,  construction  and 
supervision  of  the  various  projects 
fall  within  the  scope  of  the  every-day 
work  of  the  civil  engineers  and  con¬ 
tractors  who  constitute  Engineering 
Neu's-Record’s  30,000  subscribers. 


Your  copy  and  cuts  should 
be  forwarded  at  once — 


.(JIRvWjEST  LOCOMOllVE  W  KS 
CINCINNATI. 0. 


— And  for  whom  the  Annual 
R.mlw.ay  Number,  both  in  its  edi¬ 
torial  and  advertising  pages,  will 
have  a  direct  and  a  timely  appeal, 
appearing,  as  it  does,  on  the  eve  of 
the  great  Railway  Convention  and 
Equipment  Exhibit  in  Chicago. 


Vulcan  Iron  Works 
Wilkes-Barre,  Pa. 


MUCES-flASRf! 

OT 


Construction  News 


Engineering  Neive-Record,  Feb.  IS,  1936 


Some  of  the  Week’s  Large  Projects 

ts  for  Pumping  station.  Eagle  Pass,  Tex., 
iDosals  Mavorich  Co.  having  surveys  made, 

^  ‘  ’  $2,000,000. 

a  con-  Hotel  and  office,  Gulfport,  Miss.,  Odd 
lowing  Fellows  Lodge  having  plans  prepared, 
$1,500,000. 

Theatre  and  Hotel,  Ft.  Worth,  Tex., 

J.  Jones  having  plans  prepared, 
$1,500,000. 

,  Hunt  Depot,  Texarkana,  Ark.,  Missouri- 
uilding,  Pacific  R.R.  Co.,  et  al  having  prelim¬ 
inary  plans  prepared,  $1,300,000. 

Groeby  Insurance  Exchange,  Pittsburgh,  Pa., 

00.  Pittsburgh  In.surance  Exchange  having 

Illinois  prepared,  $1,250,000. 


Iv«rgp  Contracts  Let  During  Week 
Office  and  .store,  Chicago,  Ill.,  A.  S. 
Alchuler,  archt.,  to  Paschen  Bros., 
$4,500,000. 

Factory,  Port  Ivory,  N.  Y.,  Proctor 
and  Gamble  to  J.  W.  Ferguson, 
$3,000,000. 

Sewage  Disposal  Plant,  Akron,  O.,  to 
Walsh  Constr.  Co,,  $2,5r)1..586. 

Kampt'r  Building,  Detroit,  Mich.,  to 
O.  Mi.sch  Co.,  $2,500,000. 

Cement  mill,  Powderly,  Ala.,  Phoenix 
Portland  Cement  Corp.,  $2,500,000. 

City  soon  Garage,  Boston,  Mass.,  Y.  D.  Yard 
Service  Garages,  Inc.,  by  day  labor, 
Milwaukee,  $2,250,000. 


See  Enx.  Bids  S<'c  Kiik. 

News-Record  Close  News-Reconl 

Mar.  2  Chilton.  WIs . .Inn.  2R 

Tor.  9<i  -Mar.  2  Bedford.  Inil . Keb.  IS 

land'  Jan  21  “  Anderson.  Ind . Keb.  IS 

iana..jan.  2  South  Carolina  . Keb.  IS 

INAtJE  Mar.  2  Asbury  Park.  N.  .1 . Keb.  IS 

.Mar.  2  North  Dakota  . Keb.  IS 

Adv.  Keb.  18. 

»Ok  Mar.  3  Camden.  N.  J . Feb.  18 

. Keb.  18  Adv.  Keb.  18. 

. Keb.  18  .Mar.  3  North  Dakota  . Feb.  18 

Adv.  Keb.  18. 

.  „  Mar.  3  I.lnden,  Tex . Feb.  18 

•  AUn  Mar.  3  Anderson.  Tex . Keb.  IS 

. Jan.  14  Mar.  3  New  Jersey  . Keb.  IS 

. Keb.  4  Adv.  K«-b.  18. 

. Keb.  11  Mar.  4  Boston.  Tex . Keb.  18 

. Keb.  18  Mar.  4  North  Dakota  . Keb.  18 

. Jan.  14  Adv.  Keb.  18. 

. Keb.  18  Mar.  4  Cornlnx,  N.  Y . Feb.  18 

. Jan.  28  Adv.  Keb.  18. 

. Keb.  18  Mar.  4  Carthage,  Tex . Feb.  18 

. Feb.  11  Mar.  5  North  Itakota . b'eb.  IS 

. Feb.  11  Adv.  Keb.  18. 

. Jan.  28  Mar.  8  Dickinson.  N.  D . Feb.  11 

. Jan.  28  Mar.  8  Muskefton.  Mich . Keb.  IS 

. Feb.  4  Mar  8  Indianapolis,  Irwl . Keb.  IS 

Mar.  8  California  . Keb.  IS 

. Keb.  4  Mar.  !>  North  Dakota  . Keb.  18 

. Keb.  11  Adv.  Keb.  18. 

. Keb.  11  Mar.  ft  Rf>sedale,  Miss . Feb.  18 

. Keb.  11  Mar.  10  Alabama  . Keb.  11 

...'...Keb.  18  Mar.  10  BirminKham,  Ala . Keb.  18 

. Keb.  18  Mar.  10  Wash.,  I>.  C . Keb.  18 

. Keb.  4  Adv.  Keb.  18. 

. Keb.  18  Mar.  10  Delaware  . Feb.  18 

r . Keb.  18  Adv.  Keb.  18. 

. Keb.  18  Mar.  16  T.,ouisiana  . Keb.  18 

. Keb.  18  Mar.  25  Florida  . Feb.  18 

. Jan.  14  Adv.  Keb.  18. 

. BUILDINGS— INDUSTRIAL 

!!!.’!!  Keb]  18  Keb.  23  \Vil8*)n.  Pa . Keb.  18 

. Ian.  28  Keb.  23  Phila..  Pa . Keb.  18 

. Keb.  4  Keb.  23  Memphis,  Tenn . Keb.  18 

. Keb.  18  Feb.  2ft  Phila.,  Pa . Keb.  18 

. Keb.  18  Mar.  1  ChicaKo.  Ill . Jan.  14 

•  *5  BUILDINGS— COMMERCIAL 

. Feb.  11  Feb.  20  'Vincennes,  Ind . Feb.  18 

. Feb.  11  Keb.  23  Morehead  City,  N.  C . K«b.  11 

. Keb.  11  Feb.  27  Bettendorf.  la . Keb.  .4 

. Keb.  11  Keb.  27  Davenport.  la . Keb.  18 

. .  . Keb.  18  Mar.  1  Duluth.  Minn . Jan.  7 

irtlnez,  Calif . Keb.  18  Mar.  1  Pensacola.  Kla . Keb.  11 

w  Jersey  . Feb.  18  Mar.  1  Williamsport,  Pa . Keb.  4 

_ _ _  _  Adv.  Feb.  11  and  18.  Mar.  1  Royal  Oak  (Ind.  br.  Detroit), 

_ Feb.  18  Mar.  1  San  Dlearo,  Calif . Feb.  18  Mich . Feb.  18 

....Jan.  21  Mar.  1  Orcwllle,  Calif . Feb.  18  Mar.  2  Columbus,  O . Keb.  II 

....Feb.  18  Mar.  2  W’llllamson.  W.  Va . Feb.  18  Mar.  3  Newark,  N.  J.  .' . Feb.  11 

Mar.  2  St.  Louis,  Mo . Feb.  11  Mar.  15  Altoona,  Pa . ;Keb.  11 

....Feb.  18  Mar.  2  Florida  . Feb.  11  Mar.  15  Muncle,  Ind . Feb.  18 

Adv.  Keb.  11  and  18.  Apr.  1  I>akewood  (br.  Cleveland). 

....Feb.  18  Mar.  2  Pennsylvania  . Feb.  4  O . Feb.  11 

....Feb.  18  Adv.  Feb.  4  to  18.  Apr.-  1  Moline.  Ill . Jan.  14 

....Feb.  11  Mar.  2  Louisiana  . Feb.  4  Apr.  1  Youngstown,  O . Dec.  31 

See  proposal  advertisements  on  page  120,  Advertising  Section.  85 


PROPOSALS 


For  Proposals  Advertised 

see  paxes  180-185 
.Advertising  Sertlon 


Bids  See  Eng. 

Cloto  News-Record 

WATERWORKS 

Feb.  19  Long  Island  City,  N.  Y.  ..Feb.  11 

Feb.  1ft  Wash.,  1).  C . Feb.  18 

Feb.  23  Muskegon,  Mich . Keb.  18 

F'eb.  23  Nashville.  Tenn . Keb.  18 

Feb.  23  Phila.,  Pa . Keb.  18 

Feb.  24  Willard.  N.  Y . Jan.  21 

Feb.  25  Potsdam,  N.  Y . Keb.  4 

Feb.  26  Dunkirk,  N.  Y . Keb.  11 

Mar.  1  Wenatchee.  Wa.sh . Keb.  4 

.Mar.  2  Winona,  Mi.ss . Keb.  18 

Mar.  2  Baraboo,  Wis . Keb.  18 

Mar.  2  Terra  Bella,  Calif . Keb.  18 

Mar.  3  Greenville,  Tex . Keb.  4 

Mar.  4  McMinnville,  Tenn . Keb.  18 

Mar.  15  Crane.  Mo . Keb.  18 

.Mar.  26  Hast  Paterson.  N.  J . Keb.  18 

Adv.  Feb.  18. 

SEWERS 

Feb.  23  Two  Rivers,  Wis . Keb.  18 

Keb.  23  (^hicago.  Ill . Keb.  18 

Keb.  23  Toronto,  Dnt . Keb.  18 

Keb.  23  Corpus  Chrlsti,  Tex . Keb.  18 

Feb.  24  University  (St.  T-ouis  I*.  O. ), 

Mo . Keb.  18 

Keb.  24  Cleveland,  O . Feb.  18 

Keb.  24  South  Kuclid  (Cleveland  P. 

D.).  O . Feb.  18 

Feb.  24  Phila..  Pa . Keb.  18 

Keb.  26  Marshfield,  Wis . Keb.  iR 

Feb.  26  Louisville,  Ky,  ; . Keb.’  4 

Mar.  1  Clayton,  Mo . Jan.  28 

Mar.  2  Jacksonville  B«'ach,  Fla.  ..Feb.  4 
Adv.  Feb.  4  to  18. 

Mar.  2  Waco,  Tex . Feb.  11 

.Mar.  2  Dickson.  Tenn . Feb.  18 

Mar.  10  Waco,  Tex . Jan.  7 

Mar.  15  Waco,  Tex . Jan.  21 

Mar.  16  West  Palm  Beach,  Fla..  ..Feb.  18 
Adv.  Feb.  18. 

BRIDGES 

Feb.  19  Dayton,  O  . 

Keb.  20  Racine,  Wis,  ... 

Keb.  23  Denison,  la.  ... 

Mar.  1  California . 

.Mar.  1  Key  West.  Fla. 

Mar.  3  Phila.,  Pa . 

Adv.  Feb.  18. 

Mar.  3  Mercer.  Pa.  . . . 

Adv.  Feb.  18. 

Mar.  9  Louisiana  . 

Mar.  16  South  Carolina 
Mar.  18  Laverne,  Okla.  . 
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TRADE 


“LEADITE” 


MARK 


Reg-Utered  U.  S.  Pat.  Office 


NO  CAULKING 


East  or  West,  North  or  South, 
take  your  pick  of  the  cities — and 
you’ll  find  many  of  them  on  the 
customer  list  of  Leadite — 

The  country’s  principal  cities,  large  and  small 
— the  country’s  representative  water  works 
engineers,  construction  companies  and  water 
works  departments  of  industrial  plants,  rail¬ 
roads  and  mines  are  strong  for  Leadite  for 
jointing  cast  iron  water  mains — 

Are  demonstrating  what  you  will  be  able  to 
do  when  you  use  Leadite — 

What,  for  instance? — 

You  will  do  away  with  the  need  for  caulking 
—  or  the  need  for  digging  out  for  large  bell 
holes. 

You  will  be  able  to  use  Leadite  for  all  sizes 
of  pipe  from  4  in.  to  60  in.  diameter — under 
all  pressures  and  conditions — 

Give  Leadite  a  trial. 

Leadite  resists  electrolysis. 

Leadite  does  not  corrode  or  rust. 

Leadite  has  been  successfully  tested  and  used 
for  over  30  years. 

Thousands  of  miles  of  pipe  jointed  with  Leadite 
are  in  service. 

The  up-to-date  water  works  man  specifies  and 
uses  LEADITE. 

LEADITE  saves  at  least  75% 

LEADITE  is  the  pioneer  self-caulking 
material  for  c.  i.  pipe 

Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 

THE  LEADITE  COMPANY,  Inc. 

1511  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  A. 


Leadite  Users  are  Leadite  Boosters 


A  list  of  the  Country’s 
principal  cities,  large  and 
small — 


Is  a  list  of  the  satisfied 
users  of  LEADITE. 


\ 


\ 

\ 


\  \ 


February  18,  1926 


ENGINEERING  NEWS-RECORD 


buildings— EDUCATIONAL, 
RELIGIOUS 


Ki'b.  19  Wash.,  D.  C . 

Kell  19  Faulsboro,  N.  J . 

l.Vl>  22  Ferndale  (br.  Detroit), 


See  Enfr.  Bids  See  Enpr. 

Xews-Keeord  Close  News-lteeord 

I'lnVAl  Mar,  18  T,ig:htinpr  System — Oouverneur, 

11U>AL.,  Y . Feb.  18 

Adv.  Feb.  18. 

Mar.  23  Panels.  Filters,  etc. — WellinB- 
. . Feb.  11  ton,  N.  Z . Jan.  21 


Kfb.  22  Enid.  Okla.  .  . . 
Kell.  22  Phila.,  Pa.  . . . 
Kell  23  St.  Louis.  Mo. 
Kell  23  Moylan,  Pa.  . . 


".  [Feb!  IS  Feb.  19  Stone  and  Cement,  etc.  — 


.  .Feb. 

11 

.  .Feb. 

4 

.  .Jan. 

21 

.  .  Feb. 

18 

. .  Feb. 

IS 

.  .  Feb. 

IS 

.  .  Feb. 

IS 

. .  Feb. 

18 

. .  Feb. 

IS 

.  .Jan. 

28 

.  .  Feb. 

4 

.  .  Feb. 

11 

.  .  Feb. 

11 

. .  Feb. 

11 

.  .  Feb. 

11 

. .  .Jan. 

7 

.  .  Feb. 

IS 

.  .  Feb. 

18 

. .  Feb. 

IS 

i). 

, . .  Feb. 

18 

, . .  Feb. 

18 

. .  .Dec. 

17 

. .  .  Feb. 

18 

. .  .Jan. 

28 

.  O.. 

.  .  .  Feb. 

18 

. . .  Feb. 

18 

.  .  ..Tan. 

21 

. .  .Feb. 

IS 

.  .  .Jan. 

21 

MATERIALS 


Ont.,  Toront<»— City  Council  pbans  12.000 
ft.  It,  and  2«  in.  e.i.  mams  from  HiRh  l,.-\i'l 
1‘umpinK  Station  to  Moore  Park  .\rea. 
3152,562.  U.  C.  Harris,  City  Hall,  enpcr, 
t>nt.,  Toronto — York  Twp.  plans  10.000  ft. 
6  in.  c.i.  distribution  mains  in  Humbercrest 
Blvd..  tsinprmuir  Crescent,  Cataract  St.. 
Scott  and  Times  Uds.,  i  issinRton.  Porter, 
Woodbine.  Schell.  Halford  and  W.aller  Aves. 
325,000.  F.  B.  tlwdike,  <9  Jarvis  St.,  eiiRr 
Ont..  Toronto  —  City  Council  plans  re- 
constructimr  waterworks,  inol.  mains,  dis- 


Cleveland,  O . Feb.  18  tribution  pipes,  etc.,  on  Toronto  Island 


Feb.  20  Railroad  CrossinB,  FroRs,  etc. 

—Newark.  N.  J . Feb.  18 


3229,160.  R.  C.  Harris.  City  Hall.  ensr. 


3  Pipe — North  Dakota  . Feb!  11  BIDS  nF.SIKKI) 

3  Road  Oil,  etc. — Two  Rivers,  N.  4.,  East  Paterson — Mar.  26,  by  Mavor 

Wis . Feb.  18  and  Boro  Council,  Oilbert  Ave.  SchiHiI, 

3  Asphalt,  etc.— Ottawa,  Ont.. Feb.  18  water  supply  system.  H.  J.  Harder.  129 

3  Stone — Newark,  N.  J . Feb.  18  Market  St..  Paterson,  engr.  ;  adv.  E.  N.-R. 

3  PiK  Lead— Phila..  Pa . Feb.  18  Feb.  18.  Noted  Dec.  HI 

4  Asphalt,  etc. — Ontario . Feb.  4  Pa..  Phila. — Feb.  23.  by  Dept.  Pub.  Wks., 

4  Asphalt,  Cement,  etc.  —  City  Hall,  electrical  pumpinB  equipment. 

Hamilton,  Ont . Feb.  18  Contr.  797,  also  switch  boards.  wirinR  and 

Adv.  Feb.  11  and  18.  electrical  equipment,  Contr.  798.  for  Torrcs- 

4  Asphaltic  Cement,  etc.  —  dale  Pumplnfr  Station.  G.  H.  Biles,  dir. 

St.  Geortte,  N.  Y . Feb.  18  D.  P.,  Wash. — Feb.  19.  at  office  WashlnK- 

2  Gravel — Loftansport,  La... .Feb.  18  ton  Suburban  Sanitary  Comn.,  Evans  BldB.. 


T-  K  o-  Phila  Pa’ . Feb  18  Mar.  2  Creosoted  Ties — Phila..  Pa. Feb.  11  New  York  Ave.,  116.01)0  ft.  6-  to  16-in.  and 

i-tn  S?  Duluth  Minn' '.'.'.'.’.Dec!  17  Adv.  Feb.  11  and  18.  3,000  ft.  20  in.  c.i.  pipe  Contrs.  56-W'  and 

»<  e  ‘i  Milwaukee  W’is  Feb  18  Mar.  3  Crushed  Stone,  etc. — Free-  57-W.  R.  B.  Morse.  Hyattsville,  Md.,  ch. 

Mar.  1  MIlV^UKee.  «  IS . .  V  T  PeK  18  enirr  DI.1  oC  r<r.l..mKlo 

Mar  1  Newberry,  Mich. 


hold,  N.  J . Feb.  18  emtr.  Dlst.  of  Columbia. 


Mar.  3  Olympia.  Wash.  .........  .Feb.  IS 

Mar  4  West  Haverstraw,  N.  Y....Jan.  21 

Adv.  Feb.  18. 

Mar.  4  Daytona.  Fla . Feb.  18 

Mar.  8  Maplewood  (br.  South  OranRe), 

N.  J . Feb.  18 

Adv.  Feb.  18. 

Mar.  8  Dayton.  O . Feb.  11 

Mar.  15  Lewlstown.  Pa . Jan.  21 


Adv.  Feb.  18. 


Where  name  of  olHclal  Is  not  vlvea 
Iniiniries  slioald  be  addressed  to  City 
t'lerk.  County  Clerk  or  correspondluS 
ulficlal. 


Waterworks 


PROPOSED  WORK 

FEDERAL  GOVERNMENT  WORK  Conn.,  Norwalk  —  Plans  several  water 
i  system  Improvements  and  extensions,  imjl. 

Feb  19  Mezzanine — Cincinnati.  O...Feb.  4  main  pipes,  tanks  and  reservoir.  3400,000. 

t,.  n, _ » _  XT  TII11  I-  111* 


Feb  19  Cable,  Transformer,  etc.  — 

Wash.,  D.  C . Feb.  11 

Feb.  23  Valves,  etc. — Nebraska  and 


E.  F.  Bracker,  city  engr.  N.  Hill,  Jr.,  112 
East  19th  St.,  New  York  City,  consult,  enirr. 


Miss.,  Winona — Mar.  2.  by  J.  Q.  Staples, 
mayor,  and  Bd.  Aldermen,  at  mayor’s  of¬ 
fice.  one  1.000  jtal.  combination  electric 
motor  and  Rasoline  enRlne  driven  fire  pump 
with  equipment,  one  750  Ral.  motor  driven 
fire  pump,  and  one  325  Ral.  motor  driven 
service  pump.  W.  F.  Blackstone,  city  elk, 

Tenn.,  MrMinnTillr — Mar,  4,  bv  City,  J. 
T.  Johnson,  mayor,  Contr.  1,  6  c'entrifuRal 
pumps  and  electric  motors  ;  C'ontr.  2,  filtra¬ 
tion  plant  and  equipment :  Contr.  3.  con¬ 
crete  work,  installinR  pumps,  main.s,  etc. ; 
Contr.  4.  tank  on  tower.  Klyce  &  Harruh. 
4th  &  1st  Natl.  Bank  BldR.,  Nashvil.e, 
enRrs. 

Tenn.,  Nashville — Feb.  23,  bv  City,  1,000 
water  meters  and  couplings.  H.  E.  How:«\ 
mayor.  Noted  Jan.  21. 

Mich.,  MiiskrRon  —  Feb.  23  (extended 
date),  by  I.  I,.  Chrlstian.sen,  city  elk.,  6 


N.  J.,  Clinton — G.  B.  Smith,  mayor  and  cars  6  In.  vitr.  pipe,  50  manhole  and 


W’yoming  . ..Jan.  28  City  Council  plan  municipal  water  plant,  catch  basin  castlnRS,  miscellaneous  fittings. 


Feb.  23  Remodelihg  —  Brownsville,  3100,000.  Engineer  not  selected.  etc.  35,300.  h!  37  f,ewia[  city"Hal 

Tex . Jan.  28  Pa..  Phila. — Phila.  Suburban  Water  Co..  WIs..  Barahoo — Mar  2,  by  S.  H 

Feb.  23  Remodeling — Evanston.  Fox  Bldg.,  making  plans  1  story,  68  x  154  city  elk.,  1  single  acting  triplex 

Ill . Feb.  4  ft.,  brick  and  steel  filter  and  pumping  sta-  pump,  not  less  than  450  g.p.m..  agf 

Feb.  24  Administration — Pearl  Har-  tion,  also  1,500  ft.  rein. -con.  dam.  40  ft.  ft.  head.  H.  E.  French.  Citv  Hall, 

bor,  T.  H . Jan.  7  high,  in  Phoenixville.  Private  plans.  Mo.,  Crane  —  Mar.  15.  by  City, 

Feb.  24  tVater  Meter,  etc. — San  Diego,  N.  C.,  Monroe — Takes  bids  about  Mar.  8,  equipment,  concrete  storage  rewn 

Calif . Jan.  28  2  m.g.  filtration  plant,  2  mi.  c.i.  pipe  and  Noted  Dec.  31. 

Feb.  24  Pipe  Masts — Panama,  C.  Z  Feb.  4  earth  dam.  Carolina  Eng.  Co.,  919  Johnson  Calif..  Terra  Bella — Mar.  2.  by  1 
Feb.  25  Remodeling — Hutchinson,  Bldg.,  Charlotte,  engrs.  Noted  Dec.  17.  Terra  Bella  Irrigation  Dist.,  E.  ft. 

Kan . Feb.  4  Ga.,  Montezuma — Election  Feb.  24.  318,-  secy.,  drilling  2  wells,  each  500  ft. 

Feb.  26  Dredging  —  New  York,  000  bonds,  waterworks  improvements.  in.  diam.,  and  1,000  ft.  14  in.  doub! 

N.  Y . Jan.  28  Miss,,  Gnifport — Plans  additional  reser-  perforated  and  plain  well  casing. 

Adv.  Jan.  28  to  Feb.  18.  voir,  etc.  G.  Odom,  street  comr.  wtwno  n 

Feb.  26  Mailing  Shelter — Macon,  O.,  Batavia  —  Plans  filtration  plant.  BIDS  RECEIVED 

Ga . Feb.  11  $25,000.  O.,  Cinrinnatl — For  10  tons  6  in 

Feb.  26  Tunnel,  etc. — Phila.,  Pa.... Feb.  18  O.,  Columbus — Made  plans  15,260  ft.  2-  8  in.,  45  tons  10  in.,  55  tons  12  in.. 

Adv.  Feb.  18.  to  8-in.  wrought  iron  mains  in  Truro  Twp.  16  in.,  250  tons  20  in.,  275  tons  24 

Mar.  1  Steel  Work — Phila.,  Pa... Feb.  18  4,  Impvt.  46.  329,000:  16,  870  ft.  6-  to  16-in.  tons  30  in.,  and  175  tons  36  in.  c.i. 


etc.  $5,300.  H.  J.  T.ewia,  City  Hall,  engr. 
WIs.,  Barahoo — Mar.  2,  by  S.  H.  Wood, 


Fox  Bldg.,  making  plans  1  story,  68  x  154  city  elk.,  1  single  acting  triplex  plung.  r 
ft.,  brick  and  steel  filter  and  pumping  sta-  pump,  not  less  than  450  g.p.m..  against  260 
tion.  also  1,500  ft.  rein. -con.  dam.  40  ft.  ft.  head.  H.  E.  French.  Citv  Hall,  engr. 


high,  in  Phoenixville.  Private  plans 


■Mar.  15.  by  City,  pumping 


N.  C.,  Monroe — Takes  bids  about  Mar.  8,  equipment,  concrete  storage  rewrvoir,  etc. 
2  m.g.  filtration  plant,  2  mi.  c.i.  pipe  and  Noted  Dec.  31. 


earth  dam.  Carolina  Eng.  Co.,  919  Johnson 
Bldg.,  Charlotte,  engrs.  Noted  Dec.  17. 


Calif..  Terra  Bella — Mar.  2.  by  Directors 
Terra  Bella  Irrigation  Dist.,  E.  ft.  Clemens, 


Ga.,  Montezuma — Election  Feb.  24.  $18,-  secy.,  drilling  2  wells,  each  500  ft.  deep.  14 


000  bonds,  waterworks  improvements. 

Miss,,  Gnifport — Plans  additional  reser¬ 
voir,  etc.  G.  Odom,  street  comr. 

O.,  Batavia  —  Plans  filtration  plant. 
$25,000. 


in.  diam.,  and  1,000  ft.  14  in.  double  No.  12 
perforated  and  plain  well  casing. 

BIDS  RECEIVED 

O.,  Cinrinnatl — For  10  tons  6  in.,  5  tons 


Adv.  Feb.  18. 

Mar.  1  Cruiser — Wash..  D.  C . Dec.  31 

Mar.  1  Elevator — Wash.,  D.  C. ...Feb.  4 

Adv.  Feb.  4  to  18. 

Mar.  2  Water  Tanks — Palo  Alto, 

Calif . Feb.  4 

Mar.  3  Hospital — Mare  Island, 

Calif . Jan.  21 

Mar.  3  Compass  Station — Cape  Look¬ 
out  (mall  Beaufort).  N.  C. .Feb.  4 


<>.,  Columbus — Made  plans  15,260  ft.  2-  8  in.,  45  tons  10  in.,  55  tons  12  in.,  135  tons 

to  8-in.  wrought  iron  mains  in  Truro  Twp.  16  in.,  250  tons  20  in.,  275  tons  24  in..  360 

4,  Impvt.  46.  329,000:  16,  870  ft.  6-  to  16-in.  tons  30  in.,  and  175  tons  36  in.  c.i.  plpe  for 

c.i.  mains  in  Trun)  Twp.  1,  Impvt.  47.  364,-  mains  In  Central  Parkway  from  8th  and 


c.i.  mains  in  Trun)  Twp.  1,  Impvt.  47.  364,-  mains  In  Central  Parkway  from  8th  and 
000.  E.  G.  Bradbury,  406  Court  House  Eggleston  Sts.,  to  Findlay  St.,  from  F.  S. 


Annex,  co.  engr. 


Cast  Iron  I*ipe  Co.,  Addyston,  367,211. 


O..  Conneant — Plans  new  filtration  plant,  engrs.  est.  370,000:  16-  to  30-ln.  vertical 
200,000.  and  horizontal  by-pass  valves  to  water  dis- 

O.,  Corning — Plans  Improving  water  sup-  tribution  system,  from  Michigan  Valve  & 
Iv.  $25,000.  Fdry.  Co.,  3631  Parkinson  St.,  Detroit, 

O.,  Fostorin — Plans  expending  $175,000  Mich.,  $12,235,  engrs.  est.  $13,000.  Noted 


puri^ying  drinking  water. 

O.,  New  Richmond  —  Plans  improving 


M.ir.  3  ftemodellng — Erie.  Pa . Feb.  18  water  supply.  325,000 


Jan.  ^8. 

G.,  Cincinnati  —  Comrs.  Hamilton  Co., 
3,400  ft.  16  in.  c.i.  mains,  etc.,  in  Water 


$35,600  purifying  drinking  water. 


from  Crumley,  Jones  &  Crumley.  906  Main 


O.,  Palnesvillr — Plans  Improving  filtra-  St.,  320,206.  Engrs.  est.  322,698.  Noted 


Mar.  3  Dredging — South  Boston  (sta.  O.,  New  Richmond  —  Plans  expending  Supply  Line  7.  Diet.  1  (Silverton-Contr.  1), 

Boston).  Mass . Feb.  18  $25,000  purifying  drinking  water.  from  Crumley,  Jones  &  Crumley.  906  Main 

Mar.  8  Post  Office — Jackson,  Mich.. Feb.  18  Palnesvillr — Plans  Improving  filtra-  St..  320,206.  Engrs.  est.  322.698.  Noted 

Adv.  Feb.  18.  „  .  .  tion  plant,  etc.  $200,000.  Jan-  21. 

Mar.  9  Outlet  Pipes— Oregon  .....Feb.  4  „  Salinevlll*— Plans  improving  water  f  ^  »«PP>V  • 

Mar.  9  Cement — I.rf)ulsville,  Ky - Feb.  11  guoniv  325  OOO  Olty  Hall,  Feb.  4,  from  U.  S.  Cast  Iron  Pipe 

Adv.  Feb.  11  and  18.  vnet’h  Milwankee _ Making  nlans  15  *  Fdry.  Co.,  Bessemer,  Ala.,  1,260  tons  20 

Mar.  10  Post  Office  Terre  Halite,  blocks ’c!l.  mains  in  10  streets.  To  exceed  *n.  and  jno  tons  36  in.  pipe  at  $45.40  m-r 

Ind . Feb.  18  nnn  h  d  Webster  216  West  Water  ton.  total  393.524,  and  from  Natl.  Cast  Iron 

Mar.  15  Breakwater— Hilo.  T.  H....Jan.  21  vvater  ^  Birmingham, 


tion  plant,  etc.  $200,000. 

O..  Sallnevllle — Plans  improving  water 
supply.  $25,000. 


Jan.  21. 

Mo..  St.  Louis — C.  J.  Dietz,  supply  comr., 
City  Hall,  Feb.  4,  from  U.  S.  Cast  Iron  Pipe 


supply  $25  000  t-lty  Hall,  Feb.  4,  from  U.  S.  Cast  iron  Pipe 

M  l.,;  North  Mllwanket— Making  plans  15  &  .on J- 

blocks  C.I.  mains  in  10  streets.  To  exceed  J”#  ^ 


- Adv  Jan.  21  to  Feb.  18. 

Mar.  15  Dam— Louisville,  Ky . Feb.  18  w**  p"' 1 

Adv  Feb.  18.  HP®**  *  t  o.. 

Mar.  17  Dredging — Toledo,  O . Feb.  18  I®-- 


Pipe  Co..  2700  North  24th  St..  Birmingham, 


Minn.,  Hills-  Plans  waterworks.  $30,000. 

Davidson  Bldg..  440  tons  12  in  '  3V6SoJ^^^^^ 


UNCLASSIFIED 

Feb.  19  Timber  Flume,  etc. — Brook- 


N.  D.,  iamrstown — Election  Apr.  6,  $90,- 
000  bonds,  filtration  plant. 

Mo.,  Forsyth  —  Plans  election  bonds  to 
exceed  $15,000,  new  waterworks. 


above  for  Water  Dept.  Noted  Jan.  28. 
CONTRACTS  AB'ARDED 
Conn.,  New  Haven — New  Haven  Water 
Co.,  concrete  dams,  dykes,  rein. -con.  main 


Tex.,  Carrollton  —  Voted  $40,000  bonds,  dam  and  earthern  dam.  In  North  Branford 


Feb.  24  Sanitary  Work,  etc. — Willard, 

N.  Y . Feb. 

Adv.  Jan.  21  to  Feb.  18. 


. Feb.  18  complete  waterworks.  Municipal  Eng.  Co., 


602  Praetorian  Bldg..  Dallas,  engrs.  Sons,  58  Wa 

Tex.,  Lufkin — Making  plans  2  mi.  mains  est.  $750,000. 
in  various  streets.  $18,06o.  Address  C.  N.  p».,  Oakmc 


(mail  Branford),  to  C.  W.  Blakeslee  * 
Sons,  58  Waverly  St.,  New  Haven.  Engrs. 


Feb.  25  Brooklyn,  N.  Y . Feb.  11  Humason.  mayor. 

Feb.  26  Subway — New  York  City,  Tex.,  West  —  City  purchased  plant  of 

N.  Y . Feb.  18  W'est  Water  Co.,  and  plans  Improvements. 

Feb.  26  Culvert — Cleveland,  O . Feb.  18  Address  Mayor. 


Pa.,  Oakmont — See  "Unclassified.” 

Mich..  Detroit — Dept.  Water  Supply,  176 


Mar.  1  Lighting  System — New  York  vain.,  i-aio  tzho — i-iaus  cict-iiuh  ♦iu.wT. 

Citv  N  Y  . Feb.  18  or  more  bonds  extending  mains  In  North  thousand  |  in.  disc  meters  $9.25,  two  hun- 


jmason.  mayor.  Mich.,  Detroit — Dept,  vtater  supply,  l7o 

Tex.,  West  —  City  purchased  plant  of  East  Jefferson  Ave.,  to  Gamon  Meter  Co., 
est  Water  Co.,  and  plans  Improvements.  282  South  St..  Newark.  N.  J..  one  hundred  2 
Idress  Mayor.  In.  disc  meters  at  $37.85 :  to  Badger  Meter 

Calif.,  Palo  Alto — Plans  election  $25,000  Mfg.  Co.,  841  30th  St..  Milwaukee,  W’ls.,  two 


Mar.  2  Grand  Stand — Sacramento, 
Calif.  . 


ito."  Palo  Alto  and  Mayfield  Dists.  J.  F.  Byx-  dred  1|  in.  at  $24.90,  and  thirty-six  3  In. 

...Feb.  18  bee,  Jr.,  city  engr.  compound  at  $120;  to  Buffalo  Meter  Co., 

See  propose!  advertisements  on  page  120,  Advertising  Section. 
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Urgent  needs  in  construction  often  demand  that 
your  work  be  rushed  to  completion  and  placed  in 
service  as  soon  as  possible.  In  such  cases,  you  do 
not  want  to  wait  the  number  of  days  usually 
allowed  for  concrete  to  reach  the  desired  strength. 

You  do  not  need  to. 

A  copy  of  the  circular  shown  above  on  how  to 
obtain  quick-hardening,  strong  concrete  in  3  days 
with  standard  Universal  cement,  the  same  quality 
Universal  you  have  always  used,  will  be  mailed 
you  on  request  to 

Universal  Portland  Cement  Co. 

Chicago  Pittsburgh  Minneapolis  Duluth  Cleveland  New  York 

Concrete  for  Permanence 


FebruaO'  18,  1926 
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Wat.  rvvorks  (Continued) 


tions,  In  Sewer  I>lst.  3.  J.  F.  Johan- 


tt»  to  Amer.  i  h»i.  iruii  r  ipe  v^w.,  - 

{•lyin'  uth  Bldg.,  Minneapolis,  approximately  ‘‘"^r 

ninnt  nnd  age 


CHlif.,  Santa  Monlra — Made  plans  sewer- 


V  ...  Humboldt  —  Filtration  plant  and  system,  32,000  lin.ft.  21  in.  e.i.  force  ImhotT  tank  and  constructing 

’'■‘'t  filter  equipment  to  Fry  Bros.,  main,  (lumping  station  consisting  two  4.000  ler  filter,  etc.,  incl.  ;t50  cu.yd 


u-..viit'ine  filter  equipment,  to  Fry  Bros.,  main,  (lumiilng  station  consist! 

<11  Sfi'l  Noted  Jan  14  K  p.m.  centrifugal  pumiis,  etc.  $300,000  or 

‘"'m.  <  rane-Vv  Cope,  city  elk,,  1,000  more.  H.  B.  Charter,  city  engr. 

o  ’«'.ll  to  O.  B.  Chesser,  Springfield.  Calif.,  Yuba  —  City  Truste' 

39  valves  and  boxes,  also  30  fire  about  Mar.  10,  70.000  lin.ft. 
hvVtr.iits  to  Budlow  Valve  Mfg.  Co.,  foot  .sewers  in  various  streets.  K. 

Vianis  St..  Tn.y,  N.  Y..  $2,105:  one  city  engr^ 


ohan-  system,  from  W.  F.  Beck.  1120  North  lais 
falnias  St.,  $761,705.  Noted  Jan.  2S. 

$300,-  CONTR.\CTS  .\\V.\KUKn 

t»..  .\kriin-  \V,  F.  Peters,  dir.  Pub.  Serv., 
xceed  Municiiml  Bldg.,  si'Wage  disfHisal  (ilant,  etc., 
Alto  to  Walsh  Constr.  Co.  005  Kahl  Bldg., 
city  Oaventiort.  la..  $2,501,586.  Kngrs.  est. 
$3,000,000.  Noted  Feb,  4. 

ewer-  Mo..  Macon  —  City  Clerk,  rebuilding 
force  ImhotT  tank  and  I'onstructing  ni'W  siirink- 
4.000  ler  filter,  etc.,  incl.  ;t50  cu.yd.  excav.,  245 
00  or  «u  yd.  rein. -con.,  1,050  lu.yd  ixushed  nsk. 

400  ft.  4-  to  15-in.  vitr.  clay  and  3,600  ft. 


gal.  tank  on  tower,  to  Pittsburgh  Des 


Calif.,  Yuba  —  City  Trustees  take  bids  6  in.  slotted  sfilit  (litie,  two  1T5  g.p.m.  |ium|is 
lout  Mar.  10,  70,000  lin.ft.  6-  to  16-in.  end  motors,  etc.,  to  K.  W.  l.atngston,  Sfiring- 
wers  in  various  streets.  K.  von  tleldern.  field.  $17,450.  Noted  1  >ec.  12. 
ty  engr.  .Mo.,  Sikeston — .\|i|iroxiiiiutely  12  mi.  8- 

Ont.,  Toronto  —  York  Twp.  (ilans  vitr.  to  15-in.  .sewers  in  various  streets  and  2 
ay  sewers  in  Kane  Ave.,  $20,886  ;  and  disiHisal  plants,  to  Uowan  &  Uickard, 
umbercrest  Blvd..  $12,981.  Work  in-  Uu.s.sellville,  Ark.,  $79,100.  Noted  Jan.  7. 
lives  8,000  ft,  8  in.  pits*.  F.  O.  (liH'dike,  tint.,  Toronto  —  York  Twp.,  sewer  in 
•  Jarvis  St.,  engr.  (llouoester  tJrove.  Buke  St.  and  Strathearn 

Ont.,  Toronto — Plans  additional  rein. -con.  "  .''f'l'?trong,  27  Alanson  Ave., 


«  isl'i  Seattle — Bd.  I’ub.  Wks.,  recon-  detritus  tanks  at  main  sewage  disiiosai  Hamilton.  $13,933  ;  K_ersdalc  Ave..  to  Hold- 

<trm  tiiig  mains  In  Federal  Ave..  to  H.  plant.  $145,000.  R.  C.  Harris,  City  Hall,  'JoR  Constr  Co.,  .  4b  M  eston  Rd  ,  $2.29 1  ; 

UK  nteria,  1819  Weller  St.,  $49,239.  Kngrs.  engr.  J."  **  o 

;.\7  $.-,1,706.  Noted  Feb.  11.  BIDS  DKSIRKD  U  “"!* 

rallf..  .\ntloeh — Pumping  unit,  pump  to  i.,._  phiia.  —  Feb.  24,  Pept.  Pub.  Wks,,  •  *-*\l*’.K’*Cin  Aye.,  to  1\  . 


be^Tngie  stage"  1,400  g.p.t^^^^  head'  200  ft..  Bureau' KnglneeHng.  sVheduie  “ A”-branch  rotaT%^3\"'k90 '  *  NobT  Ja\\’  ’ ’*8**’'^ 
direct  connected  to  100  hp.  motor,  to  hair-  .s,.wers  In  various  streets.  Schedule  "B"  o„t  Xoront.^Yorw’  Two 


lisnks-.Morse  Co.,  651  Mission  St.,  San  Fran-  main  sewers  in  Sanger  St!  and  Araming, 
cisoii,  $4,117.  ,,  o  to  Ave.;  Schedule  "C"  South  Philadelphii 

Ciilif..  Santa  Crn* — 1  or  6,300  lin.ft.  12  Improvement  and  Schedule  ‘‘P”  sewag 

in  l)el.«tvaud  c.i.  pliu*.  to  U.  S.  Cast  Iron  dis()osal. 


t>n».,  Toronto — York  Twp.,  about  8,000 
lin.ft.  8  In.  vitr.  tile  sewers  in  Wi-stniount 


I’iiH'  ft  Fdry.  Co.,  Monadnock  Bldg.,  San 
Francisco,  $13,106.  Noted  Jan.  21. 


fmDrovement'**and  Schedule  Rosecliffe  Aves.,  to  Holdcroft  Constr. 

.^saf  ^  Schedule  P  sewage  745  Weston  Ave.,  $3,766,  and  Snider 

uisi^sai.  ...  „  .  Ave..  to  J.  Simpson,  227  Wychwood  Ave., 

Mar.  16,  by  $6,288  ;  drains  In  variouii  streets,  to  Kuaclca 
.1  Bros.,  84  Woodycrest  Ave.,  $2,400,  and  to 

i^"*T  Mitchell  Contg.  Co.,  65  Greenside  Ave. 

I,'  J-Ik  $1,384.  to  Pept.  I’ub.  Wks.,  by  day  lab<ir. 

tity  engr.  .  adv.  K.  N.-R.  leb.  If*-.,  Bude,  Welles  and  Guy  Sts.,  $10,234,  and  St. 

xriTio-"'i™P.’’*‘"o"j' 1  1  Clair  and  Mould  Aves.,  $4,620.  Grand  total 


ft.  6-  to  12-In.  sewers,  240  manholes,  etc.  in  ’ 

- -  ~  various  streets.  To  exceed  $25,000.  Klyce  - - — 

Sewers  *  Hanub,  4th  &  1st  Natl.  Bank  Bldg., 

_  _  Nashville,  engrs.  Noted  Sept.  24.  r^lGn/xcsil 

- -  <).,  Cleveland — Feb.  24,  by  Cltv,  sewers  ttSlC 

I’RDI’OSKD  WORK  in  Bradgate  Ave.  S.  W’..  Brookfield  Ave. - - -  ' 

tiinn..  New  Haven — Plans  sewage  dls-  S.  W.,  Pelora  Ave.  S.  W'..  KIsienna  Ave.  PROPOSED  WORK 

(Kisal  plant.  Fast  St.  $600.00a  K.  S.  Nettle-  S.  W.,  Grin^by  A\^.  S.  W  Ctilne  A^.  ‘  x.  y..  Troy — City  Planning  Comn.  mak- 

t('n  citv  €‘nKr.  I'ull^r  &  McC-lintock,  120  cj.,  r.eni(*  ito.  ts.  v^.,  ijulnc^  An 6.  S.  F.,  inic  surv^v's  8**vN'a.irf»  distM$M2il  nisinf 

?2^ThVn^d  ?4lith^\»s''’$Koo"‘^  City 

Noted  Oct.  29.  rx  -  C-.  .  if  T>  K  DOO.OOO.  R.  Hoff-  Council,  J.  B.  Sweeney,  boro  atty.,  plans  25 

Pa.,  4*hester  —  Pept.  Streets  &  I  ub.  nian,  Cit>  Hall,  engr.  incinerator  $12.5  000 

liiipvts.,  takes  bids  in  June  (1st  unit)  O.  Soiith  Ruelid  (Cleveland  P  O.)— Feb.  Orirana-k’omn.  Council  mak- 

iiiterceiiting  sewerage  system  and  disposal  24.  by  Town  main  storm  and  sanitary  (ng  plans  165  ton  and  55  ton  capacity  in- 

plant.  $2,500,000.  R.  C.  liVheeler.  Chester,  sewers  in  Plainfield  Pist.  6  F.  A.  Pease  dnerators  with  equipment.  $1,500,000. 

j.ngr.  Kng.  Co.,  Marshall  Bldg.,  Cleveland,  engrs.  Noted  th't.  22.  e 

t>.,  BrookvIUe^Montgomery  Co.  (Day-  III.,  Chicago  Feb.  23,  by  City,  Room  406,  Tex.,  Denison — -Making  preliminary  plans 
ten)  (ilans  sewerage  system  and  disixisal  City  Hall,  c.i.  manholes  and  catch  basin  incinerator  plant  $60  000  H  Hayden  city 
(iliint.  $50,000.  covers,  inlet  boxes,  grates  and  bends  at  engr.  ...  .r  ,  j 

t».,  Columbus — Made  plans  25,025  ft.  6-  District  Yards  of  Bureau  Sewers,  as  rc- 

to  3»-in.  sewers  in  Truro  Twp.  1,  Impvt.  quired  for  term  ending  Dec.  31.  A.  A. - 

Hist.  59,  $91,000;  6,500  ft.  8  in.  sewers  in  Sprague,  comr. 

Truro  Twp.  1,  Impvt.  Dlst.  73,  $9,000 ;  also  wis.,  Marshfield  —  Feb.  26,  by  J.  A.  r>riag6S 

3  mi.  39-  to  63-ln.  trunk  sewer  from  Alum  Schindler,  city  elk.,  17,106  ft.  6-  to  12-ln.  "■  - —  ■■ 

I'reek  disixisal  plant  to  U.  S.  Govt,  ware-  vitr.  clay  sewers,  etc.,  in  various  streets.  To  uitHU 

hiiuse  and  army  post,  $150,000.  E.  G.  Brad-  exceed  $25,000.  A.  Westenborg,  City  Hall,  -.  \t  mi  a  j  i>  j  •• 

liurv,  406  Court  House  Annex,  co.  engr.  engr.  -McRae-— See  Streets  and  Roads. 

t»..  Dayton — See  “Streets  and  Roads.”  WIs..  Two  Rivera — Feb.  23,  by  R.  Biehl.  *Ju' 

tr.':itm^‘:t'‘;ra"nr  ^":.n.-^.^n‘'ri«.‘‘^aer ov^r^"^ 

t>..  Kenmore  (br.  Akron)— Plans  sewers  mo..  Cnlveralty  (St.  Ixiuis  P.  O.)— Feb.  ul!u{'e^*She'lbv"co“Vo  exe^d 


Waste  Disposal 

PROPOSED  WORK 

N.  Y.,  Troy — City  Planning  Comn.  mak¬ 
ing  surveys  sewage  disixisal  plant. 

N.  J.,  HIghIniida  —  Mayor  and  City 
Council,  J.  B.  Sweeney,  boro  atty.,  plans  25 
ton  Incinerator.  $125,000. 

L.a.,  New  4)rleana— ^’omn.  Council  mak- 


Bridges 


:r.  Clay  sewers,  eic.,  in  various  streets.  To  u  ork 

^  «M«0.  A.  W....„l>„rr.  City  H.ll, 

vqtr  sewlr  ^  ^  reln.-con.  bridges,  each  over  20  ft.  span. 

Mn  T.yx..i.  TJ  n  V  vh.  Kllcndalc-Arlington  Rd.  on  Memphls-Brlstol 

”  Route.  Shelby  Co.  To  exceed  $25,000.  C.  N. 


triatment  plant.  $50,000.  27-in.  vitr.  sewer  pipe. 

t>..  Kenmore  (br.  Akron)— Plans  sewers  mo..  Cniveraity  (St.  Ixiuis  P.  O.)— Feb.  U  !ut^  Sh^bv  Co  To  excei 
connecting  with  Akron  system.  $450,000.  24,  by  City  Clerk,  approximately  9,000  itesa  ‘n.-Bne  cm?^r  ^ 


disposal  plant.  $150.000-$200,000.  Pj.g 

Mich.,  Muakegon — I.  R.  Ellison,  city  mgr.,  w  j 
I'itv  Hall,  receiving  plans  sewage  treat-  jan 
iiu-iit  plant,  $600,000.  H.  J.  Bewis,  City  xi 
Hull.  engr.  _  _  . . sewj 


to  24-in.  vitr.  clay  sewers  In  Ruddiman 
('reck  Valley,  East  Branch.  $45,000.  M. 
M.  Buck,  Union  Bank  Bldg.,  engr. 


ne,  Perr"  p  "xi  "  Tenn.,  Madiaon vllle  —  Monroe  Co.  takes 

Its  Peres  labile  Sanitary  Sewer.  $76,00(B  (jj^a  j„  Mpring  reln.-con.  bridge  over  Teii- 
^  Hall,  engr.  Noted  ne.s.><«>e  River,  at  McGhees  I^anding.  $100,000. 
nr'  J“‘r.  ■  c-u  i  i:-  »,  oa  v  liid.,  Scottaliiirg — State  Hy.  Comn.,  State 

ChrlBll  Feb.  23,  by  City,  House,  Indianapolis,  plans  two  150  ft.  trus.s 
sea-age  disposal  Plant,  171.<6a  lin.ft.  6-  to  and  two  84  ft.  plate  girder  span  bridge 

"’IHi  2  abutments  and  3  piers  over  White 
notion  piV  /k  J^awlej^  403  River  on  State  Road  1,  here.  $130,000. 

Cotton  Exch.  Bldg.,  Ft.  Worth,  engr.  Noted  v\’.  J.  Titus,  State  House,  Indianaixilis, 
Feb.  11. 

Calif.,  RIchmofid^A.  C.  Paris,  city  elk.,  la.,  (iriinily  Center — Grundy  Co.  made 


11  iiuc-K  i-nion  iiaiiK  iiiuK  eiixr  taking  bid.s  23.570  ft.  6-  to  10-in.  vitr.  plans  45  concrete  bridges  and  culverts.  $30,- 

lli.  Mound  Making  preliminary  *"  P'j?*  Orary,  Court  House,  engr. 

plans"  soweraae  system  W  N  Movers  311  U?  3.425  lin.ft.  6  In.  In  Sect.  3.  .Minn.,  Khakopee  —  Scott  (Ni.  made  plans 

High  St  head  com  in  charge  Engineer  ^  Hoffman,  city  engr.  Noted  Nov.  19.  780  ft.  steel  and  concrete  bridge.  27  ft.  road- 

rmt  Elected  cnarge.  rmgmeer  Sunny  vale  —  City  Trustees  taking  way.  etc.  over  Minnesota  River,  at  Holmer 

III  N-nn^al _ Maklnir  surveys  complete  *’*•*"  26,425  ft.  6-  to  8-ln.  concrete  sewers  St.  $100,000.  State  Hy.  Dept.,  1246  Unl- 

saiiitarv8™?rage  system  $85  000^  various  streets.  $26,000  available.  C.  C.  versity  Ave.,  f5t.  Paul,  engrs.* 

Brovhin,  Unity  *I41dg.‘.  Bliximington.  engrs.  Francisco,  city  Mo..  Joplin— <'ity  and  State  Hy.  Dept., 

Wia..  North  Milwaukee  —  Making  plans  Noted  Oct.  22  ^  ^  ^  Jefferson  City,  making  preliminary  plans 


M  ia..  North  Mllwa'nkee  —  Making  plans  Noted  Oct.  22  Jefferson  City,  making  preliminary  plans 

approximately  concrete  or  vitr.  sewers  In  Ont.,  Toronto  —  Feb.  23,  by  T.  Foster,  reln.-con.  viaduct  to  carry  state  highway 
16  bliH'ks  various  streets.  To  exceed  $25,-  mayor,  City  Hall,  brick  and  concrete  trunk  over  railroad  tracks.  $225,000.  City,  State 
('»0.  H.  C.  Webster  216  W'’e8t  Water  St.,  sewers  in  1,200  lin.ft.  Yonge  St.  south  of  and  railroads  appropriate  toward  cost. 
Milwaukee '  engr.  ’  I^awrence  Ave.,  and  338  lin.ft.  in  -Nurse-  Ark.,  Bateaville — Independence  Co.  and 

Mo.,  Mo’berly— Election  Apr.  6,  $75,000  wood  Rd.  south  of  Queen  St.  $50,000.  R.  State  Hy.  Dept.,  Bittle  Rock,  take  bids 
bonds’  sewage  disposal  plant.  C.  Harris.  City  Hall,  engr.  about  April  1,  reln.-con.  and  steel  bridge 

Mo.’.  St.  Ix»u1b — Soon  takes  bids  1.5  mi.  Rins  RF-rFix-n-n  "'"hite  IHver,  here.  $303,549.  R-^C. 

partially  lined  and  open  channel  for  Sect.  .  „  bids  krlrivru  Blmerlck.  highway  engr.  Noted  July  16. 

<'  Hiver  Des  Peres  Sewer  Project  between  8t.  George  —  J.  A.  Bynch,  pres.  Tex.,  Angleton — See  "Streets  and  Roads, 

north  end  Sect  B  (now  under  construction)  Richmond  Boro.  Boro  Hall,  Feb.  9,  tern-  Tex.,  Brownsville  —  See  "Streets  and 
and  point  about  1,200  ft.  east  of  Mackllng  .  a  .k  d  .«  d  r- 

Ave  etc  $1  265  000  W  W.  Horner,  300  Mill  Rd.,  6th  St.,  Guyon  and  Adelaide  Aves.,  Tex.,  Hidalgo — Southern  Pacific  Ry.  Co., 
Citv  Hall  engr  Noted  3*  ’  New  Dorp,  Oakwood  and  vicinity  from  O.  W.  Boschke,  ch.  engr.,  65  Market  St., 

Calif  ’ei  Cerrito _ Made  pians  approxi-  J-  Johnson  Sons,  445  Bway.,  West  New  San  Francisco,  Calif.,  making  preliminary 

mately  *50  000  lin  ft  6  in  vitr.  sewers  In  Brighton,  (a)  $68,535;  and  from  Hammen  plans  240*  ft.,  steel  and  reln.-con.  span 
Berkeley  (Country  Club  Teirace  R.  L.  Cal-  Constr.  Co.,  279  Madison  Ave.,  Perth  bridge  across  Rio  Grande  River  to  Rey- 
fee.  221  South  22nd  St.,  Richmond,  engr.  Amboy,  N.  J.,  (b)  $68,136.  Noted  Feb.  4.  nosa,  here.  $110,000.  Private  plans. 


about  April  1,  reln.-con.  and  steel  bridge 
over  White  River,  here.  $303,549.  R. 
Blmerlck.  highway  engr.  Noted  July  16. 
Tex.,  Angleton — See  "Streets  and  Roads.” 
Tex.,  Brownsville  —  See  "Streets  and 
Roads.” 

Tex.,  Hidalgo — Southern  Pacific  Ry.  Co., 


tallf.,  Glendale — Made  plans  49,782  ft.  Calif.,  Bo#  Angeles  —  Constructing  Sect.  Tex..  Ilnntavillo  —  See 
8  In.  vitr.  sewers,  26,533  ft  house  connec-  2  Arroyo  de  la  Sacatella  storm  drainage  Roads.” 

See  proposal  tdvertisemeats  on  page  120,  Advertising  Section. 


Streets  and 
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Market— E  NGINEERING  NEWS-RECOR  D— Place 


Elephants  and  Motor  Cars 

IMlIU  Jt VIIN  DUSTRIAL 


crawling  tractor  cranes  are  built  like  a  fine 
motor  car— a  trip  through  our  shops  will  prove  this.  The 
finest  materials  available  go  into  them— nothing  but  good 
steel  for  the  castings,  gears  all  accurately  machined  or  hand 
r  cut,  bronze  bushings  throughout  and  a  host  of  other  big 

points— things  that  mean  a  lot  to  you.  Nothing  crude  about  these 
machines — smoother  and  easier  in  every  function  than  anything  you 
have  seen. 

But  back  of  it  all  is  a  wealth  of  harnessed  power.  With  all  their  fineness, 
smoothness  and  exacting  workmanship  there  is  that  ruggedness,  so 
characteristic  of  industrial  crawling  tractors.  Like  an  elephant — 
patient,  powerful  and  faithful  to  the  last. 

But  more  than  that — after  the  motor  car  is  worn  out,  and  even  after 
similar  equipment  is  long  since  on  the  scrap  heap,  your  industrial  will 
go  on — cutting  down  expenses  and  piling  up  the  profits. 


Let  its  tell  you  more  about 
these  "elephants.”  Write 
jar  book  1 20-/4. 


BAY  CITY  •  MICHIGAN 


INDUSTRIAL  WORKS 


V. 


3229  Victor  St.,  Kansas  City,  four  20  ft.. 

See  -Streets  and 

Creek  overflow  $h,'l28,  three  30  ft.  rein.- 
con.  deck  girder  spans,  etc.  over  Klk  Creek 
$0,525  and  •)ne  to  ft.  rein. -con.  deck  girder 
span,  etc.  over  Little  Turkey  Creek  $5,613. 
all  in  Linn  Co.  ;  from  Newton  Constr.  Co.. 
Columbia,  two  30  ft.  rein. -con.  deck  girder 
spans,  etc.  over  I’anther  Creek,  St.  Clair 
Co.  $5,302,  and  one  to  ft.  rein. -con.  deck 
girder  span,  etc.  over  Mains  Creek,  Audrain 
Co.,  $4,806  ;  from  L)e  Janett  &  Schrader, 
Sedalia,  one  30  ft.  rein. -con.  deck  girder 
span,  etc.  over  Pipes  Creek,  Howard  Co., 
$4,764  ;  from  K.  McFarland,  Kansas  City, 
three  45  ft.  rein. -con.  deck  girder  s|>an8, 
etc.  over  Sulphur  Creek,  Howard  Co.,  $13.- 
096  ;  from  M.  E.  tiillioz,  Monett,  two  8  ft. 
and  one  20  ft.  rein. -con.  slab  spans,  etc. 
over  stream  $6,446,  one  45  ft.  rein. -con. 
deck  girder  spans,  etc.  over  Turkey  Creek 
$6,453,  one  2n  ft.  rein. -con.  slab  span,  etc. 
City  Hall,  over  Turkey  Creek  overflow  $4,080,  two  25 
ft.  rein. -con.  deck  girder  8|>uns,  etc.  over 
Fraziers  Creek  $5,516,  one  30  ft.  rein. -con. 
deck  girder  span,  etc.  over  Wards  Creek 
$3,605,  one  40  ft.  rein. -con.  deck  girder 
span,  etc.  over  Hounds  Creek  $4,748,  one 
45  ft.  and  two  30  ft.  rein. -con.  deck  girder 
s|)ans,  etc.  over  Bear  Creek  $7,824,  all 
foregoing  in  Wayne  Co.  ;  from  H.  P.  Harper 
Constr.  Co.,  Chillicothe,  twelve  10  ft.  rein.- 
con.  slab  spans,  etc.  over  stream  $2,326, 
:634  Findley  and  E.  Lackaw'aiinock  fifteen  20  ft.  rein. -con.  slab  spans,  etc.  over 

.  --  -  --  - -  Bijj  Parsons  overflow  $17,772,  three  20  ft. 

rein. -con.  slab  spans,  etc.  over  Hickory 
Creek  $4,792,  three  30  ft.  rein. -con.  deck 
girder  spans,  etc.  over  Little  Parsons  Creek 
$6,184,  three  30  ft.  rein. -con.  deck  girder 
spans,  etc.  over  Big  Parsons  Creek  $6,226, 
four  20  ft.  rein. -con.  slab,  two  80  ft.  steel 
truss  and  twenty  20  ft.  I-beam  spans,  etc. 
over  Locust  Creek  overflow.  $52,318,  one 
80  ft.  steel  and  eighteen  20  ft.  I-beam 
spans,  etc.  over  Muddy  Creek  overflow 
$28,185,  all  foregoing  in  Linn  Co.;  from 
Vincennes  Bridge  Co..  Vincennes,  Ind.,  four 
1 40  ft.  steel  truss  spans,  etc.  over  Ca.stor 
River,  Bollinger  Co.,  $37,914;  from  Cook  & 
Waddell,  Ottawa.  Kan.,  two  SO  ft.  steel  , 
truss  spans,  etc.  over  Clear  Creek.  Vernon 
Co..  $20,936  :  from  Finley  Constr.  Co., 
j.  Nebraska  City.  Neb.,  one  86  ft.  steel  truss 
iss  span,  etc.  over  Contrary  Creek.  Buchanan 
or  Co.  $9,904  ;  and  one  72  ft.  timber  pile 
trestle  over  Route  11,  De  Kalb  Co.,  $1,035. 
s.”  Noted  Jan.  28. 

•’  Okla.,  ItaviilNon — State  Hy.  Dept.,  Okla- 

3."  homa  City.  280  span  5,423  ft.  pile  trestle 
3.”  bridge  Tillman  Co.,  here,  358,720  ft.  un- 
nd  treated  and  56,200  ft.  creosoted  timber,  26,- 
820  ft.  wooden  piling,  etc.,  from  Staley 
)t.,  Bros.,  Wichita  Falls,  Tex.,  $95,110.  Engrs. 
jn.  est.  $125,000.  Noted  Jan.  1. 

COXTK.4CTS  AW.^RDED 
jh  Y.,  New  York — Park  Bd.,  F.  D.  Oalla- 

?er  tin,  pres..  Arsenal  Bldg..  64th  St.  and  5th 
of  Ave..  concrete  arch  bridge  and  approaches, 
ft.  Boston  Rd.  and  Bronx  River,  Bronx  Boro, 
ler  to  Fox  Reynolds  Co.,  81  East  125th  St., 
ley  $103,679.  Noted  Feb.  11. 

R.  Pennsylvania — Beaver  Co.  (Beaver),  4 

;h-  river  piers  for  bridge  across  Ohio  River,  be¬ 
tween  Ambridge  and  Woodlawn,  to  Dravo 
Contg.  Co.,  Neville  Island.  Pittsburgh, 

■  $1 45,4*10.  Engrs.  est.  $150,000.  Noted 

Jan.  21. 

g,.t  South  Carolina — State  Hy.  Dept.  Colum- 
bia,  treated  timber  bridge  over  South 
-o  Edisto  River,  Federal  Aid  Project  212, 
Bamwell-Orangeburg  Counties,  to  J.  A. 
Peterson,  Montgomery,  Ala.,  $28,865 ;  also 
to  con.  substructure  bridge  over  Catawba 
River,  Federal  Aid  Project  269,  Chester  and 
II  .  Lancaster  Counties,  to  J.  S.  Bowers,  White- 
3vl  ville.  N.  C.,  $101,796.  Noted  Nov.  5. 

65  Georgia  and  South  Carolina — State  Hy. 
ton  Dept.,  East  Point.  4  bridges  on  Waynes- 
16  .  boro-Swalnsboro  Rd.,  Federal  Aid  Project 
4.  387-B,  Burke  Co.,  to  Howell  Constr.  Co., 

j'tyl  Marion  Bldg.,  Augusta,  $35,910;  3  bridges 
>tc’  on  Brun.swick-JacksonvHle  Rd.,  State  Aid 
’40'  Project  432-S.  Camden  Co.,  to  O.  S.  Wright, 
id  Athens,  $14,733  ;  11  span  1,433  ft.  bridge 
am  over  Savannah  River  between  Elberton,  Cla., 
»tc  and  Calhoun  Falls,  S.  C.,  Alberton  Co.,  Oa., 
ioii  and  Abbeville  Co..  S.  C.,  to  E.  M.  Williams, 

J  g  Monroe,  Ga.,  $213,992,  concrete  culverts  on 

im,  Carnesvllle-Commerce  Rd.,  Federal  Aid 
1^.  Project  352-B,  Banks  Co.,  to  M.  R.  Woodall, 
lab  Inc.,  Walton  Bldg.,  Atlanta,  $8,096.  Noted 
^o.,  Jan.  21. 

in. ,  Mich.,  Detroit — Wayne  Co.  Road  Comn., 

ver  1103  Real  Estate  Exch.,  fabricating  and 
om  erecting  steel  framing  for  house,  also  stone 
ph,  and  concrete  for  enclosure  walls,  double 
ver  leaf  bascule  type  bridge  over  River  Rouge, 

,  J.  at  Dlx  Ave.,  to  O.  P.  Cullen,  Inc.,  2940  West 
■on.  Lake  St.,  Chicago.  Ill.,  $66,206.  Noted 
ger  Feb.  4. 


Natl.  Bank  Bldg.,  rein. -con.  bridge  across 
Bray’s  Bayou,  at  Lawndale  Ave.,  to  B.  H. 
Faber,  Eagle  I-ake,  for  City  and  Harri.s  Co. 
$48,392.  Engrs.  est.  $6(>,immi.  Note«l  Dec.  IT. 

Oklahoma — State  Hy.  Dept..  Oklahoma 
City,  (e.  e.  means  engineers  estimate),  34 
span  560  ft.  creosoted  pile  trestle  bridge 
at  Shattuck,  Ellis  Co.  and  32  span  610  ft. 
pile  trestle  bridge  at  Edith.  Harp«'r  Co.,  to 
I,.  Saunders,  619  West  Main  St.,  Oklahoma 
City,  $27,490  and  $29,238  res|K‘ctively,  e.  e. 
$3*1,000  and  $31,0oo  re.sjH-ctively ;  3  span 
144  ft.  steel  truss  bridge  on  concrete  piers 
at  Comanche,  and  3  span  250  ft.  steel  truss 
bridge  on  concrete  piers  at  Duncan,  ^ith 
Stephens  Co.,  to  National  (^onstr.  Co.,  I-aw- 
ton,  $30,297  and  $31,367  resiH'ctively,  e.  e. 
$34,700  and  $35,000  respectively  ;  6  span  960 
ft.  steel  truss  bridge  on  concrete  piers  at 
Dover.  Kingtiesher  Co.,  to  E.  G.  Fike  & 
Co..  Nebraska  Bldg,  Tul.sa,  $87,701.  e.  e. 
$100,000;  3  span  26()  ft.  steel  truss  bridge 
on  concrete  piers  at  Duncan,  Steiihens  Co  . 
to  O.  H.  Pharoah,  Okeinah,  $4o.8S7.  e.  e 
$47,000;  40  span  720  ft.  pile  trestle  bridge 
at  Waynoka.  Major  Co.,  to  Woodward 
('■onstr.  Co..  Woodward.  $31,843.  e.  e.  $33.- 
000.  Grand  total  $278,823.  Noted  Jan.  21. 

Idaho— Commissioner  Pub.  Wks.,  Pioneer 
Bldg.,  Lewiston,  two  90  ft.  steel  span 
bridges,  on  North  and  South  Highway, 
Federal  Aid  Project  9-K,  Adams  and  Idaho 
Counties,  to  E.  A.  Webster,  Hutton  Bldg., 
Spokane,  Wash.,  $30,391. 

ralif.,  Santa  Iturliara  —  E.  E.  Haskell, 
city  mgr..  Feb.  4.  2  rein  -con.  bridges,  one 
over  Mission  Creek  at  Anapamu  St.,  and 
other  over  Alisos  Creek,  at  Ouinientos  St., 
to  F.  E.  Marsh,  237  Bimini  PI..  I.aia  Ange¬ 
les,  $15,827  and  $11,774  res)M-ctively. 


Briil:-:e-'<  (Continued) 

Xc\..  Karnes  City 

*^*T.*v'  Quanah — See  “Streets  and  Roads.” 

Okla  Pawnee  —  State  Hy.  Dept.,  Okla- 
hoiM.  ‘’ity  making  preliminary  plans  102 
ft  «teel  truss  bridge  on  concrete  piers. 
Pawnee  Co.,  here.  $35,000.  J.  M.  Page, 

*''iikla  ?  l^mfra  City — City  and  Atchison, 
Ti.iiek  i  &  Santa  Fe  R.R.  Co.,  80  East  Jack- 
i:ivd..  Chicago.  Ill.,  C.  F.  W.  Felt,  ch. 
eniir  made  preliminary  plans  viaduct  over 
ryjirc.id  tracks,  at  Grand  Ave.  $160,0(10.  C. 
y  Morton,  city  elk. 

On*  London  —  Middlesex  Co.  making 
nl’ins  2  concrete  and  steel  highway  bridges, 
Sn  H.onilton  Rd.  $28,000.  C.  Talbot, 
Count V  Bldg.,  London,  engr. 

OBt  Toronto — City  Council  plans  replac¬ 
ing  Winchester  St.  bridge  with  new  150  ft. 
concrete  and  steel  bridge,  66  fL,  on  new 
site.  $25,514.  R.  C.  Harris. 

*"ont  Toronto — Plans  600  ft.  steel  and 
concrete  bridge,  42  ft.,  over  Rosedale 
R.ivine.  at  North  Glen  Rd.  $425,000.  R. 
C.  Harris.  City  Hall,  engr. 

BIDS  DESIRED 

Pa..  .Mercer — Mar.  8,  by  Comrs.  Mercer 
Co  Bridge  610,  French  Creek  Twp.  ; 
Hriilges  2321  and  2327,  Hickory  Twp.  ;  and 
Bridge  2634  Findley  and  E.  Lackawannock 
Tw  ii.'i.  F.  P.  Graham,  Grove  City,  co.  engr. ; 
adv.  K.  N.-R.  Feb.  18. 

I'll.,  Phlla. — Mar.  3,  by  Delaware  River 
Bridge  Joint  Comn.,  Widener  Bldg.,  G. 
Pint  hot.  chn.,  miscellaneous  metalwork, 
Contr.  24,  electrical  equipment,  Contr.  25, 
and  wraiiping  cables,  Contr.  26,  all  for 
briilge  over  Delaware  River  connecting 
cities  of  Phila.  and  Camden.  J.  K.  Costello, 
seev.  ;  adv.  E.  N.-R.,  Feb.  18. 

Delaware — See  "Streets  and  Road.s.” 

MiH*..  ttiiitman — See  “Streets  and  Koad-s.” 

I.iiiilNlana — Mar.  9,  by  State  Hy.  Comn., 
Batipn  Rouge,  reconstructing  and  repairing 
bridge  over  Calcasieu  River,  on  Lake 
Charles-West  Lake  Highway,  State  Project 
4i;i.  Calcasieu  Parish.  W.  B.  Robert.  Rey- 
inomi  Bldg.,  Baton  Rouge,  highway  engr. 

la..  Denison  —  Feb.  23, 


Dams 


PROPOSED  WORK 
Pa.,  Phlla. --See  "Waterworks  ” 

N.  f.,  Monroe-— See  “Waterworks." 

CONTRACTS  AM  ARDED 
Conn.,  New  Haven — See  “Waterworks. 


by  W 


Railways 


PROPOSED  WORK 

Nebraska — See  “Buildings — Commercial." 

California  —  State  Bd.  Harbor  Comrs., 
Ferry  Bldg.,  San  Francisco,  plans  paving 
and  railroad  work  from  IMer  48  to  Pier  54. 
in  connection  with  Slate  Belt  R.R.  on  “The 
Embarcadero,"  in  Stin  Francisco.  F.  <!. 
White,  Ferry  Bldg.,  San  Francisco,  ch.  engr. 

BIDS  RECEIVED 

California — City  and  San  Francisco  Co., 
San  Francisco,  constructing  Sunset  Line  of 
railway  system  in  Judah  St.  between  31st 
and  41st  Aves.,  In  San  Francisco,  from  L. 
P.  Brassy,  Sharon  Bldg.,  San  Francisco, 
$30,766.  Noted  Veb.  4. 

CONTRACTS  AWWRDED 

California  —  City  of  San  Francisco  and 
San  Francisco  Co.  (San  b’rancisco)  con¬ 
structing  Sunset  Line  of  Railway  system  in 
Judah  St.  between  31st  and  41st  Aves.,  In 
San  Francisco,  to  L.  P.  Brassy,  Sharon 
Bldg.,  San  Francisco,  $30,766.  Noted  Feb.  4. 


Excavation,  Drainage, 
Irrigation,  Levees 
River  and  Harbor 
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The  Ten-Point^ 
Performance  of 

VITRIFIED 

PAVING 

BRICK 

in  Industrial 
Service 

1.  Lon^-wearin^ 

2.  Little  or  no 
maintenance  cost 

3.  No  cracking  and 
crumbling 

4-  Non-rutting 

5.  Non-dusting 

6.  Non- absorbent 

7.  Non-skid— safe 

8.  Acid-proof 

9.  Easily  cleaned 

10.  Easily  lifted  and 
relaid. 


Entrance  Driveway 
to  new  Chicago  Union  Sta 
tion.  Down  this  narrow**chuie 
every  day iaconcentrated hundreds  ot 
tons  of  mailt  express  and  baggage  traffic,  plus 
hundreds  oftaxis^in  bad  weather  an  endless  grinding  of  chains* 


Where  Traffic  Is  Brutal 

selection  of  vitrified  brick  for 
^  the  driveways  of  the  new  Chicago 
Union  Station  is  no  experiment  The 
brick  pavements  of  the  Pennsylvania 
Station,  New  York  City,  have  already 
given  14  years  of  unflinching  service. 

For  all  outside  service  around  indus¬ 
trial  plants  and  warehouses — drives, 
platforms  and  loading  yards — and  all 
indoor  service  where  heavy  materials 
are  moved  or  fabricated,  the  one  right 
paving  material  is 


INDOORS— 

OUTDOORS 

wherever  traffic  is  heavy 

Exact  specifications  for 
specific  uses  gladly  fur« 
nished  on  request. 


VITRIFIED 


Pavements  Stand  Punishment 
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,tion.  Dralnajre,  Irrigation,  I^'veea,  facing  18  ml.  New  Athens-Jones  Co.  line  $200,000.  L,  O.  llackott,  Tuscola,  supl. 

ifo'er  nU  Harbor  (font.)  Kd.  Howarth  &  Watson,  Hattiesburg,  engra.  highways. 

_ ('nmernn  Cn  Water  -Monroe  —  City  Council  soon  takes  WIs..  Karine  —  Making  plans  rein. -con. 

nilr*  ”™tlon  soon  $200,000  bonds,  con-  a«phalt  on  concrete  paving  11  blocks  paving  Hold.  Marquette  Augusta  tirahain 

r»ist.  .  cirvii  dr-iinaire  H  H  various  streets.  hranklin,  Howe  and  13th  Sts  To  exceed 

frete  lined  canals  ana  arainage.  n.  «.  Plaguemlnt-— Mayor  and  Hd.  Alder-  $25,000.  J.  W  Heaugrand.  City  Hall,  eiigr. 

IianK»r.  aisi.  ihk  .  WAverir-v  rn  irrisrn.  plan  pavinjc,  sub-surfact*  drainage  and  Win.,  Sirveni*  roint  Making  plana  r**ln.- 

.^  mrifini  nreiimlnarv  surveys  ^  sidewalks  on  various  streets.  $125,000.  con.  paving  Fremont  St  $21.fi52,  Hixon 

tion  r.st  making  preliminary  s^^^^  Swanson-Mcdraw,  Inc  .  Halter  Hldg  ,  New  St.  $13,084,  and  .MiS  uIl.H-h  St.  $8,778. 


Wis..  Stevens  Point  Making  plans  rein.- 
con.  paving  Fremont  St.  $21,052,  I'ixon 


I  vee....- niot  Tiniiirlon  * >>  nit.  seiincr-t.  oester  t  o.  line  ita., 

>>l>  **?Ml*after^A*nr^*l  drainage  dUch  Nairy  Co.  C.  N.  Hass,  acting  comr.  1»..  Muscatine  —  Muscatine  Co.  making 

Tn*!^I  ^Nelson*^  &  Schwart^  Peters  Tennessee  —  State  Dept.  Highways  &  preliminary  plans  grading  and  gravel  .sur- 
}jC,0(ie.  Towl,  Nelson  &  bcn  l  ,  Pub.  Wks.,  Nashville,  making  surveys  facing  I’rimary  Hd.  2  from  Sweetland  Cen- 

Trust  Hldg.,  engrs.  _ Uorhor  Cnmn  Improving  12  ml.  Tiptonvllle-Kentucky  State  ter  to  Scott  Co.  line,  and  Improving  4  ml. 

(alif.,  I.OS  Angeles-^lty  »ne  Kd.  Lake  Co,  and  12  mi.  Ashport-  Muscatlne-West  Liberty  Rd  from  Cedar- 


,1......  — unH  of  slin  ‘me  riQ.,  t-iaae  co.,  ana  iiii.  ./vsnpori-  ,,  esi  i.ioeriy  ivu.  iroin  v  eaar- 

apprc  priated  $67,500,  dr.dging  end  of  sup  Lauderdale  Co.  C.  N.  Bass,  vllle  Schwl  to  Oak  Tree  Corner.  $4»,000. 

in  ''"'K  at-tinK  comr.  F.  P.  O.  Halfbass,  Court  House,  engr. 

Water  St.  between  Canal  bt.  a  d  .  Tennessee — State  Dept.  Highways  &  Pub.  $».,  Sigourney — Takes  bids  in  spring  or 

K.  ,  _ Modesto  Trrlirfltinn  Dist  Wks.,  Nashville,  takes  bids  about  Mar.  5.  early  summer,  grading,  curbing  and  reln.- 

fttlif.,  '’^‘'V?~V_ainave  mintns  $7  600  probably  bituminous  macadam  on  crushed  <;"*'•  paving  60  blocks  various  streets, 

plans  .Part^imsing  d  a  K  P  *  ’  stone  surfacing  10  ml.  Sprlngfield-Adalr  $140,000.  Brown  &  Cook,  Ottumwa,  engrs. 


plans  Modesto  ^cv  ’  stone  surfacing  10  ml.  Sprlngfield-Adalr  $140,000.  Brown  &  Cook,  Ottumwa,  engrs. 

available,  cad _ Irrigation  -  Robertson  Co.  C.  N.  Bass,  acting  !»•.  Jamestown — Plans  paving  about 

Calif.,  Oroville  Thermaiuo  irrigaiira  3^  blocks  various  streets.  $120,000. 

Dist.,  IV'n  nno  12 ’\o”lViS^  d"am  *^“ip  Clarksville— Plans  paving  North  „  Mo..  St.  I.unis— Hd.  Pub.  Serv.,  208  City 

Phase  SW.OOO  S  NorH^'  dist  2nd  St.  $25,000.  ^  Hal  .  soon  takes  bids  grading  and  concrete 

joint  riveted  steel  pipe.  ,  Tenn.,  Morristown — Hamblen  Co.  voted  paving  24,445  sq.yd.  alleys  In  Citv  Hlocks 


limber  bulkhead  and  wharf.  I 
(7.  White,  Ferry  Bldg.,  ch.  engr, 

BIDS  DBSIBED 


from  Clough  to  Nagel  Rds.,  $39,835;  11,350  Mo.,  Webh  City  —  Making  preliminary 
ft.  Deerfield  Rd.  from  Cornell  to  Cincinnati-  plans  grading,  curbing,  asphalt  and  con- 
Zanesville  Rds.,  $48,810;  8,100  ft.  Old  In-  crete  paving  various  streets.  $120,000. 


p?"’!?'’  Albany  timber  bulkheads  along  7,144  ft.  Llnneman  Rd.  from  Muddy  Creek  coat. 

rirth’bank  of^uMue^anal  and  at  Quoque  to  Necb  Rds.,  $30,705  ;  12,713  ft.  Muddy  .Arkansas  —  Pulaski  Co.  (T.lttle  Rock) 
Krmce'^^also  nla^g  riprap  stone  at  tide  Creek  Rd.  from  Bridgetown  to  Kbeneier  making  preliminary  plans  grading  and 

STfPs  ’in^  Shinnecock  Canal.  Suffolk  Co.;  Rds.,  $58,998  ;  5,850  ft.  Creek  Rd.  from  gravel  surfacing  16  ml.  12th  St.  Pike  from 
.  V  V  w  Feh  18  •  ’  Plainfield  to  Madisonvllle  Rds.,  $25,000 ;  Little  Rock  city  limits  to  Kerndale,  18  ft. 

“  Miss"  (i'reenwood  —  Feb.  25,  by  Comrs.  and  17,550  ft.  Plainfield  Rd.  from  Creek  to  $80,000. 

Piehtiii’g  Bayou  D.  D.,  Leflore  Co.,  at  office  Sycamore  Rds.,  $72,894.  all  16  ft.  wide.  E.  Ark.,  Dardanelle  —  Making  preliminary 

Ahh oft  Ene  Co  engrs..  Greenwood,  36  ml.  A.  Cast,  Court  House,  engr.  plans  grading,  curbing  and  concrete,  as- 

Hra Tnare  channel  1  250,000  cu.yd.  excav.  O.,  Canton  —  Stark  Co.  takes  bids  In  phalt  or  other  hard  surfacing  35.000  to  40,- 
onH  ?«n  acres  clearing  and  grubbing.  spring  Improving  1.5  ml.  Osnaburg-Parls  .  000  sq.yd.  streets  In  Paving  Dist.  1.  J.  O. 

and  260  acres  clearing  ana  gruoo  g  ^60.000.  and  4.1  ml.  Gov.  Cox  High-  I^wrence  &  Co.,  Gazette  Bldg.,  Little  Rock 

CONTRACTS  AWARDED  way.  $229,000,  State  Aid  $40,000  ;  brick  engrs. 

Ill  Mt.  Prospect  —  Weller  Creek  D.  D..  paving  1.7  mi.  Harrison  Ave.  extension,  Texas — Oceanside  Toll  Rd.  Co..  Browns- 

farm 'drainage  system,  42,600  ft.  6-  to  22-ln.  $60,500  ;  extending  1.5  ml.  Sherman  Church  vllle,  purchased  I’adrc  T.sland,  near  Corpus 

D  S  Shale  tile  drain,  etc.,  to  Kruse  Constr.  extension,  $85,000;  graveling  2.82  ml.  Chrlstl.  and  making  plans  151  ml.  road 
Co  1987  West  111th  St.,  Chicago,  $105,000.  Brewster-Canal  Fulton  Rd..  $51,471,  all  16  from  Corpus  Chrlstl  to  Brownsville.  $350,- 

No't’ed  July  30.  R-  A.  M.  Wise,  Court  House,  engr.  000.  Private  plans. 

'  U  Oskaloosa — South  Skunk  River  D.  D.  O.,  Carrollton — Carroll  Co.  takes  bids  In  Tex.,  Angleton  —  Brazoria  Co  making 

«.  Mkhaska  Co.,  c/o  R.  W.  Varley.  aud.,  spring  concrete  or  macadam  paving  3  144  plans  grading,  bridging  and  concrete  paving 

350,323  cu.yd.  excav.,  to  Barnard-Curtis  ml.  Carrollton-New  Philadelphia  Rd.,  16  ft.  9  ml.  Highway  58,  18  ft.  $200,000.  C.  A. 

ro.’  506  Globe  Bldg.,  Minneapolis,  Minn.,  at  $155,000.  j  ,  j.  Gavin,  Angleton,  engr. 

$0,085  per  cu.yd.  Noted  Feb.  4.  “f  P‘sns  grading,  Tex.,  Brownsville  —  Cameron  Co.  soon 


Streets  and  Roads 


Prad'nK  «nd  bridging  24.'35  ml. 
*28,000.  R.  H.  Highway  100.  State  Aid  Project  647.  $70,- 
Sampson,  City  ,  .  000.  W.  O.  Washington,  Brownsville,  engr. 

O.,  Dnyton  —  Plans  curbing,  sewers  and  Noted  Dec  25  1924 


vltr.  brick  or  granite  durax  paving  14,200 


Noted  Dec.  25,  1924. 

Tex..  Eagle  Lake — Plans  6  In.  rein. -con. 


P®OP08ED  WOBK  mantown  Sts.,  $75,000;  also  resurfac 

N.  J.,  Manasqunn — L.  C.  Riddle,  mayor  and  repairing  various  streets  and  alle 
and  City  Council  plans  concrete  paving  1  $50,000.  J.  F.  Hale,  city  engr. 

ml.  road  from  town  to  beach.  Engineer  not  Ind.,  Muniee — Delware  Co.  plans  concr 
selected.  paving  li  ml.  Nichols  Ave.  from  Unlvert 

N.  J.,  Newton — Sussex  Co.  plans  Improv-  Ave.,  to  Yorkstown  Rd.,  38  ft.  $35,000. 


K.  n.  Kaoer,  city  enjfr. 

Ferrlii  —  $130,000  bond!^» 

vinjf  buain«*Ba  and  residential  streets. 
Idress  M.  McCall,  mayor. 

Te*.,  OalTestofi — Kleotlon  Apr.  10,  $150,- 


4.,  J^ewion - ousee*  piano  nnpiv/y-  .TkVC.,  LU  iniKOLMWII  OO  IV.  ♦aJO.UUU.  aaa  tn-va.*  A 

ing  1  ml.  Mill  St.  and  Swartswood  Rd.  $51,-  Mirhigan  —  Muskegon  Co.  (Muskegon)  veston  Hlnhwav  Vrom''rv.rr^iiivo’^*'««'^  wliT 
000.  H.  Snook,  Newton,  engr.  takes  bids  about  Mar.  15  concrete,  asphalt  x.iand  r  r^^WnThin^^nn 

I*a.,  Pittsburgh  —  Plans  repaving  Center  or  macadam  paving  10.8  ml.  I.,ake  Shore  '“•  Washington,  (lalveston,  co. 

Ave.  from  Herron  Ave.  to  Craig  St.  $69,000.  Rd.  from  North  Muskegon  to  Whitehall.  tc7  non  k  a 

Dept.  Pub.  Wks.,  City  County  Bldg.,  city  $437,000.  H.  Nielsen,  (Courthouse,  engr.  ,  voted  $67,000  bonds, 

engr.  Mich.,  Detroit — Making  plans  3|  In.  sheet  blocly  various  streets.  Address 

vv.  Va.  LcwUbura  —  Election  Feb.  23.  asphalt  on  8  In.  concrete  oaving.  etc..  6.200  L.  h.  Ireland,  Hereford,  mayor. 


W.  Va..  Lewlsburg  —  Election  Feb.  23,  asphalt  on  8  In.  concrete  paving,  etc.,  6,200  nererora,  mayor. 

$30,000  bonds.  Improving  Market  and  other  sq.yd.  Center  Line  Ave.,  $28,160  ;  5,500  sq.  „  2"  ^  Mar. 

streets.  5V.  L.  Tabscott,  recdr.  yd.  Wells  Ave..  $25,740 ;  1,500  sq.yd.  %•  $fi.«00.0nn  bonds,  highway  construction. 

W.  Va.,  Parkersburg— Union  Dist.  plana  Georgia  Ave.,  $8,140;  4,200  sq.yd.  Holmur  S!*!*  Hy.  <>mn..  Austin  granted  $1,015,000, 
election  $60,000  bonds,  roads  In  Wood  Co.  Ave.,  $19,620;  4,100  sq.yd.  Dexter  Blvd.,  Aid  to  supplement  ^nd 

W.  Shaver,  Parkersburg,  engr.  $18,130;  1,400  sq.yd.  Hawthorne  Ave.,  &  Wise,  816  1st  Natl.  Bank 

Cia.,  McRae — Telfair  Co.  election  Mar.  10,  $7,150;  and  5,500  sq.yd.  Griggs  Ave.,  $25,-  '  ‘‘'I?’’*'.  ,,,  „  „ 

$350,000  bonds,  for  roads  and  bridges.  240.  P.  A.  Fellows,  City  Hall,  engr.  ...J'*”  R"“*"vllle— Walker  Co  soon  takes 

t;a..  Montezuma— Election  Feb.  24,  $32,-  III.  Decatni^Plans  grading,  curbing  and  bids  grading,  and  bridging  17  27  ml.  State 
OOO  bonds.  Improving  various  streets.  brick  on  concrete  paving  5  blocks  East  j  2*  R- 

KU.,  Ft.  -Myers — Lee  Co.  voted  $360,000  North  St.,  30  ft.  $37,022.  M.  P.  O'Brien,  $100,360.  D.  K.  Caldwell,  Huntsville,  engr. 

bonds,  paving  and  widening  15  ml.  Mac-  City  Hall,  engr.  Noted  Jan.  14. 

Gregor  Blvd.  from  city  limits  to  Punta  HI..  East  St.  Louie — Soon  takes  bids  grad-  Tex..  Jasper  —  Jasper  Co.  making  plana 

Riissa ;  $119,000  ^nds,  building  cut  to  Ing,  curbing  and  rein. -con.  paving  North  gravel  surfacing  10  ml.  State  Highway  62 

wnnect  Tamlaml  Trail  and  MacGregor  16th  St.  from  Bway.  to  Baugh  St.  $98,100.  Highway 

Blvd.;  $73,000  bonds  paving  Iona  Loop;  W.  McK.  Brown,  City  Hall,  engr.  3,  18  ft.  $100,000.  C.  P.  Hunter,  Jasper, 

and  $48,000  bonds,  building  2  ml.  road  to  III.,  fieBeva  —  Making  preliminary  plans  ,, 

K.'itero  Island  from  bridge  to  beach.  Noted  grading,  curbing  and  hardsurfacing  varl-  Karnes  City  —  Karnes  Co.  making 

D,  c.  31.  ous  streets  north  of  State  St.  $150,000.  plan*  bridging  and  surfacing  about  6  ml. 

Kla.,  Leesburg — Plans  grading,  curbing.  Wells  Eng.  Co.,  Geneva,  .engr.  Karnes  City  Dist.,  $65,000;  hard  paving 

sidewalks  and  vltr.  brick  or  equal  paving  III.,  Granite  City — Soon  takes  bids  grad-  J*  ‘"I-  Kenedy  Dist.  $300,^0,  and  11  ml. 
various  streets.  $797,000.  H.  S.  Jandon  ing,  curbing  and  concrete  paving  25th  St.  Runge  Dl*t.,  $225,000.  O.  N.  Powell, 
Knc.  Co.,  Leesburg,  engrs.  from  B  to  Washington  Sts.  $35,000.  W.  W.  K*’’"**,®  fnkr.  Noted  Dec.  17 

Mississippi  —  I^mar  Co.  (Purvis)  and  Kerch,  Ist  Natl.  Bank  Bldg.,  engr.  and  31. 

Forest  Co.  (Hattiesburg)  soon  take  bids  HI.,  Oak  Park — Bd.  Local  Impvts.  takes  Tex.,  Laredo  —  Webb  Co.  making  plans 

pradlng  and  gravel  surfacing  8.2  ml.  Fed-  bids  probably  June,  asphalt  paving  9|  ml.  rock  asphalt  on  caliche  surfacing  13.25  ml. 
er:tl  Aid  Project  69,  18  ft.  $300,000.  H.  C.  various  streets  In  Northwest  Section,  30  ft.  highway  12-A  east  of  Laredo.  18  ft.  $150,- 

Dletzer,  Jackson,  engr.  W.  Thomas,  City  Hall,  engr.  600.  T.  E.  Huffman,  c/o  City  Hall,  engr. 

Miss.,  Magnolia — Bd.  Supervs.  Magnolia  HI.,  Rorkford  —  Plans  grading,  curbing  Tex.,  Quanah  —  Hardeman  Co.  plans 

Co.  postponed  opening  bids  Feb.  11,  grad-  and  paving  10  blocks  South  Main  St.,  War-  grading,  bridging  and  reln.-con.  paving  8.46 
Inc  and  brick  paving  5,358  sq.yd.  Federal  renlte  $70,150,  brick  $78,940.  B.  C.  Harvey,  ml.  Hlghwasr  ft  asMMiAtaig  aaaBt  fpom  WU- 
Aid  FToJect  95.  H.  C.  Dletxer,  Jackson,  City  Hall,  engr.  barger  Co.  ni»e,  18  ft.,  $332,000 ;  also  7.01 

encr.  Noted  Jan.  28.  HI.,  Tuscola — Douglas  Co.  plans  fading  ml.  Highway  5  extending  west  from 

Misa,  New  Angnsta — Perry  Co.  making  and  concrete  paving  7.5  mi.  I  and  I  Short  Quanah,  $284,000.  J.  B.  Nabors,  Quanah, 
preliminary  plans  grading  and  gravel  sur-  Line,  Old  Ocean  to  Ocean  Highway,  18  ft.  engr. 

See  propose!  advertisements  on  page  120,  Advertising  Section. 
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various  roads.  $100,000.  J.  McCalium,  etc.,  also  120  ft.  steel  span  bridg,  }{ 


Ont.,  Toronto — York  Twp.  plans  widening. 


Oklahoma  —  State  Ily.  I>ept..  Oklahoma  Alvinston.  engr.  ^  ,  ...  Dietser.  Jackson,  engr. 

City,  rejected  bids  P'eb.  2.  concrete  pavlns  Ont.,  Toronto— York  Twp.  plans  widenlnB,  Miss..  Bosedale— Mar.  9.  by  City.  nrr.t.. 

64  280  8(1  vd  Federal  Aid  1‘roject  130-I>  KradlnR  and  probably  macadam  paving  paving  45,000  8<|.yd.  various  street  )• 

1140,000;  and  68,759  sti  yd.  Federal  Ai<i  portion  West  Rd.  $40,000.  F.  G.  Goedlke,  Cornell,  1313  Walnut  St.,  VIcksburM.  .  ntf 
Project  130-K,  $147,800,  both  Logan  Co.  -  I®-  by  State  Hy  . 


Noted  Jan.  21. 


Jarvis  St.,  engr.  lamUlana — Mar.  16.  by  State  Hy  ' 

Ont.,  Toronto — Plans  grading  lane  be-  Baton  Rouge,  graveling  5.25  ml.  t'o, 


Okln.,  Billings  —  Making  preliminary 


ftlans  grading,  curbing  and  concrete  pav- 
ng  9,600  sq.yd.  Main  St.  $30,000.  P.  wiaening  ana  paving  yonge  si.  irom  . 
Ford,  mayor.  Knglneer  not  announced. 

Okl*.,  Klk  City— Plans  paving  15  blocks  I’rwto^r  &  Redfern,  36  Tprontti  St.,  engrs 
various  streets.  Benham  Kng.  Co.,  521  .  ,?•  f  Burnaby  Municipality  soon  ^ 
Gumbel  Bldg.,  Kansas  City,  Mo.,  engrs.  o  proving  various  streets.  $74,0^. 


Robert,  Reymond  Bldg.,  Baton  Rejug-  high- 


Ont.,  Toronto — North  York  Twp.  plans  way  engr. 
widening  and  paving  Yonge  St.  from  city  Ln.,  Napoleonvllle  —  Feb.  27  1,  u  t 


limits  to  Steeles  Corners.  $85,000.  James,  Baker,  pres.  Police  Jury  Assumption  r.irish 
Proctor  &  Redfern.  36  Toronto  St.,  engrs.  hard.surfacing  12  ml.  roads  in  Ili.st  j' 


various  streets.  Benham  Kng.  Co..  521  .  «•  Burnaby— Municipality  soon  takes  C  Uarless,  Napoleonville,  engr.  .\ot,a 

Gumbel  Bldg,  Kansas  City.  Mo.,  engrs.  bids  improving  various  streets.  $74,000.  K  July  9. 

Okln..  Hennessey —  Making  preliminary  SuiUb  Kdmonds,  consult,  engr.  Noted  Tenn.  Nashville  —  See  ‘C.i.ractj 
plans  grading  and  concrete  paving  10,700  t;  ...  ...  i  i  nt  •«  i  w  — 

«l.yd.  Oklahoma  Ave.  $31,200.  F.  Khler,  '  aneouver  —  Municipality  O^..  Akroa— Mar.  1,  by  W .  P  .Pet.  r  dir. 

mayor.  Knglneer  not  announced.  soon  takes  bids  grading  and  concrete  pav-  Pub  Serv.,  Krading.  curbing  and  vitr  l,ri,k 

Cullforalu— See  “Streets  and  Ronds."  ing  2  mi.  Marine  Dr.  from  llth  to  3l8t  paving  etc.,  2,400  sq.yd.  Morelcy  Av  f2r,,. 

Calif.  Los  Angeles _ Plans  curbing,  gut-  Aves.  W.  G.  Swan,  Birks  Bldg.,  Vancouver,  000.  E.  A.  Kemmler,  Delaware  Bldg  .  .  ncr 

terlng.  sidewalks,  and  paving  70th,  Malden  consult,  engr.  O.,  Cleveland  Feb.  24,  by  City,  .  •  tnent 

and  Macy  Sts.  To  exceed  $25,000.  J.  C.  BIDS  DESIRED  ®  slilewalks  in  Northerly,  ."  .uth- 

Shaw.  City  Hall,  engr.  X  Y  Corning  —  Mar  4  byBd  Pub  In’s  er®"'* 

Calif..  Los  Angeles— Made  plans  improv-  w  7?  R.  Hoffman,  city  engr. 


nnti  Macy  Sts.  To  exceed  $25,000.  J.  C. 
Shaw,  City  Hall,  engr. 


Ing  with  1  in.  expansion  joints,  z.isi  ii.  Jersey— Mar.  3,  by  Bd.  Freeholders  aud’  c..  roiKii.i 

curbing,  285  fi.  arnmred  curbing,  11,242  sq.  Monmouth  Co.,  Court  House,  rein. -con.  pav-  |„j  Bedford _ Mar  2  hv  Rd  c 

ft.  one  course  cement  walks,  4,135  sq.ft,  re-  2.388  mi.  Farmingdale-Manasquan  Rd.  Lawrence  Co  Courthouse*^  consfrn  ' 

m(.del  ro<;k  and  oil  surfacing,  etc  34  4,  and  0.57  ml.  Manasquan-  ^rtngvUle  anti  piyet^^^ 

Calif..  Merced — Supi’rvs.  Merced  Co.,  re-  ua  71  rs  ir  Tc  sn  Rrr>nd  rayeiieviiie  K(l.,  $.,l,\j;i 


Calif.,  Merced — Supi’rvs.  Merced  Co.,  re-  Rieoetts  Rd  74  O  K  Allen  Jr  60  Broad  T'liiinoKt  li 
jet  ted  bids  Feb  8  asphaltic  oil  macadam  fu  Red  Bank^engr  :*idv!  E.’n.-R.  Feb.  18.  L^w^enc^p^rt*  an'^  L^Pps'ic  Rd  '  ir- 

_  A>w  Jersey-Mar.  1.  by  State  Hy.  Comn.,  Bartlettsvme  and  Ch^p^e  HiU  Rd  * h  (-‘-i 

William  or,d  li-a  nij _ tVj*  .  ' 


uii,uiiiiii.»uo  IHIXOS  ciancocK  uo.,  constructlng  G.  C.  Honkins 

n  J  s-  .  a  AAA  Plaza  PI.,  Asbury  Ave.,  Emory  and  Bond  et  al..  Rd  between  Greensboro  Twn  11  ,  J,. 

«c.,  Munlcl„.l  Impvt.  ’^“'7.:  W  P.taw.r.  Bd  . . 

^*Callf’  San  Diego— Common  Council  Plans  Si'if’'  fridge  Joint  Comm.  Widener  Bldg.,  Marion  Co.,  Courthouse,  co’n.stnu^ing  ano 

r„d'Vci.?d,™SvtVt5?enM  ■""" 

curbing  etc  ‘f  A  Rh(Xs  citv  engr  Delaware  River  connecting  cities  of  (am-  graveling  7.588  mi.  road.  16  ft. 

‘^“calif.:  "i".n  Dle^lto^-l^-iw:  luVerTs"'  San  d""  «"d  Ph’Ia.  J.  K.  Costello,  secy.;  adv.  «“•>«, 70"-  Mar.  8.  by  I  L 

Dleiro  Co  iiinns  imnroving  various  roads  Feb.  18.  .  Christiansen,  city  elk.,  7  in.  concrete  pav- 

and  stn"et8  in  VlstT  iV^^  27^  690  so  ft  Orange  —  Feb.  23,  by  City  ing  5,800  sq.yd.  Nims  St.,  $20,300;  6  in. 

”l  in  *biruminou8inacadam’  paving  14^21()  <^ouncil,  L.  E.  Rowley,  elk.,  50,000  gal.  concrete  paving  3,002  sq.yd.  Delaware  Av,>. 

cuvd  excav  10  84  5  Hn  ft  conende  curb-  bituminous  road  binder.  200,000  gal.  non-  $10,507.  8,586  sq.yd.  Southern  Ave.  $.30.nril, 

ing  20  554  so  ft  concrete  gutS^^  asphaltic  road  oil.  etc.  on  various  streets.  5,962  sq.yd.  Larch  Ave.  $18,784,  and  I!..,.,; 

R  Me  I  Ties  cui  concrete  guttering,  etc.  J.  _  Phita.— Feb.  19,  by  Dept.  Pub.  Wks.,  sq.yd.  Moon  St..  $12,761;  2i  in.  she,  t  a.- 

f.llf  San  jo>e Santa  Cl  ira  Co  mak-  Bureau  of  Engineering,  grading,  curbing,  phalt  on  6  in.  stone  paving  1,600  ft.  M.  rrill 

ing  surveis  oa^^l  mi  lais  Gatos-Alma-  Paving,  etc.  and  lighting  system,  etc.  in  Ave.  $20,610,  and  760  ft.  Schuyler  St.  {lo.. 
mg  surveys  paying  ini.  lais  naios  dvniia  „r  .Chnnlr  St  haturoan  nelaware  892  tmts  vn  **  .  01  »i _ _  1 _ •- 


den  Rd  $150  000  R  Chancller  sin  Jose'  south  of  Shunk  St.  between  Delaware  822,  both  30  ft;  2}  in.  sheet  asphalt  on  f, 

CO  surv  R  bandler,  s.in  Jose,  and  Schuylkill  Rivers.  G.  H.  Biles,  dir.  in.  concrete  paving,  etc.,  800  sq  yd  Bol- 

Calir  ■  San  Lula  OhUim  _  Supervs  San  Delnware— Mar.  10,  by  State  Hy.  Dept.,  brook  Ave.  $3,262;  2i  in.  sheet  asphalt  pav- 

Luis  Obispo  Co  take  bids  about^'ilar  1*5  Bover,  grading  and  concre^  paving,  etc.  ing  5,725  sq.yd.  Forest  Ave.  $9,322,  and 
in.  asphaUic  cemcrete  paving  1,361.330  sq.  ^  sq.yd.  3rd  St  $8,066;  21  in.  sheet  as- 


ft'  Coast  Hlghwav  between  Morrii  and  Orubb’s  Corner-Hanby’s  Corner  Contr.  phalt  on  old  concrete  resurfacing  400  ft. 

cAmbria  A  ''f  Parsons  ^44  IMay  St"  2  «  T',}-,  F;l^tng  oS  ir*”}?®"** 

ener  Noted  Feh  4  Contr.  CK32,  1.33  mi.  through  Farmington  Hall,  engr. 

Calif  Han  Rafnel— Supervs  Marin  Co  Fontr.  CK33  and  3.35  ml.  Gumboro-Mary-  in.,  Ht  Charles— Feb.  23.  by  Citv,  City 
soon  take  bids  imprdving^l  mi.  road  from  '"nf  B'jje  Contr  (-S49  ;  also  superstru^ct^  Hall,  grading  curbing,  guttering  and  r.  in.- 
Tomales  to  Marin  Co.  line  Rd..  11,600  cu.yd.  rolling  bascule  bridge  over  Brjiadkill  Creek,  con  paving  32,558  s^yd.  various  str.et.s. 
ErAdinf  7*^2  Hn  ft  12-  to  48-in  oorruffRt€*d  Contr.  53B «  *idv.  F3.  ^.-R.  18.  _  ^V6lls  li<n^.  Co.,  Court  I^oust^,  GenevA,  ♦•n^rrs. 

.250  cu  vd  crushed  rock  sur-  B-  F..  Wash.— Mar.  10.  at  District  Bldg,,  _  WU..  Two_  Rivera— Feb.  24,  by  R.  Bi.  hi. 


pipe  culvert.  1.250  cu.yd.  crushed  rock  sur- 

000*  cu’v^(i*^gra(Bng*'”3'9o’l’in  Vt**10**in  *and  Is’s  paving,'  also  sheet  asphalt  resurfacing'  and  paving”  30,000  sq.yd. ’VaViou’s'’ streets."  To 
ft.  12-  to  4  8-in  corrugateii  pipe  culvert,  renewing  various  street^  roads  and  exceed  $25,000.  „  ^  ^  ^ 

3.000  cu.vd.  gravel  surfacing,  etc.  J.  C.  avenues,  a<lv.  E.  N.-R.  Feb.  18.  la.,  Ottumwa  26,  by  E.  J.  Cham- 

Ogiesbv  San  Rafael  c»  surv  "  •  '  "  llllamson — Mar.  2,  by  Mingo  bers,  city  elk.,  curbing,  guttering  and  rem.- 

Callf.;  Vernon— Plans  paving,  etc.,  Boyle  r/’-.^o“'‘t;Court  House,  improving  3.4  mi.  con.  surfacing  10,877  sq.yd.  Milni^r  ,st. 
Ave  and  P'verHTeen  St  etc  To  exceed  Matewan-Thacker  Rd..  Project  37.  L.  C.  $43,711,  10,584  sq.yd.  Ransom  St.  $4a.no. 

125  000  r.vergrten  ni..  . ic.  lo  exceea  j  Williamson,  co.  road  engr.  7,302  sq.yd.  Willard  St.  $30,912  and  5.3:(0 

_  ^ _ It _ _  TLToa.  O  Vxxr  XJme  SCI  Vjf  Of  •  O  O  *7  il  A  XT 


Feb.  24,  by  R. 


grading  and  concrete  and  sheet  asphalt  city  mgr.,  sidewalks,  curbing,  guttering  and 


Dnt.,  Bothwell — Village  plans  concrete  or  j,  •  j  ,  -  _ 

macaciam  paving  Main  St.  $25,000.  W.  N.  Dept.,  Civlumbia,  grading 

foelncF  ete  1.9  251  So  vd  State  Route  24.  North  Dakota  — 


South  Carolina  —  Mar.  2,  by  State  Hy.  sq.yd.  Hancock  St.  $22,740.  H.  E.  Cook, 


**OnL.^'ll'imlIton— Making  plans  concrete  SUiV^Prtiject  ■s-589-C.'Orangeburg  Co.  A!  Comn.  and  Bd  Comrs.  Barnes  Co..  Court - 
paving  Crosthwaite.  Gar.side,  Cameron  and  T.  Brown.  Grangeburg  en^. ;  top  soiling,  house  Valley  City,  improving  Pn^ects  233 
Itarons  Sts  $115  000  W  L  McFaul  citv  etc.,  33,144  cu.yd.  State  Route  55,  State  C,  221  AB,  and  171;  Mar.  3,  Cass  (  o., 
jtarems  ms.  »u&,uou.  vv  .  i..  .vicraui,  ciiy  ’s.eos.  Greenwood  Co..  9,137  cu.yd.  Courthouse,  Fargo,  Projects  267  A.  and 


facing,  etc.  13,351  sq.yd.  State  Route  24,  North  Dakota  —  Mar.  2,  by  State  Hy. 


Union  St.  from  Park  St.  to  city  limit.s,  hanKment,  etc.,  in  r  lagier  ana  voiusia  .ex.,  rtoarrson- mar.  ^  oy  xv  «  cow  j. 
Cameron  St.  from  Weber  to  Troy  Sts..  Counties.  C.  M.  Refers,  Daytona  Beach,  J’jdp® 

Fl»»tipr  SJt  fr<'>m  Fnion  to  oHv  Hinit<(  ATifl  cnKr.  I  ftdv.  R.  N.-R.  F^b.  18.  Notod  J&n.  28.  11.07  mi.  StRt0  Hi^hWRy  45,  StAt6  Aid 


Fisher  St.  from  Union  to  city  limits,  and  t'npr. ;  adv.  K.  N.-K.  Feb.  is.  xsoiea  Jan.  .j4vaaa  $■  r  a©  i  c4.4. 

Karl  St.  from  Union  to  John  Sts.  $76,000.  Fla.,  Im  Belle  — Feb.  23,  by  Bd.  City 

S  Shupe  Citv  Halt  engr  Comrs.,  cement  sidewalks,  grading,  gutter-  Highway  90,  State  Aid  Project  610,  $3i,iiaii, 

'oni..  Imndin-  Middlesex  Co.  plans  grad-  ing  and  paving,  ^c.  various  stre^.  *400,-  both  26  ft.  O.  A.  Seward,  Jr.,  Navasnta. 

ing.  graveling,  etc.  various  roads.  $40,000.  000.  Ames  &  W  inthrop.  La  Belle,  city  engr.  „  ...csttjki  n 

Most  of  work  bv  day  labor.  C.  Talbot,  engrs.  .aw,-...  .  Tex..  Boston— Mar.  4,  by  S.  I.  Robins  n. 

<\)untv  Bldg  Ixjhdon  engr  Ala.,  Birmingham  —  Mar.  10,  by  City  judge  Bowie  Co.,  grading,  bridging  and 


<\)untv  Bldg  Ixjhdon  engr  Ala.,  Birmingham  —  Mar.  10,  by  City  juage  Bowie  (JO.,  graaing,  oriaging  anu 

tint'  Niagara  Falls  —  Stamford  Twn.  Comn.,  sheet  asphalt  on  5  in.  concrete  pav-  gravel  surfacing  10.75  ml.  State  Highway 
plans  'macadam  paving  3  mi.  various  ing  7  blocks  7th  Ave.  S.,  40  ft.  $43,200.  98,  St^e  Aid  Project  644,  26  ft.  $43,01". 

^  ^  .....A.  n  >■ _ wvt  _  awt _  .sv.-ta _ AC  W--  TNJ  IT  TJAflO  '■•AaijlAnf  AnCFV> 


strev'ts.  $60,000.  M.  Kerr,  Niagara  Falls,  Miss.,  Quitman — Feb.  25,  by  Bd.  Supervs.  P.  E.  Hess,  resident  engr. 


Clarke  Co.,  Improving  14.724  mi.  Federal 


Tex.,  Carthage — Mar.  4,  by  T.  E.  Boyt  n. 


lum  City  Hall.  engr.  Bermuda  sod.  bridges  over  20  ft.  span,  inci.  mi.  Mate  Mignway  o,  reaerai  Aia 

Ont..  Sarnia — Lambton  Co.  plans  grad-  168,988  ft.  creosoted  timber.  5,922  ft.  un-  482-A.,  $68,700,  both  26  ft.  D.  E.  Martin, 
log,  m&cadam  and  concrete  paving,  etc.,  treated  timber.  6,758  ft.  creosoted  piling,  Carthage,  co.  engr.  Noted  Dec.  24. 

See  proposal  advertisements  on  page  120,  Advertising  Section. 
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February 


$55,409,  from  Huffstilln  &  Ginn,  Gastonia, 
8,78  mi.  Project  635,  Gaston  Go.  $100,292, 
from  W.  K.  Graham,  Mt.  IMla,  4.7  mi. 
Project  838,  Henderson  Go.  $38,912,  6.47 
mi.  Project  650,  Mecklenburg  Go.  $68,619  ; 
from  O.  K.  Leighton  &  Go.  Inc.,  Mutual 
Pidg.,  Richmond.  Va.,  grading  and  concrete 
or  asphalt  paving  8.56  mi.  Project  1020, 
Beaufort  Go.  $187,340,  13.46  ml.  Project 
3960,  Robeson  Co.  $294,593,  from  Zeigler 
Bros.,  Greensboro,  6.83  mi.  Project  985, 
Swain  Go.  $178,172,  from  K.  H.  Wright  & 
Son.  Bryson  City,  10.27  mi.  I'roject  579, 
Randolph  Co.  $273,037.  5.16  mi.  Project 
465,  Person  Co.  $173,025,  from  P'.  J.  Mc¬ 
Guire,  Bankers  TYu.st  Bldg.,  Norfolk.  Va., 
7.45  mi.  Project  1992,  Wil-son  Co.  $228,641, 
from  Highway  P'ng.  &  Constr.  Co..  Selby- 
ville,  Del.,  6.57  mi.  Project  4870,  Wake  Co. 
$182,811.  Noted  Jan.  28. 

Louisiana  —  State  Hy.  Comn.,  Baton 
Rouge,  repairing  washouts  4.19  mi.  Natchi- 
toches-Leesville  Highway,  State  Highway 
Project  315,  Sect.  A-2.  and  6.9  ml.  Sect.  E 
same  highway,  Natchitoches  Parish,  from 
Welsh  &  Salter,  Cypress,  $17,715.  Noted 
Jan.  21. 

Kentucky  —  State  Hy.  Dept.,  Frankfort, 
Feb.  8,  ( F.  A.  P.  means  Federal  Aid  ProJ- 
eel),  grading,  etc.,  4.064  mi.  Golumbia- 
Greensburg  Rd.,  F.  A.  P.  143-A.  Adair  Co., 
from  E.  Young,  Columbia.  $39,027 ;  1.477 
ml.  Fulton-Mayfield  Rd.,  F.  A.  P.  146-B, 
Fulton  Co.,  from  L.  E.  Garter  &  Co.,  lx)ve- 
lacevllle,  $16,907  ;  15.313  ml.  Mayfleld-Ful- 
ton  Rd.,  F.  A.  P.  14 6- A,  Graves  Go.,  from 
Garter.  Carter  &  Braden.  Clay,  $107,213; 
4.147  ml.  Ellzabethtown-I..eitchfleId  Rd.,  F. 
A.  P.  147-A,  Hardin  Co.,  from  General 
Constr.  Co.,  Elizabethtown,  $21,734  ;  2.986 


ml.  Fulton-Clinton  Rd..  F.  A.  P.  131-F.  Ful¬ 
ton  Co.,  and  6.933  mi.  Clinton-Bardwell 
Rd..  P'.  A.  P.  131-Pl,  Hickman  Co.,  from 

1., andrum  Bros.  &  Plwell,  Dyer,  Tenn.,  $14.- 
777  and  $66,603  respectively;  5.193  mi. 
Hodgenville-Greensburg  Rd..  P'.  A.  P.  126-B. 

1., a  Rue  Co.,  from  Mason,  Imuglas  A  Hand 
ley.  West  Point.  $39,519;  3.59  ml.  Rlch- 
mond-McK«'e  Rd.,  P\  A.  P.  129-B,  Madison 
Co.,  from  Vandiver  Constr.  Co.,  Harnal.s- 
burg.  stone  masonry  $87,280.  from  H.  H 
Miller,  Jackson,  concrete  $88,598.  Noted 
Jan.  7. 

<>.,  .4kron — W.  F.  Peters,  dir.  Pub.  Serv., 
Feb.  8,  (e.  e.  means  engrs.  est.),  from  Co¬ 
lumbus  Asphalt  Paving  Co.,  304  Buckeye 
Bldg.,  grading,  curbing  and  asphalt  paving 
1,255  s<|.yd.  Portage  Dr.  $7,818  e.  e.  $9.50o, 
1,655  .sci  yd,  Dorchester  Rd.  $12,800  e.  e. 
$14,600,  from  McGourt  Constr.  t'o.,  36.5 

South  Main  St..  5,925  s<|.yd.  B<-rwin  and 
other  streets  $37,524  e.  e.  $47,600,  2,940 
s<i.yd.  Alfaretta  Ave.  $19,154  e.  e.  $23.70(», 
2.680  sq.yd.  Oakland  Ave.  $13,577  e.  e.  $17.- 
000,  from  T.  E.  McShaffrey  Constr.  Go..  173 
South  P'orge  St  .  3,500  s<|.yd.  Rubv  Avi-. 
$24,861  e.  e.  $30,350  ;  from  T.  Zuppa,  55 
North  11th  St,,  Kenmore,  grading  and  cin¬ 
dering  525  cu.yd.  Ranney  St.  $6,088  e.  e. 
$7,600,  from  M.  Kalain,  573  Wilson  St.,  800 
cu.yd.  Tulip  St.  $5,666  e.  e.  $7,000,  from 
Guran  A  Brancich,  429  Matthews  St.,  1.20i> 
cu.yd.  Whitney  Ave.  $10,903  e.  e.  $13,600. 
and  375  cu.yd.  Whittier  Ave.  $3,587  e.  e. 
$4,200.  Noted  Jan.  28. 

111.,  fialesinirg — Bd.  l»«'al  Impvts.,  Jan, 
23,  grading,  curbing  and  vitr.  brick  on  con¬ 
crete  lutving  8  bItM'ks  Day  St.,  27  ft.,  from 
H.  H.  Gunther.  571  North  Seminarv  St., 
$42,096.  Engrs,  est.  $44,830.  Noted  Jan.  21. 


i  and  Roads  (Continued) 

I.lnden  —  Mar.  3,  by  F.  E.  Hess, 
IJnden,  grading,  bridging  and  gravel 

■  1C  5  64  ml.  Highway  8,  P'ederal  Aid 
t  457-A.  for  Cass  Co.  $90,000. 

Wazaharhie  —  Feb.  27,  by  H.  R. 
'  Judge  Ellis  Co.,  grading  and 

■  1  0.87  ml.  State  Highway  34. 

i'  Aid  IToject  385-C,  $27.000 ;  also 

State  Highway  6,  P'ederal  Aid 
.C.  $26,500.  both  26  ft.  W.  A. 
■  zahachie,  co.  ongr. 

Mar.  8.  by  State  Hy.  Comn.. 


Street! 

Tr\. 
enpr 

surfacing 
project  f 

Tr\.. 

{Stora.i. 
bride  ng 
Fed-  r.'l 
4  I!* 

Project  48^ 

(alifornla- 

ween  "^Borden  and  Madera.  R.  M 
Morion.  Forum  Bldg..  Sacramento,  high- 

"V'ulif.t  Hanford  —  Feb.  24,  by  &  F. 
Piekerili.  elk.  King  Co.,  constructing  high- 
VI  ..r  from  Armona  east  2  ml.  on  Rd.  Plve 
(un.s  on  Hanford-Corcoran  Highway. 

*  - -  cu  yd.  concrete  paving  170,979  sq.ft. 

,r  on  3i  in.  asphaltic  paving.  30,962 
asphaltic  concrete  base,  and 
11  in.  asphaltic  concrete 
R.  May,  Hanford,  co.  surv. 

-  Mar.  1,  by  Supervs. 
Co.,  reconstructing  tunnel 

_ _  Buckley  Ranch  and  Oak 

Villi  tl  000  cu.yd.  excav.,  5,710  cu.yd. 
nialad.-im  paving,  etc.  To  exceed  $25,000 
H.  It,  Arnold,  Martinez,  co.  surv.  Noted 

Orovllle — Mar.  1.  by  C.  F.  Belding, 
,Ik  Butte  Co.,  constructing  Sect.  B.  Oro- 
ville  t’hico  Rd.,  3,720  tons  broken  stone  sur¬ 
facing  (commercial  stone),  3,720  tons 
broken  stone  surfacing  (local  stone),  145 
tons  "E"  Grade  asphaltic  oil  spread,  etc. 
H  H  Hume,  co.  surv.  Noted  Nov.  19. 

(iilif.,  San  Diego — Mar.  1,  by  Common 
Gouncil,  curbing,  grading  and  sidewalks  on 
37,S!I3  sq.ft.  32nd  St.  and  Greely  Ave.  ;  also 
curbing  and  asphaltic  concrete  paving  109,- 
iso  sq.ft.  17th  St.  between  F  St.  and  ^m- 
Iierial  Ave.  F.  A.  Rhodes,  city  engr.  Noted 
Jan  14  and  21. 

Ciilif..  Walnut  Creek — Feb.  24.  by  City 
Trustees,  grading,  2  in.  asphaltic  macadam 
paving  136,527  sq.ft,  and  vlbrolithic  con¬ 
crete  paving  150,000  sq.ft,  various  streets. 
H  li.  Galfee.  221  South  22nd  St.,  Richmond, 
engr.  Noted  Dec.  17. 

BIDS  RECEIVED 

New  Jersey — State  Hy.  Comn.,  Trenton, 
Feb  13,  grading,  also  3  sixty  ft.  span  bridge 
and  one  small  bridge,  on  Route  9,  Sect.  18, 
("linton  Cutoff,  Hunterdon  Co.,  from 
Richards  &  Gaston,  Somerville,  $139,234. 
Noted  Jan.  28. 

N.  J.,  Long  Branch  —  Monmouth  Co. 
(Freehold),  Feb.  3,  rein. -con.  paving  1.65 
ml.  Cedar  and  Westwood  Aves.,  here,  from 
J.  F.  Burke,  309  Park  Ave.,  Plainfield. 
$131,651.  Noted  Jan.  14  under  "New 
Jersey." 

Pennsylvania — State  Hy.  Dept.,  Harris¬ 
burg,  Feb.  6,  (A  means  Application  and  R. 
means  Route)  one  course  rein. -con.  paving 
13,760  ft.  West  Wheatfleld  Twp.  Rd.,  A. 
36.52,  Indiana  Co.,  from  R.  V.  Baldwin, 
1361  4th  Ave.,  Coraopolls  $92,184,  17,440  ft. 
Rig  Beaver  Twp.  Rd.,  R.  354,  A.  3605, 
Beaver  Co.,  from  O.  B.  Bracht,  Box  286, 
Titu.sville  $136,820,  25,080  ft.  Penn-Manheim 
Twp.  Rd.,  R.  441-230,  A.  3544,  York  Co., 
from  Continental  Contg.  Co.,  Knickerbocker 
Bldg..  Baltimore,  Md.  $195,659,  41,712  ft. 
I>avidson-I.iaporte  Twp.  Rd.,  R.  19-16, 
Sullivan  Co.,  from  James  A  Nicholson  Co., 
Inc.,  610  U.  S.  Natl.  Bank  Bldg.,  Johnstown 
$440,483,  4,062  ft.  Loyalsock-Old  Lycoming 
Twp.  Rd.,  R.  18-20,  Sect.  6,  Lycoming  Co., 
from  A.  W.  Henaman,  Williamsport  $47,- 
363.  22,520  ft.  Benton  Twp.-Benton  Boro 
Rd..  R.  235,  A.  2860-3306,  Columbia  Co., 
from  I.,ane  Constr.  Co.,  35  Colony  St., 
Meriden,  Conn.  $220,748,  8.580  ft.  North 
Fayette  Twp.  Rd.,  R.  257,  A.  3558, 
.Allegheny  Co.,  from  Hardy  A  Rankin,  40 
Murdock  St.,  (ianonsburg  $68,836,  17,874  ft. 
Pine  Grove  TVp.  Rd.,  R.  91,  Sect.  6,  A. 
3678.  Venango  Co.,  from  Rockford  Constr. 
Co.,  Rockford,  Ill.,  $109,560;  also  one 
course  rein. -con.  and  vltr.  brick  paving 
2.393  ft.  Indiana  trough,  R.  68,  A.  3768, 
Indiana  Co.,  from  M.  Bennett  &  Sons, 
Indiana,  $43,357.  Noted  Dec.  31. 

AV.  Va.,  Clarksburg — Harrison  Co.,  Feb. 
9.  paving  Elk  Diet.  Rd.,  from  Ferguson 
Bros.,  (Clarksburg,  concrete  $363,278. 
bituminous  macadam  $328,174.  Noted 
Jan.  28. 

North  Carolina — State  Hy.  Dept.,  Raleigh, 
Feb.  8.  from  J.  F.  Mulligan  Constr.  (To., 
North  Wilkesboro,  grading  and  topsoiiing 
."i  81  mi.  Inject  772.  Watauga  Co.  $110,40C 
6  86  mi.  Project  715,  Ashe  Co.  $112,41^  12 
mi.  Project  303,  Bladen  Co.  $74,930;  from 
N  L.  Teer,  Durham,  clearing,  grubbing 
and  grading  7.95  ml.  Project  479,  Wake  Co. 
$47,125,  15!96  ml.  Project  240,  Johnston  Co. 
$99,246,  9.87  mi.  Project  664,  Richmond  Co. 


3.33 

iavi..r.  , 

III  ft  T, 

1(11.671  sq.ft.  1| 
iurfacing,  etc.  I-. 
Voted  l>ec.  24. 

Ciilif.,  .Martinez 
•ontra  Costa 
ligliway  between 


JANUARY 

leads  them  all 


2602  reports,  against  2371  in  January,  1925. 

$190,647,000  worth  of  contracts,  against  $171,099,000 
in  January,  1925. 

These  figures  are  for  the  United  States  alone. 

In  addition — $7,384,000  worth  of  Canadian  contracts 
was  reported. 

The  gain  was  consistent  in  practically  all  classes,  as 
shown  by  the  following  figures  for  the  United  States : 


Water- Works . 

Sewers . 

Bridges . 

Waste  Disposal . 

Excavation,  drainage,  etc.  . 

Streets  and  Roads _ _ _ _ _ _ 

Industrial  Buildings . ,. . 

Commercial  Buildings . 

Federal  Government  Work 
Unclassified . 


See  proposal  adverttsements  on  page  120,  Advertising  Section, 
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Streets  and  Roads  (Continued)  Orthodox  and  KddinKton  Sts.,  *13,975,  also 

Miuouri — State  Hy.  l>ept..  Jefferson  City,  Rutland  St.  between  Harris<in  and  Wake- 
Keb.  5,  from  K.  D.  Tyner  Constr.  Co.,  Kan-  ‘JuK  *7,051,  to  Barber  Asphalt  Co.,  239 
sas  City,  KradliiK  4.148  ml.  Cameron-Calla-  North  30th  St.,  Bodine  St.  between  Bristol 
tin  Rd.,  OeKalb  Co.  *38,439.  from  Rich-  “"t*  Cayuga  Sts.  *6,037,  Nedro  St.  between 
mond  ('onstr.  (?o.,  Richmond,  2.919  ml.  21st  and  Kemble  Sts.  *9,245,  5th  St. 
road  from  St.  Joseph  north,  Andrew  Co.,  N'edro  and  Godfrey  Sts.  *25.581, 

*2,285,  3  911  ml.  Cameron-C.allatln  Rd..  20th  St.  between  Andrews  and  Middleton 

Daviess  Co..  *14.242.  and  3.468  ml.  Kan-  ♦5.765.  and  asphalt  repaving  52nd  St. 

sas  City-Jefferson  City  Rd.,  Bettis  Co.,  Baltimore  and  Warrington  Sts. 

*9,256,  from  Dobson  &  Robinson.  Lincoln,  *78.824  ;  to  Kastern  Asphalt  Co.,  1 504  Penn- 
Neb.,  3.868  ml.  Cameron-Uallatin  Rd.,  sylvania  Bldg.,  a.sphalt  paving  Conlyn  St. 
Daviess  Co.  *19,951,  from  S.  J.  Graves  &  between  Ogontz  and  Grange  Sts.  *8,565,  to 
Sons  Co..  Minneapolis,  Minn.,  8.635  ml.  Paving  Co.,  30th  and  I.ocust  Sts., 

Cameron-Uallatin  Rd.,  Daviess  Co.  *44,021,  Torresdale  St.  between  I  and  N  Sts.,  *94,- 


Oklahoma — State  Hy.  Dept.,  On 


1,,  sylvania  Bldg.,  a.sphalt  paving  Conlyn  St.  niens  Bldg  Oklahoma  (^Itv  l”'i  .  • 

&  between  Ogontz  and  Grange  Sts.  *8,565  to  J.io.OlO  resiiectlvely  Kngrs  est  i  > 

,1,  Union  Paving  Co.,  30th  and  I.iOcust  Sts.,  155  noo  resnectlv^iv  i '  *“o’  * 

1  Torresdale  St.  between  I  and  N  Sts.,  *94,-  » ‘•espectlvely.  Noted  Jan.  28 

,d  583  ;  to  Fish-Rutherford  Inc  4058  Chest-  City  gr^inT  01<I  homa 


and  3.306  ml.  road  from  Sylvia  north  and  583  ;  to  Fish-Rutherford,  Inc.,  4058  Chest-  Hy  Dept.,  Okl  honia 

south.  Wayne  Co.  *70.934;  from  Haller-  "ut  St.,  redres.sed  granite  block  repaving  .  ‘■tc-.  J  61  ml.  CommiuIih. 

Kmerson  Co..  B<x>nvllle.  grading.  22  ft.  (track  areas)  of  Krie  St.  between  German- 

amiesite  and  rock  asphalt  paving  0.625  mi.  B*wn  Rd.  and  2nd  St.  *60,142,  Girard  St.  pnrth"  nnrt  9  ’  •  u  vd 

Boonville-New  Franklin  Rd..  *20,383,  also  between  54th  and  6()th  St.s.  *29,418,  12th  “"D’  2.027  cu.>d.  rwk  excav., 

18  ft.  gravel  surfacing  1.63  mi.  same  road.  St  between  Columbia  and  Huntingdon  Sts.  ,  ^'  burrow  50.9o0  eu.yd.  overhaul  23  53 

Howard  Co.,  *23,160;  from  Independent  *12,627,  19th  St.  between  Girard  and  51 9  •'<> 

Constr.  Co..  Pittsburg.  Kan.,  grading  and  Susquehanna  Sts.  *32,571,  and  29th  St.  Fnars  ’ 

18  ft.  concrete  paving  0.966  mi.  t'arthage-  between  la-high  and  Allegheny  Sts.  *28,292  ;  '><«•  r-ngrs.  cat.  *41,000.  Noted  Jan  21 
Joplin  Rd  .  Jasper  Co.,  *16,918  ;  from  M.  K.  to  *  Canuso  Paving  Co.,  804  "“t*;.  Blackwell — Grading,  curhine  arrt 

Gillioz,  Monnett.  18  ft.  gravel  surfacing  South  12th  St.,  redres.sed  granite  block  re-  vertical  fibre  brick  paving  11.360  s,. 

8  374  ml.  Piedmont-Marble  Hill  Rd..  Wayne  paving  4th  St.  between  Market  and  Race  ^j-eets  in  Impvt.  Dlst.  31,  to  D.  T  Tvl,.r 
Co.  *84,869,  from  D.  C.  Horton.  Ft.  Smith.  Sts  *14.687,  to  Municipal  Paving  Co.,  702  *46,274.  Kngrs.  est.  J.'.ii'miV 

Ark  14  167  ml.  road  from  Osceola  south,  Catharine  St..  4fh  St.  between  Pine  and  Noted  Jan.  7.  '■*  • 

St.  Clair  Co.  *95.444,  from  J.  A.  Kerr.  Catharine  Sp.  *25.671  ;  and  to  R.  B.  Calif.,  Los  Angeles  —  Curbing  gnii,  n. 

Ozark,  14.755  ml.  road  from  West  Plains  Wenner.  2313  Walnut  St.,  grading  Holme  walks,  and  asphaltic  concrete  navimV  i?''" 
east  and  west,  Howell  Co.  *39,937,  from  Holme  Circle  (Welsh  Rd.)  46  between  York  Blvd.  and  Monf^i^Vl 

Graham  Bros.,  I.a*eds,  2.693  mi.  Mexico-  and  Wlllits  Rd.  *4o,032.  (irand  total  *468,-  PI.,  to  Day  Corp.,  Boston  Bldg  Pas  ni**''' 
Montgomery  City  Rd..  *13,151,  and  0.674  066.  NotedFeb.il.  *351,925.  Noted  Feb  4 

ml.  Mexico-Paris  Rd..  *4,224,  both  in  Au-  Pa.,  Pittsburgh  —  Allegheny  Co.,  general  Calif.,  I.,ong  Beach _ To  V  lv'r>v.i  .  .•  u 


liailey,  r*l.  l.sOill8.  l.lb  nii.  same  roaa,  ♦Jn,-  T^nn  KA«hvt11«^^~r*ltv  will  nnH  r'ssii#  t  *  . 

261,  from  F  F  Eberhardt  Paving  Co..  Sa-  ^'rtam ize  CedarTane  Blair  Blvd  Cot-  n«vrnL*  '  .^"•.Angrles— Asphaltic  concrete 
Una,  Kan.,  2  919  ml.  road  from  St.  Joseph.  Hamlltolf  North  6th  and  7fh  ®‘‘’  -  '' between  R,>,c,h. 

north,  Andrew^  Co  *42.850  from  R  M.  ^Sweetbr^ar  Jones  28th. ^  W  SlendSfe’’ Blvd  »24‘3"85^ 

Davis  &  Son  Salisbury  2T31  mi.  Fayette-  Hermosa  Aves..  by  day  labor.  To  ex-  JIT,  r  i  *2^80. 


Harper  Constr.  Co.,  Chllllcothe,  30  ft.  grad-  Ill.,  rhlcagn  —  Bd.  Local  Impvts..  City  side,  *160,313.  Noted  Jan  28 

Ing  3.466  ml.  St.  Joseph-Hannibal  Rd..  Linn  Hall,  substructure  and  superstructure  of  rallf..  Los  Anseles _ Gr.adinir  enrhin.- 

eor.  411  V>l..r.„0F  r-onetr  nr,  Vow  Sect  9  .qniilh  Wofor  St  Tmiwt  feom  ooot  "  ""5  'jraumg,  CUrOlng  .ind 


9V7 '/rnm"’Nevada  Constr  Co  Nevada  Tex.,  Abilene  —  Paving  North  2nd  St.  etc.  138,929  sq.ft.  Brighton  Ave.  between 
3  264  nil  road  from  Nevada  West  Vernon  (eom  Almond  to  Sa.ssafras  Sts.  and  North  Abbott  ^ind  Guizot  Sts.,  to  B.  Noble 
Cm  *20.131  and  ^998  mb  Butler-Appleton  2nd  St.  from  Ash  to  Almond  Sts.  to  West  Spreckels  Bldg.,  *37,739.  Noted  Jan.  21 


City  Rd.,  Bates  Co..  *51,823,  from  G.  A.  Lxch.  Bldg.,  Ft.  Cnllf.,  Torrance — Grading,  curbing,  6  in 

Nichols,  1800  North  Indiana  St..  Oklahoma  "ortn,  132,651.  concrete  and  5  In.  macadam  paving  Cedar 

City,  Okla.,  4.98  ml.  St.  Joseph-Hannibal  Tex.,  Abilene  —  For  IJ  in.  Warrenite  Ave.  between  Carson  and  alley  In  Block  87, 
Rd  I,inn  Co  *36  384,  1.835  ml.  Marshall-  bltulithlc  on  2  In.  asphaltic  concrete  and  6  to  Oswald  Bros.,  366  East  58th  St.,  liOs 
Waverly  Rd..  Lafayette  Co.  *8,887,  and  in.  gravel  paving  about  6  blocks  Edlewold  Angeles,  *102,210.  Noted  Dec.  31. 

8.601  ml.  same  road.  Saline  Co.  *33,928,  St.  from  Grand  Ave.  to  Sayles  Blvd.  and  Calif.,  Willows — City  Trustees,  grading, 
from  C.  E.  Walker,  Cedar  Rapids,  la..  6.751  Pecan  St.  from  South  3rd  to  4th  Sts.,  also  curbing,  guttering  and  2*  in.  Warrenlte- 
ml.  same  road,  Linn  Co.  *64,167;  from  C.  hard  paving  about  7  blocks  North  2nd  bitulithic  surfacing,  etc.  Tehama  St.,  etc., 
H.  Atkinson.  Watertown.  S.  D.,  9  ft.  con-  S^t.  from  Ash  St.  to  Almond  Ave.,  to  West  to  Clark  &  Henery  Constr.  Co..  Chancerv 
Crete  paving  20.562  ml.  Cameron-Gallatin  Texas  Constr.  Co.,  Abilene,  *2.27  per  yd.  Bldg.,  San  Francisco.  *68,500.  Noted 
Rd..  Daviess  Co..  *124,881  ;  from  Richmond  and  *25,000  respectively.  Noted  Jan.  28.  Jan.  21. 


Constr.  Co.,  Richmond.  18  ft.  concrete  pav- 


Tex.,  Ollmer— -L.  G.  Martin,  city  secy.. 


Ing  3.468  ml.  Kansas  City-Jefferson  City  brick  on  gravel  paving  27,000  sq.yd.  various 


Rd.,  Pettis  Co..  *45.782.  Noted  Jan.  28 


Calif..  Los  Angeles — From  Curtis  Paving  657.  ^^oted  Feb.  11. 


streets.,  to  Cocke  &  Turner.  Marshall,  *44,- 


Co..  2440  East  26th  St..  Improving  Wood-  Tex..  Honston  —  Warrenite  paving  Polk 
man  Ave.  between  Raymer  St.  and  Sher-  Ave.  from  Slaughter  Pen  Bayou  Bridge  to 
man  Way.  grading  *18,000,  79.820  sq.ft.  6  Hughes  St.,  to  Gulf  Bitulithic  Co..  Bankers 


Buildings — Industrial 

PROPOSED  WORK 

Ala.,  Shemeld— LAMP  STANDARD  FAC¬ 
TORY — King  Co.,  8th  and  Doniphan  Aves.. 
St.  Joseph,  Mo.,  plans  factory  for  manufac- 


In.  concrete  paving  *0.18  per  ft.,  828,164  Mortgage  Bldg.,  *51,570.  TORY — King  Co.,  8th  and  Doniphan  Aves.. 

sq.ft.  1|  In.  Warrenlte-bitulithlc  on  3*  In.  xnii«  T  H  n’Menii  9i  in  Joseph,  Mo.,  plans  factory  for  manufac- 

brrc"  on"V'T;;:^  conc?e^e"'‘pAvTn7  Ippr^i?:  I'J^oo  ^00 

Southern  PaX  l^'onsn’^  Co  isu’  Glem  ^Plai'n^Vew*  Uuibt  '’Nmtd  ’  SHOP  and  MILI^Louis- 

dale  Blvd  ,  Vineland  Ave.  between  Cen-  ■  P>a'nvlew.  *131,806.  Noted  vllle  &  Nashville  R.R.  Co..  Louisville.  Ky . 

tral  Ave.  and  Ventura  Blvd.,  grading  *4,000,  AV.  H.  Courtenay,  ch.  engr.,  plans  rebuilding 


237,755  sq.ft.  6  in.  concrete  paving  *0.183, 
etc.,  total  *63,970.  .Noted  Feb.  4. 

Calif.,  Oakland — Alameda  Co.,  construct- 


Tex.,  Wichita  Falls  —  Hard  paving,  etc.  shop  and  planing  mill,  here,  recently 
about  9  blocks  Grace  and  Harrison  Sts.,  to  destroyed  by  fire.  *40,000. 

Plains  Paving  Co.,  c/o  Staley  Bldg.,  *3  per  o.,  Akron  —  HEATING  PLANT  and 
sq.yd.  Engrs.  est.  *28,000.  LAUNDRY — City  having  plans  prepared  hy 

Oklahoma — State  Hy.  Dept.,  Oklahoma  Good  &  Wagner.  Buckeye  Bldg.,  1  and  2 


Ing  roadways  walks  steps  wKlU^  Engrs.  est.  *28,000.  LAUNDRY— City  having  plans  prepared  hy 

H^hland  lioinital.  fnm  Frederickson  &  Oklahoma— State  Hy.  Dept.,  Oklahoma  <3ood  &  Wagner  Buckeye  Bldg.,  1  ao<l  * 
W’atson.  Builders  Exch  Bldg,  *210,000  C7Ry.  (S-  A.  P.  means  State  Aid  Project  and  story.  40  x  100  ft.  heating  plant  and  laun- 
Noted  Jan  28  '  '  '  e.  means  engineers  estimate),  grading,  dry.  East  Market  St.  *100,000. 

/inv'rssr''rii  su  Asns-n  otc.,  11.39  ml.  Vinlta-Chelsea  Rd.,  S.  A.  P.  O.,  Cleveland — FACTORY — Wovenwright 

4  „  I;  .4  J;  .T,  254.  Craig  Co.,  to  J.  C.  Fields.  Denison.  Knitting  Co.,  J.  F.  Norton,  pres.,  1276  West 

Bank — -Monmouth  Co.  (Free-  Tex.,  *30,417  e.  e.  *35,000  ;  8.51  mi.  Vinlta-  6th  St.,  plans  2  or  4  story,  brick,  steel  and 
hold)  rein. -con  paving  0  79  mi  Rumson  Afton  Rd..  S.  A.  P.  255-A  and  B,  Craig  Co.,  concrete.  East  45th  St.  and  Payne  Ave. 
Kd..  bere.  to  Jannarone  Co.,  22 j  lassalc  to  O.  M.  Drake,  804  Barnes  Bldg.,  Muskogee,  *100,000.  Engineer  and  architect  not  sc- 
Ave.,  Belleville.  *42,851.  Noted  Jan.  14  *31,226  e.  e.  *35,000 ;  6.48  mi.  Medford-Jef-  lected. 

under  New  Jersey.  ferson  Rd..  S.  A.  P.  268,  Grant  Co.,  to  Gar-  O..  Clevelwad  —  FOUNDRY  —  Crucible 

Pa..  Phlla. — Dept.  Pub.  Wks..  Bureau  of  field  Constr.  Co.,  Enid.  *26,757  e.  e.  *30,000  ;  Steel  Casting  Co.,  W.  H.  Shepard,  pres.. 
Engineering,  to  Mack  Paving  &  Constr.  Co.,  6.789  ml.  Blanchard-New  ('astle  Bridge  Rd.,  West  8th  St.  and  Almira  Ave.,  had  pre- 
Nicetown  Lane  and  Luzerne  St.,  asphalt  S.  A.  P.  181 -A,  McLain  Co.,  to  D.  Sweeney,  limlnary  plans  prepared  by  O.  S.  Rider 
paving  Bermuda  St.  between  Duncan  St.  614  West  11th  St..  Oklahoma  City,  *27,987  Co.,  Century  Bldg.,  1  story,  100  x  200  ft., 
and  point  about  282  ft.  south  and  Edge-  e.  e.  *30,000 ;  6.66  ml.  Chelsea-Rogers  Co.  brick  and  steel.  West  8th  St.  and  Almira 
mont  St.  between  point  427  ft.  south  of  line  Rd.,  S.  A.  P.  257-A,  Rogers  Co.,  to  T.  Ave.  *100,000. 

See  proposal  advertisements  on  page  120,  Advertising  Section. 


^  \ 


Kaufman  Construction  Co.,  Philadelphia;  (B)  Carl  R.  Camp,  Phi 
Geni'ral  Construction  Co.,  Princeton;  (E)  Vineyard  Shipbuildinf; 


ilmlnury  plans  factory.  Forest  Park  Hlvd. 

.\rk.,  I,ittlr  Kork — llAKKUY — ('ontlnental 
ItakinK  Oo.,  c/o  J.  Newman.  Home  I,ife 
lUdK..  soon  takes  bids  3  story  and  base* 
ment.  75  x  140  ft.,  rein. -eon..  5th  and  State 
Sts.  C.  I...  Thompson,  504  Home  Life  HIdK.. 


Feb  I  uary  18,  1926 


BRIDGE— DELAWARE 

Bids  were  opened  by  State  Highway  Department,  Dover,  for  bridge  over  Broadkill  Creek,  Contract  No.  53-A,  (A) 


bid.s  of  the  lowest  four  and  highest  bidders  are  as  follows; 

A 

450  cti.yd.  wet  excavation.  SIO  SO 

300  CO. yd.  dry  excavation .  .5  25 

135  cii.yd.  CL  “A A”  concrete .  31  00 

335  cu.yd.  CL  “A"  concrete .  22  50 

lO.lHK)  ib.  reinforcement  07 

60lin  ft.  15  in.  R.C.  pipe  .  2  00 

3,3(X)  lin.ft.  timber  pilinR  80 

1,0(X)  lin.ft.  creosoted  timber  pilinn  .  1  70 

3M  ft.  b.m.  fender  timber  150  00 

2  .M  ft.  b.  m.  sheet  piling  .  150  (K) 

Temporary  bridge  (lump  sum)  .  4,0(K)  00  3, 

Pa\ment  to  Keller  6f  Harrington . .  'HX)  (X) 

Kxtended  totals .  ,828.023 

Buildings — Industrial  (Continued)  Mo.,  .st.  I.ouls  —  MANUFACTrUINO 

r,i  A  xTm  ..  — Century  Klectrlc  Co..  1827  Pin-!  St., 

iiT~^  1  »  uiliw"  purchased  8  acre  site  and  making  pre- 


Co.,  Milford 

;  Roberts  Paving  Co., 

Salisbury, 

$33,157; 

,  142,390;  G. 

A.  Flink, 

Wilmington, 

,  $45,285. 

The  unit 

A 

B 

C 

D 

K 

810  SO 

^15  00 

$7  00 

^14  00 

$(>  (X) 

25 

3  (X) 

2  50 

4  00 

4  (X) 

.11  (H) 

21  50 

34  40 

26  00 

41  (X) 

22  50 

19  70 

33  40 

25  00 

40  00 

07 

07 

07 

07 

08 

2  00 

3  00 

3  00 

3  50 

4  (X) 

80 

1  25 

1  10 

1  10 

3  70 

1  70 

1  75 

1  50 

I  ‘H) 

4  (X) 

150  00 

220  00 

200  IX) 

liX)  00 

200  (X) 

150  (K) 

100  (X) 

200  (X) 

200  00 

200  (X) 

4.1HK)  00 

.3. (XX)  00 

2,450  00 

4.(X)0  00 

3,'m  (X) 

•HX)  (X) 

•HX)  (X) 

•HX)  (X) 

•HX)  (X) 

900  (X) 

.828.02.5 

)528.547 

52').')  5 1 

831.325 

845,855 

UKACTURING 

BIDS  DESIRED 

Bldg..  engr.  and  archt.  „„  ,  ... 

(».,  fiermantown — CF.MKNT  PLANT —  ‘  ,  ,  ..TvriAt.e-  c  1  "tone,  plain  foundation.  17th  and  ('ambria 

Davton  Portland  Cement  Co..  J  F.  C.lb-  Ark..  Hot  Spring.— LAUNDin -^ralg-  Sts  .  for  H.  Mc.Nell.  2347  ltees«>  St  1150.000 

boii.s.  pres.,  (llbbons  Hotel.  Dayton,  plans  head  lAaundry  «  o..  _11  I**..  Phlla. — WAHKHDCSK _ Feb  20  bv 

c"en>ent'  plant,  here  $1,000,000.  prelim  nary  pU^  pre,m^  by  S.  M  Krink.  , 2.h 'and  Sedgley  Sta!  and 

O..  Port.mouth  —  PRI.NT  SHOP  —  Key-  r"®  «reH  and  ''  - 

stone  Printing  Co.  had  plans  prepan-d  by  terra  cotta  323  Malvern  Ave  ’  basement.  100  x  330  ft.,  rein  -con., 

Devoss  &  Donald.son.  Portsmouth.  2  story.  “ml  «“‘‘l  warehouse.  $1,000,000. 

’’‘'^‘aoTDRV  Weis  &■  *"  TexX’Tt  ilb^^enton  N  .1  ;  , 

IniL  Mkhart  ^  FACTORS  H.  Weis  having  |>reliminary  plans  iirepared  <-otti>n  1*^  *  **1’  l^th  and 

Mfg.  Co.  plans  1  story,  brick  and  rein. -con.  _  ,||  C  •  t mo  000  l>rivate  nlans  <  hestnut  Sts..  Phlla..  1  story  and  basement 


Conn..  Hanhiiry— OARAOK  and  RKPAHl 
STATION — Schwartz  Co..  284  Main  St  . 
taking  bids  2  story.  80  x  100  ft.,  rein  -con. 
and  steel,  plain  foundation.  Main  St.  $68.- 
000.  Private  plans. 

Pa..  Phlla.— FACTORY— Feb.  23,  by  C 
K.  Wunder.  anht..  1520  Iss-ust  St..  4  story 
and  basement.  60  x  lOO  ft  .  rein  -con  and 
stone,  plain  foundation.  17th  and  ('ambria 
Sts.,  for  R.  Mc.Nell.  2347  Rees«>  St.  $150,000 

Pa.,  Phlla.— WARKHOCSK— Feb.  20.  by 
H.  J.  Heinz  ('o.,  12th  and  Sedgley  Sts.,  and 
A.  Kahn,  archt.,  Marquette  itidg.,  5  story 
and  basement,  loo  x  330  ft.,  rein. -con., 
brick  and  steel  warehouse.  $1,000,000. 

Pa..  Wilson— PRINTINO  PLANT— Feb. 


Mfg.  Co.  plans  1  story,  brick  and  reln.-con.  ndll.  We.  $300,000.  PruWplans. 
factory.  $90,000.  _ _ ’  _  rt  a> 


Inil.,  Indli^a^lls  -  STORAOK  Acme-  Continental  Gas.  Light  &  Power  ('o..  Ft 
Evan.s  Co.,  Blake  and  \N  ashlngton  A\  'Worth,  purchased  plant  Sanderson  Uv 


■  ,  ’  ‘  DT  AX--0  '28  X  302  ft.,  reln.-coo.  and  brick,  plain 

Tex..  Sanderson  POW  KR  PLANT  •—  foundation.  Northampton  St.  b«>tween  19th 
Continental  Gos.  *  **  ’  i^*’  *od  20th  Sts.,  here,  for  Mack  Printing  ITo., 


*oon  lets  contract  grain  storage  building,  water’  &  Light  Co.,  here,  'and  plana  Im- 
Incl  13  round  bins,  11(1  ^t.  high.  $9O,0o0.  provements.  Private  plans.  , 

na.-on  &  Tislow  206  West  31st  bt  archC  ^  _  BANNING  PLAN'T  - 

III..  C  hieago— b  At.  TOR\— R.  K  Major  &  stock  Co.,  c/o  Chamber  of  ('ommerce,  mak-  non  ■i,'- 
Co.,  archts.,  4022  \\^t  Madison  bt..  taking  prelintinary  plans  cucurnim’r  canning  auk-  2() 

bids  1  story  ami  basement,  brick.  t*»38  plant.  $25,000.  Address  Chamber  of  Com- 
West  Huron  St.,  for  W  estern  Name  Plate  merce. 


c/o  archts.  $100,000. 

Tean.,  Memphis  LAUNDRY — Feb.  23, 
by  Mentphis  Steam  I..aundry,  North  2nd  St., 
2  story  and  Itasement.  hriek  laundry.  $300,- 
000.  K.  Ia.  Hanson,  Memphis,  archt.  Noted 


West  Huron  St.,  for  Western  Name  Plate 
Co.,  4638  West  Huron  St.  $60,000. 

III.,  Chirago — FACTORY — F.  A.  Randall,  .,x. 

structural  engr.,  160  North  plant.  Address  Mayor, 

soon  lets  contract  2  story.  75  x  100  ft.,  .  tia^iatxtx-iix- 

brick  and  tlm^r  addition,  1650  W'alnut  St.. 
for  Jewell  Electrical  Instrument  Co.,  1650 
Walnut  St.  $40,000. 

HI..  Chirago — FACTORY— F.  E.  Davld- 


merce  ’  feilar  Kapids  —  MII.LS  —  Waconta 

,-.AC5  TAT  AXT.TA  TAi  .1  Sorghuiu  Mllls.  Ipc..  Wacotiia.  Minn.,  tak- 
Okla.,  Duaraa  ''AS  PLANT  Election  bids  4  steel  buildings.  To  exceed  $40.- 

s^n  approximately  $100,000  bonds,  gas  „„o.  E.  Wessale,  pres,  and  genl.  mgr. 
plant.  Address  Mayor.  .  x  ..  x  ..  t.-..-  ...  ,xt™,  o 

li'-ia Ricg'TMi.'n V Ark.,  Marshall  — ICK  1  LANT  See  Con- 


Okla..  Knid  — REFINERY  — Rolene  Re-  ../I'^'AwaVded 
finery  Co.  plans  enlarging  and  rebuilding  „  ,,,  ..  , 

refinery.  $300,000.  V.  E.  Bulene,  pres. 

Okla.,  Marlaad  —  COTTON  GIN  —  E.  iTiaT  '.„i. 


Calif..  Ilakersflelri  —  NEW'SPAPER 
PLANT  —  C.  H.  HIggar.  areht..  Bank  of 
Italy  Bldg.,  taking  bids  2  story  and  hase- 


archt.  2  West  Van  Buren  St.,  soon  lets  Coyle.  Perry,  having  preliminary  plans  pro-  ment.  brick  and  concrete  plant,  for  Bakers- 
act  1  and  2  story,  26  x  600  ft.,  fireproof.  "ian  non  cotton  gin.  Californian.  $100,000.  Noted  Oct.  29. 


contract  1  and  2  story,  26  x  600  ft.,  fireproof.  "“'J' 

82n(l  St.  and  Haynes  Ave.,  for  C.  E.  Peter-  here.  $60,000.  Private  plan, 
son  Co.,  4911  W'entworth  Ave.  Noted  Nev..  Reno  —  HEATING  PLANT  — 
Her  3  Regents  University  of  Nevada,  plana  flre- 


CONTR.kCTS  AWARDED 
Mass.,  Cambridge  ( Roston  P.  O. ) — FAC- 


11.,  Venice _ POWER  PLANT _ Illinois  proof  central  heating  plant,  on  campus.  TORY  —  Daggett  f'hocolate  Co..  lAewis 


Power  &  Light  Corp..  1547  Illinois  Mer¬ 
chants  Bank  Bldg..  Chicago,  T.  J.  Lucas, 
ch  engr..  purchased  80  acre  site  adjoining 
present  plant,  here,  and  plans  addition,  incl. 
.10,000  kw.  turbine  and  three  1,500  hp. 


$40,000.  Wharf,  Boston.  6  story  and  basement,  65 

Calif..  Bakersfield — FREIGHT  DEPOT —  *  '70  ft.,  reln.-con.  and  steel.  Main  and 

Southern  Pacific  R.R.  Co.,  65  Market  St.,  Ames  Sts.,  here,  to  W.  M.  Bailey  Co..  88 

San  Francisco,  having  plans  prepared.  Are-  Broad  St..  Boston.  Archts.  est.  $200,000. 


turbine  and  three  1,500  hp.  proof,  21st  and  R  Sts.  $175,000.  Eng.  Dept 


boilers.  $5,000,000.  Private  plans. 

IVIs..  Milwaukee — POW’ER  HOITSE  and 


of  Owners,  engrs. 


Conn.,  New  Hritain — FACTORY — Amer. 
Hardware  Corp.,  10  Franklin  Sq..  2  story. 


Calif.,  King  City — MILK  CONDENSARY  60  x  360  ft.,  reln.-con.  and  brick,  plain 


I-ACNDRY — See  “Buildings — Educational.  — Nestles  Food  Co..  112  Market  St.,  San  foundation,  to  Aberthaw  Constr.  Co..  80 
Religious."  Francisco,  plans  milk  condensary,  here.  Boylston  St..  Boston.  Mass.  Archts.  est. 

WU..  Milwaukee  —  LIGHT  MANl’FAC-  *200.000  or  more.  $160,000.  Noted  Feb.  11. 

TURING — Ruech  Printing  Mchy.  Co..  485  Cullf.,  Los  Angeles  —  FACTORY  —  Link-  N.  Y.,  North  Alhnny  (mall  Albany) — 
Hway..  having  plans  prepared  by  O.  Webb.  Belt.  Meese  A  Gottfried  Co.,  400  East  3rd  BAKERY  —  Kolb  Baking  Co.,  Allentown, 
544  49th  St.,  3  story  and  basement,  32  x  St.,  plans  factory,  1st  and  Anderson  Sts.  Pa-.  2  story  and  basement,  154  x  171  ft., 
129  ft.,  brick  and  concrete  or  brick  and  To  exceed  $75,000.  brick  and  concrete  Bway.,  here,  to  V’. 

mill,  plain  foundation,  Bway.  $50,000.  Calif.,  tVaInnt  Creek — SUB-STATION —  ®x,®  •  Beading,  Pa., 

Wls.,  West  Allis — DAIRY — W’oodlawn  Pacific  Gas  &  Electric  Co.,  245  Market  St.,  *500.000.  Noted  Oct.  15. 

Farm  Dairy  having  plans  prepared  by  P.  San  Francisco,  having  plans  prepared  fire-  N.  Y.,  Olean  —  CAR  SHOPS  —  Pennsyl- 
Pfelfer.  586  66th  Ave.,  2  story.  52  x  60  ft.,  proof,  near  Orinda.  *50,000.  Eng.  Dept,  vanla  R.R.  Co.,  Broad  St.  Sta.,  Phila.,  Pa., 
brick,  plain  foundation.  77th  Ave.  $40,000.  of  Owners,  engrs.  general  contract  1  story.  110  x  175  ft.. 


Wls..  Milwaukee  —  LIGHT  MANl’FAC-  *200.000  or  more. 
TURINC. — Ruech  Printing  Mchy.  Co..  485  Cullf.,  Los  Ang< 


U..  Des  Moines— NEW’SPAPER-Proud- 


f  Owners,  engrs.  general  contract  1  story.  110  x  175  ft.. 

Out.,  Kaposkasing— PAPER  and  POWER  brick  and  steel  addition,  here,  to  L.  S. 
foot.  Rawson  A  Souers.  afchtY,  810  Hub-  PLANTS— Spruce  Falls  Pulp  A  Paper  Co..  “ 

hell  Bldg.,  soon  let  contract  remodeling  3  having  plans  prepared  400-500  ton  news-  Archts.  est.  $250,090.  Noted  Jan.  14. 
story  and  basement,  66  x  133  ft.,  brick  and  print  mill,  here  and  hydro-electric  power  N.  Y.,  Port  Ivory  (mail  Mariners  Har- 

lant,  on  Mattagami  River,  at  Smoky  Falls,  bor) — FACTORY — Proctor  A  Gamble.  6th 


Hardy,  305  Bway.,  New  York  City,  engr. 


steel,  plain  foundation,  8th  and  Locust  Sts.,  plant,  on  Mattagami  River,  at  Smoky  Falls,  bor) — FACTU 

for  Register  A  Tribune  ^blishing  Co.,  715  both  reln.-con.  and  steel.  $10,000,000.  O.  F.  and  Main  Sts.,  Cincinnati,  O.,  reln.-con., 
I.'s'ust  St.  $150,000.  Hardy,  305  Bway.,  New  York  City,  engr.  steel  and  stoi 

»b..  O’Neill  —  CREAMERY  and  RE-  Man..  Winnipeg— PRINTING — T.  Eaton  her**,  to  3 ■  ' 

FRIGERATION  plant — Armour  A  Co.,  Co.,  Ltd..  Toronto,  Ont.,  soon  takes  bids  Paterson.  N. 

1290  I.,ake  Shore  Dr..  (Chicago,  III.,  having  120  x  160  ft.,  rein. -con.  and  brick,  Robert  Noted  Jan.  7 
plans  prepared  brick  centralization  St.,  here,  $225,000.  J.  W’oodman,  408  Great  Pa.,  Bradi 


steel  and  stone  addition,  plain  foundation. 


Man..  Winnipeg— PRINTING — T.  Eaton  to  J-^^W  Ferguson.  62  Market  St.. 

Co..  Ltd..  Toronto,  Ont.,  soon  takes  bids  Paterson.  N.  J.  Archts.  est.  $3,000,000. 


plans  pre|>ared  brick  "  centralization  St.,  here.  $225,000.  J.  W’oodman,  408  Great  Pa..  Braddoek  —  POWER  PLANT  — 
creamery  and  refrigeration  plant,  here.  $50,-  W’est  Permanent  Bldg.,  archt.  United  Electric  Light  Co.,  reln.-con.,  brick 

090.  Private  plans.  Mexico.  Guadalajara — LIGHT  PLANT —  and  "teel  power  plant,  to  Day  A  Zlmmer- 

Mo..  Marlonvllle — VINEGAR  FACTORY  Morrison  A  McCall.  Frost  Bldg.,  San  An-  "’ann/^'®®"  Phlla.  Engrs.  est. 

—  Speas  Vinegar  Mfg.  Co.,  Nicholson  and  tonlo,  Tex.,  purchased  plant  of  Companla  $200,000.  Noted  June  4. 

M'atkins  Sts.,  Kansas  City,  plans  vinegar  Electrica  del  Chapala  of  Mexico  City  and  Pa.,  Cheater  —  PLANT  —  B.  R.  Brown, 

f^i'  tory,  here.  *75,000.  Engineer  and  plans  increasing  capacity  100,000  hp.,  trans-  constr.  engr.  Dept.  Ford  Motor  Co..  Hlgh- 

archltect  not  selected.  mission  lines,  etc.,  here.  land  Park,  Mich.,  structural  steel  for  as- 

See  proposal  advertisements  on  page  120,  Advertising  Section. 


ENGINEERING  NEWS-RECORD 


Vol.  96,  \o.  7 


BuiMIngs — Industrial  (Continued) 
sembling  buildinK,  |M>wer  house,  pump 
house  ear  delivery  building,  etc.,  Kront  St. 
and  Itelaware  Kiver,  here,  to  McClintlc 
Marshall  Co.,  Oliver  HI.,  Pittsburgh,  Pa. 
Noted  Keb.  4. 


Buildingrs — Commercial 


building  com.,  809  Green  Ave.,  plans 
and  basement,  110  x  120  ft.,  steel,  . 
and  brick,  13th  Ave.  $200,000.  i;- 

and  architect  not  selected. 

Pa.,  Pittsburgh  —  HOSPITAI, 


arshall  Co.,  Oliver  Hi.,  Pittsburgh,  Pa.  PROPOSED  WORK  »•-.  • 

4.  Rnutgin  _  Uli' |4^ I It'  (Iwnf^r  B^nPliy  GCRt^Fftl  HospitAlf  SttK'ktUT 

Pa..  Kreeland— SHI KT  FACTORY— Free-  c/o  W.  ’ H.  Ballard  Co.  (lease  mgrs  ),  45  Sawyer*’lOo"Ea8t*42nd 'sf*  New^’v  \  ' 
nd  Shirt  ('o..  Oewey  St..  1  story.  80  x  150  mdu  .St  hnvinir  nlunu  nr^TU4rf*H  hv  Rhi<*lc-  42nd  St.,  \ork 


land  Shirt  ("o..  lu  wey  St..  1  Htory,  80  x  150  Milk  St.,  having  plans  preimred  by  Black-  ^  Y  ho«nifn^  xvtrth  a vV 
ft..  Incl.  additional  1  and  2  story,  I^wey  all.  Cass  and  Whittemore,  20  Beacon  St.,  ^  ,X  ’  Vvi 

Ave.,  to  K.  H.  Wwrfel,  Market  Bank  Bldg.,  13  gtory  and  basement.  160  x  235  ft.,  rein.- 


Hazleton.  $60,000.  ..win.  steel  office  and  light  manufactur-  1  .a\p, 

l*a.,  Mlnersvllle — FACTORY  —  Phillips-  ing  building  $2  500  000  Union  j^ail-  Bank  Bldg.,  having  plat  pr.. 

Jones.  Pottsvllle,  2  story  and  basement,  48  Mass..  Hyannls— APARTMENT— W.  W.  wLh  ‘  1^  C 

X  70  ft.  brick  and  timber  shirt  factory,  to  Hoblltzell,  31  Milk  St.,  Boston,  plans  brick  “nt 

C^^Me««er8mlth,  Mahautorga  St.,  I'ottsvllle,  and  steel.  Main  St.  $250,000.  Private  4th  Ave.**  Vl’250  000  ^ 

**PaTpitt.hurgh  — LABORATORY— Vitro  ^'Masa,  Pittsfield  —  OFFICE  —  Berkshire  ron  “v..  I  »-tn 

Mfg.  Co.,  Fulton  Bldg.,  Keneral  contract  4  nfe  insurance  Co.,  West  St.,  plans  4  story  Hin  >’  Mf.rdonV 

story  and  ^sement,  32  x  80  ft.,  tairfton  and  basement,  85  x  200  ft.,  brick  and  steel,  ^70  »  92  5  ^  "i'.'!  V" 

Ave..  to  F.  Brunner  Co..  Fulton  Bldg.  West  St.  $300,000.  anTl^  ss^«tt  *7La  ann  ' 

A«Thts.est,  .$40.000. - - -  Mass..  8prlV"«W -THEATRE  -  Gold-  p  , 


N.  Y.,  hospital.  North  Ave.  $5,000  0. 

Pa..  Pittsburgh  —  INSITRANCK  K\. 
CHANGE — Pittsburgh  Insurance  Ex<  1  .ine. 
Union  Natl.  Bank  Bldg.,  having  plat  i,r..' 
pared  by  J.  M.  Donn,  1219  Conn.  lOm 


Archts.  est.  $40,000. 


New  York  City,  70  x  235  ft.  office.  6tt,  \v.' 
and  Rosa  St.  $1,000,000. 

Pa.,  Wilkes-Harre — Y.  M.  C.  A.,  .Miners 


Pa..  Pittsburgh — PUBLISHING  PI>ANT  ateln  Bros.  Co.,  Bway.  Theatre,  having  new  p  ™  A  ,  .Miners 

—  Press  Publishing  (  it.,  222  Olive  Ave^  plans  prepared  3  story,  rein. -con.  brick  and  poster  Ciiai  Fxch*^  4**  1  -  ^ 

general  contract  3  story  and  basement  160  gt^ei  g,ate  St.  $1,000,000.  Engineer  and  building  $500  ooo’  *  ‘  ’ 

X  240  ft  2nd  Ay.-,  and  Short  St.,  to  W.  T.  architects  names  withheld.  .  '’“^a  Danvlli;  hOTFT  ^rnin  . 

Grange  Constr.  Co.  K.-.‘nan  Bldg.  Engrs.  Mats..  Wwcester  —  HOTEL  —  H.  Stein-  tHFATR?'  C  R 
est.  $300,000.  Noted  Jan.  21.  berg  Main  St  having  plana  prepared  by  J,..,  n  a'  tt  a'" 

Pa..  Potlsvillr  — SHIRT  ^'ACT^RY  —  Blackball  &  Elw.-ll,  *44*^  Brom field  Ave.,  Bailk  BMg^  Raleigh  "N^^'c'^and^^t’X’'' 7 't 
Phillips-Jones  (\).,  233  Mauch  Chunk  St..  Boston,  14  story  and  basement,  60  x  125  •  ■  C..  and  tak. 

2  story  and  basement,  73  x  217  fu,  brick  brick  and  steel.  Elm  St.  $600,000. 

and  cinder  bbsk.  Pioneer  Island,  here,  to  ^  |  _  Cranston  (mall  Providence)  — 

C.  Messersmith,  1201  Mahautonga  St.  hOSPITAI.,— State  Hospital.  G.  T.  Gordon, 


ft®*bo’k^lnd"a*b^rkMm*'sr^^^  ’’S-  10  storV!  78  x  "l  86  ft r  .'in ' 

ft.^brkk  ^';;;™^,St.p^$600.000.^  _  oor'-Nofed"  Jan  "28 

ur.ooi'i'A  I  u.o*.,  u,.,.r,Uai  C!  T-  nrirHon  WOO.  -soiea  Jan.  zs.  _ 


(-omr.  Pub.  Welfare.  State  Hospital,  Provi- 


N.  C.,  Clinton— ('OURT  HOUSE-  Sninn- 
son  Co.  plans  new  court  house.  $2iie.iiiiii 


Pa..  Rending  —  BAKERY  -  kreehofer  dence,  plans  addition  to  state  hospital.  Fin.  Bu^'na  "\>stu*'*'('br  *Mtanii ? 

Bakery  Co.,  20  Inffiana  Ave.,  1  hila.,  here.  To  exceed  $150,000.  Engineer  and  ATRe’  OFFICF  and  STORF  ^7 

demolishing  present  building  and  con-  architect  not  selected.  Entires  Inc  w  A 

strutting  2  story  and  basement  50  x  143  ft..  Hartford— STORE,  etc.— Eastern  ,7.  ^ ^ 

brick  and  concrete.  Walnut  St.,  h^e  to  plumbing  Supply  Co..  80  Market  St.,  plans  j  gberson  2I2 ’Fast  Sunerior  St  *<'  h. 

O.  A.  Deglar,  1041  Walnut  St.  $100,000.  3  4  story,  80  x  150  ft.,  brick  and  steel,  ri  anToivmnla  Ridg  ‘d  M  ^ 


store,  showroom  and 


W.  Vn.,  4Velrton-PLANT--M;elrton  Steel  '  „25.000-$150.000.  ’Engineer  and  and  38th  sl  he"re  r^iioo^o  ''”^ 

Co.,  general  contract  8  sheet  mills,  to  architect  not  selected  S,  JLvv.;- 

llughes-Foulkrod  Co.,  421  7th  Ave.,  I’itts-  Conn.  Hartford _ STORE — Garber  Bros.,  cT^ORi'' •"'0 

burgh,  l*a.  ;  steel  contract,  to  McClinUc-  jjo  Morgan  St.,  plans  6  story,  brick  and  i^ach  dfr''T22"l3th’*St*’'^h»vin*"'  1 '' 
Marsha  l  Co..  Oliver  Bldg.,  Pittsburgh,  Pa.  Asylum  St  $250,000.  Engineer  and  i’  o,  »’ 

Archts.  est.  $2,000,000.  Noted  May  14  archltee?  noT^  t^lectel  ’  sr'chlig.T  Ill  anTo^Vi^nL^'nid^^ 

(•a.,  Atlanta  —  PI.,ANT  —  <  m-a  <  ola  jiew  Haven — THEATRE — W'.  H.  9  otr>rvl  ^nl’  u""*  O'Y'T'P'a  Bldg..  Miami, 

Bottling  Co.,  460  Edgewood  Ave,  2  story,  archt.,  44  Kirkman  Ave.,  East  Haven,  ^  Wes^^agle?  nn"d' 

150  X  150  ft.,  rein  -con.  and  steel  to  (.riffin  preparing  plana  1  story  and  basement,  IVoeoek  ^‘^®‘  Flagler  St.  and  16th  Ave. 

Constr.  Co.,  Bona-Allen  Bldg.  Engrs.  est.  bru-k  and  steel,  plain  foundation,  Whitney  «■’  mi„_i  Rmeh  theat-rv  t 

"iir  .wi,.';-- rKMKNT  MII.I.  _  (;,S- 

T’.i.K-nlx  Portland  Cement  ("prp  .  Birming-  conn.,  Stamford  —  APARTMENT  and  bv  /^^bera^n  ^2f2’  E^7t’"fii^!i?inr 

ham.  le  G.  Morton,  pres  will  build  1.300  -  OARAGE— S.  Zatkin,  Woolsey  Rd..  having  fn  ‘ ,1"' 


000  bbl.  capaolty.  coner.-te  and  ^1^'  plans  prepared  by  I).  Mansell.  Strand  Bldg.,  ^^fe’  office  and  ^stoM-’^  Con  nf ’Ave  Tnrt  sih 

mill,  here,  by  day  labor.  $2,500,000.  R.  \  gtorv.  U  sha|H-d.  72  rooms,  brick,  steel  «»  ’ifiTnnnn  “  Collins  Ave.  .ind  Mh 

.1.  Hawn,  Blrmingh^,  ch.  engr  und  atone.  Highland  Rd.  $600,000.  "‘V,  r,„i.  /-t  itr-  v  m 

i  .  conn.,  W_u#hlngton— ([^LU^^rkshire-  c.  A.  ”  had  nlans  nrenared  bv  ^l^rv.  v  x- 


St.  $650,000. 

Fla.,  West  Palm  Beach — ('LUB-  Y  M 
C.  A.  had  plans  prepared  by  Harvey  A: 


St.,  to  J.  If-  2251  Goodnor  Ave.  (jrand  St.  $150,000  or  more.  i.j)okwood, 

Archts.  est.  $4 -.000. _  Greene  &  Co..  24  Federal  St..  Boston.  Mass.. 


contract  brick  and  steel  business  block,  ing  plans  prepared  by  M.  L.  Elliott  ’  I'iii- 
Grand  St.  $150,000  or  more.  I^okwood,  zens  Bank  Bldg..  Tampa,  and  Hall  Hlili; , 


New  Haven,  brick  and  steel,  plain  foun-  Aves.  $1,000,000. 


III.,  Chicago — FACTORY,  etc. — Morton  $200,000. 


dation,  Center  St.  and  Campbell  Ave.,  here. 


Miss.,  Gulfport — HOTEL  and  OFFICK  — 
Odd  Fellows  Ixidge,  J.  Dietrich,  griinii 


Mfg.  Co  5133  West  I^ke  St  ,  masonry  and  v.'.  Albany— BANK— Home  Savings  master,  having  pUni  prepared  by  Iblrk 


III.,  Evanston— -FACTORY — Toy  Tinkers  engrs.  and  archt.s.  Noted  Jan.  28. 


Co.,  masonry  and  earp<-ntry  contract.  4 
story.  120  X  196  ft.,  re  In. -eon  and  brick  vine.  Vi4‘'Grirham  Ave.V'soon 
^ctory.  Ridge  Ave.  and  II..  to  \\.  E.  brick,  steel  and  stone,  plain  four 

ONeil  Constr.  Co..  19  South  La  Salle  St.,  York  Ave.  $200,000.  J.  M.  B< 
Chicago.  Archts.  est.  $140,000.  _  .  .  __  ^ 

WIs.,  Wauwatosa— I’OWER  PI.ANT— 


N.  Y..  Brooklyn— THEATRE — M.  L.  Ig>- 


cago.  III.,  having  preliminary  plans  pre¬ 
pared  2  story  and  basement,  rein.-mn,, 


vine,  114  Graham  Ave.,  soon  takes  bids  brick,  stone  and  tile  station,  here.  $25(1,- 
brlck,  steel  and  stone,  plain  foundation.  New  000.  F.  L.  Judd,  Grand  Central  Statinn. 
York  Ave.  $200,000.  J.  M.  Berllnger,  469  Chicago.  Ill.,  engr.  of  buildings.  A  K. 
7th  Ave.,  New  York  City,  engr.  and  archt.  Blaess,  ch.  engr. 


OFFICE  and  MERC  A  N- 


‘  >’•  '.,  BufTalo— STORAGE— Saskatche-  O.,  Alliance  —  OFFICE  and  MERCAN- 

Milwaukee  Co..  W  .  L.  Coffey,  mgr.  County  wan  Co-operative  Elevator  Co.,  Chamber  of  TILE — F.  Wheat  plans  3  story  and  base- 
Instltutl^ons,  plans  story,  reln.-eon.  and  Commerce  Bldg.,  plans  storage  addition,  of-  ment  office  and  mercantile  building,  430 
brick  addition  to  wiitral  power  plant,  plain  flee  building,  etc.,  Hamburg  Turnpike.  To  Main  St.  E.  $160,000. 

foundation.  $316,000.  Engineer  and  archl-  exceed  $300,000.  O.,  Cleveland — ADMINISTRATION,  etc.— 


tect  not  selected  ,  N.  Y..  Biiiralo—Y.  M.  C.  A.  having  plans  City;  D.  S.  Blossom,  dir.  Pub.  Welfare. 

Mo.,  Marlon vill^ — COTjD  STOkAOE,  etc.  prepared  by  Bley  &  layman,  505  Delaware  havini?  plana  prepared  by  F.  C.  Warner  & 

— Marlonville  Cold  Storage  Co.,  general  st..  Y.  M.  C.  A.  building,  Abbott  Rd.  W.  R.  McCormack.  Buckley  Bldg.,  2  story 

^ntract,  4  story  and  basement.  85  x  110  $150,000.  each,  administration.  4  cottages  and 


O.,  Cleveland— ADMINISTRATION,  etc.— 


each,  administration. 


cottages  and 


Ark..  Marshall — ICE  PLANT — Marshall  engrs.  and  archts.,  32  Union  Sq.,  having  O.,  Cleveland — HOSPITAL — City,  IV  S. 
Ice  &  Electric  Co.  will  build  1  story,  50  x  70  plans  prepared  5  story,  brick,  steel  and  Blossom,  dir.  Dept.  Welfare,  having  pl.ans 
ft.,  rein. -con.,  brick  and  steel  plant,  by  day  stone,  plain  foundation,  Shakespeare  Ave.  prepared  bv  A.  Garfield,  Natl.  City  Bldg.  2 
labor.  $50,000.  This  corrects  report  in  and  172nd  St.  $325,000.  story  and  basement,  50  x  160  ft.,  and  .37  x 


ft.  rein.-con  and  brick,  to  Easley  Bros.,  N.  Y..  New  York- APARTMENT— C.  W.  wom’en's  building,  all  ’brick,  steel,  steel  and 

Aurora,  $50,000.  Noted  Jan.  7.  Mave  Co.,  c/o  Springsteen  &  Goldhammer,  concrete,  Warrensvllle  Farm.  $500,00(1 

Ark..  Marshall — ICE  PLANT — Marshall  engrs.  and  archts.,  32  Union  Sq.,  having  O.,  Cleveland — HOSPITAL — City,  IV  S. 

Ice  &  Electric  Co.  will  build  1  story,  50  x  70  plans  prepared  5  story,  brick,  steel  and  Blossom,  dir.  Dept.  Welfare,  having  plans 
ft.,  rein.-con.,  brick  and  steel  plant,  by  day  stone,  plain  foundation,  Shakespeare  Ave.  prepared  bv  A.  Garfield,  Natl.  City  Bldg.  2 
labor.  $50,000.  This  corrects  report  in  and  172nd  St.  $325,000.  story  and  basement,  50  x  160  ft.,  and  .37  x 

Jan.  28  issue.  N.  Y-  New  York — TEMPLE — Temple  140  ft.,  brick,  steel  and  concrete  pavilion 

Okli^  Tahlequah  —  HYDRO-ELECTRIC  Emanu-El,  5th  Ave.  and  43rd  St.,  having  for  tuberculosis  patients,  Warrensvill# 
PLANT — State  granted  permission  to  C.  plans  prepared  by  R.  D.  Kohn,  C.  Butler  Farm.  $250,000. 

I’age,  Chamber  Commerce  Bldg.,  Sand  and  C.  S.  Stein.  56  West  45th  St.,  brick,  O.,  Cleveland — LABORATORY — City,  D. 

Springs,  to  construct  hydro-electric  plant  steel  and  stone,  plain  foundation,  6th  Ave.  S.  Blossom,  dir.  Dept.  Welfare,  having  pluns 
on  Illinois  River,  Incl.  700  ft.  dam,  60  ft.  and  65th  St.  $1,000,000.  prepared  by  A.  Garfield,  Natl.  City  Bldg.  2 

high,  east  of  here.  $690,000.  C.  Tlngley,  N.  J.,  New  Lisboa  —  HOSPITAL  —  Bd.  story  and  basement,  61  x  170  ft.  diagnostic 

Sand  Springs,  engr.  Noted  Jan.  7.  Control  Burlington  Co.,  Mt.  Holly,  plans  laboratory,  and  3  story  service  and  a<1<li- 

CaUf.,  Los  Aagelea— BAKING  PLANT—  new  hospital,  here.  F.  S.  Chambers,  New  tlon,  brick,  steel  and  concrete,  concrete  jiile 
C.  W.  Wittenburg,  2  story.  100  x  100  ft.,  Lisbon,  pres.  CJounc*!.  Engineer  and  archl-  foundation,  Scranton  Rd.  $400,000. 
brick  and  steel,  West  62nd  St,  to  Austin  tect  not  selected.  O..  Clevelaad — STORE  and  OFFICE — 

Co.  of  California,  777  Elast  Washington  St  Pa.,  Altoona  —  HOME  —  Amer.  Legion  A.  M.  Allen  &  Co.,  archta.,  7016  Ehiclid  Ave., 
SSngrSt  fist  ilO^OOO,  Camp  228,  1123  13th  Ave.,  P.  R.  Kuhn,  chn.  soon  lets  contract  2  story  and  basement 

See  proposal  advertisements  on  page  120,  Advertising  Section. 
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Febi’-iary  18,  1926 


SUBWAY— CHICAGO,  ILL. 


Bills  were  opened  by  Sanitary  District  of  Chicago  for  substructure  of  McCormick  Road  Subway,  (A)  M.  E.  White 
Co.,  1735  Fullerton  Ave.;  (B)  W.  J.  Newman  Co.,  19  North  Curtis  St.;  (C)  Mid-Continent  Construction  Co.,  6  North 
Michigan  Ave.;  (D)  F.  &  G.  Construction  Co.,  2816  North  Washtenaw  Ave.;  (E)  James  A.  Sackley  Co.,  4608  Belmont 
Ave.,  Bannon  Construction  Co.,  $177,435;  Hoeffer  &  Co.,  $218,950.  The  unit  bids  of  the  lowest  four  and  highest  bidders 


are  a-  follows: 

29,(100  cu.yd.  excavation . 

540  cii. yd.  class  B  concete . 

2,9(XI  cii.yd.  class  C  concrete . 

2(>H,(KK)  lb.  reinforcing  bars . 

4  0‘'0  lin.ft.  concrete  curb  at  approaches . 

.SCI  .yd.  concrete  pavement . 

li;70  scj.vd.  asphalt  pavement . 

730  sii.yd.  concrete  sidewalks . 

(,20  lin.ft.  24-in.  tile  drains . 

420  lin.ft.  18-in.  tile  drains . 

420  lin.ft.  IS-in.  tile  drajns . 

770  lin.ft.  12-in.  tile  drains . 

450  lin.ft.  10-in.  tile  drains . 

450  lin.ft.  8-in.  tile  drains . 

1.000  lin.ft.  6-in.  tile  drains  and  smaller . 

350  lin.ft.  deck  inlets  and  conductors . 

36  curb  inlets. . 

20  manholes . 

4  lawn  inlets . . . . 

500  lin.ft.  hand  railing . . . . 

goo  sq.yd.  waterproofing  for  backwalls  and  retaining  walls. 

Kxtended  totals . 


.A 


B 


C  D  E 


$\ 

65 

J31 

23 

531 

35 

532 

00 

534 

40 

23 

00 

25 

00 

24 

00 

18 

00 

39 

00 

13 

(X) 

15 

00 

14 

50 

16 

00 

21 

00 

0525 

049 

055 

05 

06 

1 

50 

1 

‘X) 

3 

50 

1 

00 

2 

50 

3 

50 

3 

30 

4 

00 

3 

60 

4 

10 

5 

75 

6 

25 

6 

25 

3 

80 

5 

55 

3 

20 

3 

00 

3 

50 

2 

50 

3 

50 

2 

74 

7 

25 

4 

40 

4 

00 

5 

75 

1 

80 

4 

00 

2 

65 

3 

00 

4 

85 

1 

20 

3 

75 

1 

70 

2 

50 

3 

40 

1 

05 

3 

00 

1 

30 

2 

00 

3 

25 

1 

00 

2 

70 

1 

00 

1 

70 

2 

40 

65 

2 

40 

75 

1 

00 

2 

00 

40 

1 

20 

f)0 

50 

i 

25 

1 

70 

2 

00 

1 

50 

1 

00 

3 

50 

72 

50 

36 

00 

m 

00  ■ 

50 

00 

35 

(X) 

8.'; 

00 

125 

00 

100 

00 

75 

00 

95 

00 

90 

00 

17 

00 

100 

00 

50 

00 

35 

00 

4 

70 

5 

00 

7 

00 

3 

00 

5 

00 

90 

I 

50 

75 

1 

00 

75 

54,448 

»158.374 

53177,435 

53165,616 

53281,156 

Buildings — Commercial  (Continued) 
brick  and  steel,  Carnegie  Ave.  and  Fair- 
mount  Rd.,  for  W.  T.  Fairmont  Co.,  c/o 
1).  K.  Wilcox,  332  Euclid  Ave.  3159,000. 

O..  Columbus  —  STORE  —  Goldsmith 
Mu.sic  Co.,  25  East  State  St.,  having 
sketches  made  4  story  and  basement,  30  x 
114  ft.,  reln.-con.,  brick  and  steel.  East 
being  St.  $165,000.  Engineer  and  archi¬ 
tect  not  selected. 

t).,  Salem — BANK  and  OFFICE — Home 
Savings  &  Loan  Co.  plans  bank  and  office 
building.  Main  St.  $150,000. 

t»..  .Salem — HOME — B.  P.  O.  E.  takes 
bids  in  spring,  elks  home,  McKinley  Ave. 
$159,000.  C.  F.  Owsley,  669  Wick  Ave., 
Youngstown,  arch.t 

«».,  Warren — BUSINESS — Wick  Securi¬ 
ties  Co.  plans  rebuilding  3  story,  brick  and 
steel,  plain  foundation.  High  St.,  recently 
destroyed  by  fire.  $200,000  loss. 

O.,  Youngstown  —  (3ARAGE  —  M.  W. 
Scheibel,  archt..  Realty  Bldg.,  soon  lets 
contract  3  story  and  basement,  63  x  327  ft., 
rein. -con.,  Wick  Ave.,  for  J.  H.  Fitch  Co., 
F.  t;  King,  pres.,  102  Wick  Ave.  $300,000. 
Shank  &  Foster,  6007  Euclid  Ave.,  Cleve¬ 
land,  structural  engrs.  E.  R.  Muldren, 
c/o  owner,  lessee. 

Ind..  ..\nderson  —  BANK  and  OFFICE  — 
Anderson  Bank  &  Trust  Co.,  1001  Meridian 
.St.,  having  plans  prepared  by  E.  R.  Wat¬ 
kins.  1724  Main  St..  5  or  6  story.  90  x  150 
ft.  19th  and  Meridian  Sts.  $350,000. 

Ind.,  Indianapolis — THEATRE — Scherer 
Bros..  Linton,  having  sketches  made  by  H. 
0.  t'allender,  Greencastle,  3  story,  75  x  180 
ft.,  brick,  steel  and  rein. -con.,  here.  $150,000. 

Mlrh.,  Brighton — H(5TEI.. — J.  S.  Murphy 
plans  rebuilding  4  story  and  basement.  100 
X  250  ft.,  rein. -con.,  brick  and  steel,  plain 
foundation.  Grand  River  Ave.  and  Main  St., 
recently  destroyed  by  fire.  $150,000.  H.  V. 
Pipp.  Ann  Arbor,  archt. 

Mich.,  Detroit  —  OFFICE  —  Detroit  City 
Gas  Co.,  415  Clifford  St.,  having  plans  pre¬ 
pared  by  Smith,  Hunchman  &  Grylls,  800 
Marquette  Bldg.,  4  story,  100  x  100  ft., 
rein. -con.,  brick  and  steel  addition,  plain 
foundation.  $175,000. 

111..  Canton  —  COMMUNITY  HOUSE  — 
Canton  Community  Assn.,  c/o  C.  H.  Hipp¬ 
ier.  pres..  Chamber  Commerce  Bldg.,  having 
preliminary  plans  prepared  2  and  3  story, 
concrete,  brick  and  stone  community  house. 
$159,000  up. 

111..  Chirago  —  APARTMENT  —  P.  F. 
Ol.s.in  (owner  and  archt.),  720  Cass  St., 
making  preliminary  plans  and  takes  bids  in 
March  or  April,  12  story,  50  x  125  ft., 
rein  -con.,  brick  and  stone,  705  Junior 
Terrace.  $300,000. 

111..  Chirago — APARTMENT— J.  Hunt, 
et  al.,  30  North  Michigan  Ave.,  making 
plans  16  story,  72  x  507  ft^  reln.-con.  and 
steel,  l.,ake  Shore  Dr.  and  Pearson  St.  $6,- 
OOa.flOO.  Private  plans. 

111..  Chirago — HOSPITAL — Alpine  Hos¬ 
pital.  A.  N.  Moore,  pres.,  6646  Coney  Island 
Ave.,  having  plans  prepared  by  Hall, 
Laurence.  Rippel  ft  Ratcliffe,  and  takes 
bid.s  about  Mar.  15,  6  and  7  story,  40  x  300 
ft.  with  50  ft.  addition,  rein.-con.,  brick. 


steel  and  stone,  Ellis  Ave.  between  83rd  and 
84th  Sts.  $1,000,000. 

111.,  Chirago — HOTEIj — S.  Isenstein  &  A. 
Smith,  2726  West  Roosevelt  Rd.,  having 
plans  prepared  by  Duin  ft  Eisenberg,  14 
West  Washington  St.,  6  story,  96  x  150 
ft.,  reln.-con.,  brick,  steel  and  terra  cotta, 
Racine  and  Leland  Avea  $650,000. 

111..  Chirago— HOTEL— Plotke  ft  Grosby, 
111  West  Washington  St.,  plans  25  story, 
172  X  1861  ft.  hotel,  Wabash  Ave.  and  7th 
St.  $5,000,000.  Engineer  and  architect 
not  selected. 

HI..  Chirago— MEDICAL— Y.  M.  C.  A.,  19 
South  La  Salle  St.,  S.  O.  Houser,  secy., 
having  plans  prepared  by  Berlin  &  Swem, 
19  South  La  Salle  St.,  and  takes  bids  about 
Mar.  1,  10  story  and  basement,  125  x  147 
ft.,  rein.-con.,  brick  and  stone,  1800-1810 
West  Congress  St.  $800,000. 

Wis..  Kenosha  —  BANK  and  OFFICE  — 
First  Natl.  Bank.  Main  St.,  plans  probably 
8  story,  brick,  stone  and  concrete,  plain 
foundation.  $1,000,000.  Engineer  and 
architect  not  selected. 

W'ls.,  Milwaukee  —  LODGE  —  Pythian 
Castle,  Inc.,  464  11th  Ave.,  plans  2  story 
and  basement.  120  x  126  ft.,  brick  and  con¬ 
crete.  plain  foundation.  National  Ave. 
$150,000.  Engineer  and  architect  not 
selected.  _ 

Wis..  Milwaukee  —  THEATRE  —  Mai  In¬ 
vestment  Co.,  425  F^ast  Water  St.,  having 
revised  plans  prepared  by  Dick  ft  Bauer, 
811  State  St.,  2  story  and  basement,  162 
X  240  ft.,  reln.-con.,  brick  and  terra  cotta, 
plain  foundation.  Farwell  Ave.  $750,000. 
Noted  Sept.  17. 

Neb.,  Lineola — DEPOT — Chicago,  Bur¬ 
lington  ft  Quincy  R.R.,  547  West  Jackson 
Blvd.,  Chicago.  Ill..  A.  W.  Newton,  ch. 
engr.,  plans  2  story,  brick  and  stone  pas¬ 
senger  depot  and  new  trackage  for  pas¬ 
senger  yards,  here.  $700,000. 

Neb.,  MeOook  —  COITRT  HOUSE  and 
JAIL  —  Red  Willow  Co.,  having  plans  pre¬ 
pared  by  M.  L.  Evans,  Brandeis  Bldg., 
Hastings,  and  takes  bids  about  Apr.  1, 
court  house  and  jail.  $325,000.  Noted 
Dec.  24. 

Mo.,  Moberly — CITY  HALL — Election 
Apr.  6,  $125,000  bonds,  new  city  hall. 

Ark..  Texurkana  —  DEPOT  —  Missouri- 
Pacific  R.R.  Co.,  Ry.  Exch.  Bldg.,  St.  Louis, 
Mo.,  E.  A.  Hadley,  ch.  engr,  Texas  &  Pa¬ 
cific  R.R.  Co.,  Dallas,  Tex.,  E.  A.  Mitchell, 
ch.  engr.,  St.  IjOuIs  Southwestern  R.R.  Co., 
Tyler,  Tex.,  W.  S  Hanley,  ch.  engr.,  and 
Kansas  City  Southern  R.R.  Co.,  Kansas 
City,  Mo.,  A.  N.  Reese,  ch.  engr.,  making 
preliminary  plans  2  story  and  basement, 
rein.-con.,  brick,  steel  and  stone  union  pas¬ 
senger  depot,  etc.,  here.  $1,300,000. 

Tex.,  Ft.  Worth— THEATRE  and  HOTEL 
— J.  Jones,  c/o  Tarrant  Co.  Medical  Bldg. 
Co.,  having  plans  prepared  by  W.  C. 
Hedrick,  1st  Natl,  mnk  Bldg.,  22  story 
and  basement,  100  x  200  ft.,  rein.-con., 
brick,  stone  and  steel.  West  7th,  West  6th 
and  Taylor  Sts.  $1,500,000.  Engineer  not 

Okla.,'  Outhrie — DORMITORY — Masonic 
Grand  t<odge  making  preliminary  plans  3 


story  and  basement,  brick,  Harrison  St. 
$150,000.  W.  Anderson,  secy.  Engineer 
and  archit«‘ct  not  selected. 

Okla..  Tulsa— i'Ol'RT  HOUSE — Tulsa 
Co.  making  preliminary  plans  3  story  and 
basement  court  house.  Detroit  St.  $300,000. 
Engineer  and  architect  not  selected. 

.  Wash.,  Olympia — HANK  and  OFFICE — 
E.  M.  Chandler,  engr.,  Olympia,  takes  bids 
about  Mar.  1,  5  story.  60  x  118  ft.,  rein.- 
con.,  probably  wood  pile  foundation,  Wash¬ 
ington  St.  and  4th  Ave.,  for  Security  Bank 
Building  Co.  $220,000.  A.  H.  Albertson. 
Henry  Bldg.,  Seattle,  archt.  Noted  Dec.  17. 

Wash..  Seattle  —  APARTMENT — E.  A. 
Roberts,  archt..  Burke  Bldg.,  rejected  bids 
Jan.  26,  8  story  and  basement,  80  x  103 
ft.,  reln.-con.,  brick  and  stone.  East  43rd 
St.  and  Brooklyn  Ave.,  for  University  DIst. 
Development  Co.,  H.  W.  Soules,  pres,, 
Burke  Bldg.  $350,000.  Will  readvertfse. 

Ore.,  Portland  —  APARTMENT  or 
HOTEL  —  W.  S.  Babson,  c/o  Peerless- 
Pacific  Co.,  235  Stark  St.,  having  sketches 
made  apartment  or  hotel.  17th  and  Morri¬ 
son  Sts.  $150,000. 

Calif.,  Crescent  City  —  HOTEL  —  C.  S. 
Mabrey,  2528  4 1st  St..  Sacramento,  plans 
fireproof  hotel,  here.  $150,000. 

Calif.,  Uunsmulr — HOTEIj — -Hotel  W’eed 
having  preliminary  plans  i»rcpared  by  G.  C. 
Sellon  ft  Co..  California  State  Life  Bldg., 
Sacramento,  2  story,  brick  addition.  $150,- 
000. 

Calif.,  Glendale  —  APARTMENT  — 
Owner,  c/o  Galvin  ft  Woods.  512  Colorado 
St.,  had  plans  prepared  by  F.  Benchley, 
1023  W.  M.  Garland  Bldg.,  I.,o8  Angeles.  4 
story,  51  x  110  ft.,  522  South  Glendale  Ave. 
$154,000. 

Calif.,  Long  Beach  —  AUDITORIUM  — 
Election  $600,000  bonds,  auditorium. 

Calif.,  Los  Angeles — APARTMENT — J. 
S.  Holmes  ft  Co.,  70(Y  South  I>a  Brea  Ave., 
had  plans  prepared  5  story  and  basement. 
105  X  190  ft.,  reln.-con.,  Rossmore  Blvd. 
$300,000.  Private  plans. 

Cullf.,  Los  Angeles  — GARAGE.  STORE 
and  OFFICE  —  O.  H.  Neher,  archt..  In¬ 
surance  Exch.  Bldg.,  s<K>n  takes  bids  part 
1  and  2  story.  150  x  210  ft.  .brick.  West 
Washington  St.,  for  M.  E.  Foy,  c/o 
architect. 

Calif.,  Los  Angeles  —  THEATRE  — C.  B. 
DeMille,  c/o  M.  Hunt,  archt.  and  H.  C:. 
Chambers,  associated  archt.,  Hibernian 
Bldg.,  having  plans  prepared  rein.-con.. 
Vine  St.  $400,000. 

Calif.,  Los  Angeles  —  THEATRE  and 
LODGE  —  Chotiner  Amusement  Co.,  c/o 
R.  D.  King,  archt..  Van  Nuys  Bldg.,  having 
plans  prepared  2  story,  130  x  138  ft.,  brick 
and  concrete,  1,000  seating  capacity,  9th 
St.  and  La  Brea  Ave. 

Calif.,  San  Franeiseo  —  APARTMENT  — 
L.  J.  Potter,  2240  Green  St,  had  plans  pre- 
l>ared  by  E.  H.  Denke,  1317  Hyde  St,  8 
story  and  basement,  Vallejo  St.  near 
Laguna  St.  $250,000. 

Calif.,  Saa  Fraaciseo— APARTMENT— 
Quandt  ft  Bos,  archts.,  Humboldt,  Bank 
Bldg.,  soon  take  bids  16  story  and  base- 


See  proposal  advertisements  on  page  120,  Advertising  Section. 
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Kuildlngs — Commercial  (Continued) 


Catholic  Archbishop  of  San  Francisco,  1100  Trust  Co.  Archts.  est.  $250,000. 


ment,  (Jreen  St.  near  Jones  St.,  for  J.  H.  Franklin  St.  $150,000.  Feb.  4.  ‘ 

Jtosaeter,  945  (Jreen  St.  To  exc-eed  $150,000.  Calif.,  M'ooillanil — STORE  and  HOTEL —  Md.,  Baltimore  —  HOME  —  Bureai  nth 

<'allf..  San  FranrlMu  —  THEATRE  —  "Contracts  Awarded."  ollc  Charities,  E.  L.  I.a'onard,  415  Ca  drai 

Orpheum  Theatres,  147  O'Farrell  St.,  hav-  riiim  vs-n  ^  story  and  basement,  40  x  o 

inff  plans  prepared  by  (5.  A.  I^nsburgh,  140  „  .  t  ^  home  for  aged,  brick  and  steel  niai, 

Montgomery  .St,,  theatre  in  Mi.sslon  Hist.  Cr»vldenee — THEATRE, — J.  Conn,  foundation.  Roland  St.  to  Frainie  1  s 

$250,000.  '***  Broad  St.,  general  contract  superstruc-  Haigley,  19  West  E'ranklin  St.,  $1  i.,„7 

4'allf.,  Santa  Monica — CLUB — Breakers  2  story  60  x  95  ft.,  brick  and  steel.  Noted  Feb.  11. 

Club.  H.  L.  I.a?wis,  chn.  building  com.,  had  and  Westminster  St.,  from  .Mahoney  N.  C..  OreenNboro — UNION  STAT 

sketches  made  by  A.  B.  Rosentbal,  7U9  Tucker.  72  Weybosset  St..  $105,394.  Southern  R.R..  B.  Herman,  ch.  engr 

Hillstreet  Bldg.,  Uis  Angeles.  4  store,  125  x  ^  -  Trenton— HOSmTAL — Bd.  Instl-  I'enn.  Ave.,  Wash.,  1).  C.,  large  Uni, 

220  ft.,  rein. -eon..  Marine  Terrace  and  lul'oos  Agencies.  W.  J.  Ellis,  acting  pot,  here,  to  Consolidated  Eng.  Co.,  i 
0«-ean  front.  To  exceed  $150,000.  Noted  **•  Koneral  contract  psychopathic  Bldg.,  Baltimore,  Md.  Elngrs 

Nov.  19  building,  nurses  home,  physicians  home,  $1,000,000. 


das  St.,  here,  for  I.ondon  Hotel  Co..  353  Wilkes-Barre,  Pa.,  $88,219  and  $58,409  re-  and  McGregor  Blvd.,  here,  by  separat. 

Richnnind  .St.  $1,000,000.  W’.  W.  Ahl-  siiectively.  Noted  Jan.  21.  tracts,  for  Fort  Myers  Community 

schiager,  65  Ela.st  Huron  St..  Chicago,  Ill.,  *■-,  Mason  City — Y.M.C.A.,  new  building,  Corp.,  c/o  C.  W.  Russell.  $650,000. 

archt.  .Voted  Jan.  28  from  Madsen  Constr.  Co..  848  Builders  Fla.,  Homestead — HOTEI., — I’alm  Hotel 

Hilt.,  Toronto — GE'FICK — Federal  Build-  Exch.  Bldg.,  Minneapolis,  Minn.,  $172,250.  Co.,  3  story,  brick  and  rein. -con.,  on  Imo  v 
ing  (N>ri)..  85  Richmond  St.  W.,  plans  11  Calif.,  Los  Angeles — WAREHOUSE— C.  150  ft.  site.  Kings  Highway  and  Kroine 

story  and  basement,  75  x  85  ft.,  rein. -con.  F.  Plumner,  archt.,  1108  Story  Bldg.,  2  Ave.,  to  F.  T.  Ley,  Vail  Arcade,  Miami,  and 

and  brick,  plain  foundation.  Bay  and  Albert  story  (ultimately  4  story)  and  basement,  1134  Massachusetts  Ave.,  Boston,  Mass!,  an- 

Sts.  $500,000.  Engineer  and  architect  not  95  x  240  ft.,  rein. -con.,  2nd  and  Vignes  Sts.,  proximately  $365,000.  Noted  Jan.  21 

sele<‘ted.  from  Baruch  Corp.,  I.  W.  Heilman  Bldg.,  F'la.,  West  Palm  Beach — APART.MKXT 


F'la.,  West  Palm  Beach — APART.MKXT 


Man.,  Winnipeg  —  WAREHOUSE  and  for  Challenge  Cream  &  Butter  Assn.,  1219  — Webber,  Cook  &  Harsh.a,  Inc.,  3  ■^terv 
SHOWROOM  —  International  Harvester  South  San  Pedro  St.  $137,990.  Noted  rein. -con.  and  hollow  tile  apartment,  t.i  R 


Co..  606  South  Michigan  Ave.,  Chicago,  Ill.,  Jan.  14 


plans  5«story  and  basement,  rein. -con.  and  Calir.,  San  Jose — THEATRE — Weeks  &  Archts.  est.  $400,000. 
brick.  Main  and  Sutherland  Sts.,  here.  Hay,  archts.,  315  Montgomery  St.,  San  La.,  New  Orleans — HOSPITAL — Sii 

$190,000.  Private  plans.  J.  A.  Tanner,  Francisco,  rein. -con.  and  steel,  1,500  seat-  of  St.  Joseph,  6  story  and  basement,  r 

local  mgr.  ing  capacity.  South  1st  St.,  from  Barrett  &  con.,  steel  and  stone,  pile  founda 

BIDS  DESIRED  Hilp,  918  Harrison  St.,  San  Francisco,  for  Apricot,  Fig,  Pine  and  Burdette  Sts.,  t 

Mass.,  Boston  —  GARAGE — See  "Con-  "'est  Coast  Theatres,  Inc.,  Knickerbocker  J.  Glover  Co.,  Inc.,  AVhItney  Bldg.  Ari 

tracts  Awarded."  Bldg.,  Ix)s  Angeles.  Approximately  $265,-  est.  approximately  $300,000. 


J.  and  F.  W.  Blandford,  West  Palm  Be  ai  h! 


Calif.,  San  Jose — THEATRE — Weeks  &  Archts.  est.  $400,000. 

»y,  archts.,  315  Montgomery  St.,  San  La.,  New  Orleans — HOSPITAL — Sister 


Conn.,  New  Haven— APARTMENT— See  Noted  Jan.  28 


ing  capacity.  South  1st  St.,  from  Barrett  &  con.,  steel  and  stone,  pile  foundation, 
Hilp,  918  Harrison  St.,  San  Francisco,  for  Apricot,  Fig,  Pine  and  Burdette  Sts.,  to  t;. 
West  Coast  Theatres,  Inc.,  Knickerbocker  J.  Glover  Co.,  Inc.,  AVhItney  Bldg.  Arihts 
Bldg.,  Ix)s  Angeles.  Approximately  $265,-  est.  approximately  $300,000. 


"Contracts  Awarded.” 

P».,  McKeesport — STORE — F'amous  De- 


CONTBACTS  AWARDED 


Ky.,  Newport  —  OFFICE  —  Newport  Fi¬ 
nance  Corp.,  Newport  Natl.  Bank  Bldtt ,  7 
story  and  basement.  50  x  67  ft.,  rein.-con. 


partment  Store,  5th  and  Market  Sts.,  tak-  Boston— GARA (IE— Y.  D.  Yard  and  brick,  plain  foundation.  4th  and  York 

ing  bids  5  story  and  basement,  38  x  140  loc.,  will  build  8  story  and  to  M.  Penker  &  Son,  123  Valencia  St., 

ft  steel  brick  and  hollow  tile  5th  and  Jjasoment,  rein.-con.,  brick  and  steel.  Park  Cincinnati,  O.,  $150,000. 

Market  Sts  $150  000.  P.  C.  Dower,  Magee  ?,*!■>  labor.  $2,250,000.  Krokyn  &  O.,  Cincinnati  —  COMMUNITY  —  Wise 

Bldg  Pittsburgh’  archt  Browne,  220  Devonshire  St.,  archts.  Center,  Reading  Rd.,  3  story  and  basem.nt. 


Kla  K#  U’nrth  1H)TKL  See  “Con-  _  '  WH.,  n»vrn — /Ar /\rv i  1 — r.  rt^m.-eon.  ana  oriCK,  plain  lounaaiun 

tracts ’Awarded  ”  Pamone,  643.  Savin  Ave.,  West  Haven,  will  Reading  Rd.,  to  David  Gordon  Buildin 

O.,  Lakewomi  (Cleveland  P.  O.)  —  build  4  story,  85  x  85  ft.,  brick  and  tile,  Co.,  Burnet  St.,  $400,000.  Noted  Jan.  14 


Conn.,  New  Haven — APARTMENT — F.  rein.-con.  and  brick,  plain  foundation! 
Pamone,  643.  Savin  Ave.,  West  Haven,  will  Reading  Rd.,  to  David  Gordon  Building 


APARTMENT— C.  B.  Jurtz,  Lorain  Ave., 

and  New  York  Central  R.R.  tracks,  Cleve-  $150,000.  J.  Della  \alle,  341  State 

land,  taking  bids  on  revised  plans  4  story  '  ®jcnt.  v- 

and  basement.  54  x  157  ft.,  brick.  Love  ...  N.  Y..  B^oklyn  EXCHANGE  New 


(>..  Cleveland  —  COMMERCIAL  and 
APARTMENT  —  Brighton  Realty  (7o.,  c<o 
J.  Larongre,  Williamson  Bldg.,  2  story  and 


basement  54  x  157  ft  brick.  Love  N.  Y.,  Brooklyn  —  EXCHANGE  —  New  basement,  100  x  140  ft.,  brick.  West  112th 

Ave  and  Clifton  Blvd,  here  $200,000.  »ork  Telephone  Co.,  15  Dey  St.,  New  York  St.  and  Lorain  Ave.,  to  C.  Peterson  Con.«tr. 

Braverman  &  Havermaet,  Ulmer  Bldg.,  *  flory.  stone  addj-  Co.,  4500  Euclid  jVv^^^Arc^hts.  ^L_$15n,iiiMi. 

Cleveland,  archts.  Noted  Sept.  3  -  -  -  -•  --  --  «  ...  . 


(Meveland  archts  Noted  Sent  3.  foundation.  Ocean  Ave.,  here,  to  O.,  Massillon — RECEIVING  COTTAGE.— 

In, I  Muncie _ ^HOSPITAI.r— Mar.  15,  by  L-  Crow  Constr.  Co.,  103  Park  Ave.,  Dept.  Pub.  Welfare,  Columbus,  3  and  4 

Ball  Meniorial  Hospital  Bd  ,  3  story,  170  x  New  York  City.  Archts.  est.  $450,000.  story  and  basement,  79  x  135  ft.,  brick  and 
284  ft  brick  rein  -con  and  plain  founda-  Noted  June  25.  steel,  to  R.  H.  Evans  Co.,  loio  Atlas  Bldg, 

tion,  inch  nurses  home,  etc..  Normal  City.  ,  N.  Y.,  Brooklyn--^ARAGE--S.  C.  La-  Columbus.  Archts.  est.  $150,000. 

Kibele  &  Garrard  Muncie.  archts.  Noted  Vence,  Inc.,  c/o  Magr.uson  &  Kleinert,  Ind.,  Indlanapolla — WAREHOUSE — Fish- 
julv  16  ’  engrs.  and  archts.,  250  Park  Ave.,  New  back  Co.,  F.  S.  Fishback.  pres.,  102  South 

Ind.  VIncennee _ COURTHOUSE — Feb.  York  City,  2  story,  100  x  170  ft.,  rein.-con.,  Pennsylvania  St.,  general  contract  5  story 

20  bv’ A  Hess,  pres.  Bd.  Comrs.  Knox  Co.,  brick  and  steel,  plain  foundation,  Bedford  and  basement.  62  x  193  ft.,  brick,  steel  .-ind 
at’  office  County  Auditor,  Courthouse,  re-  Ave.,  here,  to  I.  H.  Meyer,  590  Sterling  PI.  rein.-con.,  McCarthy  and  Delaware  Sts.,  to 
modeling  courthouse  7th,  8th,  Busseron  and  Archts.  est.  $200,000.  L.  Colvin,  16th  and  Meridian  Sts.  An  hts. 


Bway.  Sts.  $175,000. 


N.  Y.,  Brooklyn — OFFICE — One  Hundred  est.  $200,000. 


L.  Clolvin,  16th  and  Meridian  Sts.  An  hts. 


Mlrh.  Detroit — OFFICE  and  G.\RAGE  Forty-Two  Joralemon  St.  Corp.,  c/o  M.  E.  Mich.,  Detroit  —  HOTEL  —  L.  Kaniper, 
A  Kahn  archt,  1000  Manjuette  Bldg.,  tak-  Freehof,  engr.  and  archt.,  135  East  43rd  St.,  Bldg.,  15  story  and  basement,  112  x  246  ft, 
ing  blds’4  story,  56  x  321  ft.,  rein.-con.  of-  New  York  City,  14  story,  brick,  steel  and  rein.-con.,  brick  and  steel,  plain  foundation, 
flee  building  and  60  x  275  ft.  brick  and  stone,  plain  foundation,  142  Joralemon  St.,  Woodward  Ave.  and  Adelaide  St.,  to  G. 
steel  garage  plain  fonudations,  Clark  Ave.,  here,  to  Herzig  &  Solomon,  415  Lexington  Mlsch  Co.,  159  East  Columbia  St.,  for  B. 
for  Cadillac  Motor  Car  Co.,  Clark  Ave.  Ave.,  New  York  City.  Archts.  est.  Kamper  &  R.  L.  Spltzley,  Kamper  Bldg. 


for  Cadillac  Motor  Car  Co.,  Clark  Ave.  A^.,  N 

Mich..  Kwyal  Dak  (Ind.  br.  Detroit)  —  $800,000.  Archts.  est.  $2,500,000. 

BIRD  HOl’SE  and  BEAR  DEN — Mar.  1,  X.  Y.,  New  York — APARTMENT — J.  J.  Mlrh.,  Detroit — OFFICE — Calvert  Litho- 
by  Donald.son  &  Meier,  archts.,  1310  Summers,  Times  Bldg.,  brick,  steel  and  graphing  Co.,  Grand  River  Ave.,  3  story 

IVnobscot  Bldg  Detroit,  2  story  and  base-  stone,  plain  foundation,  Madison  Ave.  and  and  basement.  45  x  130  ft.,  rein.-con.,  brick 

ment  95  x  13'f  ft,  rein.-con..  brick  and  67th  St.,  to  T.  A.  O'Hare  Co.,  270  Madison  and  steel,  plain  foundation,  to  A.  A.  .M- 

steel  bird  house,  plain  foundation.  $250,000,  Ave.  Archts.  est.  $750,000.  brecht  Co.,  Penobscot  Bldg.  Archts.  est. 

and  1  story  rein.-con.  and  steel  bear  dens,  N.  Y.,  New  York — APARTMENT  HOTEL  about  $150,000. 

plain  foundation.  $150,000,  at  Z<H>loglcaI  — J.  H.  Hickey,  c/o  R.  Candela,  engr.  and  Mlrh.,  Detroit — OFFICE  and  FACTORY 


plain  foundation,  $150,000,  at  Z<H>loglcaI  — J.  H.  Hickey,  c/o  R.  Candela,  engr.  and 
Park,  here,  for  Detroit  Zoological  Park  archt.,  200  West  72nd  St.,  brick,  steel  and 


Comn.  R.  F.  Follett.  chn 


— J.  H.  Hickey,  c/o  R.  Candela,  engr.  and  Mlrh.,  Detroit — OFFICE  and  FACTORY 
archt.,  200  West  72nd  St.,  brick,  steel  and  — Wayne  Color  Plate  Co.,  1036  Wayne  St., 
stone,  plain  foundation.  West  68th  St.,  to  4  story,  45  x  163  ft.,  rein.-con.  and  brick. 


III.,  riilrago _ HOTEL — M.  J.  Poulsen,  J.  Lowry,  Inc.,  270  Madison  Ave.  Archts.  plain  foundation.  Burroughs  Ave.,  to  A.  A. 


6124  KImhark  Ave.,  Jaking  bids  4  story,  ost.  $275,000 


50  X  148  ft.,  rein.-con.,  brick  and  stone, 


N.  Y.,  New  York  —  OFFICE 


Albrecht  Co.,  1130  Penobscot  Bldg.  Archts. 
Herogal  est.  $160,000. 

,  engrs.  III.,  Chirago — APARTMENT — McNally  & 


6411  Kenwood  Ave.  $310,000.  Kocher  &  Constr.  Co.,  c/o  G.  and  E.  Blum,  engrs.  III..  Chirago — APARTMENT — McNally  & 
Ijtrson  6405  South  Halsted  St.,  archt.  and  archts.,  505  5th  Ave.,  will  build  brick,  Quinn,  archts.,  10  South  I-a  Salle  St^ 

la.,  Davenport — SANITARIUM — Feb.  27,  steel  and  stone,  plain  foundation,  315  West  masonry  and  concrete  contrfict  15  story  ana 

by  Beuttler  &  Arnold,  archts.,  407  Grain  36th  St.,  $1,200,000  .Work  will  be  done  by  basement.  100  x  166  ft.,  rein.-con.,  brick 

Exch  Bldg.,  Sioux  City,  2  story  and  base-  separate  contracts  under  architect’s  super-  and  steel,  424  Melrose  St.,  to  J.  A.  I^und- 

ment,  37  x  101  ft.,  and  38  x  167  ft.,  rein.-  vision.  Strom  Co.,  5153  North  Clark  St.,  for  Four 

con  brick,  terra  cotta  and  stone,  for  Grand  N.  Y.,  New  York  —  THEATRE  —  A.  Hundred  Twenty-Four  Building  Corp .  c/o 
I.a>dge  A  F  and  A.  M.  of  Iowa.  $160,000.  Leursohn,  61  Bway.,  1  story,  brick,  steel  W.  C.  Bannerman  &  Co.,  77  West  Waahing- 
- -  -  -  - - -  -  ton  St.  Archts.  est.  $2,100,000.  Noted 


con  brick,  terra  cotta  and  stone,  for  Grand  N.  Y.,  New  York  —  THEATRE  —  A.  Hundred  Twenty-Four  Building  Corp .  c/o 

I.a>dge  A.  F.  and  A.  M.  of  Iowa.  $160,000.  Leursohn,  61  Bway.,  1  story,  brick,  steel  W.  C.  Bannerman  &  Co.,  77  West  Washing- 
Ark..  Hot  Springs— HOTEL — Mar.  1,  by  and  stone,  plain  foundation  Bway.  and  ton  St.  Archts.  est.  $2,100,000.  Noted 

Howe  Hotel  Co..  Inc.,  c/o  J.  H.  Howe,  170th  St.,  to  M.  Shapiro  &  Sons,  1540  Bway.  Jan.  21.  _ _ _ „  „  . 

Rockefeller  Hotel,  6  story  and  basement,  Archts.  est.  $1,000,000.  HI.,  Chirago — APARTMENT — F.  T.  H">t. 

60  X  106  ft.,  rein.-con.,  brick,  steel  and  N.  J.,  Jersey  City — JAIL — Hudson  Co.,  et  al.,  160  North  La  Salle  St.,  general  cim- 

terra  cotta.  Central  and  Canvon  Sts.  general  contract  3  story,  brick  and  steel,  tract  15  story  and  basement,  100  x  *25  ftj 
$250  000.  Noted  Jan.  21.  plain  foundation,  Newark  Ave.  and  Willow  rein.-con.,  brick,  steel  and  stone,  i209-ii 

Calif.,  Alhambra  —  HOTEI..  APART-  Court,  to  W.  H.  and  F.  W.  Cane.  Inc.,  10  Astor  St.,  to  LundofT-Bicknell  Co.  Keith 
MENT — Alhambra  Community  Corp.  taking  Journal  Sq.,  $1,297,228  ;  plumbing,  to  E.  H.  Bldg.,  Cleveland.  O.  Archts.  est.  $1,500,000. 
bids  5  storv  and  basement,  90  x  175  ft.,  Moore  Co.,  733  Communlpaw  Ave.,  $53,-  Noted  Dec.  10.  „  ^  ai 

rein.-con..  South  Garfield  Ave.  and  1st  St.  093:  heating,  etc.,  to  J.  H.  Cooney,  210  III.,  Chicago — ^BANK  and  OFFICE— Al- 

$250  000  J  T  Payne,  Western  Mutual  North  4th  St.,  Harrison,  $38,900  ;  and  elec-  lied  State  Bank,  10  North  Olofa  • 
Life’ Bldg.,  Ixis  Angeles,  archt.  T.  Star-  trical  work,  to  W.  J.  Coleman,  20  Willow  masonry  and  carpentry  contract  6  storv .  61 


rett,  Detwiler  Bldg..  I>os  Angeles,  asso-  Court,  $29,650. 
elated  archt.  Noti’d  Jan.  28.  Noted  Feb.  11. 


elated  archt.  Noted  Jan.  28.  Noted  Feb.  11. 

Calif.,  Los  Angeles— HOTEL — See  "Con-  Pa.,  Monongahela  —  BANK  —  Morgan 
tracts  Awarded”  French  A  Co.,  archts.,  19  West  44th  St., 

Calif.,  San  Fraarisco  —  INDUSTRIAL  New  York  City,  N.  Y..  3  story  and  base- 


Grand  total’  $1,418,931.  x  125  ft.,  rein.-con.,  brick  and  terra  cotta. 

329-331  South  Wood  St.,  to  Christensen 


Pa.,  Monongahela  —  BANK  —  Morgan  Constr.  Co.,  2054  North  Cicero  Ave.  Archts. 
French  A  Co.,  archts.,  19  West  44th  St.,  est.  $325,000.  Noted  i^t.  1.  ^ 


New  York  Citv,  N.  Y.,  3  story  and  base-  III..  Chicago — HOTEL — A.  Nellsen,  i84a 
ment,  60  x  80  ft.  bank.  West  Main  and  2nd  South  Peoria  St.,  masonry  and  „concr.  te 


nOME _ S  O’Brien  archt..  742  Market  St.,  ment,  60  x  «o  ri.  oanx,  west  mam  ana  inu  ouuin  reuna  oi., 

Sking^ids  2  story  and  basement.  Natoma  Sts.,  here,  to  Cuthbert  Bros..  Bessemer  jputfact  <  atoT  and  basem^L  89  x  107 
Sr  bltwwai  4th  and  3rd  Sts.,  for  Roman  Bldg.,  Pittsburgh,  for  Monongahela  City  ft.,  rein.-con..  brick  and  steel.  736-748 

See  proposal  advertisements  on  page  120,  Advertising  Section, 
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ENGINEERING  N  E  W  S  -  R  E  C  O  R  I) 


I'.'iildiiiKs — Commercial  (Continued) 

I  .l,.\MM>d  Ave.,  to  Hundoc  Hros.,  1071 
I  St  T.'ith  St.  Archts.  est.  $(00.0t)0. 

Ill  t  hiiuKo  -HOTKI.. —  Frlcdntan  ('onstr. 
i',,  (I  H.  I>.  Friedman.  Iti5  North  Clark 


Conn.,  Dunliiiry  —  1  tOltM  ITOlt  Y  —  Slate 
Normal  Sehtnil.  F.  M.  Salmon,  comptroller. 
State  Houae,  Hartford,  hiivliiK  plans  pre- 
pitred  hy  O.  C.  S.  Ziroli,  lO.",  State  St., 


l>a.s,-ment.  eonerete  and  lirick  dormlti>r\ 
*l.">o,tioo.  I'rivate  plans 

Tex..  Sun  \iiKelo  SCHtntI,,  —  Flei- 
tion  .Mar  i:!,  fL’.'io.ooo  bonds.  Ward  S,  hiM,l. 


llridKeport.  brick  and  stei  l  dormitory  for  1’  or  ;{  storx .  r»‘in  -i-on  .  briek  and  stone,  and 


’-•  niasonrv  contract  Dorian  Hotel,  3  story,  here.  Il.ao.oiio  .Noted  .May 

i  ;,i  riOS  ft..  454r,-4r,.ar>  W<«)dlawn  Ave.,  to  "••""'eii  (br  New  llaxeti 

i  Moiison  7!I22  laiflin  St.  Archts.  est  H  H«  « )D  -  Town,  S.  bool  ltd  <  oni  plans 

•  •'*  '  j  '  2  or  2  84h<M»ls,  two  s  r«Mim  iiixl  jH*ssib!v  !♦» 

^  'in  '  Cl.ie«««  — DFFICK  and  SToUK—  {’”'»■  Sjt.  and  I  Mxwell  A ve  To  .  xeeed 

\  s  \lchuler.  nreht.,  28  Ka.st  .lackson  »I  >o.ot»o.  Kmjineer  and  an  hiteet  imt 

l  uii  eeneral  contract  23  story  and  base-  aelect.  d  ,  .  io,.s, v 

o.'i  X  130  ft.,  brick,  steel  and  stone.  'll,',  -M  K  I  N 1 

1,1.  III.  .a  A  „  .  i>as,.h,.n  l-apuck  Hros.,  so  Sharon  St.,  havinu  plans 

.Mu  hiKan  Axe.  and  Ie|ke  St  to  I  as.  h  n  ,vrens..n  ^  .Mo.ses.  ;!o  Ally., 


la-. IS.  Ill  West  WashlnBton  St.,  for 
Ml.  iii’i:an-I.K-ike  HiilldinB  Corp..  F.  T.  Hoyt, 
pr.  s  .  IfiO  North  Da  Salle  St.  Archts.  est. 
jl  •,11(1(111(1.  Noted  .Ian.  14. 

Ill  .  ’ 4  b  ero  —  THKATRK.  STOUK  and 
M‘ \l’{TMF,.N'T — S.  .1.  (ireRory,  et  al.,  c/o  K. 
I,,  vine  A-  Co..  822  West  70th  St..  ChicaRo. 
nia.sonry  and  carpentry  contract  3  story  and 


Heaeon  Sts.,  to  Stanton,  tceen  <ic  tiionar.i, 
020  MetroiMilltan  HIdR.,  $6.70,000. 

Calif..  Ia»«  .AnReles  —  STORE  and 
UoTKD  —  Business  Dlst.  Development  (^o  . 
.M.rehants  Natl.  Bank  BldR.,  10  story,  loo 
X  1 16  R..  rein. -con..  6th  and  San  I’edro 
Sts .  to  Kinne  &  Westerhou.se,  220  Black 
I’.ldR..  $600,000. 

Cullf.,  I.«»  AiiReles  —  STORK,  OFFICE 
idid  ACDITORHTM — Forve-l'ettebone  Co.. 
SI 6  South  FiRueroa  St..  11  story  and  bas**- 
nieiit.  Beacon  and  Sth  Sts.,  to  Stanton,  Reed 
it  Hibbard.  Metroisilltan  BldR.,  to  exceed 

^  Calif.  Saeramento — WARKHOltSK.  OF- 
FICK.  etc. — White  Co.,  11th  and  Mission 
Sts  San  Francisco.  1  story,  brick,  13th 
an(i' ('  Sts.,  to  O.  Wapner,  Inc.,  181  South 
I’ark  St.,  San  Francisco.  $45,000. 

Calif..  W,MMlland — STORK  and  HOTKI, — 
K  I,  Younper.  et  al.,  xvill  build  2  story, 
rein -con..  Main  St.,  by  day  labor.  $150.- 
onn.  W.  H.  Weeks.  369  Pine  St.,  San  Fran¬ 
cisco.  archt.  Noted  Oct.  29. 

Buildinjrs — Educational 
Religious 

PROPOSED  WORK 


Rirls.  here.  $15(i.,Mio.  Noted  May  2S,  iniproxiiiR  pres,  nt  biiildiiiRs  ;  also  $2.'i0.O(,(, 

Conn.,  Ilaniileii  ( br.  New  Haven  I  lamds.  .lunior  (‘ollt  pe  Phelps  it  De  Wi-es. 

Sl'HtiOE  —  Town,  School  ltd.  ('oni  .  plans  71  s  Cunter  Itldp  San  Antmiio,  ar,  ht. 

2  or  3  sehiMils.  two  S  room  and  possibly  16  .Not, d  Feb.  4. 

room.  Pine  St.  and  Dixwell  Ave.  To  .  xeeed  (  ulif..  Ilevrri.v  IlilU  —  St'HOOE  —  ltd. 
$1.'>0.000.  Knpineer  and  an  hite,  t  not  Trust,-es  B«'Verly  Hills  Seho.il  Dist.,  havinp 

s,’lected  plans  prepared  by  Cabh-  it  Wyant,  634 

Conn.,  Hartford  —  APARTMENT  —  South  W,  slern  .\ve..  l,,>s  .Viipeh  s.  t  Ist  unit) 
Eapuck  Bros.,  X9  Sharon  .St..  haviiiK  i>lans  6  slorv  and  basement,  Bev.'rlv  \’isla  School 
prepared  by  Iteriuison  Ai  .Mo.s.s,  30  .\llyn  site.  $  1  .■|0.(i(io.  Total  $:’. lo.lKio.  Noleil 
St.,  4  story,  loo  x  1  1  .'i  ft.,  brick.  st,,l  and  .Ian  21. 

stone,  Chart.'r  Oak  PI  $2.",o.ooo.  Calif..  Centerville  HHIH  SCHOOE-  D,-- 

Conii..  Ilarlford — S  Y .N.\(  :o<  1 1 '  K  .\Rudus  feated  $22.'>.ooo  bonds,  hiph  school  addition. 
Aehim  Conprepation  Buildinp  Com..  D.  incl.  Kyimiasium.  auditorium,  shops,  corri- 

Traub,  chn.,  havinp  preliminary  sketches  dor  coniii'ctions,  et,-  ,  for  Washinpton  I’nion 

mad,-  3  story,  ston,-.  Oakland  T,-rrac,-.  HipbSchiMil  Dist.  Not,-,!  .Ian  2S. 

$200,000.  Knpineer  and  archit,-ct  not  Calif.,  Clarenionl  —  C1HR,'H  —  f'om- 

select,-d.  fnunit.v  I'huri  h  of  ('la r,-nionl,  A.  P.  Davis, 

Conn..  New  Hritalii — S('HO(>I.  City,  rei-tor,  plans  (1st  unit),  rein. -cm.  church. 

.1.  M.  Halloran,  chn.  .school  com.,  havinp  $l.'>o.ooo.  Total  $275. ooo,  Alli.son  it  Alli- 
|)lans  iirepared  by  M.  .1.  Pnkelbaih.  52  son,  Hiln-rnian  Bldp..  l.i>s  .\np,-les,  archts. 
.Main  St.,  .Nathan  Hah-  School,  3  story  and  Calif.,  I.oh  .XnRelen  -  HIC.H  SCHOOE- 
basement.  brick  and  ste,-l.  1.,-,-  and  Tr,-mont  City  havinp  plans  |>repared  by  N(a‘renb,-rR 

.St.s.  $200,000,  .  &  .lohn.son.  Ry  Bldp.,  I.uther  Burbank 

Conn.,  I*luinvllle  -  IH(,H  S(  HOOl.  --  .lunior  Hiph  School,  4  huilflinps,  1  and  2 
Town,  E.  S.  .Mills,  sui>t.  schools,  havinp  tilans  story.  bri,-k  and  r,-in.-con.  $375,000. 

t)rei)ared  by  Towner  it  Se,-lew,  363  Main  <  alif.,  StiM-klon  —  M.M'SDEKl'M  _  St. 

St..  Middletown.  3  story,  brick.  East  St.  Marys  Catholi,-  Chur,-h  W  K  .McCouph 
$165,000.  Noted  July  pa.stor.  2o3  Hast  Washinpton  .St.,  plans  (1st 

Conn..  Waterbury — CHCRCH — Mapinnins  unit)  r,-in.-con.  and  marbi,-,  San  .lompiin 
it  Walsh,  archts.,  lOO  Boylson  St.,  Boston.  Cem,-tery.  $150,ooo.  Knpineer  an,l  archi- 
soon  lets  contract  1  story,  140  x  200  ft..  t,-ct  not  select, -d. 

rein.-C(,n.  stone  and  st,-,-l.  plain  foundation.  Cullf.,  \  un  Nnyii — HICH  SCHOOl. ls)s 

We.st  Main  St.,  for  Immaculate  Conc,-pti,m  .\npeles  Bd.  Kdu,'.  rcje,-t,-d  bids  Jan  13,  2 
Roman  ('atholic  ('hurch,  98  Kast  Main  St.  story.  75  x  225  ft.  dom,-stic  .scb-nce  buildinp 
$500,000.  ^  ..  '  >**'>'•>•.  72  X  223  ft  manual  arts  buildinp! 

Conn..  Waterbury  —  S(  HO()I.  — -  St.  and  1  story.  30  x  40  ft.  boll,-r  hous,-  here. 

MarBnr,-t's  School,  .1.  N.  E,-vvis,  chn.,  will  $160. ooo.  Will  r,-a(iv,-rtis,-.  Not,-,!  Jan.  28! 
not  ,-onstruct  new  school.  $150,000.  Proj-  <»nt.,  Hellevllle  ,'()EEK,iIATK  -  -  Bd! 

ect  ahandoned.  Noted  Jan.  21.  Kduc..  havinp  plans  prepan-d  bv  Thom.soti 

N.  X'.,  Hrooklyn — PARtX'HIAI,  SCHDDI,  it  John.son.  224  Front  St.,  3  stor.v  and  base- 
— St.  Francis  Xavier  Roman  , 'atholic  m,-nt.  rein. -con,,  brh-k  and  st,-,-l,  plain 
Church,  c/o  Murphy  it  l^-hman,  enprs.  and  foundation.  $325. ooo. 

archts.,  159  Remsi-n  St.,  sis),,  takes  bids  4  «)nt..  St.  Callierinea — ('DEEKCK-  Ridl,-y 

story.  brl(-k,  steel  and  stone,  plain  founda-  ('ollepe.  havinp  (dans  )ir,-)iar,'d  by  Marani 
tion.  Pr,-sident  St.  $200,000.  it  Parsley,  219  Bay  St..  Toronto.  3  story, 

N.  Y.,  Krwoklyn  —  SYNAdDCJlTK  and  rein. -con.,  brick  and  st,-el  ad(1ition,  plain 
S('HOOE  —  Talmud  Torab  of  Crown  foundation.  $300, ooo. 

Heiphts,  c/o  I.  M.  Fenichel,  enpr.  and  Hnt..  Tnruntu  HU'.H  SCHODE  CDM- 


Conn.,  Waterbury — CHI  R(  11 — Mapinnins 
it  Walsh,  an-hts.,  lOO  Boylson  St.,  Boston, 
soon  lets  contract  1  story,  140  x  200  ft.. 
rein.-C(,n.  stone  and  st,-,-l.  plain  foundation. 
West  Main  St.,  for  Immaculate  Conv-eption 
Roman  ('atholic  ('hurch,  98  Kast  Main  St. 
$500,000. 

Conn..  Waterbury  —  Sl'HODE  — -  St. 
Marpar,-t’s  School,  .1.  N.  E,‘vvis.  chn.,  will 
not  ,-onstruct  new  school.  $150,000.  Proj¬ 
ect  ahandoned.  Noted  Jan.  21. 


Heiphts,  c/o  I.  M.  Fenichel,  enpr.  and  Ont..  Tnrnnto 
archt.,  273  W,-st  43rd  St.,  New  York  City,  MKIK'K — Bd. 


155  Collepe  St., 


havinp  plans  |>repar,-d  3  story,  brick,  steel  havinp  plans  prenar,-d  by  K.  Dyson,  c/o 


and  stone,  plain  foundation.  Crown  St.  near 
Nostrand  Ave.,  here.  $200,000. 

Pa..  Sellnsprove  —  EIBRARY  —  Sus(iue- 


owner,  2  or  3  story,  r, -in. -con.,  brick  and 
steel,  plain  foundation,  W,-st  Knd.  $375,000 
Ont..  Toronto — Sl'HDOE  Bd.  Kduc.,  155 


Mass..  Melrose  (Ind.  br.  Boston)  —  Baltimore.  rej«-tea  digs  rem  .i. 
pr’HOOl.  and  HEAETH  ITNIT  —  City.  ba.sement,  60  x  150  ft.,  dormiti 

Sch,M>l  Comn.,  havinp  plans  prepared  by  C.  Jof  Scho 

R.  ('.reco,  11  Beacon  St.,  Bo.ston.  4  story  and  Noted  Jan.  21.  cr-tKvrvi 

ba.sement.  58  x  120  ft.,  brick  and  steel  <>-  St^HDOI 

school  and  health  unit.  $200,000.  a"!  " 

Mass.,  Norwood  — sen, K)E  — St.  Cathe-  Hiph  Scho()l.  J  story  and  basem 
ritie  s  S(-hool,  ,1.  F.  Doherty,  pa.stor.  havinp  athletic  field. 

revist'd  plans  prepared  by  MoTjauphlin  &  ^  Ind.,  Indianapoll*-— H Hi H  Ht 


hanna  ITniversity,  Selinsprove,  E.  P.  Younp.  Coilep,-  St.,  havinp  plana  prepared  by  C.  D. 
pres.  Bd.'  Directors,  KIklIck,  plans  3  story  Iiyson.  c/o  owner,  2  story  and  basement, 
and  basement,  approximately  60  x  100  ft.,  rein. -con.,  brick  and  steel  addition,  plain 
brl(-k.  on  campus.  $150,000.  Knpineer  and  foundation,  Jarvis  St.  $150,000. 
ar(-hitect  not  selected.  mna  ns.'uiui.'rv 

Md..  Owinps  Mills— DORMITORY— YV.  „  v. 

W.  Emmart.  an-ht.,  Union  Trust  Bldp..  „  0<>"ton)— HIC.H 

Baltimore,  rej(H-te(l  bids  p'eb.  3.  2  story  ,.9^  ....V,*!,'  "v.  '*.’***'J?*'*'*l. 


lore,  r’ejev-ted  bids  P'eb.  3.  2  story  T,  9.*!^  ^5  (extend.-d  date),  by 

usement,  60  x  150  ft.,  dormitory,  hen-,  '  ity,  I  ub.  Buildinp  Dept.,  (  ity  Hall,  super- 
isewood  State  Tralninp  Sch(M)l.  $150,-  ba-si-ment,  82  x  134 

Noted  Jan  21  ^  ^rlek.  steel  and  stone, 

Allianee  —  HIC.H  SCHOOE  —  ('ity  w  '  f^<'«l>e'-.  983 

ised  10  aere  site  and  iilans  Junior  ^  ucric..-..  .. 

School,  3  story  and  basement,  al.so  -  V**".!;-  M  alju.le  HK.H  SCHCM)!., —  Mar. 
„  fipia  f-  ‘•y  Town.  b.  E.  Mansur,  supt.  8(-hoolH,  2 


Burr,  88  Tremont  St.,  Boston,  2  story  and 
b.-isement,  brick  and  steel.  Nahatan  St. 
$150,000.  Noted  Dec.  17. 

Mass.,  Pprinpfleld — PARISH  HOCSK — 
Trustees  Hope  Conprepational  Church  hav- 
inp  plans  prepared  by  B.  H.  Seabury,  21 
Bess.-  1*1,,  3  story,  brick  and  steel.  State 
St.  $175,000. 

Mass..  Wnreester  —  CHURCH  —  b'innish- 
Svvedish  Eutheran  Church.  K.  Johnson, 
pastor,  21  Stanton  St,,  plans  brick,  steel 
and  stone  church.  $150,000.  Enpint-er  and 
architect  not  selected. 

Mass.,  Woreester  —  SCHODI.  —  State 
Normal  School,  State  House.  Boston,  plans 
brick  and  steel  addition  to  state  normal 
school.  here.  $150,000.  Knpineer  and 
ar<-hlt<-(-t  not  selected. 

Muss..  Wnreester — SCHOOI.. — City.  Pub. 
Buildinp  Dept.,  havinp  plans  prepared  by 
.1  Rustipian,  405  Main  St.,  2  story  and 
basement,  brick  and  steel.  Nelson  PI.  $150,- 
000.  Not(-d  Feb.  4. 

Mnss..  Woreester — SCHOOIj — City,  Pub. 
Buildinp  Dept..  City  Hall,  havinp  plans 
prepared  by  F.  Cuttlnp,  44  Front  St.,  2 
story  and  basement,  brick  and  steel.  May 
St  $150,000. 

r(»nn.,  Itrldpeport  —  CHURCH  —  First 
Methodist  ('hurch,  G.  S.  Hawley,  chn.  com., 
815  Main  St.,  plans  1  story,  brick  and  steel. 
Golden  Hill  St.  $250,000.  Engineer  and 
architect  not  selected. 


Ind.,  Indianapolis — HIGH  S('H001i — Rd. 
School  ('omrs.,  150  North  Meridian  St.,  re¬ 
jected  bids  Jan.  20,  Shortrldpe  Hiph  S(-ho()l. 
34th  St.  between  Meridian  and  Pennsyl¬ 
vania  Sts.  .1.  K.  Kopf  &  Woolllnp,  403  In¬ 
diana  Pythian  Rldp.,  ar(-hts.  and  enprs.  H. 
Foltz,  704  J.  F.  Wild  Rldp.,  consult,  archt. 
Noted  Jan.  7. 

WIs..  Milwaukee — CONVENT,  etc. — K. 
Brielmaier  (t  Sons,  archts.,  432  Rway., 
preparlnp  preliminary  plans  4  story  and 
iiasement,  200  x  275  ft.,  rein. -(-on.  and  brick, 
convent,  iiower  house  and  laundry,  plain 
foundation.  Owner’s  name  withheld. 

la..  Cedar  Rapids — GY'MNASIUM — ('oe 
Collepe,  S.  N.  Harris,  bus.  mpr.,  iHistiMincd 


story  and  bas(-ment,  brick  and  steel  hiph 
sch(M)l.  $300,000.  R.  M.  Stowell.  184 
Roylston  St.,  Boston,  archt.  Noted  Sept.  17. 

Conn.,  Stamford — St'HOOIi — ('ity,  ('.  II. 
Martin,  chn.  SchcMil  ('om..  takinp  bids  3 
story  and  bas(-ment,  20  room,  brick  and 
steel,  l.(H'kwood  Ave.  $3(10.000.  All(-n  & 
Chapman.  315  5th  Avi-.,  N(-w  Y'ork  City, 
archt. 

Cunn.,  Wiiterhiiry — ('HCR('H  —  Feb.  23, 
hy  Immaculate  ('oiiceiition  ('hurch.  \V.  J. 
M(-Gurk.  pastor,  1  story  and  basement.  140 
X  191  ft.,  brick,  st(-el  and  stone,  Wi-.st  Main 
St.  $250,000. 

N.  J.,  MaiilewoiMl  (br.  South  Or.-tnpe)  — 
HIGH  SCHODE  -  Mar.  8,  ((-xtenileii  (late), 
h.v  Rd.  Kdu(-.  Sch(M)l  Dist.  of  South  Ornnpe 


bonds,  3  story  and  basement,  rein. -(-on.  and 
brick  addition  to  school,  for  Bd.  Kduc.  J. 
B.  DeRcmer,  408  S(-curity  Bldp..  archt. 
Not(-d  Dec.  31. 

Mo.,  Columbia  —  SCHOOES  —  Bd.  Kduc. 
takes  bids  about  Mar.  1,  Hiph  School,  2 


concrete  addition  to  Wayne  Sch(K>l.  $250,- 
OiiO.  W.  W.  .My(-rs,  Eibrary  Bldp.,  archt. 
May(-r  &  Vab-ntine,  Plymouth  Illdp.,  ('leve- 
land.  ().,  heatinp  enpr.  Not(-d  !>(-(-.  24. 

Pa.,  Mo.vlan — Af'ADKMV — Keb.  23,  by  E. 
G.  P(-rrot,  archt..  1211  Arch  St..  Phlla.,  3 


story,  194  x  214  ft..  rein.-(-on.,  brick  and  storv  and  bas<-ment.  77  x  92  x  188  ft  and 

stone.  7th  St.  and  North  Blvd.,  also  Benton  arcade,  brh-k  and  stone,  plain  foundation. 

Grade  School.  2  story,  115  x  165  ft.,  Tiph-y  incl.  pymnasium  and  chemical  laboratory, 

and  Hinkson  Sts.  \V.  B.  Ittner,  911  lan-ust  for  Si.sfers  Notre  Dana-. 

St..  St.  lovuis,  archt.  Noted  Dec.  31.  I»u..  phlla. — ('OI^EKGE.  etc. — Feb.  27.  by 

Mo.,  .Mexleo  —  HIGH  SCHOOE  —  Bd.  St.  .losephs  Collepe,  A.  G.  Brown,  pn-s.,  17th 


Conn..  Bridpeitort  —  SCHOOL  —  St.  2  story  and  basement,  reln.-rxin.  and  brick 
Stephens  Roman  Catholic  Parish,  S.  F.  hiph  8ch(H)l.  $250, OOO.  B.  C.  Elliott, 

('hemitsky,  pastor,  rescinded  contract  3  Mexico,  archt.  Not(-d  Dec.  5. 
story  and  basement,  115  X  120  ft.,  brick  Ark.,  Jonesboro — DORMITORY — Jones- 
and  stone,  Wordln  Ave.  $200,000.  Noted  boro  Collepe.  J.  N.  Mallory,  pres.,  havinp 


Kduc.,  T.  J.  Williams,  secy.,  soon  takes  bids  and  Stiles  Sts.,  2|  story  and  basement.  184 


X  241  ft..  Irrepular  shaix-d,  rein. -con.,  brick, 
steel  and  stone  colh-pe,  etc..  54th  St.  and 
city  line.  $1,500,000.  F.  F,  Durand,  1220 
Eooust  St.,  archt.  Noted  Sept.  17. 

Pa..  Phlla.  —  SYNAGOGUE  and  COM¬ 


preliminary  plans  prepared  3  story  and  MCNITY  CKNTKR  —  Feb.  22,  by  A.  j. 

See  proposal  advertisements  on  page  120,  Advertising  Section. 
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liuilUinKS — E<lu<atlonal.  Kcligious  (Cent.) 
Sauer  t'o.,  an-hta..  l.'iUo  Hace  St.,  3  story 
and  basement,  108  x  17U  ft..  l>riek  and  steel, 
iilalii  foundation.  <<3rd  and  l.udlow  Sts.,  for 
West  J'hila.  Jewish  t'ommunity  Center,  c/o 
arehiteet. 

Kla.,  I>a.vtonu  -  SCHOOI.^? — Mar.  4,  by 
Hd.  I'ub.  Instruftioii  Wilusia  Co.  (I>el.-ind) 
Ileeting  and  eoiniiletiliK  high  s«h<M>l.  here, 
H.  M.  Critfin,  r.l2J  Main  St.,  Daytona 
Iteaeh,  areht.  ;  also  i-onstructing  grammar 
s<h<H>l.  here.  \V,  J.  Caria-nter,  l.st  Natl, 
iiank  llldg.,  L>el..iuid,  ureht. 

MIhs.,  l.aurel — HItJH  SCHOOIj — Feb.  24, 
by  l..aurel  City  Sehool.  J{,  H.  Watkins,  supt  , 
at  Mayors  otfiee.  Junior  High  Sehtsil,  1  and 
2  story,  l.'io  X  200  ft.,  rein. -eon.,  briek  and 
hollow  tile.  $150,000.  I*.  J.  Krouse, 

Meridian,  archt.  Noted  Feb.  4. 

O.,  Kent— TRAINING  SCHOOLr— State 
Normal  Sehool,  Kent,  taking  bids  3  story 
and  basement,  65  x  274  ft.,  etmerete,  briek 
and  steel  sihtsil.  $35o,ooo.  Honan  & 
Ingleson,  16141  North  High  St.,  Columbus, 
arehts. 

Mlrh..  Melxlndule  (Dearborn  I’.  O.,  R. 
F.  D.  2) — SCHODH  —  Mar.  1,  by  Van 
la'yen.  Sehilling  &  Keogh,  arehts.,  3440 
Ca.Hs  Ave.,  Detroit,  2  story  and  ba.sement, 
110  X  200  ft.,  rein. -eon.,  briek  and  steel, 
plain  foundation,  here,  for  I5d.  Educ.  $150,- 
000.  Noted  Jan.  7. 

W  I  s.,  Milwaukee  —  CONTINl^ATION 
St'HlKiE  —  Mar.  1,  by  A.  O.  Muehl,  seey. 
Hd.  Industrial  Edue.,  7th  and  Hrairie  Sts., 
strui-tural  steel  for  (3rd  unit)  6  story  and 
basement,  1  43  x  26  8  ft.,  briek  and  eonerete, 
plain  foundation.  State  St.  $1,000,000. 
Van  Ryn  (t  De  Gelleke,  114  Grand  Ave., 
arehts.  Noted  Jan.  21. 

Minn.,  K<M'he«fer  —  SCHOOE,  etc.  — Feb. 
25,  by  Hd.  Edue.,  3  story  and  ba.sement,  64 
X  24  4  ft.,  rein. -eon.,  brick  and  stone  sehool, 
and  |M)\v*'r  plant  with  three  204  hp.  boilers, 
softeners,  etc.  $300,000.  TI.  II.  Crawford, 
Rochester,  archt.  Noted  Nov.  26. 

Neb..  Omaha— HIGH  SCHGOI^Feb.  25. 
bv  Hd.  Edue.,  2  storv  and  basement,  210  x 
367  ft..  52nd  and  Maple  Sts.  $620,000.  J. 
and  A.  McDonald.  Standard  Oil  Hldg., 
arehts.  Noted  June  25. 

Mo..  St.  l,oula— CIirRCH— Feb.  23.  II.  V. 
Hess,  archt.,  1237  North  Taylor  Ave.,  2 
story  and  basement.  60  x  164  ft.,  rein. -con., 
brick  and  stone.  Carter  and  Marcus  Sts., 
for  St.  Engelberts  I’arish,  c/o  A.  J.  Von 
Hrunn,  pastor,  4740  Carter  Ave.  $200,000. 

Tex.,  Ft.  Worth— HIGH  SCIIOOI,— Feb. 
23,  by  Hd.  Trustees  Ft.  Worth  Independent 
Sch<M>l  Dist.,  3  story,  rein. -con.,  brick  and 
stone.  Nitshville  St.  and  Ave.  H  Polytechnic. 
W.  G.  Clarkson  &  Co..  610-11  1st  Natl. 
Hank  Bldg.,  arehts. 

Okla.,  Enid — CHT’Rril — Feb.  22,  by  First 
Presbvterian  Congregation,  3  story  and 
basement,  IS  bv  136  ft.,  rein. -con,,  steel 
and  stone.  $150.00(i.  R.  W.  Shaw.  Masonic 
Temple  Hldg.,  archt.  Noted  July  30. 

Wash..  Olympia— HIGH  SCHOOI/— Mar. 
3,  bv  School  Hd.,  3  story  and  basement,  77 
x  150  ft.,  brick  and  steel  addition,  wood 
pile  foundation.  Washington  St.  $180,000. 
J.  H  Wohleb,  Olympia,  engr.  and  archt. 
Noted  Jan.  28. 

BIDS  RECEIVED 

Mieh..  Detroit  —  SCIIOOI,  —  Hd.  Educ., 
1354  Hway.  Ave.,  general  contract  2  story 
and  basement,  110  x  200  ft.,  rein. -con., 
brick  and  steel.  i>lain  foundation.  St.  Aubln 
Ave.,  from  Corrick  Bros.,  507  Owen  Hldg., 
$202,000  ;  heating  system,  from  Drake 
•Xver.v  Co.,  210  State  St.,  $50,626.  Noted 
Jan.  28. 

CONTR.XCTS  .\WARDED 

Conn..  Wallingford  —  SCHOOI,  —  City, 
S<-hiM>l  Corn.,  ('ity  Hall.  6  rooms  of  proposed 
12  rcMim,  2  story  and  basement,  70  x  100  ft., 
brick  and  steel.  East  Center  St.,  to  Ismcks 
A-  Clarke.  Ernest  St.,  $49,988.  Noted  Dec.  10. 

I’a..  .\Tulon  (Pittsburgh  P.  O. ) — HIGH 
St'HOOI^ — School  Dist..  2  story  and  base¬ 
ment,  96  X  113  ft.,  irregular  shaped,  brick 
and  steel,  California  Ave.,  to  J.  G.  Fullnian 
Co.,  E.  E.  Savings  &  Trust  Huilding.  Pitts¬ 
burgh.  Arehts.  est.  $250,000.  Noted  Jan.  28. 

I’a..  Phila.  —  SCHOOE  —  St.  Francis  De 
Sales  Parish.  Springfield  Ave.  and  Farragut 
Terrace,  4  story  and  bjisenient,  69  x  121  R., 
rein. -con.  and  stone  addition,  plain  founda¬ 
tion,  to  Farrell-Roth  Co..  123  South  21at 
St.  Arehts.  est.  $250,000. 

P«..  Phlla.  —  SCHOOE  —  J.  D.  Cassell, 
supt.  buildings,  19th  and  Chestnut  Sts., 
•lunior  High  School.  4  story  and  basement, 
159  X  268  ft,,  brick  and  concrete,  plain 
foundatitm.  66th  and  Elmwood  Sts.,  general 
contract,  to  Cramp  &  Co.,  Denckla  Hldg., 
$1,028,307  ;  heating  and  plumbing,  to  S. 
Faith  &  Co.,  2427  Pennsylvania  Ave.,  $140,- 


857  ;  electrical  work,  to  E.  F.  Goldhahn, 
8619  Crothers  St..  $63,552,  for  Hd.  Educ. 
Grand  total  $1,232,716.  Noted  Feb.  11. 

Pa.  Phlla. — SCHOOI.. — J.  D.  Cassell,  supt. 
buildings,  19th  and  Chestnut  Sts.,  Junior 
High  School,  4  story  and  basement,  159  x 
268  ft.,  rein. -con.  and  brick,  plain  founda¬ 
tion.  26th  and  Cumberland  Sts.,  general 
contract  to  Cramp  &  Co..  Denckla  Hldg., 
$1,011,956;  plumbing,  to  E.  J.  Sommer  & 
Son.  2436  Brown  St.,  $45,934  ;  heating,  to 
S.  Faith  &  Co..  2427  Pennsylvania  Ave., 
$93,993;  eltK-trlcal  work,  to  E.  F.  tloldhaln, 
8619  Crothers  St.,  $61,738,  for  Hd.  Educ. 
Grand  total  $1,213,621.  Noted  Feb.  11. 

I. a..  New  Orleanii  —  SCHOOE  —  E.  A. 
Christy,  archt..  City  Hall  Annex,  3  story, 
brick  and  stone,  liocheblave  and  Onzago 
Sts.,  to  T.  H.  Hroi'kman,  Hibernia  Hldg.,  for 
Orleans  I’arish  School  Hd.  $290,000.  Noted 
Jan.  21. 

O.,  Newton  Fall* — SCHOOE  and  COM- 
MITNITY  HOUSE— Hd.  Educ.,  H.  C.  Wol¬ 
cott.  elk.,  1  and  2  story,  brick,  steel  and 
concrete,  to  I.,aird  Bros.  Constr.  Co.,  Ashta¬ 
bula.  Arehts.  est.  $150,000. 

Neb.,  TJneoln — SCHOOIj — Bd.  Educ.,  E. 
G.  Eudlam,  secy.,  I’ark  Grade  School,  2 
story  and  basement,  rein. -con.,  brick  and 
stone.  9th  and  F  Sts.,  to  E.  Rokohr  &  Son, 
Eincoln.  $293,700.  Noted  Sept.  10. 

Neb.,  Einroln — SCHOOE — Bd.  Educ.,  J. 
G.  Eudlam,  secy..  Junior  High  Sch<K)l,  3 
story  and  basement,  191  x  314  ft.,  brick, 
rein. -con.  and  stone,  and  1  story  shop,  22nd 
St.,  to  Olson  Constr.  f'o.,  Chapin  Hldg.,  lAn- 
coln,  $475,000.  Noted  Dec.  31. 

Calif.,  Oakland — SCHOOT., — City,  general 
contract  2  story,  concrete  addition,  to  I’res- 
cott  School,  to  Eawton  &  Vezey,  354  Hobart 
St.,  $112,060.  Noted  Feb.  4. 

Calif.,  Oakland — SCHOOTi — City,  general 
contract  firei)roof  annex  to  Elmhurst  School, 
here,  to  W’.  G.  Thornalley,  354  Hobart 
St.,  $138,600.  Noted  Jan.  7. 


Federal  Government  Work 


PROPOSED  WORK 

D.  C..  Wa*h. — Hospital  and  Recreation — 
IT.  S.  Veterans  Bureau,  Arlington  Hldg., 
soon  takes  bids  permanent  hospital  and 
re<reation  buildings,  for  Walter  Reed  Hos¬ 
pital. 

Fla.,  PenBBcoIa — Fuel  Oil  Storage,  etc. — 
Spec.  5107 — Bureau  Yards  &  Docks,  Navy 
Dept.,  Wash.,  I>.  C.,  rejected  bids  Feb.  10, 
fuel  oil  and  gasoline  storage  tanks,  for 
Naval  Air  Station,  here.  Will  readvertise. 
Noted  Jan.  28. 

Mlrh.,  MiiHkegon — Breakwater — U.  S.  En¬ 
gineers  Office.  War  Dept.,  Wash.,  1).  C., 
plans  arrowhead  breakwater,  outside  exist¬ 
ing  piers,  etc.,  here. 

Ore.,  Antorla — Quarters — Spec.  5170 — Bu¬ 
reau  Yards  &  D(K-ks.  Navy  Dept.,  Wash., 
D.  C.,  plans  double  quarters  at  Naval  Radio 
Station,  here.  E.  E.  Gregory,  ch.  bureau. 

BIDS  DESIRED 

Ma**.,  South  BoHton  (sta.  Boston) — Spec. 
5185 — Mar.  3,  by  Pub.  Wks.  Office,  Navy 
Yard,  Boston,  dredging  at  Naval  Dry  Dt>ck, 
here.  L.  E.  Gregory,  ch.  bureau. 

Pa.,  Erie — Remodeling — Mar.  3.  by  Treas. 
Dept,  at  office  SuiH'rvislng  Archt.,  Wash., 
D.  C.,  remodeling  U.  S.  Post  Office,  here. 

Pa,,  Phila. — Steel  Work — Mar.  1,  by  Q. 
M.  I.  Depot,  21st  St.  and  Oregon  Ave.,  erect¬ 
ing  structural  steel  work  and  furnishing 
steel  sheeting,  etc.,  for  extension  boiler 
house,  here;  adv.  E.  N.-R.  Feb.  18. 

Pa.,  Phila. — Tunnel,  etc. — Feb.  26,  at  Q. 
M.  I.  De|)ot,  21st  St.  and  Oregon  Ave.,  con¬ 
crete  tunnel,  excavation,  etc.,  for  boiler 
house  extension,  here ;  adv.  E.  N.-R. 
Feb.  18. 

Ky.,  EonUville — Dam — Mar.  15,  by  D.  S. 
Engineer  Office  P.  O.  Box  72,  constructing 
Dam  51,  Ohio  River,  and  abutment  at 
Golconda,  Ill.;  adv.  E.  N.-R.  Feb.  18. 

O.,  Toledo — Dredging — Mar.  17,  by  U.  S. 
Engineer  Office.  Detroit,  Mich.,  dredging  in 
Maumee  Bay  Channel,  here ;  adv.  E.  N.-R. 
Feb.  18. 

Ind..  Terre  Haute — Post  Office — Mar.  10, 
by  Treas.  Dept.,  at  office  Supervising 
Archt.,  Wash.,  D.  C..  constructing  post  of¬ 
fice  and  court  room,  here. 

Mieh.,  Jaekson — Post  Office — Mar.  8,  by 
Treas.  Dept,  at  office  Supervising  Archt., 
Wash.,  D.  C.,  extension  to  U.  S.  Post  Office 
and  Court  House,  here ;  adv.  E.  N.-R. 
Feb.  18. 

BIDS  RECEIVED 

Wyo.,  Cheyenne — Additions — Treas.  Dept, 
at  office  Supervising  Archt.,  Wash.,  D.  C., 
Feb.  10,  construction  mezzanine  floor,  store 


room,  vault  extensions,  etc.,  at  E'.  S  ui,],- 
Huilding.  here,  from  C.  Weitz  Son  71'-. 
Mulberry  St.,  Des  Moines,  la.,  $2,679  '.ot-d 
Jan.  28. 

Tex.,  Oalveatnn — Dredging —  P.  S.  'Tnci- 
neer  Office,  Feb.  3,  dredging  ihani  i„.. 
tween  Port  Aransas  and  Corpus  <  rivi, 
from  Atlantic,  Gulf  &  Pacific  Co.,  1  p.irk 
Row,  New  York  City.  N.  Y..  at  $0.os  •  !»- 
cu.yd.,  total  $262,020.  Noted  Jan.  7. 

Tex.,  fialveston — Pipe — IT.  S.  EnL'n.ir 
Office,  300  lengths  shore  pipe,  from 
Boiler  Wks..  2718  C  St.,  $11,536. 

Utah,  llyriim  —  Drilling  —  Bureni:  r,e. 
clamation.  Salt  l.,ake  City,  drilling  lai 
1.000  lin.ft.  or  (h)  2.500  lin.ft.  for  b  imda- 
tions  at  reservoir  site.  Cache  Valley  ith]. 
ect,  on  l.ittel  Hear  River,  here,  froiii  1;  j 
Eongyear  Exploration  Co.,  710  S> .  ■irity 
Bldg.,  MinneaiHilis,  Minn.,  (a)  $3,9oi.  ^lul 
(h)  $1,750. 

Calif.,  Eureka — Radio  Tower — Spec  r.ii'.] 
—  Bureau  Y.ards  &  Docks,  Navy  1 ’>  in , 
W.ash.,  D.  C..  Feb.  10,  steel  and  fon.  nte 
radio  tower  at  Naval  Radio  Station.  Ii.  O' 
from  R.  E.  Bergund,  Beverly  Hills  m' 
$3,900  and  (3)  $2,900.  Noted  Jan.  14 

Calif.,  Santa  Rosa — Remodeling — Tn-a?. 
Dept.,  at  office  Suitervising  Archt.,  W.^sh^ 
D.  C..  Feb.  15,  remodeling  and  enlargini- 
Post  Office,  here,  from  H.  Papenhausen  r,:;^ 
3rd  Ave.,  San  Francisco,  $16,000.  .Ni.tiTl 
Jan.  28. 

CONTRACTS  AWARDED 

Pa.,  Phlla.  —  Barges — U.  S.  Engin.  i-rs 
Office,  1505  Race  St.,  3  steel  bargt to 
Wheeler  Shipyard,  Coney  Island  <'r.  .  k 
and  Harway  Ave.,  Brooklyn,  N.  Y.  $6.i>,7. 

Ga.,  Savannah — Barges — U.  S.  Engin.ir 
Office,  3  steel  barges,  to  Bethlehem  Ship 
Huilding  Corp.  Etd.,  25  Hway.,  New  Yi.rk 
City,  $35,700.  Noted  Jan.  7. 

Fla.,  ■laeknonville — Storehouse,  etc. —  1.  S. 
Engineer  Office,  storehouse,  road,  etc.,  ;it 
dredge  dei)Ot,  to  C.  T.  Fogle  Constr.  Cn., 
Jacksonville,  $23,363.  Noted  Jan.  14. 

•Ala.,  Mobile — Water  Pipe — Treas.  Dipt, 
at  office  Supervising  Archt.,  Wash.,  D. 
submarine  water  pipe  and  electric  cahl.s 
for  proposed  Quarantine  Station,  S;iii(l 
Island,  near  here,  to  Virginia  Eng,  Cu, 
Newport  News,  Va.,  $15,887.  Noted  Feb.  11. 

Ky.,  Eonisville — Dam — U.  S.  Engineer 
Office,  P.  O.  Box  72,  constructing  Sects  .\ 
and  H,  Dam  41,  in  Ohio  River,  to  Hyileshy 
Eng.  &  Management  Corp.,  231  I,aSalle  St., 
Chicago,  Ill.,  $2,056,168.  Noted  Dec.  24 

Ky.,  Eoniaville — Scows — U.  S.  Engineer 
Office,  Box  72,  2  steel  dump  scows,  to 

Dubuiiue  Boat  &  Boiler  Wks.,  Dubuiiue,  l:i., 
$34,900.  Noted  Dec.  24. 

Minn.,  Fort  Snelling  (br.  St.  Paul)  — 
Hospital — U.  S.  Veterans  Bureau.  Arling¬ 
ton  Bldg.,  Wash.,  1).  C.,  general  contraet 
IT.  S.  Veterans  Hospital,  here,  to  Muii  h 
Bros.  CTtnstr.  Co.,  Ry.  Exch.  Hldg.,  St. 
Eouis,  Mo.,  $1,277,725.  Noted  Feb.  4. 

Mo.,  KanRa*  City — Current  Retards - 
IT.  S.  Engineer  Office,  1,350  lin.ft.  curn  iit 
retards  at  South  Point,  to  Woods  Hms. 
Constr.  Co.,  132  South  13th  St.,  Eincoln. 
Neb.,  $72,900. 

Aril.,  Prescott — Post  Office — Treas.  Dept, 
at  office  Supervising  Archt.,  W’ash.,  I>. 
post  office,  here,  to  W.  D.  Ix>vell,  1415  sth 
St.  S.  E.,  Minneapolis,  Minn.,  Ml, 163  (12 
mo.).  Noted  Feb.  4. 


Unclassified 


PROPOSED  WORK 

Swimming  Pool — Bridgeport,  Conn. — City, 
Bd.  Aldermen,  City  Hall,  plans  swimming 
pool  on  site  to  be  donated  by  Bridgeiinrt 
Hydraulic  Co.  $50,000.  J.  McElroy,  city 
engr. 

Traffic  Signal* — Bridgeport,  Conn. — City, 
P’olice  Bd.,  S.  Dawe,  comr.,  plans  tniilio 
signals  at  I’ark  and  State  Sts.,  Park  and 
John  Sts.,  Park  and  Fairfield  Sts.,  John 
and  Broad  Sts.,  John  and  Courtland  Sts, 
John  and  Main  Sts.,  Main  and  State  Sis., 
Main  and  Fairfield  Sts.,  Main  and  Elm  Sis  . 
Main  and  Golden  Hill  Sts.,  Congress  and 
Main  Sts.,  Congress  and  Housatonic  Sis. 
Middle  and  Fairfield  Sts.,  Fairfield  and 
Water  Sts.,  Fairfield  and  Broad  Sts.,  Fair- 
field  and  State  Sts.,  Bedford  and  State  Sts. 
$25,000. 

Natatorium — Camden,  N.  J. — City  plans 
natatorium  at  Pyne  Point  Park.  $30, OO". 
Engineer  and  architect  not  selected. 

Ga*  Main* — Trenton,  N.  i. — Pub.  Serv. 
Gas  Co.,  East  State  St.,  plans  2  mi.  mains 
in  Pennington  Rd.  from  city  line  to  Carlton 
Ave.  H.  ri.  Newman,  agt.  in  charge. 

Fill — Eeeshiirg,  ITa. — City  plans  filling  in 
low  and  overflow  lands.  $105,000.  H.  S. 
Jandon  Eng.  Co.,  Leesburg,  engrs. 


See  proposal  advertisements  on  page  120,  Advertising  Section, 
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i-nflaoMfled  (Continued)  Swlmminit  P«m*I.  rtc. — Oakmont,  Vm. — See 

Oalfport.  Mia..— Bd.  Superva.  "Ccintracts  Awarded." 

Ilirrison  Co.,  election  soon  11,391,224  Ixinds,  CiiUert — ('levriand.  O. — Feb.  26,  by  City, 

v>  mi  rein. -con.  sea  wall,  inol.  41,045  concrete  culverts  encIosInK  |w>rtion  IVian 
Tw'ie  V  and  11,392  ft.  Type  B  wall.  H.  D.  Brook,  in  Wade  I’ark.  $25,000.  It.  Hoff- 
Shiiw,  Gulfport,  ch.  engr.  man.  City  Hall,  engr. 


Materials 


man.  City  Hall,  engr. 


PROrOSEII  WORK 

Sand  (iril — l.vns  iNlanil  City,  X.  Y. — • 


iihurves  Docks,  etc.  —  Eonlslana  —  Transmission  l.inc  —  Wisconsin  —  See  Connolly,  pres.  (Jueens  B«>ro,  IJucns 

i'i-.,iiiemine  Parish  Wharves,  Docks  &  Ship-  "Materials  under  Wausau."  Subway  Bldg.,  rejected  bids  Jan.  29,  5.ooo 

Terminals  (recently  incorporated),  329  Transmission  I.inc  —  Oklahoma  —  See  i. “5**  23,000  tons  steam 

houpitoulas  St..  New  Orleans,  plans  10  “Contracts  Awarded."  u.f.l..  ..  .  £‘‘  .  ...  ...  . 


•  houpitoulas  St.,  New  Orleans,  plans  to  “Contracts  Awarded." 

i.  wharves.  W  harf — Monterey,  Calif.— Feb.  23.  by  A. 

fr.mi  Orleans  I  arlsh  line  to  Cedar  Grove  j  Mason,  city  elk..  Municipal  Wharf  2, 
plantation.  ^  steel  $262,000  available.  F.  B.  Smith,  350 


Road  Oil  —  Kcwance,  III.  —  Wethersti.  ld 
and  Kewanee  Twps.  plan  to  purchase  loo,- 
ooo  gal.  road  oil.  at  $0.05  p«r  gal.  J. 


intation.  ^  steel  $262,000  available.  F.  B.  Smith,  350  Mayhew  highway  comr 

\lhlctic  Field — Alllanee.  O. — See  Build-  Holbrook  Bldg.,  San  Frnacisco,  engr.  Noted  Koud  'oil _ Rio'  111 _ 

... - -  - “  24.  .  .  •  • 


mgs,  Educational,  Religious. 


Koud  Oil — Klo.  111. — Hio  Twp.  plans  to 
purchase  and  spread  60.000  to  "o.ooo  gal. 


ark  —  Detroit,  MIeh.  —  Dept.  Park  &  Grand  Stand — Sacramento.  Calif. — Mar.  road  oil.  A.  Robertson,  Rio,  highway  comr. 


Bi.iilevards,  H.  W.  Busch,  comr.,  Marquette  2,  by  State  Dept.  Pub.  Wks.,  rein. -con., 
I’.ldg.,  making  plans  improving  River  Rouge  brick  and  steel  grand  stand  at  fair  grounds. 
I ’.irk.  incl.  grading  and  surfacing  drives,  (j.  h.  McDougall,  Forum  Bldg.,  archt. 

, onstructing  amphitheatre,  playground,  etc.  Hwryivyn 

Transmisslen  L,lne— Wisconsin — -Wiscon-  w  i  j  v  i  w 

sm  Valley  Electric  Co..  206  3rd  St.,  Wausau,  Banana  Cnloaders — New  Orleans.  La. — 


BIDS  DKSIKKD 

.\sphallie  Cement — St.  Geonce,  N.  Y. — 
Feb.  24.  by  J.  A.  Lynch,  pres.  Richmond 
Boro,  Boro  Hall,  3oo  tons  asphaltic  «'e- 
ment ;  100,000  gal.  bituminous  road  surfac¬ 
ing  material ;  276.000  gal.  asphaltic  mac- 


Bldg.,  2  story  and  basement  coliseum, 
Ak-Sar-Ben  Field.  $450,000. 

Steam  Turbine  Pnit  —  Newport,  Ark. — 
\rkiinsas  Light  &  Power  Co.,  I'icron  St., 
’l  ittle  Rock,  plans  1,500  hp.  unit  at  plant, 
h.re.  $140,000.  R.  E.  Burton,  Little  Rock, 
engr. 

Ilydro-Eleetrle  Development — Tahlequah, 
tikla. — See  "Buildings — Industrial." 


Swimming  Pool— Los  Gatos.  Calif. — D.  M.  Mar.  3,  by  Bd.  Freeholders  Monmouth  Co., 

nnrt  Ark  _  Winning,  city  elk.,  Feb.  1,  general  contract  Court  House,  crushed  stone,  slag  and 

tu’eron  St  *  lo  ft.  tank  and  building,  from  J.  D.  gravel,  etc.  for  road  work  during  1926. 

mit  at  nbi^nf*  Carlson,  235  Sierra  St..  Sun  Jose,  $14,168-  G.  K.  Allen,  Jr.,  Red  Bunk,  engr.  ;  adv. 

I  itUe  Ilock  115.520.  Noted  Jan.  21.  E.  N.-R.  Feb.  IS. 


CONTRACTS  AWARDED 


Railroad  Crossing  Frogs,  etc. ^Newark, 

N.  J. — Feb.  20,  at  olHce  T.  L.  Raymond, 


Borings — New  York — Bd.  Transportation,  mayor.  City  Hall,  railroad  crossing  frogs, 
J.  A.  Delaney,  chn.,  49  Lafayette  St.,  land  curb  boxes,  30  In.  c.i.  pi|><‘.  siH-cial.s,  etc. 


'iwimming  Pool  —  Mar.ysville,  Calif.  —  and  water  borings.  South  St.,  Boro  M.an-  Stone,  etc. — Newark,  N.  i'. —  Feb.  23,  bv 
.Making  plans  rein. -con.,  swimming  pool.  G.  hattan.  East  River  from  Fulton  St.,  Man-  City  Council,  2. (too  tons  14  in.  and  500  tons 


i'lcean'^BB-d^^'and”  Anaheim"  ^o''ex-  Oakmont  Motor  Boat  Co.,  c7o  J.  T.’  Ander-  '"’‘."i — 

cei  d  $2';  000  Pacific  Electric  Ry.  Co.,  610  aon.  will  build  125  x  325  ft.  rein. -con.  swim-  in  nmrket  l  b  ft.  length  h  and  K  m.  (  lass  1.. 
South  Main  St  .  ming  pool  110  x  216  ft.  U  shaiad  bath  ^  Prepared  joint,  also  hr.- 


Swimming  Pool,  etc.  —  Oakmont,  Pa. 


soutn  Mam  JSl.,  l«os  Angeies.  appmpi  laies  .i.  ^  o.xoi  hedraiifa 

$11  500  of  total  cost.  R.  D.  Van  Alstine,  house,  and  1,280,000  gal.  filter  plant,  hy  . 

city  engr  separate  contracts.  $150,000.  W.  H.  King,  TT*'d  ”*  ' 

Auto  Subway— Oakland.  Calif.— City  and  I-’^guson  Bldg.,  Pittsburgh,  engr.  G?avel  —  L, 


[.ouUlana  —  See  "Streets  and 


.Manieda  Co.  plan  automobile  subway,  foot 
of  (;i>ss  St.  $400,000.  City  and  County  ap¬ 


propriated  $100,000  each,  and  Southern  tipple  and  conveying  system,  to  Link  Belt 
I’acific  R.R.  Co..  65  Market  St.,  San  Fran-  Co..  Huntington  I’ark  and  Nicetown  St., 
cisco.  $200,000  toward  cost.  <1.  A.  I’osey,  Phila.,  Pa.,  $250,000. 


Oakland,  co.  surv.  W.  W’.  Harmon,  city 
engr. 


Ornamental  Lighting  System — Palo  Alto,  itosed  work. 


,.,7  1  ^  J.  •  J  ^  tiravel  —  Logansport.  I.a.  —  Mar.  2,  by 

Tipple  and  Conveying  System— W  llliam-  .state  Hy.  Comn.,  Baton  Rouge,  5,691  cu.vd. 

— Portsmouth  By-Products  Co.,  washed  and  screened  gravel,  fo.b.  here,  for 
Upple  and  conveying  system,  to  Link  Belt  Federal  Aid  I’roject  152  C,  De  Soto  Parish. 

Nicetown  St.,  stone  and  Cement,  etc. — Cleveland,  O.— 
Phila.,  la.,  $2jO,000.  Feb.  19,  by  City,  8,500  tons  crushed  stone. 

Foundation  —  West  Palm  Beach,  Fla. —  4,000  tons  binder  stone,  12.000  bbl.  Port- 

See  "Buildings  —  Commercial  under  I’ro-  land  cement.  10,000  sacks  lumnite  cement. 


200.000  gal.  ro.ad  oil,  7,500  tons  paving  sand 


Calif.  —  City  plans  ornamental  lighting  Wharf — Lake  Charles,  La. — Bd.  Comrs.  15,000  tons  asphalt  sand, 

py.stem  in  El  Camino  Real  (Mayfield  Dlst.)  Harbor  &  Terminal  Dist.,  creosoted  timber  ^  Road  Oil — .Areola,  III. — Street  and  Alley 
between  Stanford  Ave.  and  Page  Mill  Rd.  wharf  with  2  railroad  tracks,  to  Banta  &  Conin,  taking  bids  2o,0<Mi  gal.  road  oil 
$25,000  or  more.  Mautersbaugh,  Lake  Charles,  $163,497.  spread  on  streets.  O.  R.  Twiford.  mayor. 

Piers,  ete.— San  Franelseo,  Calif.— State  Noted  Jan.  28.  “‘'  V"’  IT 

Bd.  Harbor  Comrs.,  Ferry  Bldg.,  making  Eleetrieal  Wiring — New  Orleans.  La.— S.  ®  ^ 

plans  constructing  Pier  45,  1.200  ft  long.  Stone,  Jr.,  archt.,  714  Union  St.,  wiring  18  Insulator  ete —Wansao  wla  — F 

.•!S2  ft.  wide,  concrete,  providing  4  berths.  «tory  Masonic  Temple.  St.  Charles  and  Xnlte  n.Ireh  aeJ’  FUc 

4  freight  sheds  and  freight  slip  $1,966,000;  perdido  Sts.,  to  Freeman-Barlow.  Inc.,  713  206  3rd  'st  takPne'^  b  ds  wire* 

wide  'io^.c"rete^"2'U  ^'‘  ^‘“"h^^ds’lnc  -  '  ‘ns'ulam^s.  "'w^d^^i  polVs  "cn'ls^s  arms.'^ercl 

W  flC,  torifrete,  i  oertns,  ,5  sneas  imi.  irnnnHatlnn - InHianannIls  In.l  - Trustees  tee  to  ll-e 


Foundation — Indianapolis,  Ind. — Trustees  for  approximately  40  ml.  transmission  line 


Iaw?en?e  War^hoiise  ^Fo  37  ’Dru^ni^’st  Boiler  Settings  —  Detroit.  MIeh.  —  Pub.  and  Harbor  ” 

San  I^ranclsco  ^malTlng  estimates  r  Bishting  Comn.,  174  East  Atw  ater  St..  ^ T 

steel  Lcoholstor^e  tank  here  settings  for  municipal  iKiwer  house.  Feb.  24.  by  S.  H.  Kent.  chn.  Bd.  Control, 

steel  aiconol  swrage  tanK,  nere.  Morrell  St.,  to  Combustion  Eng.  Co.,  51  addressed  to  F.  Treleaven,  mayor,  City 


steel  alcohol  storage  tank,  here. 


Grain  Elevator — Midland,  Ont. — J.  Play-  proad  St.,  New  York  City,  $239,500.  Eiigrs.  Hall,  asphalt  cement,  broken  stone,  lime- 
fair.  having  plans  prepared  rein. -con.  grain  $235,000.  Noted  Jan.  28.  stone  dust,  vitr.  and  concrete  sewer  pi|s>. 


elevator,  waterfront.  $500,000.  Private 
plans. 

BIDS  DESIRED 


Generators — Deeatur,  HI. — City  Council,  asphaltic  sand,  gravel,  c.l.  pipe,  etc. 


two  625  kw.  steam  turbine  generators  and 


Asphalt,  etc. — Ottawa.  Ont. — Feb.  23,  hv 


Timber  Flume,  etc. — Brooklyn,  N,  Y'. —  also  switch  board  panel,  to  Allis-Chalmers 

Feb.  19,  by  Bd.  Transportation,  J.  H.  Co.,  West  Allis,  Milwaukee,  Wls.,  $51,825. 

Melaney.  chn.,  49  Lafayette  St.,  timber  Noted  Feb.  4. 

ttunie  and  signal  tower  foundations,  at  Transmission  Line  —  AVIsconsIn  —  See  engr. 

Coney  Island  Yard,  Shell  Rd.,  here.  Materials  under  Wausau.  Bids  Desired."  CONTR.ACTS  AWARDED 

Lighting  System— Gonvemeur,  N.  Y, —  Rein. -con.  AVall— St.  Louis,  Mo. — Belle-  Alacadam  Binder  —  I.nng  Island  Pity, 

Mar.  18.  by  Bd.  Light,  Comrs.,  Municipal  fontalne  Cemetery  Assn.,  Security  Bldg.,  N.  Y.  —  M.  E.  Connolly,  pres.  Queens  Bon., 
Bldg.,  street  lighting  and  distribution  sys-  1,000  ft.  rein. -con.  wall.  50  ft.  high,  along  Queens  Subway  Bldg.,  350.000  gal.  maoa- 
tem.  L.  C.  Reynolds.  387  Castle  St.,  edge  cemetery,  AVest  Florissant  Ave.,  to  dam  binder  and  600,000  gal.  road  oil  for 
Geneva  engr  ;  adv  E  N -R.  Feb.  18.  St.  Louis  Contg.  Co.,  4425  Clayton  Ave.  cold  application,  to  Standard  till  Co,  of 

Lighting  System  —  New  York.  N.  Y. —  Engrs.  est,  $40,000.  New  A’ork,  23  Bway.,  New  York  City,  $23.- 

Mar.  1,  by  Bd.  Health,  505  Pearl  St.,  L.  I.  Transmission  Line  —  Oklahoma  —  Okla-  884  and  $37,560  respectively.  Noted 

Harris,  pres.,  underground  system,  road-  homa  Gas  &  Electric  Co.,  112  North  Bway.,  Feb.  4. 

way  lighting  etc  Tn  various  buildings,  Oklahoma  City,  will  build  electric  trans-  Sand  Grit — New  York.  N.  Y. —  H.  Bruek- 

Riverside  Hospital  North  Brothers  Island,  mission  line  from  Stillwater  to  Perkins  and  ner,  pres.  Bronx  Boro,  Crotona  Park,  Tre- 
Bronx,  ’  to  sand  pit  south  of  Perkins,  by  day  labor,  mont  and  3rd  Aves.,  10,000  cu.yd.  sand 

Subway _ New  York  N.  A'. — Feb  26,  by  $35,000.  Byllesby  Eng.  Co.,  231  South  La  grit,  to  Ames  Building  Material  Co..  3437 

Bd.  Transportation.  J.  H.  Delaney,  chn.,  49  Salle  St.,  Chicago,  HI.,  engrs.  Kingsbridge  Rd.,  $16,300.  Noted  Feb.  11 

I.afayette  St.,  subway  Sect.  1,  Route  102,  OH  Reservoir  —  Traey,  Calif.  —  Southern  Rf>ad  OH — White  Hall,  III. — City  f  ouncH. 

under  and  alons  Greenwich  and  8th  Aves*  Pacific  R.H.*  65  Market  St.,  San  Prancisco,  60,000'100,000  f?al.  60  to  75 asphalt  road 
from  Bank  to  West  17th  Sts.  1,100  ft.  oil  reservoir,  600  ft.  wide,  30  ft.  oH,  to  Iowa  Road  Building  Co..  417  lotb 

I.lghting  System  _  Phila.,  Pa.  —  See  deep.  3,000,000  bbl.  capacity,  to  Bent  Bros.,  St.,  Des  Moines,  la.,  at  $0.0534  per  gal. 

"Streets  and  Roads.”  418  South  Pecan  St.,  Lkds  Angeles.  Noted  Jan.  28. 

See  proposal  advertisements  on  page  120,  Advertising  Section. 


excltors,  2  new  condensors  and  auxiliaries,  Bd.  Contract,  asphalt,  asphaltic  filler,  lead 


pipe,  pig  lead,  sand,  stone,  castings,  road 
oil,  vitr.  and  concrete  sewer  plp<‘.  etc.,  for 
Dept.  Supplies.  A.  F.  Macallum,  City  Hall, 


Geneva,  engr. ;  adv.  E.  N.-R.  Feb.  18. 

Lighting  System  —  New  York.  N.  Y. — 
Mar.  1,  by  Bd.  Health,  505  Pearl  St.,  L.  I. 


CONTR.ACTS  AWARDI-J) 
Maradam  Binder  —  I.nng  Island  City, 


L 


V  \  '  y 


/ 


Consider 

These 

Features 

1.  Made  of  pure  re¬ 
melted  pig  iron — 
solid,  round,  %*erti- 
cally  cast.  Contain 
no  scrap  whatever. 

2.  Made  in  lengths  of 
three  feet  three 
inches. 

3.  Pipe  screw  into 
each  other.  One 
turn  takes  up  three 
inches. 

4.  Standard  Corruga¬ 
tions.  Tests  manv 
times  as  strong  as 
plain  pipe. 

5.  One  man  handles 
and  installs  it. 

6.  It  lasts  forever,  yet 
is  as  cheap  as  ordi¬ 
nary  structures. 

7.  Each  piece  is  uni¬ 
form  in  thickness. 


Why  Cast  Iron 
for  Culvert  Pipe? 

Wood  decays,  refined  iron  or  steel  rusts,  clay  or 
earthenware  disintegrates,  concrete  cracks  from  frost; 
but  culvert  pipe  cast  from  pure  remelted  Alabama 
Pig  Iron  lasts  fo'rever. 

Spiral  Corrugated  Cast  Iron  Culvert  Pipe  made  by 
the  American  Casting  Company  never  needs  replace¬ 
ment.  Installation  is  easy.  One  man  without  special 
tools  or  help  can  assemble  an  ordinary  size  culvert 
in  a  matter  of  minutes.  The  sections  screw  into  each 
other  and  maintain  perfect  alignment  even  where 
unsupported. 

The  first  cost  is  no  more  than  temporary  structures 
but  the  final  cost  of  American  Cast  Iron  Culvert  is 
infinitely  less. 

Our  bulletins  give  complete  information  and  also  describe 
American  Cast  Iron  Headwalls  for  use  with  this  pipe.  You 
should  have  the  facts.  A  line  from  you  will  bring  them  to 
your  desk. 


American  Casting  Company 


Birmingham^  Alabama 
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Construction  News 


Engineering  News-Record,  Feb.  2a,  1926 


Some  of  the  Week’s  Large  Projects 

Among  the  announcements  for  Sewers,  Atlanta,  Ga.,  plai 
the  current  week  of  proposals,  elation,  $2,000,000. 

bids  desired  and  received  and  con-  Te^XuBdlTaUrEn^;;,'^; 
tracts  awarded,  are  the  following  jng  preliminary  surveys,  $2,00( 
big  jobs:  Electric  Generating  Plant,  I 

_  N.  Y.,  Brooklyn  Edison  C< 

„  j  IT-  i  plant,  $2,000,000. 

fropotea  H  orK  Church,  Hotel,  and  Theatre,  Kansas  Tex. 

Passenger  Station,  Buffalo,  N.  Y.,  City,  Mo.,  ,Linwood  Blvd.  Christian 
New  York  Central  R.R.  plans  building.  Church  having  preliminary  sketches 
$12,000,000.  made,  $2,000,000. 

Apartment,  New  York,  N.  Y.,  Beres-  Theater  and  office,  Dallas,  Tex., 

ford  Corn,  having  plans  prepared,  Loew’s  Theatres,  Inc.,  plans  building, 
$.1,800,000  $2,000,000. 

Schools,  Atlanta,  Ga.,  plans  bond  Bridges,  Miami,  Fla.,  city  voted 

election,  $3,500,000.  bonds  for  5  bridges,  $1,800,000. 

Mills,  Buffalo,  N.  Y".,  Great  Lakes  Hotel,  Pittsburgh,  Pa.,  Pi.wsburgh 
Portland  Cement  Co.  having  plans  Pennsylvania  Hotel  Corp.  having  plans 
prepared,  $3,000,000.  prepared,  $1,500,000. 

Cement  plant,  Davenport,  la.,  Dewey  Apartment,  Buffalo,  N.  Y.,  H.  J. 

Portland  Cement  Co.  plans  plant,  Cook,  et  al,  having  preliminary  plans 
$3  000,000.  prepared.  $1,225,000. 

Road  improvement,  Brownsville  and  City  Hall,  Atlanta,  Ga.,  city  plans 
Cameron  Cos.,  Texas,  plan  road  im-  bond  election,  $1,000,000. 
provement,  $1,750,000  to  $4,000,000.  Temple,  Hartford,  Conn.,  St,  John’s, 

Road  work,  Arkansas,  State  Hy.  Dept.  Hartford,  Lafayette,  Tu.scan,  Blue 
making  preliminary  plans,  $2,500,000.  Lodges  plan  temple,  $1,000,000. 


h«nd  Hi, Is  W  anted  On  Itif!  Jobs 

ustin,  Flooil  prevention,  Hidalgo  Co..  Hi- 

mak-  dalgo,  Texas,  takes  bids  st>on  for  AwmI 
)0.  prevention,  $1,020,000. 
jklyn.  Levees,  Cameron  Co.,  Brownsville, 

plans  Texa.s.,  .soon  takes  bids,  $1.. 500,000. 

_  Courthouse,  Bexar  Co.,  San  Antonio, 
Mar.  5,  takes  bids,  $1,000,000. 
Transformer  plant.  St.  Louis,  Mo., 
American  Brown  Boveri  Co.  purchased 
10  acres  and  .soon  takes  bids  for  build¬ 
ing,  $1,000,000. 


Large  Contracts  Let  During  Week 

Land  development,  St.  Augu.stine, 
Fla.,  D.  P.  Davis  Properties  to  F'oun- 
dation  Co.,  New  Y'ork  City,  $8,000,000 
to  $10,000,000. 

Office,  San  Francisco,  Calif.,  Hunter- 
Dulin  Co.  to  separate  contracts, 
$3,000,000. 

Office,  theatre  and  stores,  Brooklyn, 
N.  Y.,  H.  E.  Witteman  will  build  14 
story  building;  work  done  by  separate 
contracts,  $1,200,000. 


Bids 

CU>se 

Mar. 

Mar. 

Mar. 

Mar. 

Mar. 

Mar. 

Mar. 

Mar. 

Mar. 


PROPOSALS 


For  Proposals  Advertised 

Bee  i>aKeB  188-1S8 
AdvertUinK  Section 


Bids 

Cioa*  1 

WATERWORKS 

Feb.  26  Dunkirk.  X.  Y . 

Mar.  1  Minneapolis.  Minn.  . . 

Mar.  1  Stockton,  N'.  J . 

Mar.  1  Toronto,  Ont . 

Mar.  2  Winona,  Miss . 

Mar.  2  Baraboo,  Wls . 

Mar.  3  Greenville,  Tex . 

Mar.  3  Baltimore,  Md . 

Mar.  4  McMinnville.  Tenn.  . . 
Mar.  5  Lonj?  Island  City,  X. 

Mar.  5  Brooklyn.  X.  Y . 

Mar.  5  Xew  York  City,  X.  Y. 
Mar.  8  Saugerties.  X.  Y.  ... 
Adv.  Feb.  23. 

Mar.  8  Belle  River.  Ont.  . . . 

Mar.  9  Medford.  Ore . 

Mar.  9  Detroit,  Mich . 

Mar.  11  Milwaukee,  Wis.  .  .  . 

Mar.  15  Crane,  Mo . 

Mar.  15  Kdmonton,  Alta . 

Mar.  16  San  Rafael.  Calif.  .  . 
Adv.  Feb.  25. 

Mar.  16  St.  Louis,  Mo . 

Mar.  17  Saugerties,  X.  Y.  _ 

Adv.  Feb.  25. 

Mar.  17  Wilmington,  Del.  . . . 
Adv.  Feb.  25. 

Mar.  26  East  Paterson,  X.  J.  . 
Adv.  Feb.  25. 


SEWERS 

Mar.  1  Clayton.  Mo . 

Mar.  2  Jacksonville  Beach,  Fla. 

Adv.  Feb.  4  to  25. 

Mar.  2  Waco,  Tex . 

Mar.  2  Dickson.  Tenn . 

Mar.  3  Baltimore,  Md . 

Mar.  10  Waco,  Tex . 

Mar.  15  Waco,  Tex . 

Mar.  16  West  Palm  Beach,  Fla. 

Adv.  Feb.  18  and  25. 
Mar.  17  Wichita  Falls.  Tex.  .  .  . 
Adv.  Feb.  25. 

BRIDGES 

Mar.  3  Phlla.,  Pa . 

Adv.  Feb.  18  and  25. 
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-“LEADITE” 

Refistcred  U.  S.  Pat.  Office 


Section  of  9  miles  30-in.  and  36-in.  pipe 
laid  with  LEADITE 


LEADITE,  like  cast-iron  pipe, 
has  proven  its  durability. 

LEADITE  has  been  successfully 
tested  and  used  for  over  30  years 
for  jointing  all  sizes  of  cast-iron 
bell  and  spigot  water  mains  from 
4  in.  to  60  in.  in  diameter,  under 
all  pressures  and  conditions  en¬ 
countered  in  water-works  con¬ 
struction. 

Thousands  of  miles  of  pipe  have 
been  laid  with  LEADITE. 

The  most  prominent  water-works 
engineers,  superintendents  and 
contractors  specify  and  use 
LEADITE  on  their  work,  be¬ 
cause  it  is  durable,  economical 
and  efficient. 

LEADITE  saves  at  least  75%. 

LEADITE  is  the  pioneer  Self-Caulking 
Material  for  c.i.  Pipe 

Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 

THE  LEADITE  COMPANY,  Inc. 

1512  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  A. 


NO  CAULKING 


0. 


V. 


February  25,  1926 


,,  ,,  See  Eng. 

ciise  News-Kecord 

M  >r  19  Winfield.  Kan . Feb.  25 

v‘.r  23  Pennsylvania  . Feb.  25 

■“  '  Adv.  Feb.  25. 

Mir  25  Florida  . Feb.  18 

'  ‘  Adv.  Feb.  18  and  25. 

buildings— INDUSTRIAL 

K.l.  27  Phila..  Pa . Feb.  IS 

\l;ir.  1  ChicaKo.  ill.  . Jan.  14 

ir  2  I’aniden.  X.  J . l<eb.  -5 

jiiir'  2  Watertown,  Mass . Feb.  25 

buildings— COMMERCIAL 

K.l)  27  Worcester.  Mass . Feb.  25 

M  ir.  1  Duluth,  Minn . Jan.  7 

M^r  1  Pensacola,  Fla . Feb.  11 

M  ir  1  Williamsiiort,  Pa . Feb.  4 

Mar  1  Hot  Springs.  Ark . Feb.  18 

Mir  1  Koval  Oak  (Ind.  br.  Detroit). 

Mich . Feb.  18 

Mar.  2  Columbus.  O . Feb.  11 

Mar.  3  Newark,  X.  J . Feb.  11 

Mar  3  Cleveland.  O . Feb.  25 

3  Middletown,  Conn . Feb.  25 

M  ir  10  l..ondon,  Ont . Feb.  La 

Mar  11  Thiells.  X.  Y . Feb.  25 

Adv.  Feb.  25. 

Mar.  15  Altoona,  Pa . Feb.  11 

Mar.  15  Muncie,  Ind . I'eb.  18 

.Mar  15  Dankershini,  Calif . reb.  2a 

\or  1  Lakewood  (br.  Cleveland), 

'  ()  Feb.  11 

\,)r  1  Moline.  Ill . Jan.  14 

Apr.  1  Youngstown,  O . Dec.  31 

buildings— EDUCATIONAL, 
RELIGIOUS 

Feb  26  Quincy  (Ind.  br.  Boston), 

Maas . Feb.  18 

Kel).  26  Framingham,  Mass . Feb.  25 

K)'b.  27  Milwaukee,  Wis . Feb.  25 

Keb.  27  Phila.,  Pa . Feb.  18 

Keb.  28  Pittsburgh,  Pa . Feb.  25 

Mar.  1  Milwaukee,  Wis . Feb.  18 

.Mar.  1  Newberry.  Mich . Jan.  28 

Mar.  1  Melvindale  (Dearborn  P.  O.. 

R.  F.  D.  2).  Mich . Feb.  18 

Mar.  1  Walpole,  Mass . Feb.  18 

.Mar.  1  I’asadena,  Calif . Feb.  25 

-Mar.  1  Pittsburg,  Mo . Feb.  25 

■Mar.  1  Bloomington,  Ind . Feb.  25 

Mar.  2  Black  River  Falls,  Wis.  ...Feb.  25 

.Mar.  2  Milwaukee,  Wis . Feb.  25 


Bids  See  Eng. 

Close  News-Record 

Mar.  22  Foundations — Dayton.  K». .  .  Feb.  25 
Adv.  Feb.  4. 

Apr.  1  Cruiser,  etc. — Wash.,  D.  C.Feb.  25 
Adv.  Feb.  25. 


UNCLASSIFIED 

Feb.  26  Subway — New  York  City, 

.N.  Y . Feb.  18 

Feb.  26  Culvert — Cleveland.  O . Feb.  IS 

Mar.  1  lighting  System — New  York 

City,  X.  Y . Feb.  IS 

Mar.  1  Fire  .Alarm  System — New 

York  City.  X.  Y . Feb.  25 

Mar.  3  Conduit — Baltimore,  Md.  ..Feb.  25 
Mar.  4  Subway — New  York  City, 

X.  Y . Feb,  25 

Mar.  4  Lighting  System — Chicago, 

111 . Feb.  25 

Mar.  6  Heating,  Ventiiating,  etc.  — 

Indianapolis,  Ind . Feb.  25 

Mar.  18  Lighting  System — Gouverneiir, 

X.  Y . Feb.  18 

Mar.  23  Panels,  Filters,  etc. — Welling¬ 
ton,  X.  Z . Jan.  21 

MATERIALS 

Feb.  27  Cement,  Limestone  Dust,  etc. — 

Scranton.  Pa . Feb.  25 

Mar.  1  (Iranite  Blocks — (.'hicago. 

Ill . Feb.  25 

Mar.  2  (Iravel — Logansport,  La.... Feb.  18 
Mar.  2  ('reosoted  Ties — Phila..  Pa. Feb.  11 
Mar.  3  Crushed  Stone,  etc. — Free¬ 
hold,  X.  J . Feb.  IS 

Adv.  Feb.  18  and  25. 

Mar.  3  Pitch — New  York  City, 

X.  Y . Feb.  25 

Mar.  12  Cables,  etc. — Evansville, 

Ind . Feb.  25 


Okla.,  Clinton  —  Making  preliminary 
plana  new  waterworks  $|0,t)tM».  W  .\. 
Shouse,  city  elk.  Engineer  not  announced. 

Okla.,  Xornian  —  Making  preliminary 
Ilians  new  pumping  eiiui|mient,  inci.  diesel 
engine,  motors,  air  i-ompressor,  2  new  wells, 
etc.  $3(1, aim.  F.  Cobb.  Xormuii.  engr. 

(  allf..  .Alameda  —  Plans  pi|H’  line, 
s))rinkler  system,  pump,  motor,  etc.,  for 
Municip.al  tlolf  fours**  on  Ray  Farm  Island. 
$25,00(1  or  more.  15.  Hamilton,  city  engr. 

Calir..  Iteverl,*)  lllllii  —  Plans  to  purch.as** 
3,000  ft.  ^  and  lo  in.  rivi'ted  steel  12-gauge 
pilM*.  15.  J.  Firminger,  *'ity  elk. 

(iilif.,  Hiirhiiiik — Plans  election  $75,000 
*'r  more  bonds,  extending  watermains  and 
tire  hydrants  on  various  streets. 

(  alif.,  Santa  Barbara — Making  estimates 
st*el  pipe  iine  with  conent**  supiiorts  from 
Mission  tunnel  portal  of  (libraltar  liam  to 
Sheftield  Res.'rvoir  $loo,ooo  or  more. 
V.  E.  Trace,  supt.  Water  Works. 

Calif.,  Santa  Barbara — Plans  to  purch.ase 
water  mains.  $50,ooo.  V,  E.  Trace,  city 
water  supt. 

Ont.,  Toronto — City  ("ouncil  plans  11,000 
ft.  12  in.  c.i.  mains  in  Rosedale  .Area  from 
South  Dr.  to  .Astby  Rlvd.,  from  C.len  ltd. 
to  Schofield  .Ave.  and  from  Roxborough  Ril. 
to  Summerhill  Ave.  $82,850.  R.  C,  Harris. 
City  Hall,  engr. 


peb’  11  BIDS  DESIKED 

X.  Y..  BrookLvn — Mar.  5,  bv  X.  J.  Hayes, 
Feb.  IS  conir.  Water  Suiiply,  Has  A-  El***tri<ity. 

Municipal  Bldg.,  .\ew  York  Citv,  mains  in 
Rockaway  Parkway.  Delanu-re  iind  Elmore 
Feb.  25  Pis,,  Dekalb.  Forb<*il,  Fost«*r.  tJeorgia  and 
Livonia  Aves.,  Avenues  S  and  T.  .Ashford, 
Feb.  25  Bradford,  (lien.  AA'yona.  47th,  t>2n*l.  East 
4th.  5th,  7th,  Kth.  31st.  32nd.  and  Otth  Sts  . 
"  1  here. 


Where  name  of  oRIciul  In  not  given 
inqairien  nlioald  he  addressed  to  City 
Clerk,  County  Clerk  or  eorrenponding 
otHelal. 


Waterworks 


PROPOSED  WORK 


X.  Y’.,  l.nng  Inlan*!  City — Mar.  by  X.  J. 
Hayes,  comr.,  AA’ater  Supply,  ( las  A  Elec¬ 
tricity,  Municipal  Bldg.,  New  A'ork  Citv, 
mains  In  22nd  and  45th  Drs.,  22nd  ltd., 
Hopkins,  Washington.  6oth  and  38th  Aves.. 
Bli.ss,  A'an  Horne.  A'incent.  5oth  and  213th 
Sts.,  here.  Noted  Dec.  17. 

X.  Y’.,  Xevv  York  —  Mar.  5,  by  P.  J. 
Dooling.  comr.  Purchas**,  Municipal  Bldg  . 
c.i.  pll>e  and  special  castings  ;  al.so  wet 
connection  sleeves  and  valves,  straight  and 


Mar.  3  Los  Angeles.  Calif . Feb.  25 

Mar.  3  Oakharbor,  O . Feb.  25 

Mar.  3  Stamford,  Conn . Feb.  25 

Mar.  3  Grand  Island,  Neb . Feb.  25 

.Mar.  3  St.  Louis,  Mo . Feb.  25 

Mar.  4  Minneapolis,  Minn . Feb.  25 

Mar.  4  AVest  Haverstraw,  N.  Y. ...Jan.  21 

Adv.  Feb.  18  and  25. 

Mar.  4  Daytona,  Fla . Feb.  18 

Mar.  5  Polo,  Ill . Feb.  25 

Mar.  8  West  Plttston  (Plttston  P.  O. ), 

Pa . Feb.  25 

Mar.  8  Maplewood  (br.  South  Orange), 

N.  J . Feb.  18 

Mar.  8  Dayton,  O . Feb.  11 

Mar.  9  Orange.  Mass . Feb.  25 


X’.  Y’.,  Lakewood — Voted  $60,000  bonds,  flexible  jointed  c.i.  pipe,  etc.  for  Dejit. 
extending  mains  In  various  streets.  L.  L.  Water  Supply. 

Alar.  2  I’hlla.,  Pa . Feb.  25  Graham,  506  Winsor  St.,  Jamestown,  civil  -v-  x*  Maiireetles Mar  8  hv  Bd  AA'ater 

Alar.  3  Baton  Rouge.  La . ti  m  o.  t-rni  ono  f'omVs..'‘46  Market  St  .  1,674  tons  6- to  1 6-in 

. J?  uJ’a  -  -'*'anta— Election  Mar.  24.  $o00.000  e.l.  pipe.  J.  F.  Loughran,  Kingston,  engr,; 


bonds,  waterworks.  W.  Sims,  mayor.  adv.  E.  X.-R  Feb  2E 

Oa.,  Deoatnr — Election  Mar.  20,  $60,000 
bonds  waterworks  and  $10,000  bonds,  ^  vi,  **a. 

seweraire  svstem  Comrs.,  46  Market  St 

sewerage  systeni.  j  p  Roughran, 

Fla.,  Miami — Voted  $600,000  bonds,  addi-  x  .r  p^b  ’5 

tional  pipe  lines  new  filter  plant,  etc. ;  '  ’  ’  T, 

$375,000  bonds,  pumps  and  equipment  for  J*,*  ,  """PT?' 

high  pressure  water  system;  also  $150,000  1  f"-  6  ln._  15  and  S 


adv.  E.  X.-R.  Feb.  25. 

X.  Y'.,  Saugertles — Mar.il*  by  Bd.  Water 
Comrs.,  46  Market  St.,  5  ml.  16  in.  c.i.  piis* 
line.  J.  F.  Loughran,  Kingston,  civil  engr.  ; 


X.  J.,  Stockton — Mar.  1,  by  Boro  Council, 
1  ml.  6  in.  B  and  S  mains,  etc.  in  various 


bonds,  additional  fire  hydrants,  etc.  Noted  streets.  A\ .  J.  Ledger,  boro  elk. 


Jan.  14. 

O.,  Akron — A.  S.  Helpbringer,  purch.  agt. 


Del.,  AVilmington — Mar.  17,  by  Bd.  AVater 
Comr.s.,  16th  and  French  Sts.,  additional 


takes  bids  about  Mar.  18.  1.000  tons  6-  coagulating  basin  for  mechanical  filter 


to  16-in.  c.i.  pipe,  and  300  or  400  6-  to  16-in. 
valves. 

ni.,  Chicago — South  Park  Comrs.,  57th  St. 


Mar.  10  A’alparalso,  Ind . Feb.  25  and  Cottage  Grove  Ave.,  soon  takes  bids 


Mar.  10  Danielson,  Conn . Feb.  25 

Mar.  13  I*akewood  (Cleveland  P.  O.), 

O . Feb.  25 

Mar.  15  I*ewlstown,  Pa . Jan.  21 

Mar.  19  Dayton,  O . Feb.  25 

FEDERAL  GOVERNMENT  WORK 

Feb.  26  Dredging  —  New  York, 

N.  Y.  . Jan.  28 

Feb.  26  Tunnel,  etc. — Phila.,  Pa.  ...Feb.  18 
Mar.  1  Steel  Work — Phila.,  Pa... Feb.  18 
Adv.  Feb.  18  and  25. 

Mar.  1  Elevator — AA’ash.,  D.  C. ...Feb.  4 

Adv.  Feb.  4  to  25. 

Mar.  3  Hospital — Mare  Island, 

Calif . Jan.  21 

Mar.  3  Compass  Station— Cape  Look¬ 
out  (mail  Beaufort).  X.  C..Feb.  4 


Mar.  3  Dredging-^outh  Boston  (sta. 

Boston).  Mass . Feb.  18 

Mar.  8  Post  Office — Jackson,  Mich.. Feb.  18 

Mar.  9  Outlet  Pipes — Oregon . Feb.  4 

Mar.  9  Cement — I*oulsville,  Ky....Feb.  11 
Adv.  Feb.  11  to  25. 

Mar.  10  Post  Office — Terre  Haute, 

Ind . Feb.  18 

Mar.  12  Remodeling — Michigan  City. 

Ind . Feb.  25 

Adv.  Feb.  25. 

Mar.  15  Remodeling — Mobile,  Ala... Feb.  25 
-Mar.  15  Breakwater — Hilo,  T.  H.  ...Jan.  21 
Adv.  Jan.  21  to  Feb.  25. 

Mar.  15  Dam — Louisville,  Ky . Feb.  18 

Adv.  Feb.  18  and  25. 

Mar.  17  Dredging — Toledo,  O . Feb.  18 

Adv.  Feb.  18  and  25. 


3,900  ft.  1  in.  lead,  and  43,900  ft.  2-  to 
14-ln.  c.i.  mains,  etc..  In  Grant  Park  and 
Lake  Front  extensions.  L.  AA’hite,  ch.  engr. 
Ill..  Grayalskc — A'lllage  Clerk  takes  bids 


plant.  S.  X.  A’an  Trump,  ch.  t>ngr.  Fuller 
k  McCllntock,  170  Bway.,  New  A'ork  City, 
consult,  engrs.  ;  adv.  E.  X.-R.  Feb.  25. 

Md.,  Baltimore  —  Mar.  3,  by  Bd.  Awards 
laying  mains  and  excavating  trenches  for 
Bureau  Water  Supply.  A’.  B.  Siems,  City 
Hall,  water  engr. 

Mich.,  Detroit  —  Mar.  9.  by  Bd.  AA’ater 


about  Mar.  5.  water  and  sewer  extensions  Comrs.,  Contr.  1,  41.892  ft.  6-  to  12-In. 


In  various  streets  $25,000.  Marr  Green 
Co.,  400  North  Michigan  Ave.,  Chicago, 
engrs. 

111.,  Kewanee — See  "Streets  and  Roads.” 


mains  in  Mellon,  Lowdell,  Marshall,  For- 
dale.  Major.  Lang,  South  Dearborn,  Miami, 
A’lsger,  Beatrice,  Manning,  Ethel,  Bassett, 
Manning,  Gleason,  Dartmouth.  Dumfries, 


la..  Oakalooaa— Plans  500.000  gal.  rein.-  Annabell.  and  Carbon  Sts.  ;  Contr  2,  35,075 


con.  reservoir.  $30,000.  X.  W’ray,  city  elk. 
Engineer  not  announced. 

Kan.,  Severy — Making  preliminary  plans 
waterworks.  $50,000.  Burns  &  McDonell, 
401  Interstate  Bldg.,  Kansas  City,  Mo., 
engrs. 


ft.  6-  to  12-ln.  mal.is  In  AA’estern  Dr., 
Plymouth,  Bonaparte,  Tlreman,  Trinity, 
Sierra,  Pierson.  AV’est  Chicago,  Bralle,  I’at- 
ton  and  Fielding  Sts.  ;  Contr.  3,  36,590  ft. 
6-  to  16-in.  mains  in  Horger,  Piedmont, 
Grandville,  AA’estwood,  Bonaparte,  Plain- 
view,  Minock,  Sawyer,  Tlreman.  Evergreen, 


out  (mail  Beaufort)  X  C  Feb  4  Crosby— Plans  waterworks.  $20,-  Aubiirn  and  AA’arren  Sts.  G.  H.  Fenkell, 

Mar.  3  Remodeling Erie,  Pa. .' .  . . .  Feb.  18  Woolfrey,  city  aud.  Engineer  not  176  East  Jefferson  Ave.,  genl  ._mgr.  Xote(i 


announced. 

Mo.,  ForB.vthe — Plans  distribution  sys¬ 
tem.  $18,600.  Alexander  Eng.  Co.,  W’ood- 
ruff  Bldg.,  Springfield,  engrs.  Noted  Feb. 
18. 

Tex.,  Lisbon — Election  Mar.  16,  $65,000 
bonds,  complete  waterworks,  incl.  4-  to 
8-In.  C.I.  pipe,  hydrants,  etc.  Dayton  & 
Parker,  319  AA’llson  Bldg.,  Dallas,  engrs. 


Get.  29,  Xov.  12,  Dec.  10,  1925,  and  Jan. 
28  and  Feb.  4. 

U'ls.,  Mllwaokee — Mar.  11,  by  Dept.  Pub. 
W’k.s..  R.  Stoelting,  comr.,  1  vertical  triple 
expansion  crank  and  flywheel  pumping  en¬ 
gine,  25  m.g.  capacity,  in  Riverside  pump¬ 
ing  station 

Minn.,  Minneapolis  —  Mar.  1,  by  F.  S. 
Gram,  city  purch.  agt.,  four  thousand  }  in.. 


xain*;*,  -..o-—  uram.  city  purch.  agt.,  four  thousana  $  in., 

Tex.,  Rochester  —  Making  preliminary  two  hundred  1  in,  curb  cocks  and  one 
surveys  complete  waterworks.  $40,000.  hundred  each  8  in.  and  1  in.  Inverted  curb 


Address  Chamber  of  Commerce. 

Tex.,  Stanton  —  Election  soon  $40,000 
bonds,  waterworks.  Address  Mayor. 

Tex.,  Waelder — Plans  waterworks.  $35.- 
000.  Engineer  selected  soon.  Address 
Mayor. 


cocks ;  four  thousand  |  x  )  In.  and  three 
hundred  J  x  1  In.  corporation  cocks,  etc. 
N.  AA’.  Elsberg,  city  engr. 

Mo.,  St.  Lonls  —  Mar.  16.  by  Bd.  Pub. 
Serv..  208  City  Hall,  four  650  hp.  boilers, 
$105,000  ;  4  forced  draft  chain  grate 


See  proposal  advertisements  on  page  132,  Advertising  Section. 
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Where  Traffic  or  Business  Demands 
Quick- Hardening,  Strong  Concrete 

Time  is  an  important  consideration  on  many 
sidewalk,  paving  and  other  jobs.  Traffic  or 
business  often  demands  that  the  improve¬ 
ment  be  placed  in  service  at  the  earliest  pos¬ 
sible  moment. 

For  such  work  you  can,  with  standard  Uni¬ 
versal  cement,  the  same  quality  Universal 
you  have  always  used,  obtain  quick-harden¬ 
ing,  strong  concrete  in  by  using  simple 

methods  that  thousands  of  laboratory  tests 
and  actual  construction  experience  prove 
will  give  the  desired  results. 

Detailed  information  on  this  time-saving 
concrete  made  with  standard  Universal 
Cement  gladly  furnished  on  request  to 

Universal  Portland  Cement  Co. 

Chicago  Pittsburgh  Minneapolis  Duluth  Cleveland  New  York 

Concrete  for  Permanence 


ENGINEERING  NEVVS-RECORD 
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rworks  (Continued) 

t  ki-rs  $40,000 ;  two  air  preheaters,  $20,- 
n,!,',  '.'.>al  and  ash  handlinR  equipment, 

i.  s  'inio  all  installed  at  new  waterworks 
•it'  Howards  liend,  St.  Louis  Co.  K.  K. 
II, ,11  oitv  Hail,  dir. 

^  llkla^  Vreilerlck  —  TakinK  bids  1  m.  pr. 
■in  iiHr  n  in.-con.  reservoir  and  storm  sewer 
,  \  trious  streets.  $50,000.  Benham  Knpr. 
512  Gumble  Bldg.,  Kansas  City,  Mo., 
iiiit'rs.  Noted  Nov.  26.  .  _ 

(ire.  Medford— Mar.  9,  by  Water  Comn., 
u  iti  rworks  complete,  incl.  approximately 
■il  mi  20-  to  25-in.  steel  pipe  and  between 
•’  -,110  and  4,000  steel  plates,  etc.  $1,000,000. 
ii'  r.  Hebring,  Spalding  Bldg.,  Portland, 

*''rallf..  San  Kafael — Mar.  16,  by  K.  R. 
Ir.ntice  secy.  Bd.  Directors  Marin  Co. 
Municipal  Water  Dist.,  468  4th  St.,  supply- 
it'u  also  supplying  and  installing  7.346  ft. 
•'ll  in.  and  29,504  ft.  26  in.  welded  steel 
iiine  in  Marin  Municipal  Dist. ;  adv.  E. 
N  li  Feb  25.  Noted  Aug.  20. 

(hit..  Belle  River — Mar.  8.  by  M.  Forget, 
\illiee  elk.,  waterworks,  Constrs.  C  to  G 
(imlusive)  20,000  ft.  6  in.  c.l.  pipe,  valves, 
numphouse.  elevated  tank.  etc.  $40,000.  A. 
\V  Connor  &  Co.,  Metropolitan  Bldg., 
Toronto,  engr.  ...  „  .. 

Old.,  London — See  "Pnclassifled. 

(hit.,  Toronto — Mar.  1,  by  F.  B.  Goedike, 
mnir  Works,  40  Jarvis  St..  York  Twp., 
1  .500  lengths  6  in.  and  200  lengths  12  in. 
(•  i  pipe,  hvdrants,  valves,  etc.  ;  25  tons  } 
in  and  7i  tons  i  in.  lead  pipe,  15  tons  pig 
l.ad  and  U  tons  }  and  I  in.  copper  pipe; 
l  ocks,  etc.  :  sewer  and  waterworks  c.i. 
rovers;  1.250  tons  1  and  2  in.  crushed 
stone;  and  200,000  gal.  road  oil.  $150,000. 

\ttii.,  Kdmonton  —  Mar.  15,  by  City 
Comn.,  9.480  lin.ft.  4-  to  20-in.  c.l  mains, 
valves,  40,000  lbs.  3  in.  lead  pipe,  etc.,  for 
Iiept.  Waterworks.  K.  A.  Blatchford, 
mayor. 

BIDS  RECEIVED 


N.  Y..  Long  Island  City  —  N.  J.  Hayes, 
comr.  Water  Supply.  Gas  &  Electricity, 
.Municipal  Bldg.,  New  York  City,  Feb.  19, 
mains  in  Ely  Ave.,  Sunswick,  47th  Sts.,  etc. 
also  in  60th  Ave.,  Dartmouth  St.,  etc.  2nd 
Ward,  from  Norton  &  Rigney,  137th  St., 
Richmond  Hill.  $6,666  and  $4,944  respec¬ 
tively.  Noted  Feb.  11. 

Md..  Baltimore — Mayor  and  City  Coun¬ 
cil  electrical  equipment  for  addition  to 
.Montebello  Filters,  from  Hitt  &  Brown,  137 
West  Charlotte  St..  Norfolk.  Va.  $28,534. 

CONTRACTS  AW.4RDED 

Pa..  Easton — I>>high  Water  Co.,  7  m.g. 
re.servoir,  to  J.  S.  McCormick  Co.,  Easton, 
$150,000. 

Kla..  St.  .Augustine — See  “ITnclassifled.” 

().,  Cincinnati — Director  Pub.  Serv.  73.- 
300  ft.  4-  to  12-in.  mains  in  various  streets, 
to  M.  F.  Quill.  409  Gerke  Bldg.,  $84,946, 
engrs.  est.  $75,000;  also  875  tons  4-  to  12- 
in.  c.i.  pipe,  to  l^.  S.  Cast  Iron  Pipe  Co., 
.Addyston,  $49,000,  engrs.  est.  $50,000. 
.Noted  Jan.  21  and  Feb.  11. 

WlH..  AVaowatnsa — Bd.  Purchases.  A.  V. 
I’.righam,  secy.,  to  H.  W.  Ev.ans,  53  West 
.lackson  Blvd.,  Chicago,  111.,  50  fire  hy¬ 
drants  at  $79  each ;  to  Michigan  Valve  ti 
Fdry.  Co.,  3631  Parkinson  St..  Detroit. 
.Mich.,  fifty  6  in.  gate  valves  $22.80,  and 
twelve  12  in.  gate  valves  $68.20;  to  J.  B. 
I'low  &  Sons.  544  South  Franklin  St..  Chi¬ 
cago.  Ill.,  seventy-five  6  In.  roadway  boxes 
$.'i.45:  to  Rundle-Spence  Mfg.  Co.,  55  4th 
St..  Milwaukee,  one  thousand  J  in.  cocks 
at  $0,63  each,  three  hundred  I  in.  corpora¬ 
tion  cocks  $0.55,  one  thousand  1  in.  curb 
cocks  $0.95,  three  hundred  each  i  in.  stops 
$i>.65,  g  in.  $0.52  and  J  in.  stops  $0.67,  also 
six  hundred  each  J  in.  couplings  $0.13  and 
3  in,  couplings  $0.20.  Noted  Feb.  11. 

Mo.,  Republlr — Complete  waterworks  and 
distribution  system,  incl.  tank  on  tower, 
pumping  equipment  and  sever.al  miles 
mains,  to  R.  MeSweeney.  555  North  Divi¬ 
sion  St.,  Springfiehl,  $56,637. 

Ore..  Oswego — Waterworks,  to  C.  E. 
Torkelson,  c^o  ITnitecl  Constr.  Co.,  North 
AVest  Natl.  Bank  Bldg.,  Portland,  $33,642. 

ralif.,  AA'aB(>o  —  Director  Was<?o  Public 
rtility  Dist.,  100,000  gal.  steel  tank  on 
100  ft.  tower,  to  Pittsburgh-Des  Moines 
.'4teel  Co.,  Rialto  Bldg.,  San  Francisco, 
$8,699.  Noted  Feb.  18. 


Sewers 


PBOPOfiED  WORK 

N.  A’.,  Buffalo — Making  preliminary  plans 
•500  lin.ft.  81  X  8J  ft.,  rein. -con.  sewer  In 
New  Bailey  Ave.  $25,000.  C.  E.  P.  Babcock, 
Municipal  Bldg.,  engr. 

Oa.,  Atlanta — Election  Mar.  24,  $2,000,- 
000  bonds,  sewers  in  various  streets.  W. 
Sims,  mayor.  Noted  Jan.  21. 

Ga.,  Deratnr — See  "Waterworks.” 


Mich.,  Royal  Oak  (br.  Detroit) — Triangle 
Development  Co.,  making  plans  26.000  ft. 
12  to  42-in.  vitr.  and  concrete  sewers,  etc.  in 
Huntington  Woods  Manor.  Royal  Oak  Twp. 
Hubbeil,  Hartgering  &  Roth.  2640  Buhl 
Bldg.,  Detroit,  engrs. 

111.,  Alton — See  “Streets  and  Roads." 

III.,  <irayMlake — See  ■•Waterworks." 

WIs.,  .Applei(»n — -Making  plans  2  story, 

72  X  225  ft.,  rein. -con.  anti  brick,  combineil 
Sewage  distiosal  plant  and  garage,  plain 
foundation.  North  Walnut  St.  $40,000. 
R.  M.  ('onnelly.  City  Hall.  engr. 

la.,  Boone — Takes  bids  in  April  Sewage 
dis(K>.sal  plant  with  auxiliary  eiiuipment. 
$100,000.  Currie  Eng.  Co.,  Webster  City, 
engrs.  Noted  Jan.  14. 

Tex.,  .Alioe — Making  plans  sewerage  sys¬ 
tem.  $50,000.  J.  H.  Briggs,  2033  North 
Nueces  St.,  San  Antonio,  engr.  Noted 
Jan.  28. 

Tex.,  Grapevine — Election  Mar.  10,  $30,- 
000  bonds,  complete  sewerage  system  and 
disposal  plant.  F.  J.  Von  Zuben.  611  Iian 
Waggoner  Bldg.,  Ft.  Worth,  engr. 

Tex.,  Range — Election  soon  $30,000  bonds, 
sewers  in  various  streets.  Address  A.  C. 
Nusom.  mayor. 

California — (''itles  of  Monrovia.  Arcadia 
and  Sierra  Madre  making  surveys  joint 
sewage  disposal  plant.  To  exceed  $25,000. 
H.  S.  Gierlich,  Monrovia,  city  engr. 

Calif..  Los  .Angeles  -  Made  plans  8-  to 
12-in.  vitr.  sewer  in  Sawtelle  Blvd.  between 
Ohio  and  Pico  Blvds.,  to  exceed  $25,000 ; 
also  29,558  ft.  6-  to  10-in.  cement  sewer, 
etc.,  in  3rd  and  Santa  Barbara  Ave.  Sewer 
Dist.  J.  O.  Shaw,  City  Hall,  city  engr. 

Calif.,  Oakland  —  Making  plans  mono¬ 
lithic  -sewer  north  end  Key  Route  Fill 
west  of  subway,  3,500  lin.ft.  long,  }  to  be 
3x6  ft.  reinforced  and  balance  6x6  ft.  rein.- 
con.  box,  all  sewer  on  pile  and  timber 
foundation,  also  300  to  400  ft.  6x14  ft.  box 
sewer  at  outer  end.  W.  W.  Harmon,  city 
engr. 

Calif.,  Son  Fernando — -Plans  8-  to  18-in. 
vitr.  or  cement  .sewers  in  Sewer  Iiist.  1. 
portions  of  I'orter  Ave.  and  Reynolds  St. 
To  exceed  $25,000. 

Calif.,  San  Friinriaro — See  “Streets  and 
Roads." 

Calif.,  Sonoma  —  Plans  election  $35,000 
bonds,  extending  sewerage  system. 

Calif.,  A'entura — Making  plans  2.000  lin. 
ft.  18  in.  wrought  iron  outfall  sewer.  in 
various  streets.  $40,000  ;  also  sewer  scr(H*n- 
ing  plant  to  handle  50,000  people.  $50,000. 
C.  W.  Pierce,  city  engr. 

Calif.,  Alctorvlilr — Directors  Victorville 
Sanitary  Dist.,  rescinded  contract  lateral 
se'wers  in  various  .streets.  Noted  Jan.  7. 

BIDS  DESIRF.!) 

Pa.,  Pittsburgh — See  “Streets  and 
Roads." 

Pa..  Pittsburgh — Taking  bids  18-  to  36- 
in.  sewers  in  Phillips  Ave.  to  Nine  Mile 
Run.  $42,000.  City  Dept,  of  I’ub.  Wks., 
City  County  Bldg.,  engrs. 

Md.,  Baltimore — Mar.  3,  by  Bd.  Awards, 
storm  drains  and  sanitary  sewers  In  Sewer 
Dists.  G-2,  G-13,  and  P-9  as  listed  in 
Storm  Water  Contr.  89.  M.  J.  Ruark,  311 
Courtland  St.,  sewerage  engr. 

111..  East  St.  Louis  —  See  “Streets  and 
Roads." 

III..  AVinchester — Takes  bids  about  Mar. 

15,  sewage  disposal  plant  and  36,620  ft. 
6-  to  12-in.  sewers,  etc.  in  various  streets. 
$68,624.  W.  A.  Fuller  Co.,  1917  Ry.  Exch. 
Bldg.,  St.  Ix>uis,  Mo.,  engrs. 

Tex.,  Wlrhlta  Falls — Mar.  17,  by  R.  E. 
Shepherd,  mayor,  at  office  W.  E.  McBroon, 
city  elk.,  sewage  treatment  works.  Mont¬ 
gomery  &  Ward,  54  5  Harvey-Snider  Bldg., 
consult,  engrs.  ;  adv.  E.  N.-R.  Feb.  25. 

BIDS  RECEIVED 

N.  C.,  Charlotte — Bd.  City  Comrs.,  Feb. 

16.  sewers  in  various  streets,  from  V.  B. 
Higgins  &  Co.,  Charlotte,  $38,969.  Noted 
Feb.  4. 

WIs.,  Milwaukee — Dept.  Pub.  Wks.,  Feb. 
11,  118  ft.  72  in.  storm  sewers  in  Lake 
St.,  from  MIerswa  Constr.  Co.,  1619  Ore¬ 
gon  St.,  Oshkosh,  $6,438  ;  and  4,815  ft. 
8  to  30  in.  vitr.  sewer  In  St.  Paul  Ave. 
also  661  ft.  8-  to  12-in.  in  22nd  St.,  from 
P.  &  L.  Co.,  Edgewater  Ave.,  $11,844  and 
$1,241  respectively. 

WIs.,  Milwaukee — Dept.  Pub.  Wks., 
storm  sewers  in  Sect.  4,  2,245  ft.  10  in. 
monolithic  concrete  pipe,  from  Wenzel  & 
Henoch  Constr.  Co.,  498  27th  St.,  $204,- 
682  ;  Sect.  5,  26th  St.  between  Brown  St. 
and  North  Ave.,  from  J.  Brogan  &  Sons, 
211  Grand  Ave.,  $102,786;  Sect.  6,  26th 
St.  between  North  and  Kilbourn  Aves., 
Kilboum  Ave.  between  26th  and  27th  Sts., 
and  27th  St.  between  Kilbourn  Ave.  and 
Center  St.  from  M.  Synovltz,  944  2nd  Ave., 
$138,217.  Noted  Feb.  4. 

Calif..  Los  Angeles — From  M.  J.  Simono¬ 
vich,  727  Alpine  St.,  sewer  In  Milton  Ave. 


between  Melrose  and  3rd  Sts.  32.6.’'.9  ft. 
hou.se  sewers  $1.35  iw'r  ft.,  cement  .s«\ver 
complete  $29,972;  from  J.  Chutuk.  5I2o 
Huntington  Dr..  Burnside  Ave.  between  6th 
St.  and  Wilshire  Blvd.,  9.330  ft.  house 
sewers  $1.10.  seWer  complete  $16,519. 
Noted  Feb.  11. 

C4»NTRA<  TS  .AWARDED 

I’a.,  I'hila. — I>epl  Pub.  Wks.,  Bure.au  of 
Engineering,  to  W.  II  (iarson,  5033  Brown 
St.,  branch  sewer  in  Fiiirhill  St.  $5,832,  to 
Vettleri  &  Pontarelli,  523  Rising  Sun  A\e.. 
Franklin  St.  $6,957,  and  .spencer  St.  $9,975  ; 
to  A.  D.  Sandro  Ai  Son.  3906  North  5th  St. 
4th  St.  between  Talsir  Rd.  and  Clarkson  St. 
$1,940,  and  63r(l  St  between  Dicks  and 
Gibson  Sts.  $2,941.  to  11.  11.  Pizagno.  9o7 
South  13th  St..  4Sth  St.  between  Chester 
and  Springfield  Sts.  $5,570.  M  St.  between 
Hunting  Park  and  Lycoming  St.  $6.24o, 
and  Theodore  St.  between  69th  ami  7oih 
Sts.  $5,851,  to  V.  S.  CamiH'llone.  812  West 
Venango  St.,  Glenmore  St.  between  65th 
and  66th  Sts.  $3,84tt.  Johnston  St.  bi^tweeii 
ISth  and  19th  Sts.  $4,023.  Ruth  St.  between 
Venango  and  Atlantic  Sts.  $3,362  ;  to  E.  F 
Bennis,  825  East  Washington  l.«ane.  Grange 
St.  $10,989,  Opal  St.  between  Church  and 
Champlost  Sts.  $7,416.  to  A.  Perna  &  Son. 
752  South  10th  St..  l,auriston  St.  between 
Kingsley  and  Markle  Sts.  $8,664,  to  Mc¬ 
Intyre  Constr.  Co.,  6811  North  h-ranklin 
St..  Marshall  St.  tudween  Johnston  and 
Bigler  Sts.  $5,605,  to  Clifton  Constr  Co., 
131  East  Berkley  St.  Clifton  Ibights. 
Sheridan  St.  between  Johnston  and  Bigler 
Sts.  $5,794.  and  to  W.  H  Yetman  <’o.. 
Lincoln  Bldg.,  drainage  storm  water  culvert 
In  40th  Ward,  $128,130.  Grand  total 
$223,129. 

Fla.,  St.  .Augustine — See  "Pnclassified*” 

III..  Springfield  —  Trustees  Si>ringfiild 
Sanitary  Dist..  West  Side  Interceiiting 
Sewers.  Div.  3,  North  Sect.,  9.000  ft.  66-  to 
69-In.  sewers,  5,650  ft.  to  be  ojan  cut.  560 
ft.  in  fill,  600  ft.  tunnel  and  2.1  on  ft  tresth* 
sewers,  etc.,  to  F.  Schofner.  .•\tchi.son.  Kan., 
$269,264  ;  Div.  F,  Tunnel  Section,  7,700  ft. 
57  in.  intercepting  sewers,  3.300  ft.  to  be 
in  tunnel,  4.400  ft.  in  open  cut,  al.so  connec¬ 
tion  with  Bond  St..  Patton  Ave  and  Town 
Beach  sewers,  to  11.  C.  Willadson  Constr. 
Co..  Springfield.  $211,000;  Div.  G,  Jackson¬ 
ville  Beach  Sewers.  42.200  ft.  15-  to  39-in. 
sewers,  also  Town  Branch  syiihon  and 
connections  with  Oakridge,  Amos  Branch. 
Dak  Knolls.  Country  Club  and  other  s( wers, 
to  Sangamo  Constr.  Co..  Springfield.  $312,- 
500.  Grand  total  $792,764.  Noted  Jan.  7. 

f'alif.,  Ia)«  .Angeles — Rein, -con.  storm 
drains  in  Melrose  Ave  between  Citrus  .Ave, 
and  Poinsetta  PI.,  to  Ballis  &  Petros.  1350 
West  4th  St..  $26,680.  Noted  Dec.  24. 


Waste  Disposal 


PROPOSED  AV«>RK 

Fla.,  Miami — V’oted  $400,000  bonds,  addi¬ 
tional  incinerators,  etc.  Noted  Jan.  14. 


Bridji^es 


PROPOSED  AVORK 

<Ja.,  Atlanta — Election  Mar.  24,  $1,000,- 
000  bonds,  for  viaducts.  W.  Sims,  mayor. 
Noted  Jan.  21. 

Fla.,  Miami— Voted  $1,800,000  bonds,  5 
bridges,  one  at  or  near  Northwest  2nd  .St., 
one  Northwest  12th  Ave.,  one  Northwest 
17th  Ave.,  one  Southwest  1st  St.,  and  other 
Southeast  2nd  Ave.,  all  over  Miami  River. 
Noted  Jan,  14. 

Tennessee  —  State  Dept.  Highways  & 
Wks..  Nashville,  plans  bridge  over  Wolf 
River,  on  Memphis-Bristol  Highway,  Shelby 
Co.  To  exceed  $25,000.  C.  N.  Ba.ss,  acting 
comr. 

Tenn.,  Fayetteville  —  Lincoln  Co.  and 
State  Dept.  Highways  &  I’ub.  Wks.,  Na.sh- 
ville,  plan  bridge  over  Elk  River,  near 
here.  County  to  appropriate  $20,000  and 
State  $40,000  towards  cost.  C.  N.  Bass, 
acting  comr. 

Tenn.,  Nashville — Davidson  Co.  election 
Aug.  4,  $1,000,000  bonds,  bridge  over  Cum¬ 
berland  River  near  Old  Hickory. 

Kentucky  —  State  Hy.  Dept.,  Frankfort, 
plans  one  275  ft.  steel  and  five  50  ft.  con¬ 
crete  approach  span  bridge  over  Kentucky 
River  at  Camp  Nelson,  Jessamine  and 
Garrard  Counties,  two  162  ft.  steel  and 
nine  40  ft.  approach  span  bridge  over 
Levisa  Fork  of  Big  Sandy  River.  Pike  Co. ; 
and  two  124  ft.  span  steel  deck  girder 
bridge  over  Big  Cllfty  Creek.  Grayson  Co., 
all  above  to  have  20  ft.  roadways.  E.  N. 
Todd,  highway  engr. 

Montana  —  Mineral  Co.  (Superior),  elec¬ 
tion  Mar.  9,  $55,000  bonds  3  main  and  4 
approach  span  approximately  425  ft.  steel 
bridge.  State  Hy.  Comn..  Helena,  engr. 


See  proposal  advertisemeats  on  page  132,  Advertising  Section. 
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In  hiving  rSr>EPEXr>EST  Pipe, 
the  hottom  half  of  the  joint  ia 
sealed  on  the  lSSff}fC^—the  top 
half  on  the  (IVTSIDE.  Perfect 
jftintfi  are  poftnibU  in  a  deep, 
narrow  trench,  as  illustrated  at 
right. 


Tight,  Smooth  Pipe  Joints 


Easy  to  Make — Even  in  Deep,  Narrow  Trenches 


IN  some  sewer  pipe,  the  joint  is  the  “weakest  link,”  but  in  Independent 
Pipe,  it  is  the  strong  point.  The  recessed  joint,  found  only  in 
Independent  Reinforced  Concrete  Sewer  Pipe  makes  it  possible  to  con¬ 
struct  strong,  smooth,  tight  joints  with  a  minimum  of  time,  labor  and 
material. 

As  each  unit  is  fitted,  a  stiff  cement  mortar  is  trowelled  into  the  recess  of 
the  upper  half  OUTSIDE  the  pipe  and  into  the  recess  of  the  lower  half 
INSIDE  the  pipe.  This  quickly  makes  a  perfect,  permanent  joint,  with 
a  clean,  smooth  interior,  and  a  uniform  exterior. 

The  trench  need  be  excavated  only  wide  enough  to  receive  the  pipe.  No 
flaring  bell  ends — no  extra  excavation.  Remember — the  joints  are  sealed 
half-way  around  on  the  OUTSIDE  and  half-way  around  on  the  INSIDE. 
I'his  feature  is  especially  valuable  in  laying  pipe  in  wet,  muddy  or  other 
difficult  soil  conditions. 

Phone,  wire  or  write  us  for  quotations  on  your  concrete  pipe  requirements. 


Sales  Agencies 

BELOIT,  Wise. 
Ills.-Wisc.  ConcretP  Piix- 
and  Tile  C<i. 

C.  E.  RICHARDSON,  Mgrr. 

CHICAGO,  ILLS. 
Illinois  Conoreto  Sales  Co. 
Coa-4  City  Hall  Square  Bldg. 
FRANK  NOVONTY,  Mgr. 

COLUMBUS.  OHIO 
Ohio  Sales  Ageney 
.100  South  High  St. 

E.  W.  HAWKE.  Mgr. 

OKLAHOMA  CITY 
Concrete  I»i|)e  Co.  of  Okla. 
-0.1  Grain  Exchange  Bldg. 
E.  A.  BARNES.  Mgr. 


INDEPENDENT  CONCRETE  PIPE  CO.,  202  N.  West  St.,  Indianapolis,  Ind. 


Reinforced  Concrete  Pipe 
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Itridges  (Continued) 

Ark..  Fulton  —  State  Hy.  Dept..  Little 
r.  k  "plans  rein. -con.  bridge,  here.  $500.- 
iMiii  '  K.  C.  Limerick,  highway  engr. 

Trx  .Abilene  —  Makii^  plans  rein. -con. 
...iii  steel  bridge  over  Raney  and  Lytle 
t’ref  ks.  $96,000.  L.  C.  McCanlles,  Abilene, 

— See  “Streets  and  Roads.” 

Tex!!  <Jroe»beck  —  See  “Streets  and 


"  Tri  Palestine — Anderson  Co.  { Pales¬ 
tine)  and  Cherokee  Co.  (Rusk)  making 
i.lims  0.91  mi.  timber  pile  bridge  across 
Trinitv  River,  here.  $54,600.  E.  W. 
Invis'  Palestine,  co.  engr. 

I>*..  Qiiaiiuh— See  “Streets  and  Roads.” 

Ont.  Forest  Hill — Plans  66  ft.  concrete 
and  steel  bridge  on  Millbrook  .\ve.  or 
Lonsdale  Rd.  $70,000.  James,  I>r<K'tor  & 

H.  dfern.  36  Toronto  St.,  Toronto,  engrs. 

Ont..  Toronto  —  City  Council  plans  re¬ 
moving  present  bridge  and  constructing  a|)- 
nroxiniately  300  ft.  concrete  and  steel 
bridge,  on  Huntley  St.  $127,000.  R.  C. 
Harris.  City  Hall.  engr. 


ItlUS  DESIRED 


West  Alrglnlu — See  “Streets  and  Roads." 

South  t'arollna  —  Mar.  16,  by  State  Hy. 
Dept.,  Columbia,  one  180  ft.  steel  swing 
span  bridge  on  reinforced  concrete  pile 
pivot  pier  across  Santee  River,  Charleston- 
Oeorgetown  Counties,  on  State  lioute  40, 
Federal  Aid  Project  39-H.  State  Highway 
Engineer.  Columbia,  engr. 

Fla.,  Tampa — Mar.  30.  by  City  Comn. 
at  othce  city  elk..  City  Hall,  bridge  .over 
Hillsborough  River,  at  Fortune  St.  R.  I). 
Martin,  city  engr.  Strauss  Rascule  Bridge 
('o.,  3o7  North  Michigan  Ave.,  Chicago,  Ill., 
consult,  engr.  ;  adv.  E.  N.-R.  Feb.  25. 

.Alabama— Mar.  10,  by  State  Hy.  Comn., 
Montgomery,  240  ft.  double  leaf  simple 
trunion  bascule  bridge  being  channel  span 
of  concrete  bridge  (now  being  constructed) 
acro.ss  Tenne.ssee  River  at  Decatur,  on  State 
Aid  Project  63,  Limestone  and  Morgan 
Counties,  660,000  lb.  structural  steel,  25,000 
lb.  metal,  60,000  lb.  operating  machinery, 
104.000  lb.  c.i.  balancing  blocks,  etc.  AV.  A. 
.McCalla,  highway  engr. 

I.niilsiana — Mar.  30.  by  State  Hy.  Comn., 
Baton  Rouge,  Little  River  Bridge  steel  and 
coniTcte,  and  roadway  approaches  on 
.\lexandria-Jena  Highway,  Federal  Aid 
Project  164-B.  LaSalle  and  Grant  Parishes. 
\V.  B.  Robert.  Reymond  Bldg.,  Baton 
Houge.  engr. 

Tennessee — See  “Streets  and  Roads." 

Tennessee — Mar.  12,  by  State  Dept.  High¬ 
ways  &  Pub.  Wks.,  Nashville,  (S.  .A.  I*, 
means  State  Aid  Projeet  and  F.  A.  P, 
means  Federal  Aid  Project).  2  span  26  ft. 
earth  filler  rein. -con.  arch  bridge  over  Dry 
Fork  Creek  near  Edenwold,  S.A.P.  325-A, 
Davidson  Co.  ;  2  concrete  deck  girder  bridges 
and  approaches  over  Little  Trummel  Creek 
and  adjacent  overflow  channel,  S.A.P.  127- 
C.  also  2  concrete  deck  girder  bridges  and 
approaches  over  Lick  and  Bledsoe  Creeks. 
S  A  P.  326-A.  Sumner  Co.  :  5  rein. -con. 

bridges  over  20  ft.  span  between  Ellendale 
and  Arlington,  F.A.P.  36-C,  Shelby  Co. ;  5 
rein. -con.  bridges  over  20  ft.  span  between 
Cnlon  City  and  Kentucky  State  line,  F.A.I*. 
64-A.  Obion  Co.  ;  3  rein. -con.  bridges 

between  Wartburg  and  Pilot  Mountain, 
S  A  P.  300-C,  Morgan  Co.  ;  3  rein. -con. 

bridges  over  20  ft.  span  between  Morrison 
and  Hawkins  C’o.  line.  S.A.P.  324,  Hamblin 
Co, :  1  rein. -con.  bridge  over  20  ft.  snan 
between  Etowah  and  Monroe  Co.  line, 
S  A  P.  322,  McMinn  Co.  C.  N.  Bass,  acting 
comr. 

Indiana — Mar.  9,  by  J.  D.  Williams,  State 
Hy.  Comn.,  Indianapolis,  (8.  R.  meant 
State  Road,  s.g.  means  steel  girders,  and 
».t.  means  steel  truss),  two  84  ft.  s.g.  over 
Pennsylvania  R.R.  Traction,  and  two  150 
ft.  s.t.  over  County  and  Stacker  Cr.,  on 
S.R.  1-D,  Scott  Co. 

III.,  rhleago  —  Mar.  3.  by  South  Park 
Comrs.,  57th  St.  and  Cottage  Grove  Ave., 
432  ft.  steel  temporary  bridge  with  40  ft. 
roadway  and  20  ft.  walk,  north  of  11th  PI., 
L  White,  ch.  engr.  Grant  Park. 

Neb.,  Bloomfield  —  State  Hy.  Dept., 
Lincoln,  taking  bids  new  700  ft.  concrete 
bridge  buttressed  by  willow  matresses  over 
Niobara  River,  on  Federal  Aid  Rd.  2S0-B. 
here.  H.  L.  Cochran,  I.incoln,  state  engr. 


BIDS  RECEIVED 

.Alabama — State  Hy.  Comn.,  Montgomery, 
reb.  10,  425  ft.  steel  superstructure  over 

<  oosa  River,  State  Aid  Project  41.  Cherokee 

<  o.,  from  Vincennes  Bridge  Co.,  Vincennes. 
Ind  $54,631,  engrs.  est.  $61,567  :  431  ft. 
bridge  on  Town  Creek  Rd.,  State  Aid 
Irnjpct  101,  Lawrence  Co.,  from  G.  A. 
Thompson,  Macon,  Ga.,  $31,892,  engrs.  est. 
$32,532  ;  485  ft.  bridge  on  Seale-Girard  Rd., 
Mate  Aid  Project  50-B,  Russell  Co.,  from 
M(Coy  &  Garrett,  Lafayette,  $31,193,  engrs. 


est.  $35,001) ;  1,800  ft.  bridge  on  Fedt-ral 
Aid  Project  150,  Tuscaloosa  Co.,  from  Peter¬ 
son  &  Ernhart,  Montgomery,  $77,928,  engrs. 
est.  $101,209.  Noted  Jan.  21. 

Indiana  — J.  D.  Williams,  dir.  State  Hy. 
Comn.,  lndianai>olis,  (e.  e.  means  engrs. 
est.)  Feb.  16.  bridge  over  Little  Blue  River, 
F.  A.  58-B.  Crawford  Co.,  and  one  over 
Patoka  River  F.  A.  58-1),  ttrange  Co,.  Contr. 
60,  from  Brown  &  Cunningham,  English, 
$39,569  e.  e.  $41,170;  bridge  over  Balti¬ 
more  &  Ohio  R.R,  tracks.  F',  .A.  59  Sect.  3 
Scott  Co.,  Contr.  61.  from  J.  F.  Beggs  A: 
Co.,  Scottsburg.  $29,386  e.  e.  $36,972  ;  bridge 
over  Otter  Creek.  F.  A.-76-,\l,  and  one  over 
Spring  Creek.  F.  A.-76-A2.  Vigo  Co..  (Nmstr. 
62,  from  J.  W.  Dougherty  &  Sons,  Frames- 
burg,  $52,112  e.  e.  $50..8S3  ;  bridge  over 
Lick  Creek,  F.  A.  80,  Fayette  Co..  Contr.  63. 
from  HiM»sier-General  Constr.  Co..  Conners- 
ville,  $7,932  e.  e.  $9,137  ;  bridge  over  Indian 
Creek,  S.  12  1-496,  Owen  Co.,  Contr.  64, 
from  W.  H.  Grammer  &  Son,  Evansville, 
$13,618  e.  e.  $14,659;  bridge  over  Turkey 
('reek,  S.  25-C-47S.  IJiGrange  *'o.,  from 
J.  E.  Sweet  &  Sons,  Woodburn.  $8,697  e.  e. 
$8,797  ;  bridge  over  Plum  Creek,  S-31- 
E-399,  and  one  over  east  branch  Plum 
Creek,  31-E-400.  Putman  Co.,  Contr  66. 
from  Wasnidge  &  Leonard,  Jasonville.  $11.- 
850  e.  e.  $13,396;  bridge  over  Little  Brady 
Creek,  S-39-A-58,  one  over  Lick  Creek, 
39-A-494.  and  one  over  Grassy  Creek.  39- 
A-495.  Marlon  Co..  Contr.  67.  from  Kernodle 
&  Fulwider,  I^ebanon,  $22,093  e.  e.  $28,106. 
Noted  Feb.  4. 

t  allf.,  Dukland— Supervs.  .Alameda  Co.— 
Reconstructing  steel  bridge  on  Webster  St. 
over  Estuarv,  here,  from  J.  H.  Tillman,  310 
Ea.st  Cabrilio  Blvd.,  Santa  Btirbara.  $149.- 
000  (complete  in  120  days)  and  $134,000 
(complete  in  150  days).  Noted  Feb.  4. 


CONTRACTS  AW.ARDF.D 

Pa..  Pliila. — Dept.  Pub.  Wks.,  Bureau  of 
Engineering,  new  60  x  60  ft.  steel  and  rein.- 
con.  bridge  under  railroad  tracks  at  Rising 
Sun  Ave.,  to  G.  Dobbin,  1020  South  47th 
St..  $90,320.  Noted  Feb.  4. 

Florida  —  State  Rd.  Dept.,  Tallahassee, 
constructing  9  bridges  between  Bowling 
Green  and  Brownsville,  Project  648-B, 
Hardee  <^).,  to  J.  S.  Walton  &  Co..  Brad^n- 
burg,  Kv.  $75,662.  Noted  Jan.  14. 

Fla.,  St.  Augustine — See  “UnclassifiiMl.” 

D.,  Cleveland — Cleveland  Cnion  Terminal 
Co.,  c/o  O.  P.  and  M.  J.  Van  Sweringen, 
Mar.shall  Bldg.,  piers  2.000  ft.  steel  and 
concrete  bridge  over  (^uyahoga  River,  to 

J.  Gill  &  Son  Co.,  Bulkley  Bldg.,  $500,000. 
Noted  Aug.  20.  .. 

la..  Sigourney — See  “Streets  and  Roads. 

Missouri — State  Hy.  Dept.,  Jefferson  City, 
to  Kelly  &  Underwood,  Granby,  three  20  ft. 
rein. -con.  slab  spans,  etc.  over  McDougal 
Branch,  Newton  Co..  $4,140;  to  R.  M. 
Daviess  &  Son,  Salisbury,  one  30  ft.  rein.- 
con.  deck  girder  span,  etc.  over  Pipes  Creek, 
Howard  Co.,  $6,057  ;  to  Graham  Bros., 
Leeds,  one  40  ft.  rein. -con.  deck  girder 
span.  etc.  over  Mams  Creek,  Audrain  Co., 
$4,895  ;  to  K.  MacFarland,  Kansas  City, 
three  45  ft.  rein. -con.  deck  girder  spans, 
etc.  over  Sulphur  Creek,  Howard  Co.,  $13.- 
096  ;  to  O.  H.  Schmidt.  St.  Joseph,  four  20 
ft.  rein. -con.  slab  spans,  etc.  over  Turkey 
Creek  overflow  $6,496,  three  20  ft.  rein.- 
con.  slab  spans,  etc.  over  Turkey  Creek 
$4,649,  three  30  ft.  rein. -con.  deck  girder 
spans,  etc.  over  Elk  Creek  $10,430.  and  one 
40  ft.  rein. -con.  deck  girder  span,  etc.  over 
Little  Turkey  Creek,  $5,625,  all  foregoing 
in  Linn  Co.  ;  to  J.  P.  Sparks,  Kirkwood,  two 
8  ft.  rein. -con.  slab  spans,  etc.  over  stream 
$4,941,  two  25  ft.  rein. -con.  deck  girder 
spans,  etc.  over  Fraziers  Creek  $5,728,  one 
30  ft.  rein. -con.  deck  girder  span,  etc.  over 
Wards  Creek  $3,776,  and  one  40  ft.  rein.- 
con.  deck  girder  span,  etc.  over  Bounds 
Creek  $5,031,  all  foregoing  in  Wayne  Co. : 
to  Nevada  Constr.  Co.,  Nevada,  two  10  ft. 
rein. -con.  slab  spans,  etc.  over  .stream 
$1,983,  one  10  ft.  rein. -con.  slab  span,  etc. 
over  stream  $845,  two  12  ft.  rein. -con.  slab 
spans,  etc.  over  stream  $2,077,  one  60  ft. 
steel  truss  span,  etc.  over  Robinson  Creek 
$7,980,  two  80  ft.  steel  truss  and  two  40  ft. 
rein. -con.  deck  girder  spans,  etc.  over  Clear 
Creek  $22,358,  all  foregoing  in  Vernon  Co.  : 
to  D.  (?.  Horton,  Fort  Smith,  Ark.,-  two  10 
ft.  rein. -con.  slab  spans,  etc.  over  stream 
$1,436,  two  30  ft.  and  one  40  ft.  rein. -con. 
deck  girder  spans,  etc.  over  Panther  Creek 
$5,393,  both  in  St.  Clair  Co.  ;  to  M.  E. 
Gillloz,  Monett,  two  8  ft.  rein. -con.  slab 
spans,  etc.  over  stream  $1,529,  one  20  ft. 
rein. -con.  slab  span,  etc.  over  stream  $3,917, 
one  20  ft.  rein. -con.  slab  span,  etc.  over 
branch  of  Turkey  Creek  $4,080,  one  45  ft. 
rein. -con.  deck  girder  span,  etc.  over  Turkey 
Creek  $6,453,  one  45  ft.  and  two  30  ft.  rein.- 
con.  deck  girder  spans,  etc.  over  Bear  Creek 
$7,824,  all  foregoing  in  Wayne  Co.,  three 
20  ft.  rein. -con.,  slab  spans,  etc.  over  Castor 
River  overflow  $4,654,  one  140  ft.  steel  truss 


span,  etc.  over  Castor  River,  $14,232.  and 
two  140  ft.  steel  truss  .spans,  «‘tc.  over 
Castor  River  $28,177,  all  In  Bollinger  Co.; 
to  R.  H.  Haria-r  Constr.  Co.,  Chillicothe, 
two  III  ft.  rein  -con.  slab  spans,  etc.  over 
stream  $2,326,  fifteen  2o  ft  rein. -con  slab 
spans,  etc.  over  Big  Parsons  overtlovv  $21.- 
8,>8,  three  20  ft.  rein. -con.  slab  s|>ans,  etc. 
over  Hickory  Creek  $4,792,  three  ;io  ft. 
r*‘ln.-con.  d*-ck  gird«'r  spans,  etc.  over  Big 
Parsons  ('reek  $7,457,  three  3o  ft.  rein.- 
con.  deck  girder  spans,  etc.  over  l.ittlo 
Parsons  Creek  $6,184,  ten  2o  ft.  l-ll•'am 
spans,  etc.  over  laaiist  Creek  overflow 
$9,334,  ti-n  2o  ft.  I-I>eiim  spans,  etc  over 
Locust  Creek  overflow  $9,349,  one  So  ft. 
steel  truss  and  twelve  2o  ft.  I-I>eam  spans, 
etc.  over  Lix'ust  Creek  »>verflovv  $18,220,  one 
80  ft.  steel  truss  ami  ten  2o  ft  rein. -con. 
slab  spans,  etc.  ov.t  Mud<lv  Creek  $20,543, 
on*-  so  ft.  st*-el  truss  and  four  2o  ft.  r*-ln.- 
con.  slab  spans,  et*-.  over  i.ocust  ('ri-*k 
overfli>w  $15,415,  and  eight  2o  R.  I-lx-am 
spans,  et*-.  *>vi-r  Mu*l*ly  Cr*  t-k  *ivi  rflovv 
$7,6  42,  all  foregoing  in  Linn  ('o.  ;  to  Finl*-y 
('*>nstr.  ('*>,.  N*-braskn  City,  N*-b  ,  *)n.-  8i) 
ft.  st*-«-l  truss  spiin,  et*-.  over  ('*>ntrary 
Cre<-k.  Bu*'hanan  Co.,  $9,904  ;  to  C.  ll, 
.\tkins*in  Paving  C*>.,  Wal.rtown  S.  D., 
one  20  ft.  rein.-c*>n.  si.-*!)  span,  etc.  *>vcr 
W*-st  I)og  ('r*-ek.  Davi*-ss  Co.  $7,766,  and 
*ine  72  ft.  timber  bridge  *>n  Sta.  225  plus  70 
*iv«-r  N*i.  11,  De  Kalb  Co.,  $1,495.  Graml 
total  $330,086.  .N*.tt-d  Feb  IS 

.Ark..  Sil*iam  Spring** — Set-  “Streets  an*l 
Roads." 

Tex..  Sun  Ant*>nif»— Bexar  C**..  3  reln  - 
ron.  bridges  *)ne  215  ft.  *ine  86  ft.  and 
*'ther  150  ft.  long  with  tw**  125  ft.  ap- 
proa*-he.s.  in  Pri-cinct  1.  to  la-hr  &  Aikin. 
812  Builders  Ex*h.  Bldg.,  $75,185.  N*ite*l 
Jan.  7. 

Okla.,  M*>iin*lH  —  State  Hy.  D*‘pt.,  Okla¬ 
homa  City,  2  span  116  ft.  st*-*-l  truss  bridge 
on  c*>n*-r*-te  pit-rs,  Cr*-*-k  ('o.  ;  here,  23  t*>ns 
truss  st*-el,  16.4  t*>ns  reinf*)rclng,  et*-.,  to 
E.  T.  Fike  &  Co.,  Nebraska  Blilg.,  Tulsa, 
$23,957.  Engrs.  *-st,  $26,000.  Noted  Jan. 
21  under  “Oklahoma.” 


Dams 


PROPOSED  WORK 

Tex..  .Austin — State  Bd.  Water  Engineers, 
Austin,  making  pr*-limlnary  surveys  1  large 
and  several  smaller  dams  *)n  Colorado 
River,  to  produce  p*>wer  development  and 
Irrigation  supply.  ab*)ve  here.  $2,000,000 
*ir  more.  Address  State  Bd.  Water  Engi¬ 
neers. 


Railways 


PROPOSED  WORK 

Florida  —  City  of  Miami  voted  $350,000 
b*>nda,  extending  tracks,  etc.  in  Miami. 
Noted  Jan.  1 4. 

Saskatrhewua — Canadian  Natl.  R.R.  Co., 
230  St.  James  St.,  Montreal.  Que.,  s<ion 
takes  bids  44  mi.  track  through  Turtlefor*!, 
$1,571,000;  als*>  for  Dunblane-Ontral  Butte 
Branch.  $1,000,000.  C.  S.  Gzovvski,  230  St. 
James  St.,  M*)ntreal,  (Jue.,  ch.  constr.  engr. 

CONTRACTS  AWARDED 
Mirhigun  —  Dept.  Street  Railways,  St. 
Jean  and  Sh*>emaker  Aves.,  Detroit,  H.  U. 
Wallace.  g*nl.  mgr.,  250  tons  girder  rail, 
to  Lorain  Steel  Co..  Johnstown,  Pa.,  at  $71 
per  ton,  total  $17,750. 


Excavation,  Drainage, 
Irrigation,  Levees 
River  and  Harbor 


PROPOSED  WORK 

Arkansaii — Pocket  Cypress  D.  D.  1,  Pu¬ 
laski  and  Jefferson  Counties,  making  pre¬ 
liminary  plana  lateral  ditches.  No.  1, 
Daugherty  Lake  Old  I.,evee  Canal,  9,216 
ft.  long.  incl.  16,660  cu.  yd.  excav. ;  No.  2. 
Daugherty  I^ke  to  Pike.  600  ft.  long,  1.810 
cu.yd.  excav.;  No.  2-A,  1,000  ft.'  bmg. 

3,870  cu.yd.  excav.;  No.  3,  8,000  ft.  long, 

2,925  cu.yd.  ex*-av. ;  No.  4,  4,620  ft.  long, 

9,369  cu.yd.  excav.  ;  No.  5,  5,600  ft.  long, 

11,061  cu.yd.  excav.;  No.  6,  4.000  ft. 

long,  8,730  cu.yd.  excav.  E.  M.  Fever, 
chn. 

.Ark.,  Newport — D.  D.  14.  c/o  Jackson 
Co.  Court,  making  preliminary  plans  200,- 
000  cu.yd.  excav.  In  drainage  ditches,  etc. 
B*)wman-Morrow  Eng.  Co.,  201  Court 
House,  engrs. 

Tex..  Browngvllle  —  Cameron  Co.  soon 
takes  bids  portion  of  levees,  etc.,  along 


See  proposal  advertisements  on  page  132,  Advertising  Section. 
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INDUSTRIAL 


THE  CRANE  THAT  STAYS  YOUNG 


SUE  ordinary  crane  ages  rapidly.  A  regular  ditt  of 
tough  work  and  occasional  doses  of  abuse,  assure 
the  average  crane  a  hard  life  and  sometimes  a 
premature  death.  But  the  Industrial  type  DC 
crawling  tractor  crane,  shovel  and  dragline  is  a  master  of 
old  age.  Here’s  why: 

All  castings  are  steel.  The  shafts  are  of  forged  steel  of 
ample  size  and  are  accurately  ground.  The  gears  are  all 
accurately  cut  or  ground  and  fitted  by  hand.  All  functions 
are  controlled  by  large,  easily-engaging  friction  clutches. 
Bronze  collars  are  provided  behind  each  bevel  gear  and  the 
wearing  surfaces  of  all  thVust  bearings  are  separated  by 
bronze  washers. 

The  tractor  belts  are  made  up  of  heavy,  high  carbon,  heat 
treated,  cast  steel  shoes  of  overlapping  design,  which  present 
a  smooth,  continuous  bearing  surface  to  the  ground.  The 
rollers  in  the  tractor  belts  are  of  the  self-cleaning  type. 
They  are  large,  making  the  machine  easier  to  propel.  The 
large,  wide  roller  path  reduces  Internal  stresses  and  strains 
to  a  minimum.  A  Zerk-Alemlte  high  pressure  lubricating 
system  is  supplied  which  provides  for  ample  lubrication  to 
all  running  parts. 

There  are  no  chains  in  the  propelling  mechanism.  Two 
Independent  trains  of  spur  and  bevel  gears  lead  from  power¬ 
ful  friction  controls  to  the  tractor  belts  through  two  con¬ 
centric  vertical  propelling  shafts  at  the  axis  of  revolution. 
The  Industrial  gear  drive  is  high  up  out  of  the  dirt  with 
ample  clearance  underneath,  and  the  gears  are  designed  to 
withstand  the  strains  of  full  pow’er  application  at  any  time. 
The  operator  controls  the  steering  easily  from  his  position 
on  the  machine. 

You  don’t  have  to  coddle  Industrials.  Treat  ’em  rough, — 
they  like  it.  All  parts  defy  hard  usage.  They  will  withstand 
enormous  strains.  Owners  are  insured  against  breakage  by 
crystallization,  overwork,  indigestion — everything  except 
dynamite  and  violation  of  our  directions  as  to  operation. 

Why  not  buy  an  Industrial  type  DC. — a  young  crane  that 
stays  young?  They  are  powered  either  with  steam,  gaso¬ 
line,  electricity  or  fuel  oil  engine  of  the  Diesel  or  semi-Diesel 
type.  We  will  consider  it  a  pleasure  to  send  you  our  book¬ 
lets  describing  the  type  DC  in  detail. 


IndustrialWorks 
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..  itiDii  DrainaBe.  Irrigation.  starkvillr 

mi  Harbor  (Oont.)  Mar  2.  »450.aoo 

"Tri'" '  M  Ulalg^Hfdalgo  Co  soon  tak.s  « ’x 

''r’j  ,  t  along  Rio  0?an*de'  Riv^r.  ‘$7.fi20.00(t  x"'h’ iu“‘‘' 

CX  a^ailabIe.  R.  S.  Devine.  Hidalgo,  co.  •^‘^'1  Dy. 


^IIh«..  Starkville — Oktil>l>*‘ha  Co.  eloclion 


III.,  (irneta — Takes  bid.i  in  Spring  grad- 


Mar.  2.  }45U.aou  bonds  improving  variou.s  ing,  curbing  and  asphalt  (laving 


roads. 

TeiinesHre — State  Dept.  Highways  &  I’ub. 
Wka..  Xashville.  making  surveys  improving 


s<i.yd.  various  streets.  |30<i,tiou.  Wells 
Kng.  t'o..  Cieiieva.  engrs 

III.,  lira)  slake-  - A'illage  Clerk  takes  bids 


Henderson-McXairy  Co.  line  Rd.,  alaiut  Mar.  5,  com-rete  iiavlng  I’ti.otio  si|  ,\d 


L’.  X.  Hass,  acting  comr. 
State  Dept.  Highways  &  Hub. 
He,  plans  probably  concrete 
Dyer-Rutherford  Rd..  Cibson 


\arious  streets.  $  I  :l.5.(iiiii.  .Marr.  Creeii  *i 
Co.,  400  Xorth  Michigan  Ave.,  Chicago, 
engrs.  Xoted  t)ct.  20. 

III..  K  rwanrr — Takes  bids  in  April  grad¬ 
ing,  curbing  and  hardsurfaeing  2o,7.'iti  s<i.>d. 


i.tV.;  \k.orr  Teiiii.,  >aHlivllle  —  Uaviason  Co.  plans  1,.  lung.  supi.  county  lligh- 

Rink  bldg-.  D.||„ _ Terra  Bella  Irriga-  grading  and  surfacing  S  ml.  Helleview-  way  I>ept. 

*  “  nist^made  plans  2  800  ft  18  in.  ^14  Hinton  Rd.  C.  Aker.s,  Court  House,  i-o.  III;.  •’«»«— Takes  bids  probably  in  spring. 
„„„  '''^Vi’o  ft  10  in  and  5(0  ft  8  n  16  ‘‘"Kr.  curbing  and  concrete  pavfng  various  street.s. 

g.iuge.  oiO  ft  10  in.  ana  0(0  it  b  in.  id  Kentucky  —  .State  Hy.  Dept.,  Frankfort,  . . . 


>>w  Jersey — Mar.  12,  by  Bd.  Commerce  Noted  Feb.  18. 


.Vavigation,  State  House,  Trenton,  re- 
ilreilging  about  40.000  cu.yd.  inland  water- 


Kentiicky  —  State  Hy.  Dept..  Frankfort, 
takes  bids  probably  in  April,  grading,  etc. 


wav  from  Cai>e  May  to  Bayhead.  Swains  n  5  Hazard-Whitesburg  Rd.  Knott  Co., 
and  Richardsons  Channels.  Cape  May  Co.  m  mp  Jackson-Hazard  Rd.  Breathitt  Co., 
V.  (lelineau,  dir.  ;  adv.  K.  X.-R.  Feb.  25.  atKj  0.5  mi.  Bivermore-Beech  (Jrover  Rd.. 


New  Jersey — Mar.  12.  by  Bd.  Commerce  McBean  Co.;  grading  and  gravel  surfacing  Road  2  from  Sigourney  west  Keo- 

iv  .Vavigation,  State  House,  Trenton,  V.  7  mi.  Owensboro-Stanley-Ohio  River  Rd..  ^ok  ('o..  i;{  mi.  Road  2.  Marlon  Co.,  and 
Celimau,  dir.,  dredging  from  wharf  at  Daviess  ('<>.;  surfacing  5  mi.  Bacio-l’ates-  1''  mi.  Road  8  from  Creston  to  .\fton 
Dfds  Point  to  point  in  (ireat  Bay  600  t)hio  River  Rd.,  liaviess  (’0.  ;  reconstructing  I  >'l"»  Co. 

ft  easterly  from  Oyster  Creek.  tJalloway  and  surfacing  11.75  mi.  Danville-Biberty  la-.  .Xmes — Takes  bids  in  spring  grading. 
Twii.  .ttlantic  (^o.  ;  adv.  E.  X.-R.  Feb.  2.5.  Rd..  Lincoln  and  11.5  mi.  Maynesville-  curbing  and  various  tyias  jiaving  So.oimi 
hi..  Ft.  lloilge — Mar.  2,  by  Bd.  Supervs.  Oermantown  Rd..  Mason  Co.,  all  24-28  ft.  'arious  streets.  1*.  F.  Hopkins,  City 


West.  Clark  Co.;  grading  1  mi.  and  gravel 
surfacing  24.7  mi.  Road  2,  Mahaska  (’<>.  ; 
gravel  surfacing  6.5  mi.  Road  7  between 
•  Jutlirie  Cetiti-r  and  Panora  (Juthrle  Co., 
18  mi.  Road  2o  Jackson  Co.,  !>.4  ml.  Road 
28  from  Monticello  to  ('ascade  Jones  Co., 
10  mi.  Road  2  from  Sigourney  west  Keo- 


Wilisier  Co.,  cleanout  of  Drain  5,  and  wide.  E.  X.  Todd,  highway  engr 


laterals  incl.  74,553  cu.yd.  excav.,  etc.  o 
j  \V  Martin,  co.  aud.  ;  adv.  E.  X.-R.  and 

Kell  25.  ,  St. 

Minn.,  St.  James — Mar.  10,  by  J.  E.  Set-  a(|  J 
rum.  aud.  Watonwan  Co.,  constructing  ao  \ 
Judicial  Ditch  23,  main  line  9,750  lin.ft.  ^ra' 

s-  to  24-in.  Branches  1  to  9  (inclusive)  .,av 

Rt.iiaO  lin.ft.  6-  to  24-in.  tile,  etc.  E.  1‘.  ju  j 

Mever,  I.O.D.F.  Bldg.,  Mankato,  engr.  jnp 

BIDS  RECEIVED  sq.> 

().,  (  leveland — From  Great  Lakes  Dredge  “'j  J 


«.,  .\kron — Plans  grading,  curbing,  walks 


Hall,  *ngr. 

111.,  Clinton — Clinton  Co.  voted  $1,000,000 


&  Biick  Co.,  Williamson  Bldg.,  dredging  (I)  *"2,000.  E.  A.  Kemmler,  Municipal 

Cuyahoga  River  (2)  under  and  around 


bridges,  (a)  inner  dump  (b)  outer  dump, 
(lat  $58,500  (lb)  $80,800,  (2a>  $12,710 

(■ill)  $15,210.  Xoted  Feb.  4. 

COXTR.\CTS  AWARDED 
l.a..  Shreveport — W.  A.  Kerley,  secy. 


t>.,  Hamilton  —  Butler  Co.  made  plans 
grading,  gravel  surfacing,  etc.,  3  mi. 
Hamilton-ia’banon  ltd.  $30, 000,  6  mi. 

Hamilton-Richmond  l*ike  Rd.  $58,000,  3i 
mi.  Venice  Rd.  from  Oxford-Millville  Rd., 
northwest  $27,000,  H  mi.  Hamilton-Leba- 


Caddo  Levee  Di.st.,  Caddo  Parish,  improv-  non  Rd.  $18,oo0,  all  IS  ft. 
ing  drainage  Black  Bayou  from  Houston-  o.,  I'arina  (C'leveland  P.  O. ) — Cuyahoga 
Vivian  Highway  to  Huckalogs  Bridge,  etc.,  Po.  (Cleveland)  making  plans  and  takes 
to  J  R.  Johnson,  Texarkana,  Ark.,  at  $0,14  pi^s  in  summer  paving  Albertly,  Bradlev, 


O.,  I'arina  (Cleveland  P.  O. ) — Cuyahoga  fr,,m  Albanv  e-ist  and  west  i  '.entrv  Co 

HutlVr-Xevada  itd.  Bates  Co!; 


S.  D.,  Aberdeen — Plans  paving  various 
streets  and  alleys.  $30,533. 

s.  1).,  .\berilren — Comrs  Brown  Co.  iilan 
gravel  surfacing  Batli — Stratford  Rd..  ap¬ 
proximately  $40,000  ;  and  grading  Freder- 
ick-McPherson  t'o.  Line  ltd.,  approximately 
$25,000. 

.MlHHoiiri — State  Hy.  Dept.,  Jefferson  City, 
making  plans  grading  7.242  mi.  road  from 
Fulton  north  ('"nllaway  Co.,  4.5  mi.  road 
from  Albany  east  and  west  Gentry  Co., 


IMT  cu.  yd.,  and  $490  clearing  mile.  Noted  Charles,  Luelda. 


4.io)4  mi.  roads  from  l>amar  east  and  west 
Barton  Co.,  17.077  mi.  roads  from  Kirks 
fMie'sti  of  ''Hilis  “'“I  Macon  Co.,  and  5.80.^ 


Tuxedo.  Velma 


Streets  and  Roads 


PROPOSED  MORK 


above  streets,  $80,000.  R.  F.  MacDowell, 
1770  East  11th  St..  Cleveland,  engrs. 


Texas  Co..  2.692  mi.  ro.ad  from  Ava  east 
and  west  Douglas  Co.,  and  4.2  mi.  Eminence- 


_ _  .  _  .  ««  .  .  *  AS  J  «_  \  <11141  T.fc  nil.  I  <11 1 1  inr  I  n  v*" 

Mich.,  Detroit  Making  plans  in.  cheet  Salem  Rd..  Shannon  Co.;  18  ft.  gravel  siir- 


,  „  ..  ,  „  asphalt  on  8  in.  concrete  paving  6,800  sq.yd 

(  onii..  Hartford  I  Ians  asphalt  on  con-  charest  Ave.  $33,980,  and  3,400  sq.yd 
Crete  or  concrete  paving  a.OOO  ft.  New  Ave  from  Canfield  to  Warrei 


.\ves.  $105,400,  2,000  ft..  Elm  St.  from  Main 
to  Trinity  Sts.  $34,380,  2,000  ft.  Blue  Hills 

field  '8t*''$3oV50^*^4*'5”o^fr*'Asvlu^m^*St  *  from  w  29.1  fifi  sq.yd.  Dickerson  road  from  W’est  Plains  north  and  south, 

\Vm.dland  to  Prosuect  Aves  '$7^1^)  ’  000  Warren  to  Harper  Aves..  50  ft.,  ^oth  Howell  Co.  ;  9  ft.  concrete  paving 

ft  Franklin  Av^  tt  $92,500.  P.  A.  Fellows.  City  Hal  ,  engr.  ,7  077  mi.  road  from  Kirksville  north  and 

ton*^St  $44  400  R  X  Clark  Hartford  111..  Alton— Soon  takes  bids  grading,  curb-  „„uth.  Macon  Co.  and  5.803  ml.  same  road 
cra^r  ^  (ng  and  concrete  paving  Bedle  St  .  $40,795;  Adair  Co.,  also  9.171  mi,  road  from  Prince- 

Conn  New  Iloven Plans  irradlnir  nav-  also  sewers  in  Adams  Court.  DIsLs.  1  and  2,  ton  north  and  south.  Mercer  Co.;  18  ft, 

ing.  etc.’,  Fitch  St.  from  Hamden  to^’AVest-  ^1,  City  concrete  imving  7.242  ml-  road  from  Fulton 

ville  ft  t7?inn  V  Xpw  ***•#  Chlrnico — South  Park  Comrs.,  57tn  north  Callaway  Co..  4.r>  ml.  road  from 

Htvin  citv  engr’  Xettleton.  New  College  Ave.,  s.s.n  takes  bids  Albany  east  and  west  Gentry  Co..  16.743 

N.  Y.,  kenmore  (mail  Buffalo)— Plans  mi.  Butler-Xevada  Rd  .  Bates  Co  .  and  4.^.4 

concrete  widening  5  ml.  Elmwood  and  Ken-  „9nd  16th  St.  to  South  nil.  road  from  I.amar  east  and  west.  Barton 

more  \ves  80  and  99  ft  To  exceed  $40  000  Parkway,  and  40,000  sq.yd.  concrete  walks,  co.  B.  H.  IMepmeler,  ch.  engr. 

New  Jersev Middlesex  Co  (New  Br’uns-  »'•  Grant  Park ;  also  resurfacing,  etc.  .\rkansHS — State  Hy.  Dept.,  Little  Ro<-k. 

vvick).  plans  ImpVov-inra  ml.  WwdbHdge-  *"r  Soldiers  Field  (Stadium).  L.  White,  making  preliminary  plans  grading,  gravel- 

Uahwav  Rj^formatnrv  Rd  114>>  000  W  P  ch.  f*npr.  inj?.  hardsurfarinR,  etc.  140  ml.  various 

Buchanan  Perth  Ambov  engr  ’  ’  '  Fast  Alton  —  Making  preliminary  roads  in  Jefferson  Co.,  $2,500,000;  and  re- 

N  J  ’Round  Rrnnk  _  Somerset  Co  plans  grading,  curbing,  guttering  and  7^  constructing  1  mi.  Conway-Damascus  Rd. 

(SemervHle)  nlans  Having  4  mi  Fastori  m-  concrete  paving  21,770  sq.yd.  Bway.  and  through  Cardon  and  Beaver  Form  bottoms. 

paving  4  mi.  .naston  t.  vfr^roan  Pnir  i  <>  rt  UniaoUi  r-,.  p  n  T ble-h- 


Eureka  Ave.  $12,600,  800  .sq.yd.  Delta  Ave 
$2,420,  and  3,600  sq.yd.  Caldwell  Ave.  $17.- 


facing  8.5  ml.  roads  from  Canton  north  and 
south.  Ijewis  Co.,  5.342  mi.  road  from 
Bolivar  south  Polk  Co.,  9.524  mo.  road  from 
Ava  east  and  west  Douglas  Co..  4.5  mi. 
Salem-lronton  Rd..  Iron  Co.,  also  4  ml. 
West  Plalns-Gainesville  Rd.  and  16.786  mi. 


Ave.  from  Warren  to  Harper  Aves.,  50  ft., 
$92,500.  P,  A.  Fellows,  City  Hall,  engr. 

111.,  .\ltoii— Soon  takes  bids  grading,  curb¬ 
ing  and  concrete  paving  Tb-lle  St.,  $40,795  ; 


more  \ves  80  and  99  ft  To  exceed  $40  000  Parkway,  and  40,000  sq.yd.  concrete  walks,  co.  B.  H.  IMepmeler.  ch.  engr. 

New  Jersev Middlesex  Co  (New  Br’uns-  o'*  Grant  Park ;  also  resurfacing,  etc.  .\rkansHS — State  Hy.  Dept.,  Little  Ro<-k. 

wick),  plans  ImpVov-inra  ml.  WwdbiMdge-  Soldiers  Field  (Stadium).  L.  White,  making  preliminary  plans  grading,  gravel- 

Uahway  Reformatory  Rd.  $145,000.  W.  F.  ch.  engr.  __  .  'oB-  hf**'‘’?oi*“cing.  etc._140  mi.  various 


Ill.,  East  Alton  —  Making  preliminary  roads  in  Jefferson  Co.,  $2,500,000;  and  re 


plans  grading,  curbing,  guttering  and  is  constructing  i  mi.  fonway-immascus  tin. 
in.  concrete  paving  21,770  sq.yd.  Bway.  and  through  Cardon  and  Beaver  Form  bottoms. 
Main  St.  $75,000.  Shepard  &  Morgan  Eng.  12  ft.,  Pulaski  Co.  R.  C.  Limerick,  high- 


constructing  1  mi.  Conway-Damascus  Rd. 


oemervllle),  plans  paving  4  ml.  Easton  ">■  ‘’""-’-A""* 

Turnpike  and  Easton  Ave.,  here.  $190,000.  St.  *^5-000.  ^^’cpard*  Morgan  Eng. 

"  Smith,  Jr.,  Somerville,  engr.  Edwardsville  Bldg.,  Ldwards- 

.V.  J..  I'hillipsburg  —  Warren  Co.  (Bel-  vllle,  engrs 


le  Bldg.,  h,awaraa-  way  engr. 

Ark..  Ft.  Smith — Postponed  election  Feb. 
Takes  bids  on  or  10.  $500  ()00  bonds,  paving  South  7th,  8th, 


curbing  and  paving  Ohio  .St.  from  York 


curbing  and  paving  Breckenrldge  St.  42nd  St..  $21,500.  w.  McK.  tirown,  t.iiy  ano  laaes  oios  ammi  iipr.  i.,  giaoins, 

between  Reed  and  Mo%an  Sts.,  38  ft.  $68,-  Hall,  engr.  Noted  Jan.  7.  curing  and  paving  Ohio 

Ooo  Dept.  Pub  W'ks  ch  engr.  HI..  East  8t.  Lonls  —  Soon  takes  bids  to  Walker  Sts.  (  herry  St.  from  Perry  to 

FU..  Miami  —  Voted  $3,200,000  bonds,  asphalt  on  concrete  resurfacing  10  blocks  Malker  Sts.,  Pecan 

widening  and  extending  various  streets.  St.  Clair  St.  $70,000.  W.  McK.  Brown,  'nonofiVh 

Noted  Jan.  14.  City  Hall,  engr.  Sts.,  Franklin  St.  from  Miller  to  Donough 

See  proposal  advertisements  on  page  132,  Advertising  Section. 


III’.,  East  8t.  Louis  —  Soon  takes  bids  to  Walker  Sts..  Cherry  St.  from  Perry  to 
asphalt  on  concrete  resurfacing  10  blocks  Walker  Sts.,  Pecan  St  fimm  Perry  to 


NATIONAL  PAVING  PRICK  MANUFACTURERS  ASSOCIATION.  ENGINEERS  BLDG.,  CLEVELAND.  OHIO 


Market— Y,  NGINEERING  NEWS-RECOR  B— Place 


^  ^ IRST  a  generation  of  trouble-free 
service  from  one  surface,  then  lifting 
and  replacing  ** bottom’- side  up” 
^  on  a  renewed  base,  and  fifteen  to 
twenty- five  years  more  resistance  to  traffic 
— that*s  just  one  of  the  reasons  why  vitrified 
brick  asphalt-filled,  makes  the  most  eco¬ 
nomical  pavement  a  community  can  select 


For  facts  and  figures  taken  from  official 
public  records  proving  this  reniarkable  sal¬ 
vage  value  of  the  vitrified  brick  pavement, 
write  for  free  book  “TWO- 
SIDED  VALUE,”  Your 
copy  will  be  gladly  forwarded  /  / 

by  return  mail. 


Pave 

with 


VITRIFIED 


•iik’  Roads  (Continued)  between  I^>mpoc  and  Las  Cruces.  O.  H.  pradlnK,  etc.  11.1  mi.  Quinwood-Xettie  Rd., 

CP.  Woiniit  tn  Pecm  «!ts  O'Neill,  Santa  Barbara,  co.  surv.  Kentucky  I>ist. 

St?..  ' m  Ohio  to  Pecan  St's  I’oV-  CalK..  Santa  .Monica— Made  plans,  2  In.  Florida — Mar.  15,  by  State  Pept.  Talla- 

Ijlfjhtci  St.  from  t.  from  Ohio  to  M'arrenite-bituminous  on  4  In.  asphaltic  hassee,  Florida  lime  nak  S  in.  compacted 

I'-r.  St  from  Ohio  ‘‘onerete  paving,  etc.  portion  of  Colorado  base  on  Project  562-A,  Rd.  8  from  Station 

Cherr.v  MS-  Ave.  125,000  or  more.  H.  B.  Carter,  city  422  to  Township  35  and  36,  Highlands  Co. 

to  Kr  .nklin  Sts  McUonougn  St  from  t.oi  J.  L.  Cresap,  highway  engr. 

umtii  i  ^tciVononeh  '  Imnrt'  Thomas — City  Council  plans  as-  Miss..  Rooncvillr  —  Mar.  2,  bv  J.  F. 

f,-(pni  pi'^l.j'y’ooo  L°'r  Parme-  concrete  paving  Flora  St.  $40,000.  Friday,  City  Hall,  grading  curbing,  gutter- 

10?!.  Ifi.  To  exceed  $.5,000.  U  u.  Farme  Miller,  city  engr.  Ing  and  asphalt,  M  illite,  Warrenitc, 

1,.,..  Ib  lcna,  ®"er.  ninklntr  nlans  Out.,  liumiltun  —  IMans  asphalt  paving  asphaltic  concrete,  limestone,  rock  asphalt, 

Te\..  '"•I"",  ~  17  I  —1  03  approximately  6,000  sq.yd.  Croswaite  Ave.  sand  rock,  asphalt  or  concrete  iiaving,  etc. 

pravel  -“urfacing  17.8  "J'-  H'^way  O.t.  ,26.815.  W.  L.  .McFaul,  City  Hall.  engr.  16.000  sq.yd.  various  street.?.  R  L. 

tint.,  St.  Catherines  —  Suburban  Area  Totten.  Inc.,  R  &  M  Bldg.,  Birmingham, 

Conin..  making  plans  concrete  paving  2  ml.  Ala.,  engr. 

Merritville  Rd.  $70,000.  J.  K.  Riffer,  c/o  Miss.,  Cnliimhas  —  Mar.  2.  by  C.  M. 

Reeves,  City  Clerk.  City  Hall,  grading. 


t-4  iieo  J  W.  Puckett,  Stamford,  engr 
T,-v  Brownsville — Cameron  Co.  making 
iilaiis  improving  4  roads,  from  Brownsville 

to  I>"?  '  R^a'Vhfc*a  and  a'l'P^riiral  ‘'"  ncr.  engr.  Reeves,  City  Clerk.  City  Hall,  grading. 

Point  Vrn.n^i^e^ent  naved  roads  $1  -  ^tratfonl— Making  plans  extending  curbing,  guttering  and  paving,  etc.,  tn.mm 


oonmninities  from  present  paved  roads.  $1 
7:, II. oiMi-$4. 000,000.  W.  O.  Washington, 

iirownsville,  co.  engr. 

T<-\  F.agle  laike — Making  preliminary 
plans  concrete  pajving  hlo^s  various 


sewers  in  north  eastern  section.  $50,000.  s<i,yd.  various  streets.  H.  L.  Totten.  Inc., 

A.  B.  Manson,  City  Hall,  engr.  Brown-Marx  Bldg.,  Birmingham,  Ala., 

<>nt.,  Toronto — IMans  sidewalks  and  as-  engrs. 
phalt  on  concrete  paving  Clinton  St.  Tenneaser — Mar.  12,  bv  State  Dept.  High- 

$4,673,  Kthelwln  Ave.  $1,863,  and  Day  ways  &  Pub.  Wks..  Nashville,  Improving 


in  Fayette.  Tln- 


piai.r-  ^  TCnher  FairleT.akp  rJtneiwin  Ave.  » ana  uay  ways  &  pud.  \\  ks..  .Nash 

?trtits.  $60,000.  B.  H.  fa  e  ,  g  ,  ^ve.  $1,654;  asphalt  surfacing  lane  north  roads  and  building  bridges 


Vali'irs.  Qiianah,  co.  engr 

'T'....  dkiiuaaixl*  _  r*n  mnkin? 


-  „  .  . . .  8,  by  Bd.  Comrs. 

1  to  !♦  (inclusive),  Coiiir.  10;  adv.  K..\.-U.  Boone  Co.,  Court  Hou.se,  grading  and 


ell.  eng.  executive  grading,  curbing  and  concrete  or  Warrenite 
ways;  adv.  E.N-R.  paving  32,205  sq.yd.  various  streets.  W. 
M.  Hay,  De  Kalb.  engr. 


M..  engrs.  Noted  Jan.  28.  Counties.  W.  H.  Connell. 

tikiii.,  Marlow — Making  preliminary  plans  and  deiiuty  secy,  of  Highv 
com  rete  paving  10.000  sq.yd.  various  streets.  Feb.  25.  -.e-,  « 

$.';ii  noo.  O.  L.  Orr,  city  clk.  Engineer  I’a..  Pliila. — Mar.  2.  by  Dept.  Pub.  \\ks..  III..  East  St.  I.oiiIh  —  Feb.  2i.  grading, 

net  announced.  Bureau  of  Highways,  Schedule  A,  a.sphalt  curbing,  guttering  and  8  in.  concrete  jiav- 

(ikla..  Wewoka  —  Making  preliminary  repaving  82,001  sq.yd.  Armat,  Lena,  stpyd.  42nd  St.,  $21,500;  al.so 

plans  hard-surfacing  6  blocks  various  Maplewood.  Meehan,  Seymour,  Sheldon,  2,620  ft.  8-  to  15-ln.  sewers,  4  manholes, 

streets  in  business  section.  $35,000.  Shedaker,  Wister,  Carlisle,  Pacific,  West-  etc..  $6,200.  W.  McK.  Brown,  (j'lty  Hall, 

Address  Citv  Commissioner.  moreland,  23rd,  Clinton,  Kater,  Lehigh,  engr. 

Oklii.,  Woodward  —  Plans  paving  50  Market,  Myrtlewood,  Pemberton,  Watkins,  Ill..  Macomb— Feb.  27,  by  Citv,  grading, 
blocks  various  streets,  26-,  76  ft.  $300,000.  sgth  and  47th  Sts.  ;  Schedule  B,  redressed  curbing,  guttering,  and  brick  on  concrete 

Hlack  &  Veatch,  Mutual  Bldg.,  Kansas  City,  granite  block  repaving  44,742  sq.yd.  Bain-  pttvlng  8,505  sq.yd.  East  Pien-e  .St.  F.  M. 

Mo.,  engrs.  bridge,  Fulton,  Orianna,  Chancellor,  Water,  Connolly,  428-431  Peoples  Trust  &  Savings 

tVasli.,  .\nacorte» — Making  plans  paving  Marshall,  Franklin,  Hancock,  Sansom,  Bank  Bldg.,  Galesburg,  consult,  engr. ;  adv. 
46  block  streets  in  business  district.  tlermantown,  Hutchinson,  9th,  la-lthgow,  E.  N.-R.  Feb.  25. 

('Hlifornia — State  Hy.  Dept.,  Sacramento  7th,  Richmond,  Salaignac  and  Terrace  Sts.  ;  _Wi*..  Milwaukee — Mar.  3,  by  Dept.  Pub. 

plans  widening  and  thickening  pavement  Schedule  C,  removing  circular  plot  in  Wks.,  R.  E.  Stoelting,  comr.,  concrete  pav- 
north  and  south  of  Delano  St.,  Kern  Co.  Broad  St.  south  of  Oregon  Ave.;  Schedule  ing.  etc.,  24.647  sii.yd.,  18  alleys, 

?4fi.(i0n  available.  R.  M.  Morton,  Forum  d,  curbing  and  footway  work  (property  M  is.,  Milwaukee — Mar.  1,  bv  City  Clerk, 
Bldg.,  Sacramento,  highway  engr.  owners  to  pay)  ;  Schedule  E,  curbing  and  vltr.  brick,  sheet  asphalt,  reiii.-con.,  vibro- 

Caiif.,  Kl  Centro  —  Imperial  Co.  plans  footway  work  (city  to  pay).  G.  H.  Biles,  lithic  concrete  or  amiesite  paving,  etc 

paving  highway  by  way  of  Bonds  Corner  dir.  11,771  sfi.yd.  Cherry  St.;  12.430  .sq  yd 

and  Calexico  to  Seeley.  To  exceed  $25,000.  rittsbnrgh  —  Taking  bids  grading.  North  State  St.,  and  5,657  sq.yd.  Oneida 

lallf.,  F,1  Cerrito  —  City  and  State  Hy.  curbing,  paving  and  sewers  in  Forbes  St.  St.  R.  M.  Connelly,  City  Hall,  engr. 

Dent.,  Sacramento,  plan  paving,  etc.  San  between  Beechwood  Blvd.  and  Braddock  Minn.,  St.  Paul — Mar  2  bv  A  F  Eggert 
Pablo  Ave.  through  town.  State  appro-  Ave.  $131,000.  Dept.  Pub.  Wks.,  City  citv  purch.  agt.,  approximately  7  4  73  w^d’ 
l  approximately  county  Bldg.,  ch.  engr.  brfck  on  7  in.  cXrete.  1,867  sq  yl  Wk 

$160,000  toward  cost.  R.  M.  Morton,  Forum  Pa.,  PittHhurgli — Mar.  3.  by  J.  P.  Moore,  on  8  in.  concrete  and  7  135  sfi  yd  sheet 
RIdg.,  Sacramento,  highway  engr.  controller,  Allegheny  Co.  rein.-con.  paving  asphalt  on  7  in.  concrete’  oaving  also  re- 

(  alif..  F;I  Monte — Plans  curbing,  walks,  12.700  ft.  Brownsville-Library  Rd.  (Snow-  moving  12,295  sq  yd.  present  D."ving  South 
and  6  and  8  in.  concrete  paving  Portions  den  Twpjk  18  ft.  $150,000.  County  Dept.  Robert  St.  between  Fillmore  Ave  and 
of  Tyler,  Gar^y,  Mildred  Aves.,  etc.  $2o,000  of  Pub.  519  Smlthfield  St.,  engrs.  Congress  St.  $90,000.  G.  M  Shepard  city 

or  niore.  B,  B.  Moore,  city  clk.  Maryland  —  Mar.  9,  by  State  Roads  engr.  Noted  Feb.  11. 

Calif.,  ^mona— Plans  5  in.  oil  macadam  comn.,  Garrett  Bldg.,  Baltimore,  oiling  Kan.,  WinfleM — ^Mar.  19  by  Clerk  Cowley 

line  nortions  Orange  Grove  Ave.  $42,500.  342.53  ml.  roads,  various  counties.  Con-  Co.,  grading  and  vltr.  brick  or  concrete  sur^ 

tracts  1  to  6  (Inclusive).  J.  N.  Mackall,  facing  36,370  sq.yd.  Federal  Aid  Project 

chn.  :  adv.  E.  N.-R.  Feb.  25.  231-C,  and  56,979  sq.yd.  Federal  Aid 

and  '’197  577  so  ft  Warrenite  Towaon — Mar.  2,  by  Baltimore  Co.,  Project  231 -D.  W.  S.  Ruggles,  Jr.,  Winfield, 

wearing  surface  on  ^21  ^n  ’asnhk^tl"^^^^^^  concrete  paving  1.22  ml.  Pittsburgh  Ave.  co.  engr.  Noted  Feb.  4. 

rX  naving  1^43  so  ft  Sincrete  sldew'alk  Dundalk  to  Sollers  Point,  (Group  10).  Neb.,  Omaha— Mar.  2,  by  City,  paving 

16’  lin  ft  wncrtL^^^  S.  A.  Green.  Towson,  road  engr.  Dists.  2347,  2564,  2582,  2798,  2«2.  2842, 

St  ai^d  TTnlveraltv  Ave  120  551  so  ft  U  "  e.t  Virginia— Mar.  16.  by  State  Road  2844,  2851,  2852,  2854,  2860,  2895,  2900, 

n  asnha  tic  concrete  on  6  in  concrete  Comn..  Charleston,  Improving  roads  on  2901,  2917,  2935,  2567,  2970,  2975,  2977  and 

in  aspnailic  concrete  on  o  .  m.  .concrete  3236-A  or  136-B  Greenbrier  Co..  2958. 

Project  3235-B  Pocahontas  Co.,  Project  South  Dakota  —  Mar.  9,  by  State  Hy. 

3304-B  Monroe  Co.,  Project  3242  Mason  Dept,  (8.  A.  P.  meana  State  Aid  Project 
Co..  Projects  3299,  3350,  3326  and  3247  and  F.  A.  P.  meana  Federal  Aid  Project), 

Putnam  Co.,  Projects  3253  and  2055  Han-  Pierre,  grading,  etc.  147,000  cu.yd.  F.A.P. 

cock  Co.,  Project  3114-C  Brooke  Co.,  Pro-  196-B  Aurora  Co.,  90,000  cu.yd.  F.A.P. 

i'alir.  Van  Francisco  —Vlans 'improving  ject  3340  Upshur  Co..  Project  3214 -B  198-A  Brown  Co.,  183,700  cu.yd.  R  A.P. 

portions  of  Rivera,  Santiago  and  Taraval  Hardy  Co..  Project  3208  Pendleton  Co.,  and  IM-C  Brule  Co..  150,700  ca yd.  F. A. R 

Sts  between  44th  and  46th  Avea  .  2,000  lin.  Project  3333  Tucker  Co.;  bridges  on  Pro-  193-B  Deuel  Co.  107.000  cu.yd.  F.A.P.  193-C 
ft  concrete  curbing  43  263  sq.ft  asphaltic  jects  160  and  148-B  Kanawha  Co.,  Project  Grant  Co..  153,000  cu.yd.  F.A.P.  195-A 

concrete  paving  720  ft  8-  to  21-ln  iron  3128-B  Wyoming  Co.,  Project  301 7-B  Bax-  Hamlin  Co.,  100,000  cu.yd  F  A  R  188-F. 

St- no  pipe  sewer  etc  $25,000.  M.  M.  ter  Co.,  and  Project  146-A  Magnolia  Co.  Miner  and  Lake  Counties,  40,300  cu.yd. 

Oshaughnessy  city  engr  E-  B.  Carskadon,  secy.;  adv.  E.N.-R.  F.A.P.  190-B  Walworth  Co..  113,000  cu.yd. 

^taliR  8uutu  Barbura  — Santa  Barbara  Feb.  25.  F.A.P.  197-A  MInneahaha  and  Lincoln  Coun- 

Cn  making  surveys  constructing  approx-  M'.  Va..  Summersville  —  Mar.  15,  by  ties,  62,500  cu.ytb  F^.R  197-B  Idncoln 

itnately  20  mb  Stun  Julian  Ranch  Rd.  Nicholas  Co.  Court,  C.  E.  Stephenson,  elk.,  Co..  87,000  cu.yd.  F  A  R  206  Butte  Co..  45,- 

See  proposal  advertisements  on  page  132,  Advertising  Section, 


paving  portions  Orange  Grove  Ave.  $42,500. 
F.  C.  Froedhe,  city  engr. 

Calif..  San  Diego — Common  Council  made 
plans  improving  Newton  Ave.  between  26th 


paving,  37  lin. ft.  concrete  curbing,  422  sq.ft, 
concrete  sidewalk,  etc. ;  also  Dale  St. 
h- tween  Juniper  and  Beach  Sts.,  149,996 
»f|  ft.  1}  in.  asphaltic  concrete  paving.  81 
s<l  ft.  concrete  sidewalk,  42  lin. ft.  concrete 
curbing,  etc.  F.  A.  Rhodes,  citv  engr. 
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Streets  and  Roads  (Contlnutd) 

Otia  cu.yd.  S.A.l*.  9.'>.  Rerkins  Co.,  approx¬ 
imately  8  mi.  S.A.l’.  9t>-15  Todd  Co.  and  2 
ml.  S.A.l’.  88  Minnehaha  Co.;  Rravel  sur- 
faelnK,  etc  8. 5(10  ou.yd.  K.A.l’.  lOo  I’enninK- 
ton  21,300  eu.yd.  K.A.l*.  184-A  Headle 

Co..  1  cu.yd.  K.A.l*.  184-B  Spink  Co., 

lo,4(Hi  eu.yd.  K.A.l’.  I78-A  Hon  Homme  Co., 
21. .'>00  eu.yd.  K.A.l’.  178-C  Yankton  Co.,  21.- 
600  cu.yd.  S.A.l*.  82  Meade  Co..  16.700  cu.yd. 
K.A.l*.  18t')-H  Sanborn  Co.,  and  14,600  cu.yd. 
K.A.l*.  186-C.  Sanborn  Co. 

North  llakottt  -  -  Mar.  !>,  by  State  Hy. 
I>ept.,  Hismark.  and  Comrs.  Ward  Co., 


Calif..  ColiiHa — Mar.  2,  by  Supervs.  Colusa 
Co.,  improvinK  tlrimes-Knifthts  I..anding 
Ud..  11,388  lin.ft.  sub^rading  earth  shoul¬ 
ders,  inch  1,53  8  ft.  ^radinK,  182,200  sq.ft, 
asphaltic  concrete  paving,  etc.  ;  also  road 
from  north  end  approach  of  Colusa  draw¬ 
bridge,  north  Colusa-Hutte  City  Rd.,  to 
Hutte  Center  school  house,  2,600  lin.ft. 
graveling  and  grading,  505,000  sq.ft,  as¬ 
phaltic  concrete  paving,  etc.  J.  M.  Kelknor, 
Colusa.  CO.  surv.  Noted  Jan.  28. 

Calif.,  I.os  .Angeles  —  Mar.  8,  by  Bd. 


Rawrence  Co.,  from  Nixon  &  I’hill  ,  i 
ville.  $126,204  e.  e.  $133.8;t5.  ,  :  „ 

Camp  Hill  Ud.,  18  and  26  ft.,  S  .\  !■ 
Tallapoo.sa  Co.,  from  J.  A.  Tavj.  T,,. 
loosa.  |43,54»  e.  e.  $44,765  ;  gno'jriE 
crushed  stone  surfacing  2.52  mi 
Uu.ssellvllle  Ud.,  18  ft.,  S.A.F.  125.  I.,»r'n 
Co.,  from  Rittress  Constr.  Co.,  I 
$34.;*77,  e.  e.  $40,000;  grading  ’  ■(i  , 
Tu.scalc>o.sa-Oreen  Co.  line  Ud..  26  ft  p  t  ii 
150,  Tuscaloosa  Co.,  from  Kount.'i;-i  I'.m 
&  McRennon,  Kutaw,  $137,620  e.  »■ 


SujH-rvs.  I»s  Angeles  Co.,  improving  Ver-  and  14.86  mi.  Seale-Cirard  Rd..  1 


tnont  to  Normandie  Sts.  Impvt.  377,  1,322 


I  I  l\«  (AIIA4  A.tflllir*.  AACtlAl  \  - . -  - - -  -  -  - ,  -  ,  , 

<’ourt  Hous**,  Minot,  jrravel  surfacing?  ou.yd.  exoav.,  45. ^94  sq.yd.  concrete  paving". 


9.111  mi.  Kederal  Aid  I’roject  82.  C. 
Christensen,  highway  comr. 

North  l>akotu  —  Mar.  9,  by  State  Hy. 
Dept.,  Bismarck,  and  Comrs.  Ward  Co. 
Court  House,  .Minot,  gravel  surfacing  12.126 
mi.  Kederal  Aid  I’roject  86.  C.  Christen¬ 
sen.  highway  comr. 

North  Itukota  —  M.ar.  10,  by  State  Hy. 
I)ept.,  Bismarck,  and  Comrs.  Fierce  Co. 
Court  Hou.se.  Rugby,  gravel  surfacing,  etc. 
16.034  ml.  Federal  Aid  Froject  204.  C. 
(  hristensen.  highway  comr. 

North  Itnkota  —  Mar.  11,  by  State  Hy. 
Hept.,  Bismarck,  and  Comrs.  Benson  Co. 
Court  House,  Minnewaukan,  clearing,  grub¬ 
bing  and  grading  7.659  mi.  Kederal  Aid 
I’roject  290-A.  9.227  mi.  Kederal  Aid 

Froject  249-B ;  gravel  surfacing  6.468  mi. 
Kederal  Aid  Froject  2o3,  also  6.016  ml. 
Kederal  Aid  Froject  205.  C.  Christensen, 
highway  comr. 

Mo.,  St.  l.oiiis  —  Mar.  16,  by  Bd.  Pub. 
Serv.,  208  City  Hall,  recut  granite  block 
paving,  etc.  18.800  sq.yd.  Kranklin  Ave., 
$132,000;  brick  paving,  etc.  3.215  s<i.yd. 
Beacon  St..  $19,520  and  5,660  sq.yd.  Mag¬ 
nolia  St.,  $33,720  ;  Warrenite  bitulithic 
paving,  etc.  3.265  s<|.yd.  Childress  St.,  $18,- 
(20,  and  3  435  scpyd.  (leraldine  St.,  $20.- 
320;  asphaltic  concrite  paving  etc.  2,400 
sq.yd.  Tennessee  St.,  $14,520  and  965  sq.yd. 
Tennessee  St.,  $9,.‘!20  ;  asphalt  paving,  etc. 
7.860  s<i  yd.  Clark  St..  $52,520  and  2,515 
s<i.yd.  Maryland  St.,  $17,800.  W.  W. 
Horner,  300  City  Hall,  engr. 

Texas — Mar.  4.  by  H.  Moseley,  chn.  State 
Hy.  Comn.,  Austin,  grading,  bridging  and 
sledged  stone  paving  0.496  ml.  State  High- 
wav  10.  State  Aid  I’roject  563,  18  ft.,  Erath 
Co.,  $4  7,000.  (J.  W.  Courter,  Courthouse, 
Kt.  Worth,  engr. 

Texas  -Mar.  5.  by  State  Hy.  Comn.,  Aus¬ 
tin,  bituminous  surface  treating  161  mi. 
roads  In  Red  River,  Bowie.  C.ass,  Titus, 
Delta.  Collin,  D(*nton  and  Wise  Counties. 
$4  00,000;  117  ml.  roads  in  Johnson.  Hood. 
Somervell.  Bosijiie,  McT^ennon  and  Hill 
Counties,  $300,000;  90  mi.  roads  in  Bell, 
Williamson  and  Milan  Counties,  $225,000  ; 
and  183  mi.  roads  in  Howard,  Martin,  Mid¬ 
land.  Ector,  Surrey.  Brewster  and  Folk 
Counties.  $525,000.  all  foregoing  16  and  18 
ft.  W.  P.  Kemper,  Austin,  highway  engr. 

Texas— Mar.  8,  by  State  Hy.  Comn.,  Aus¬ 
tin.  clearing,  grubbing,  bridging  and  grad¬ 
ing  6  47  ml.  State  Highway  8  from 
Carthage  to  Martins  Creek,  26  ft..  Panola 
Co.  $68,700.  l».  E.  Martin.  Carthage,  engr. 

Texas  —  Mar.  8,  hy  H.  Moseley,  chn. 
State  Hy.  Comn..  .\ustin,  shell  p.aving  5.821 
ml.  and  concrete  on  IJ  in.  bitulithic  pav¬ 
ing  16,4  74  ml.  State  Highway  3.  Kederal 
Aid  Project  352.  Knits  3  and  4,  18  ft.. 
Riberty  Co.  $4  75,000.  A.  C.  Rove,  IJberty, 
engr. 

Texas — Mar.  8.  hy  St, ate  Hy.  Comn.,  Aus¬ 
tin,  grading  and  bridging  4  19  ml.  State 
Highway  6,  Kederal  Aid  Project  487-C  626 
ft..  Ellis  Co.  $26,500.  W.  A.  Spalding, 
Waxahachie,  engr.  Noted  Keb.  18. 

Texas  —  Mar.  8.  by  Stat«'  Hy.  Comn.. 
.Austin,  clearing,  grubbing,  bridging  and 
grading  5  64  mi.  State  Highway  8,  Ked¬ 
eral  .Aid  Project  457-A,  26  ft.,  C.ass  Co. 
$60,000.  K.  E.  Hess,  Rinden,  engr.  Noted 
Keb  18. 

Tex..  Kagle  I.ake— M,ar.  9,  at  office  R.  T. 
AVestmoreland.  mayor,  curbing,  guttering 
and  6  in.  concrete  paving  9.8oo  sc^.yd.  St.ate 
Highway  3,  B.  H.  Kaber,  city  engr.  Noted 
Keb  IS. 

Oklahoma  -Mar.  15,  by  State  Hy.  Dept., 
Oklahoma  City,  concrete  surfacing  52,4,80 
sq  yd,  Enid-l>rummond  Rd..  Oarlield  Co. 
$110,000.  J  M.  P.age.  highway  engr. 

tlkla.,  Stillwater — Al.ar.  2.  by  K.  R.  Hass- 
ler.  mayor,  grading,  curbing  and  I'oncrete 
imving  8,470  s(|.yd.  14th  St.  $27,700.  R. 
Ci.  Saxton,  Stillwater,  engr. 

Idaho  —  Mar.  3,  by  Commissioner  Pub. 
AA'ks.,  Boise,  imiirovlng  3.377  mi.  Old  Ore¬ 
gon  Trail  Highway.  Kederal  Aid  Project 
S6-B.  Canyon  Co..  10.955  cu.yd.  earth,  146 
cu.yd.  solid  and  759  cu.yd.  loose  rock 
excav.,  13,593  sta.yd.  overhaul,  2,701  cu.yd. 
crusht'd  rock  or  gravel  surfacing,  etc. 

Calif.,  .Arcadia  —  City  Trustees  t.aking 
bids  grading,  6  in.  oil  macadam  paving,  etc. 
Huntington  T'r.,  etc.  To  exceed  $25,000. 
15.  B.  AVatson,  city  engr. 


etc.  ;  also  Impvt.  326,  190  lin.ft.  curbing, 
320  sq.ft,  guttering,  814  sfj.ft.  sidewalk, 
3,433  cu.yd.  excav.,  165,81  f  s(|.yd.  concrete 
paving,  etc.  <5.  Jones.  Hall  of  Records, 
engr. 

<'alir.,  Salinas — City  Council.  M.  R.  Keef, 
city  elk.,  taking  bids  imi>roving  South  Main 
St.,  109,205  .s<i.ft.  grading,  109,205  s(i.ft. 
2J  asphaltic  concrete  surfacing,  21,962 
ft.  concrete  guttering,  4.447  lin.ft.  concrete 
curbing,  etc.  H.  Cozzens,  city  engr.  Noted 
Dec.  3. 

Calif.,  San  Diego — Mar.  8,  by  Common 
('ouncll,  improving  Kpas,  Redwood,  Palm 
Sts.,  etc.,  12.184  cu.yd.  excav.,  49,450  sq.ft, 
concrete  sidewalk.  10,312  lin.ft.  concrete 


curbing,  450.842  s>i.ft.  IJ  in.  asphaltic  con-  crete  paying  $0._o,),  curbing  $0.4 n,  or 
cTete  on  4  in.  concrete  paving,  etc.;  also  **P^**'’B  *Ystem  $16,000,  etc.,  tf 

Texas  and  I^ouisiana  Sts.,  102,699  sq.ft.  ‘Alt,  ^  Paving  (  o..  2 

IJ  in.  asphaltic  concrete  on  4  in.  concrete  A*"’  Angeles,  improying  T. 

paving,  5,172  sq.ft,  concrete  sidewalk,  1.170  P  o  V 


lin.ft.  concrete  curbing,  etc.  K.  A.  Rhodes, 
city  engr.  Noted  Jan.  14. 

ralif.,  Santa  Ana  —  Mar.  2,  by  Supervs. 
Orange  (?o..  improving  4  mi.  Santa  Ana 
Canvon  Highway  between  Olive  and  Corona, 
18,000  cu.yd.  excav.,  8,900  cu.yd.  gravel  for 
shoulders  and  sub-grading,  8,627  cu.yd. 
concrete,  etc.  J.  R.  McBryde,  Santa  Ana, 
CO.  surv. 

Calif.,  Santa  Rosa — Mar.  5,  by  Supervs. 
Sonoma  Co.,  improving  Healdsburg-Dry 
Creek  Rd.,  4,785  cu.yds.  unclassified  excav., 
3,282  cu.yd.  concrete  or  199,361  sq.ft.  2  in. 
AVillite  on  3  in.  asphaltic  concrete  paving, 
etc.  To  exceed  $45,000.  E.  A.  Feugh, 
Santa  Rosa.  co.  surv. 

Calif.,  Oroville  —  Mar.  1,  by  Supervs. 
I’utte  Co.,  surfacing  4.550  ft.  Cameron 
Ave.,  (Iridley  Colony,  1,265  tons  broken 
stone  and  50  tons  "E"  asphalt  oil  spread ; 
also  4.900  ft.  11th  St.,  Holly  Ave.  near 
Chico,  1,450  tons  broken  stone  and  38  tons 
“E”  asphalt  oil  spread.  H.  H.  Hume,  Oro¬ 
ville,  co.  surv. 

Uuehee  —  Mar.  9.  by  J.  R.  Boulanger, 
Quebec,  graveling  33  ml.  I^errs-St.  Ram¬ 
bert  Rd.,  Nicolet  Co.  $300,000.  A.  Fraser, 
Quebec,  engr. 

BIDS  RECEIVED 

rennsylvania — State  Hy.  Dept..  Harris¬ 
burg.  Keb.  5,  (K.  means  Rmite  anil  A. 
means  .Applieatlon) ,  one  course  rein. -con. 
paving  15,731  ft.  Spring  and  Rower  Heidel¬ 
berg  Twp.  Rd.,  A.  3604,  Berks  Co.,  from 
M.  Staub,  548  Court  St.,  Reading,  $120,- 
059,  4,853  ft.  Conemaugh  Twp.  Rd.,  A. 
3636.  Somerset  Co.,  from  AVindber  Constr. 
Co.,  Inc.,  AVindber.  $48,056,  6,648  ft. 

I,eighton  Boro  Rd.,  A.  3676,  Carbon  Co., 
from  Sherman  &  Rhodes,  AA’eissport.  $99,- 
217,  14,860  ft.  Allegheny  Twp.-Duncans- 

ville  Boro  Rd..  A.  3583-3631.  Blair  Co., 
from  Rincoln  Constr.  Co.,  Strafford.  $112,- 
435,  5,32  4  ft.  Henry  Clay  Twp.-Markleys- 
burg  Boro  Rd.,  R.  363,  Sect,  2.  A.  3661, 
Fayette  Co.,  from  A’ipond  &  Strife,  45  Al¬ 
toona  Trust  Co.,  Altoona,  $48,166,  13,464 
ft.  Ralpho-Shamokin  Twp.  Rd.,  R.  161, 
Sect.  3,  Northumberland  Co.,  from  J, 
(’hristian,  Shamokin,  $160,733,  7,669  ft. 

Ross  Twp.-AVest  View  Boro  Rd.,  R.  246, 
Sect.  3,  Allegheny  Co.,  from  M.  O'Herron 
Co.,  1st  and  McKeen  Sts.,  Fittsburgh,  $91,- 
235,  9,605  ft.  AA'ashington-Franklin  Twp-. 
R.  228-348,  A.  3730,  AA’estmoreland  Co., 
from  State  Constr.  Co.,  New  Kensington. 
$116,709;  grading,  etc.,  57,974  ft.  Rime- 
stone-Hickory  Twp.  Rd.,  R.  93,  Sect.  2, 
AVarren  and  Forest  Counties,  from  Milligan 
&  Ringler  Co..  Blairsville,  $214,91.8,  and 
38,555  ft.  North  Middelton-Middlesex-Car- 
lisle  Rd.,  R.  40,  Cumberland  Co.,  from  Tri 
State  Eng.  Co..  39  IJbert.v  Trust  Bldg., 
Cumberland,  Md.,  $79,577.  Noted  Dec.  31. 

N.  r.,  rhnrlotte — Bd.  City  Comrs.,  Feb. 
16,  paving  200,000  sq.yd.  various  streets, 
from  Thompson  Caldwell  Co..  P.  O.  Box  26. 
Eliz.  Sta.  ;  concrete  sidewalks  on  40,000 
sq.yd.  various  streets,  from  C.  A.  Heilig, 
Ch.^rlotte.  $59,200,  and  curbing  100.000  ft. 
various  streets,  from  Granite  Curbing  Co., 
Charlotte,  $58,000.  Noted  Feb.  4. 

.^lahamn — State  Hy.  Comn.,  Montgomery, 
Keb.  10,  (S.  A,  I’,  means  State  .Aid  Project, 
K.  A.  I*.  Kederal  Aid  I’roject,  and  e.  e.  en¬ 
gineers  estimate),  grading  and  gravel  sur- 


ft.,  S.A.F.  50-B,  Russell  Co..  fn.M  \  fj 
Singer,  I.,aFayette,  $83,495.  e.  e  fw,  ” 
Noted  Jan.  21.  . 

Calif.,  Eos  Angeles  —  From  , 

A’igus,  I.  A\'.  Heilman  Bldg.,  ie  pn.vmp 
Frigate  Ave.  between  J  and 
Aves.,  grading  $1,500,  87.538  S(i  ft  f, 
concrete  paving  $0.19  per  ft.,  etc.  ti.ial  i-s' 
878;  from  G.  H.  Oswald,  366  Fast  ':,'i,th 
St.,  2nd  St.  between  Falos  A’er>l>  s  'irut 
Facific  Ave.,  grading  $20,000,  33,iiiiii  su  o 
asphaltic  paving  $0.22,  10,611  si|  ft  >>  j, 
concrete  paving  $0.26,  etc.  total  ai>i>r,v. 
imately  $46,150. 

Calif.,  I.os  Angeles — From  O.  Miracl- 
227  Ave.  1),  Redondo  Beach,  improvitie  I  i 
Cienega  Blvd.  between  Fico  and  Airiom- 
St.,  grading  $1,800,  56,957  sq.ft.  8  in.  ,„n. 
Crete  paving  $0,255,  curbing  $0.4 n,  orna- 
mental  lighting  system  $16,000,  etc.,  total 
$33,775  ;  from  Curtis  Paving  Co..  244m 
East  26th  St.,  I.(Os  Angeles,  improving  Tem- 
pie  St.  between  Hoover  St.  and  A\  i  .itinor-- 
land  Ave.,  grading  $5,000,  32.124  sq.ft.  : 
in.  concrete  paving  $0.27  per  ft..  21. 
sq.ft.  AVarrenite-bituminous  paving  $11,2: 

Calif..  Oakland — E.  K.  Sturgis,  citv  (fk 
from  Oakland  Paving  Co..  5000  liway 
improving  Peralta  Ave.  between  7th  St  and 
Emeryville  city  limits,  940,565  sq  ft,  grad¬ 
ing  $0.03  per  sq.ft.,  478,787  sq.ft.  .I  in 
AA’arrenite  bituminous  paving  with  4  in 
asphaltic  concrete  surface,  $0,265,  ct. 
Noted  Feb.  11. 

Calif.,  San  Diego — Common  Counril,  F>-h 
8,  from  R.  B.  Myers,  Phoenix,  Ariz..  26:h 
St.  from  Russ  Blvd.  to  N  St..  203.816  .sqft 
6  in.  concrete  paving  $0,162.  802  lin.ft.  enn- 
crete  curbing  $0.65,  2,593  .sq.ft,  concrete  sid.’- 
walk  $0.21.  etc.,  total  $38,480  Noted  .I.-in.  ^ 

Calif.,  Saeramentn  —  Sacramento  f'n 
from  W.  Moreing.  Harris  Bldg.,  Stockton. 
Improving  Joint  Highway  Dist.  4.  12,0ii» 
cu.yd.  rock  surfacing  $2.95  per  cu.vd.  5. Ton 
cu.yd.  excav.  $0.50,  $700  cu.yd.  fill 
Noted  Feb.  4. 

Calif.,  San  Rafael — Supervs.  Marin  To, 
Feb.  8,  grading  100,000  cu.yd.  Fairfax-.\1- 
plne  Rd.,  inch  corrugated  iron  culvert.'!  (at 
contractor  furnishes  culverts  (b)  enuntv 
furnishes  culverts,  from  ,1.  P.  Holland,  r.4'i 
Brannan  St.,  San  Francisco,  (a)  $66,436 
(b)  $61,600. 

CONTRACTS  AW  ARDED 

Pa.,  Phila. — Dept.  Pub.  AA'ks.,  Bureau  of 
Engineering,  curbing  and  paving  Delawnre 
Ave.  between  Snyder  Ave.  and  Bigler 
to  J.  Salonci,  512  North  65th  St.,  $148,5r,;‘ 

M'.  Va.,  Harrlsvllle — Ritchie  (3o.,  grading, 
etc.  3.7  mi.  Sect.  B.  Staunton  Pike,  Mundiy 
Dist.,  to  J.  C.  Cooper  &  Co.,  Charleston. 
$33,491. 

Florida  —  State  Rd,  Dept.,  Tallahassee, 
grading,  paving,  etc..  Project  641 -.A,  R- 
tween  West  I’alm  Beach  and  Jupiter,  to 
C.  F.  AA'ilmore.  513  Meridian  Ave..  Mid¬ 
dletown,  O.,  $78,256.  Noted  Jan.  14. 

Fla.,  St.  Augustine — See  “Knclassified." 

Miss.,  Cnillnii — Covington  Co.  will  im¬ 
prove  9  mi.  Rone  Star  Rd.  from  Pollins 
to  Prentiss,  by  d.ay  labor,  under  supervision 
of  Howarth  &  AA'atson,  engrs.,  Hattie.sburg 

Miss.,  Corinth  —  Grading,  curbing  and 
paving  Jackson,  Front.  AA'aldron  and  S>>uth 
2nd  Sts.,  to  Carey  Reed  Co.,  Rexington. 
Ky..  $29,311. 

MiHs..  Holly  Springs — Bd.  Supervs.  Mar¬ 
shall  Co.  grading  and  gravel  surfacing  2  23 
mi.  Feder.al  Aid  Project  66-B,  18  ft.,  to  M. 
Harvey,  Water  A'alley,  $22,274  ;  4,662  l  u.yd. 
gravel  f.o.b.  cars  Spraggins  and  Mali>ne.  to 
Batesville,  Gravel  &  Material  Co.,  Bank  of 
Commerce  Bldg.,  ilemphis,  Tenn.  Noted 
Jan.  14. 

Kentucky — State  Hy.  Dept.,  Frankfi'rt. 
(F.  A.  P.  means  Federal  .Aid  Project  and 
S.  A.  P.  State  Aid  Project)  grading,  etc. 
2.986  mi.  Fulton-Clinton  Rd.,  K.A.l*.  I31-K. 
Fulton  Co.,  and  6.934  mi.  Clinton-Bardwell 
Rd.,  K.A.P.  131 -E.  Hickman  Co.,  to  Randj 
rum  Bros.  &  Ewell,  Dyer,  Tenn.,  $14.7TT 
and  $66,603  respectively;  1.477  mi.  Fulton- 
Mayfield  Rd.,  K.A.P.  146-B,  Fulton  Co.  to 
R.  E.  Carter  &  Co.,  Rovelaceville.  $16,907; 
15.313  mi.  Mayfield  Fulton  Rd..  F  P 
146-A,  Graves  Co.,  to  Carter,  Carter  & 
Braden,  Clay,  $107,213;  4.147  ml.  Elizalxth- 
town-Reitchfield  Rd.,  K.A.P.  147-A,  Hardin 
Co.,  to  General  Constr.  Co..  Elizabethtown. 
$21,734  ;  5.193  mi.  Hodgenvllle-Greenshurg 
Rd.,  F.A.P.  126-B.  I.(arue  Co.,  to  Mason 


ed  $25,000.  facing  10.9  mi.  road  between  Town  Creek  Rd.,  F.A.P.  126-B.  I..arue  Co  to  Mason 
and  F.A.P.  38,  18  and  24  ft..  S.A.P.  101,  Douglas  &  Handley,  AA’est  Point.  $39,519; 
See  proposal  advertisements  on  page  132,  Advertising  Section. 
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and  Hoads  (Continued) 
mi  Richmond-McKee  Rd.,  F.A.P. 
Madison  Co  to, '’“.n  Constr. 


and  9.5))S  mi. 
.P.  45-B.  Ohio 
>64,989.  Grand 


■'"\lirl/‘*St.^4o«fph — Berrien  Co.  ImprovlnR 
"  3't  mi  ’  road,  to  J.  Ackerman,  Benton  Har¬ 
bor.  $5.\,930. 


nro.a’ch  excav.,  80,000  station  overhaul,  etc., 
to  Mc.Vnfrew  &  Hannahs,  Keokuk,  |31,- 


’.o .  •  .,r  Lnnerete  culverts  ’on  Federal  Ai’d  California— State  Hy.  Dept.,  Sacr.amento, 
i  ‘  to,  Wanace  Tmmher‘  Go  .  t9  •?  .  Galbraith,  Windsor,  completiiiK 


Marion,  „  ria,,*  Taffaroon  r-itv  Calif.,  Oakland — Alameda  Co.  co 

Missouri— State  H>.  Dept,  Jefferson  City,  roadways,  walks,  steps,  walls,  etc.  at 

to  Constr.  Co.,  Pittsburgh,  Highland  Hospital,  to  Frederick.son  & 

Kan,  grading  0.96b  mi.  (^arthag^Joplin  ^vatson.  Builders  Exch.  Bldg.,  $256,918. 
ltd.,  Jasper  Co.  $4,562,  18  ft.  concrete  ,o 

Calif.,  San  Diego  —  Common  Council, 
.Schmidt,  A®  grading  and  paving  Kettner  Blvd..  Spruce, 

mi.  nrookfi6l(i-I.jivingston  Linn  Lo.  AVin(l6r  L&ur^^l  £ind  Hit*rok;  Sts  to 

$382,689  to  ^ Contg.  ’Co.,  2548  Kettner  Blvd.,  1 

3  857  mi.  Seneca-Neosho  Rd.,  Newton  Co.  -v.-tad  Tan  58 
J->S  833.  and  3.999  mi.  same  road  $24,665, 

to  j.  P,  Sparks,  Kirkwood,  3.306  ml.  Silva-  — 

Greenville  Rd.,  Wayne  Co.  $74,173,  and  JI  — 

3156  mi.  same  road  $34,989,  to  R.  P.  BUlldmgS - IndUStri 

Harper  Constr.  Co.,  Chillicothe,  3  493  mi. 

Brookfield-Livingston  Rd.,  Linn  Co.  $47,-  ivoru 

->57  3  258  mi.  same  road  $19,072  and  3.466  PROPOSED  WORK 

ml  ’  same  road  $25,411,  to  G.  A.  Nichols,  Mass.,  Hudson  —  FACTOR)  — FI 
Oklahoma  City,  Okla.,  1.835  mi.  Waverly-  Apsley  Rubber  Co..  H.  S.  Fireston 
Marshall  Rd..  Lafayette  Co.  $8,887,  4.369  had  plans  prepared  5  story,  brie 


Constr.  Co.,  Security  Bldg.,  concrete  gutter-  Bldg.,  Kansas  City,  Mo.,  plans  plant,  near 
Ing,  etc.,  1,780  SI). yd.  Delmar  Blvd..  $2o.-  here.  $3,ooo.ooo. 

473.  Grand  total  $142,518.  XotedKeb.il.  III..  Chleago  M.VCHINKUY  M.MtT  - 

Ark..  Siloani  Spring* — E.  McCulliH'h,  ehn.  Graham,  .\nderson.  Probst  White,  ari  hts., 
Dist.  4,  to  E.  H.  Locher,  Gkmulgee,  Okla.,  So  East  Jai  k.soii  Bhd  .  takes  bids  almut 
grading,  curbing  and  paving  28,oOo  s»iyd.  Mar.  2o,  12  story  (ultimately  17  story)  and 
streets  in  Paving  Dist.  4,  plain  I'om  rete  ba.sement,  115  x  15o  x  320  ft.,  rein -eon  . 
$74,784,  rein. -con.  $81,504.  briek  and  eon-  briek  and  steel.  Canal  and  ('linton  Sts  near 
Crete,  $82,703  ;  to  W.  L.  Miller.  Siloam  Jaekson  Blvd.,  ^ir  ('hieago  Maehinery 
Springs,  rein. -con.  bridge,  $7,859.  Noted  Mart.  14  East  Jaekson  Blvd.  $;l,2oo.ood. 
n.  28.  Noted  -N'ov  12. 

Okla..  Elk  City — Brick  block  with  asphalt  III.,  It  aiikegiin  -  -  IRON  KDl’NDRV  — 
ler  iiaving  various  streets,  to  Standard  AVaukegan  Kdry.  Co..  Terminal  Bldg.,  muk- 
iving  Co.,  1742  East  6th  St.,  Tulsa,  ing  iireliminarv  plans  1  ami  2  storv,  87x254 
2,210.  Noted  Feb.  18.  ft.  foundry 

Nrvada — State  Hy.  Dept.,  Carson  City,  Wl».,  .ippleton — G.Ml.AGE — See  "Sew- 

nstructing  isirtion  Bard- Vegas  Highway,  ers. 

■deral  Aid  Project  101-A,  Clark  Co..  Contr.  Wl*.,  .Milwaiikre  -POWER  HOCSE — See 
7,  to  Dodge  Bros.,  Inc..  P'allon.  $80,743.  “Buildings- -  Educational,  Religious." 

Oregon — .State  Hy.  Dept.,  Portland,  grad-  .Mo.,  St.  I.oul* — TR.V.N'SKOR.M ER  PL.ANT 
g  and  surfacing  10.3  mi.  Cannon  Beach  — Amer.  Brown  Boverl  Co.,  165  Bway., 
inction-Hamlet  Junction  Section  of  Roose-  New  York  City,  N.  Y..  iiurehased  lo  acre 
It  Highway,  Clatsop  Co.,  to  Motor  Invest-  site  and  soon'  takes  bids  1  and  2  story, 
ent  Co.,  c/o  G.  M.  McDowell,  Ry.  Exeh.  rein. -con.,  Blrsher  St  near  I'nion  Blvd., 
dg.,  Portland.  $63,915.  here.  $l,000,ooo.  Private  plans. 

California — State  Hy.  Dept..  Sacramento,  _ _ _ 

J.  V.  Galbraith.  AVindsor,  completing  RIDS  DESIRED 

?aIdsburg-Santa  Rosa  Highway,  Sonoma  Ala**.,  AViitertown  F.ACTORA' — Mar.  2. 

).,  34,000  cu.yd.  unclassified  excav.  $0.50,  by  .Amer.  Soda  Fountain  Co.,  Congress  St  , 
.150  yds.  concrete  paving  $23,  etc.,  total  Boston.  2  story,  175  x  300  ft.,  brick  and 
iproximately  $207,265.  steel,  AA’alnut  St.  To  exceed  $150.oo0. 

Calif.,  Oakland — Alameda  Co.  construct-  Monks  &  John.son,  99  ('hauncy  St.,  Boston. 


Okla..  Elk  City — Brick  block  with  asphalt 
filler  iiaving  various  streets,  to  Standard 
Paving  Co.,  1742  East  6th  St.,  Tulsa, 
$32,210.  Noted  Feb.  18. 

Nrvada — State  Hy.  Dept.,  Carson  City, 


Bldg.,  Portland.  $63,915. 


Noted  Jan.  28. 


Buildings — Industrial 


PROPOSED  WORK 

Ma**.,  Hudson  —  FACTOR)'  —  Firestone 


,  etc.  at  arehts. 

■kson  &  Muhn.,  AYorrestpr — REPAIR  and  SERA'- 
$256,918.  ICE  C.ARAGE — Feb.  27.  Mack  Motor  Truck 
Co..  75  North  Beacon  St..  Boston,  brick  ami 
Council,  steel.  Shrewsbury  St.  $125,000.  AA’arreii 
.  Spruce.  Eng.  Co.,  Terminal  AA'harf,  Charleston, 
>  Hazard  arehts.  Noted  Jan.  7. 

$100,067.  N.  Y..  Hrooklyn  —  SERA’ICE  GARAGE 
and  REP.AIR  SHOP. 

N.  Y.,  Biiffalo— GAS  PLA.NT— See  “Con¬ 
tracts  Awarded." 

Ifll  N.  J..  Caimleii  —  SERA'ICE  STATION  — 

Mar.  2,  by  E.  E.  Seelye  &  Co.,  engrs.  and 
arehts.,  101  Park  Ave,,  New  York  City.  I 
story  and  basement.  190  x  252  ft.,  rein. -con. 
'irestone-  ond  brick,  plain  foundation,  6th  and  Jeffer- 


mi  AA'averly-Marshall  Rd.,  Saline  Co.  $12,-  and  concrete  factory.  $500,000.  R.  .H. 
338  4  597  ml.  same  road  $15,690,  and  4.004  Bartlett.  520  Atlantic  St.,  Boston,  engr. 
mi.  same  road  $18,238  :  to  Richmond  Constr.  and  archt.  Noted  Nov.  19. 


Apsley  "Rubber  Co..  H.  S.  Firestone,  pres  ,  »''n  Sts.,  here,  for  Mack  International 

had  plans  prepared  5  story,  brick,  steel  Truck  Corp.,  (41  Market  St.  $175,- 


("o  Richmond,  grading  and  18  ft.  concrete  Alass..  W'orceHter — AV'AREHOCSE — M.  J. 
paving  3.468  mi.  Knobnoster-Lamonte  Rd.,  AA'hittall  Associates,  Edgeworth  Mill, 
Pettis  Co.  $55,038  ;  to  Nevada  Constr.  Co.,  Brussels  St.,  having  plans  prepared  by  J 
.Nevada,  30  ft.  grading  3.598  ml.  road  from  D.  Leland  &  Co.,  41  Mt.  A’ernon  St..  Bos- 
Nevada  ea.st.  A’ernon  Co.  $20,131,  3.958  ml.  ton.  4  story,  81  x  120  ft.,  brick,  steel  and 
.same  road  $19,400,  18  ft.  gravel  surfacing  concrete,  plain  foundation.  $125,000. 

3.491  mi.  Butler-Appleton  City  Rd.,  Bates  Conn.,  Waterbary  —  FACTORY  —  Lux 
Co.  $27,995,  3.507  ml.  same  road  $23,828  ;  Clock  Co.,  85  Sperry  St.,  soon  lets  contract 
to  M.  E.  Gillloz,  Monett,  18  ft.  gravel  sur-  4  story,  50  x  320  ft.,  brick  and  timber, 


000. 

Pa.,  Allentown  —  FACTORY  —  See  “Con¬ 
tracts  Awarded.” 

I’a..  I’lttHbiirgh — FACTORY — Locomotive 
Stoker  Co..  30  General  Robinson  St.,  taking 


Brussels  St.,  having  plans  prepared  bv  J.  bids  1  story,  30  x  ISO  ft.,  brick  steel  addi- 
D.  Leland  &  Co.,  41  Mt.  A’ernon  St..  Bos-  tlon,  Robin.son  St.  Hunting.  Davis  *  Dun- 
ton.  4  story,  81  X  120  ft.,  brick,  steel  and  nells,  Century  Bldg.,  arehts.  Noted  Feb  11. 


concrete,  plain  foundation.  $125,000. 


Allch.,  Detriilt 


HEATING  PLANT  — 


Conn.,  Waterbary  —  FACTORY  —  Lux  Mar.  5.  by  J.  AA'.  Reid.  comr.  Pub.  AVks..  2 
Clock  Co.,  85  Sperry  St.,  soon  lets  contract  story  and  ba.sement.  50  x  99  ft.,  rein  -con., 
4  story,  50  x  320  ft.,  brick  and  timber,  brick  and  steel  heating  plant,  plain  founda- 
Johnson  St.  T  M.  Frenev.  51  Leavenworth  tlon.  with  100  ft.  radial  brick  stack  on 


facing  9.972  nil.  road  from  Club  east.  Johnson  St.  T.  M.  Freney,  51  Leavenworth  tlon.  with  100  ft.  radial  brick  stack  on 
AVayne  Co.  $84,469,  1.16  ml.  Marble  Hill-  St.,  archt.  Noted  Dec.  31.  steel  suptsirt.s,  also  about  700  ft..  6|  ft. 


AVayne  Co.  line  Rd.,  Bollinger  Co.  $22,587, 
and  4.993  mi.  same  road  $42,346  ;  to  D.  C. 
Horton,  Fort  Smith.  Ark.,  18  ft.  gravel  sur¬ 
facing  4.64  mi.  road  from  Osceola  south. 


N.  Y..  Brooklyn  —  ELECTRIC  GEN¬ 
ERATING  PLANT — Brooklyn  Edison  Co., 
Pearl  and  AA’illoughby  Sts.,  plans  reln.- 
con.,  brick  and  steel,  plain  foundation. 


St.  Clair  Co.  $30,366,  4.805  ml.  same  road  Ferris  St.  $2,oo0,ooo.  Private  plans 


$35,070,  and  4.722  ml.  same  road  $29,008, 


N.  Y.,  Buffalo — GARAGE  and  REPAIR 


to  Graham  Bros.,  Leeds.  9.674  ml.  Mexico-  SHOP — N.  Mecca,  304  Connecticut  St. 
Alartinsburg  Rd.  $4,224,  2.674  ml.  road  from  plans  50  x  100  x  133  ft.,  rein. -con.  and 
Martinsburg  north  and  east  $12,317,  and  brick  garage  and  repair  shop.  $60,000. 


2.693  ml.  road  from  Martinsburg  north 


N.  Y..  Buffalo  —  MILLS  —  Great  Igikes 


$13,151,  all  in  Audrain  Co.,  to  J.  A.  Kerr,  Portland  Cement  Co.,  A.  I/.  Beck,  t  res.. 


Ozark,  14.755  ml.  AA’illow  Springs-Mountaln  Marine  Trust  Co.  Bldg 
A'iew  Rd..  Howell  Co.  $39,937,  to  K.  Mac-  plans  prepared  cemei 
Farland,  Kansas  City,  1.63  mi.  road  from  Turnpike.  $3,000,000. 
New  I'ranklln  north  and  south,  Howard  Co.  N.  Y.,  New  York — P 
$23,248.  to  Trodgon  Bros.,  Quincy,  III.,  Co.,  105  West  40th  Si 
2.167  mi.  road  from  Hamilton  south.  Cald-  pared  by  B.  S.  King, 
Well  Co.  $2,814,  to  R.  M.  Daviess  &  Son,  East  41st  St.,  brick,  s 
Salisbury,  2.731  mi.  Fayette  Rd.,  Route  2,  foundation,  563  AVest 
Howard  Co.  $18,128,  to  Phillips  &  Rigsby,  N.  Y.,  New  York  — 
AA'aynesville,  4.959  ml.  road  from  Brazito  Metal  AAlts.,  Inc.,  16 
north  and  south.  Cole  Co.  $43,088  :  to  C.  H.  had  plans  prepared  3 
Atkinson  Paving  Co..  AA’atertown.  S.  D.,  000-$50,000. 

grading  and  9  ft.  concrete  paving  4.148  ml.  N.  Y.,  New  Y’ork — 1 
road  from  Cameron  north.  De  Kalb  Co.  ley  Co.,  704  East  133i 
$64,461,  4.372  mi.  Gallatin-WInston  Rd..  rein. -con.,  brick  and  st 

Daviess  Co.  $49,997,  8.174  mi.  same  road  East  133rd  St.  $13(1 
$87,010.  3.868  ml.  road  from  Winston  N.  E.  architect  not  selected. 


steel  supiairts,  also  about  700  ft..  6|  ft. 
X  5  ft.  rein. -con.  tunnel  for  pipe  lines. 
Mullet  and  St.  Antoine  Sts.  E.  R.  Little 
Co.,  1920  Ford  Bldg.,  engrs.  Donaldson  & 
Meier,  1310  Penobscot  Bldg.,  arehts. 

AAI*.,  Milwaukee — FAC’TORY — Fredman 
Bag  Co.,  311  Bway.,  taking  bids  4  or  5 
story.  100  X  120  ft.,  brick  and  timber,  plain 
foundation.  18th  St.  Private  plans. 

Wl*..  Mllwauke — FACTORY — A.  B.  and 
B.  Sheet  Metal  AA'ks.,  3300  Fond  du  I>!ic 
Ave.,  taking  bids  1  story,  36  x  130  ft,. 


Marine  Trust  Co.  Bldg.,  having  preliminary  brick  addition,  plain  foundation.  H.  J.  Es 
plans  prepared  cement  mills,  Hamburgh  ser,  82  AA’lsconsIn  St.,  archt. 

Turnpike.  $3,000,000.  Tex.,  San  .Alarm*  —  ICE  PLANT  —  See 

N.  Y.,  New  York — PLANT — Amer.  Meter  “Contr.acts  Awarded." 

Co..  105  West  40th  St.,  having  plans  pre-  fallf.,  LankerRhlni  —  MAINTENANCE 
pared  by  B.  S.  King,  engr.  and  archt.,  18  SHOP  —  Mar.  15.  bv  State  Hy.  Comn  , 
East  41st  St.,  brick,  steel  and  stone,  plain  Sacramento,  frame  maintenance  shop  quar- 
foundation,  563  West  47th  St.  $$200,000.  ters,  for  storage,  repair  shops,  etc.,  here. 

N.  Y.,  New  York  —  PLANT — Benedict  It.  M.  Morton.  Forum  Bldg.,  Sacramento, 
Metal  AA'ks.,  Inc.,  1648-70  AA'ebster  Ave.,  highway  engr. 

had  plans  prepared  3  story  addition.  $40.-  .Alan..  Winnipeg — PRl.N’TING  PI.,ANT — 
000-$50,000.  Feb.  27,  by  T.  Eaton  Co..  Ltd.,  2  story  and 

N.  Y.,  New  Y'ork — PLANT — A.  C.  Ches-  basement,  119  x  163  ft.,  rein. -con.  and  brick, 
ley  Co.,  704  East  133rd  St.,  plans  2  story,  plain  foundation.  $75,ooo.  J.  AA’oodman, 
rein. -con.,  brick  and  steel,  plain  foundation,  AA’innli)eg,  archt.  Noted  Feb.  18. 

East  133rd  St.  $130,000.  Engineer  and 

BIDS  RECEIVF.D 

la..  Iowa  City  —  HEATING  PLANT  — 


to  .‘touthwest,  Davdess  Co.  $44,672  :  to  F.  E. 


N.  A'..  New  A'ork — BOILER  HOX’SE- 


Kherhardt  Paving  Co.,  Sallna.  Kan.,  grading  Consolidate<l  Gas  Co.,  130  East  15th  St.,  State  Bd.  Educ.,  AV.  H.  Gemmlll.  secy.,  Feb. 
and  IS  ft.  concrete  ^ving  2.919  ml.  road  having  plans  prepared  by  J.  F.  Hunter.  16,  1  story  and  basement,  65  x  175  ft., 
from  Savannah  west,  Andrew  Co.,  $46,024  :  engr.  and  archt.,  30  East  58th  St.,  4  story,  brick  and  steel,  plain  foundation,  on 


and  to  Haller-Emmer.son  Co.,  Boonvllle,  22  reli 
ft.  rfick  asphalt  or  amlesite  paving  0.625  tloi 
ml.  New  Franklin  Rd..  How'ard  Co.,  $879.  I 
flrand  total  $1,165,372.  Noted  Feb.  IS.  hat 
AIo.,  St.  Loula — Dept.  Pub.  Serv.,  208  ft.. 
City  Hall,  to  Webb-Boone  Paving  Co.,  Pri 
5163  Fyler  Ave..  asphaltic  concrete  paving  i 
2.185  .sq.yd.  Alfred  Ave.  $12,032,  2.915  sq.  $44 
yd.  Arthur  Ave.  $17,019,  830  sq.yd.  HI-  etc. 
Points  PI.  $5,075,  1,060  sq.yd.  Kansas  St.  < 
$5,945,  and  3.115  sq.yd.  Marmaduke  St.  “Bi 
$13,060  ;  to  Trinidad  Asphalt  Mfg.  Co.,  J 
Title  Guaranty  Bldg.,  AA’arrenlte  paving,  Dei 
etc..  1.635  sq.yd.  Michigan  Ave.  $8,372,  pre 
3.010  sq.yd.  Cardinal  St.  $20,309,  and  3,490  Pei 


rein. -con.,  brick  and  steel,  plain  founda-  campus,  here,  for  State  I’nlverslty,  from 


tion.  Hunts  Point  Ave. 


Theodore  Stark  Co..  118  South  11th  St.  AA’. 


Pa.,  AVooIrl**— (FAI’TORY — Rich  Bros.  Cedar  Rapids,  $288,347.  Noted  Feb.  4. 


having  plans  prepared  4  story  90  x  ID) 
ft.,  woolen  mills  addition,  brick  and  steel. 
Private  plans. 

Fla..  AllamI  —  STORAGE,  etc.  —  A’oted 
$445,000  bonds,  building  for  storage,  repair. 


Calif.,  Bakernfleld  —  N  E  AA’  S  P  A  P  E  R 
PLANT  —  C.  H.  Blggar,  archt..  Bank  of 
Italy  Bldg.,  2  story  and  basement,  70  x  121 
ft.,  brick  and  concrete  plant,  (a)  brick  and 
steel  (b)  concrete,  for  Bakersfield  Dally 
Californian,  from  H.  Elssler,  Bakersfield  (a) 


O.,  Palnesville  —  POAA’ER  HOI’SE  —  See  approximately  $83,000  (b)  $74,00(>.  Noted 
luildings — Educational.  Religious.”  Feb.  18. 


“Buildings — Educational.  Religious.” 

MIrb..  Detroit  —  HEATING  PLANT — 

Dept.  Pub.  AA’ks.,  City  Hall,  having  plans  CONTRACTS  .AWARDED 

prepared  bv  Donaldson  &  Meier,  1310  Conn..  Southington  —  H  A  R  D  AA' A  R  E 
Penobscot  flldg.,  2  storv  and  basement,  FACTORY  —  Peck.  Stow  &  AA’lIcox  (’o.. 
X  100  ft.,  rein. -con.  and  steel,  plain  foun-  Railway  Sq.,  2  story,  97  x  100  ft.  brick 
tlon.  Mullet  St.  $260,000.  addition,  to  H.  Wales  Lines  Co.,  134  State 

la.,  Davenport  —  CEMENT  PLANT  —  St.,  Meriden.  Arehts.  est.  $65,000.  Noted 


»'l  yd.  Pennsylvania  St.  $18,936  ;  to  Granite  60  x  100  ft.,  reln.-con.  and  steel,  plain  foun- 
Bltumlnous  Paving  Co..  Ry.  Exch.  Bldg.,  dation.  Mullet  St.  $260,000. 

AA’arrenite  bitulithic  paving,  etc.,  3,060  sq.  la.,  Davenport  —  CEMENT  PLANT  — 
vd.  Nagel  St.,  $21,297 ;  and  to  Skrainka  Dewey  Portland  Cement  Co.,  301  Mutual 


and  to  Skrainka  Dewey  Portland  Cement  Clo.,  301  Mutual  Nov.  10. 

See  proposal  advertisements  on  page  132.  Advertising  Section. 
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liulldin^a — Industrial  (Continued)  K.  I.,  rrovidenrr  —  OFFICE  —  T.  E.  havinR  pians  prepared  by  W.  J.  t  -cel 

N.  Y.,  liroftklyn  _  SEKVICE  OAUAOE  Ooherty,  1916  Westminster  St.,  soon  lets  engr.  and  archt.,  185  Madison  Avi  x,.i 

and  KEFAIU  SHOP  —  A  Eevine  c/o  contract  3  story.  95  x  102  ft.,  brick  and  York  City,  2  story,  brick,  steel  and  - 

Maenuson  &  Kleinert  enKr.s.  and  archts.,  steel,  plain  foundation.  W'estminster  St.  plain  foundation,  110th  St.  and  A-l:.mi,’ 

250  Park  Ave  New  York  City  will  build  tttid  Olneyville  Sq.  $150,000.  D.  Dodd,  84  Ave.,  here.  $350,000. 


rein. -con.,  brick  and  steel,  plain  foundation.  Broad  St.,  Pawtucket,  archt.  >•.  j.,  Mt.  Holly — HOSPITAL — Piirlinp 

Bedford  Ave.,  here.  $200.(t00.  Work  will  K.  I.,  W«H>nHOeket — CITY  HALL — City,  ton  Co.  Hospital,  c/o  Morris  &  Kr;.-tinV 
tH‘  done  by  separate  c<»ntracts.  City  Halt  Coni.,  plans  new  city  hall.  $1.-  archts.,  1716  Cherry  St.,  Phila.,  P;i  hav 

N.  V.,  Hiiffulo — UADIATtiU  FACTORY —  000,000.  Engineer  and  architect  not  se-  ins  plans  prepared  for  hospital.  $3oii.. 

Fedus  Mfg:.  Co..  21  Tonawanda  St.,  50  lected.  _ _  BninHwiek _ HOSPITm 

X  225  ft.  rein. -con.,  brick  and  steel,  Tona-  Conn.,  Hartford  —  APARTMENT  —  H.  Peters  Hospital  J  H  Conger  vi.  ^ 
wanda  St.,  to  IVckham  Constr.  Co.,  Crosby  Resnlck,  34  Vine  St.,  had  plans  prepared  4  plans  prepared  by  McCinn’is  &  v 

Bldg.,  Buffalo.  $50,000.  100  Boylston  St.  Boston  Mass  5 


hedus  Mfg.  Co..  21  Tonawanda  St.,  50  lei  leu.  _ _  BninHwiek _ HOSPITm  l. 

X  225  ft.  rein. -con.,  brick  and  steel,  Tona-  Hartford  —  APARTMENT  —  H.  Peters  Hospital  J  H  Conger  vi. 

wanda  St.,  to  IVckham  Constr.  Co.,  Crosby  Resnlck,  34  Vine  St.,  had  plans  prepared  4  plans  prepared  by  McCinn’is  &  \\ '.ul' 

Bldg.,  Buffalo.  $5o..ioo.  «Vi7;,oo  Wlston  St..  Boston,  Mass,  5  Is  jJ’ 

N.  Y.,  itiilfalo — <:.\S  PLANT — Iroquois  $-5*  ,000.  I  rivate  plan.  .  ,  .  ,  brick  and  limestone,  Easton  Ave.  SSin.  ndli' 

Cas  »'o..  Iroquois  Rldg.,  will  build  rein.-  Conn.,  Hartford — TEMPLE — St.  Johns,  Noted  Oct.  29. 


con.  and  steel  addition.  BradU  y  St.,  by  day  Hartford,  I^fayette  Tuscan.  Blue  Lodges, 
laiM.r.  $50,000.  Private  plans.  I'>«n  masonic  temple,  Farmington  Ave. 

N.  Y.,  Long  Island  City— MILL^ Has-  $1,000,000.  i.-  »»  . 

brouck  Flooring  Co..  501  East  17th  St.,  Conn.,  New  Britain  -TEMPLE— Masonic 

.New  York  City.  4  story,  rein. -con.,  brick  Temple  Corp.,  c/o  J.  C.  Lsjomis,  ch.,  plans 
and  steel,  plain  foundation,  here,  to  Iteling-  temple.  $225,000. 

Rush  <'o..  Inc.,  299  Bway.,  New  York  City.  Conn.,  New  Haven — TEMPLE — Masonic 
Archts.  est.  $10o,o(t0.  Temple  Assn.,  O.  A.  May,  chn.  finance  com.. 

Pa.,  Allentown  —  FAt'TORY  —  Interna-  plans  2  story  with  2  mezzanines.  80  x  140 
tional  Motor  Car  Co.,  will  build  1  story  6(i0  ft.  Whitney  Ave.  Norton  &  Towsend,  40» 
X  Koo  ft.,  brick  and  steel  auto  fa<-tory,  by  Temple  St.,  archts. 

day  labor.  $400, ooo.  L.  H.  Cutten,  c/o  N.  Y.,  Buffalo  —  APARTMENT  —  H.  J. 

(iwner,  iilant  engr.  C<K)k.  et  al.,  having  preliminary  plans  pre- 

Pa..  Bridgeville— FACTORY— Itniversal  pared  by  H.  J.  Cook.  408  Pearl  St..  12 
.Steel  Co.,  1  story.  100x160  ft  .  brick  and  story,  rein  -con.,  brick  and  steel  apartment 
steel  addition,  to  Ft.  Pitt  Bridge  Wks.,  house.  $1,225,000. 

Canonsburg.  N.  Y..  Buffalo— PASSEN(7ER  STATION 


N.  4..  Trenton — APARTMENT — I'urerna 


Conn.,  New  Haven — TEMPLE — Masonic  Jacoby  &  Everett,  Commonwealth  Rldu- ,  4 
Temple  Assn.,  O.  A.  May,  chn.  finance  com.,  story  and  basement,  60  x  150  ft.  ho.'ii.ital 
|)lans  2  story  with  2  mezzanines,  80  x  140  $300,000. 

ft.  Whitney  Ave.  Norton  &  Towsend,  405  Pu..  Latrobe  —  BANK  and  OFFlCF  — 
Temple  St.,  archts.  Citizens  Natl.  Bank  having  plans  |)r.  iiar.d 

N.  Y.,  Buffalo  —  APARTMENT  —  H.  J.  by  Barth<)lomew  &  Smith.  Greensburc  6 
C<K)k.  et  al.,  having  preliminary  plans  pre-  story  and  basement,  60  x  70  ft.,  brick  /md 
pared  by  H.  J.  ('00k,  408  Pearl  St.,  12  stone  bank  and  office  building.  $35o,iiilft. 


Pa..  Phila.— APARTMENT— P.  N  Julian 
use.  $1.22u.O0O.  archt.,  823  15th  St.  N.  W.,  Wash.  D  r 

N.  Y..  Buffalo — ^PASSENfiER  STATION  soon  lets  contract  10  story  and  baseiinnt! 


Trust  Bldg.  Archts.  est.  $6o.OOO. 


minal.  New  York  City,  ch.  engr.  W.  J.  p,,  Biiiin _ Ar>Ar?T'\Ti.''VT'  x  o  i-  n 

St  locnl  eOET  P'c.NT— J.  S.  I- ull.  T, 


i . .  Nt.ted  ’Fcb.  4:  ■■  ’  Steel  and  Stone,  plain  foundation.  $20o.000.  penni’ylvania  Hotel  Cor,,:,  c/o  w 

Pla..  Tampa— POWER  HOUSE,  etc—  ..  .  v  at  r-  A  M  T  ps  Frick  Bldg.,  having  plans 

Tamtta  Electric  Co.,  extending  boiler  room,  N.  \  I.ong  Island  City— x  .MX  .A.,  M.  J.  prepared  by  Ballinger  Co.,  engrs.  and 
erecting  200  ft.  stack,  enlarging  outdoor  Stickel,  secy.,  jdans  2.1  sti>ry,  brick,  sj^cel  archts.,  150  South  12th  St..  Phila.,  and  C. 
substation,  bv  jsiwer  house,  etc.,  to  Stone  and  stone  building,  plain  foundation.  En-  p.  Post  &  Sons,  associate  archts.,  101  Park 
*  Webster,  Inc.,  147  Milk  St.,  Boston,  gineer  and  architect  not  selected.  Ave.,  New  York  City,  N.  Y.,  21  story  and 

.Mas.s.  N,  Y’.,  Mt.  Y'ernon  —  APARTilENT  —  basement  hotel,  Wm.  Penn  Way,  7th,  Grant 

MIhh  JackHun _ BOX  FACTORY — Rath-  Susswell  Realty  Co.,  c/o  L.  A.  Abramson,  and  Liberty  Sts.  $1,500,000. 

bone,  Vlair  *  Ridgeway  ('<>.,  2248  South  archt..  48  West  46th  St..  York  City,  Pittsburgh- TEMPL?>— Feb.  24,  hv 

Latlin  .St.  .Chicago.  111.,  general  <-ontract  2  h,avln«r  plans  prepared  7  stor>,  200  x  240  fL,  p  GIffen,  archt.,  Magee  Bldg,,  3  store  anil 
sti>rv,  brick  and  timber.  Hooker  St.,  here,  brick,  steel  and  stone,  plain  foundation,  basement.  63  x  110  ft.,  brick  and  tile  Cliar- 
to  ,1.  Garber.  151  Minerva  St.,  Jackson.  Sheridan  Blvd.  $o00.000.  tiers  Ave.,  for  Sherrod  Temple  Assn  c  o 

Archts.  est.  $100,000.  N.  W,  New  York  —  APARTMENT —  architect.  $150,000. 

«»..  (  let eland — PLANT — Cleveland  Elec-  Naples  Co.,  c/o  Bates  &  Franklin,  p^,  seranton  —  OFFICE  —  Carpenter^ 

trie  Illuminating  Co.,  c  o  R.  Lindsay,  pres,  engrs.  and  archts.,  645  East  Tremont  A\e..  pnion,  332  Lackawanna  Ave.,  having  plans 
and  geiil.  mgr,.  Illuminating  Bldg.,  3  story,  having  plans  prepared  6  PJ'' prepared  by  A.  J.  Ward.  Countv  Bank 


«»..  <  letelaud — PLANT — Cleveland  Elec-  Naples  Holding  Lo.,  c/o  Bates  &  pranKim,  p^,  Scranton  —  OFFICE  —  Carpenter^ 
trie  Illuminating  Co.,  c  o  R.  Lindsay,  pres,  engrs.  and  archts.,  645  East  Tremont  A\e..  p-nion,  332  Lackawanna  Ave.,  having  plans 
and  geiil.  mgr ,  Illuminating  Bldg  ,  3  story,  having  plans  prepared  6  story,  bni  k,  steel  prepared  by  A.  J.  Ward.  County  Bank 
56  X  124  ft.  swltchhou.se.  2  story.  34  x  S6  and  ston^  plain  foundation,  Naples  and  B)dg.,  2  story  and  basement.  50  x  15o  ft 
ft.  control  house,  and  1  story.  SO  x  92  ft.  Goodwin  Terraces.  $„00.000.  rein. -con.,  brick  and  steel,  Lackawanna  .Xvc! 


ft.  control  house,  and  1  story,  SO  x  92  ft.  Goodwin  Terraces.  $„00.000.  rein. -con., 

oil  storage  building,  brick,  steel  and  con-  y..  New  York — APARTMP^NT — Beres-  $150,000. 

<-n'te.  Ulinton  Ave.,  to  S.  W.  Emerson  Co.,  fj,rd  Corp.,  B.  Gordon,  pres.,  c/o  Sugar-  p 


ellabnro  —  HOSPITAL  —  Soldiers 


tract  1  story,  los  x  ISO  ft.,  brick.  4024  >j.  \  New  York — APARTMENT — One  «  Axiantn Gimv  watt  ici.,etien 

1>....U>...,11  Ct  fr.  tt  A  liiirr  Go  rev... _ A  «ivfv..nne  tTni-  .. (*8. Atlanta  —  (  nx  HALL  —  Election 


St.  Archts  est.  $60,000.  Constr.  Co.,  c/o  H.  J.  Feldman,  archt.  and  Northwest  Ave.,  having  plans  prepared  by 

la.  Ites  Mollies  -NEWSPAPER — Register  engr,  516  5th  Ave.,  having  plans  prepared  F.  A.  Kloepfer,  406  Northeast  2nd  Ave.,  24 
&  Tribune  Publishing  Co.,  715  I^aicust  St.,  brick,  steel  and  stone,  plain  foundation,  Mt.  story.  Gypsum  tile  and  steel,  on  40  x  So  ft. 
general  contract  remodeling  3  story  and  p^den  Ave.  $300,000.  site.  Southwest  1st  Ave.  and  Southwest 

basement,  66  x  133  ft.,  rein. -con.,  brick  and  Y  New  York— APARTMENT— Sil-  St-  $1,250,000, 

ste.J,  plain  foundatlim.  8th  arid  I.^cust  Sts.,  Realty  Corp.,  c/o  L.  Stillman,  archt.  Ala..  Sheffield  —  HOSPITAL  —  Election 

Hubbell  engr.,  311  Lit^nox  Ave.,  having  plans  Mar.  15.  $75,000  bonds,  hospital.  $75,000 

$96,849.  Noted  beh.  „  prepared  6  story,  brick,  steel  and  stone,  donated. 

PLANT— \\>stingh^us,rKi^ctHc^M  foundation.  Powers  Ave.  $185,000.  O..CIeveIand—HOSPlTAL—CharityHos- 

717  Vmth  Ath^  St  (1st  unit)  N.  V..  New  York— HOTEI,r— W.  Rosen-  pital,  c/o  Sister  Superior,  East  22nd  St.  and 

80x475  ft  V  concrete  and  steel.  Bingham  St  ,  thal,  c/o  G.  and  E.  Blum,  archts.  and  Central  Ave..  raising  $120^0,000  fund.s  new 

to  Gmnble  Constr  Co  6>0  Chestnut  St  engrs.,  415  I..exlngton  Ave.,  having  plans  6  story  nurses  home,  laboratory,  chapel, 
Archts.  est.  $75,000.  pjkns  additional  units  prepared  12  story,  brick,  steel  .and  stone,  etc  .  East  St  and  Central  Ave.  G.  h. 

lattT  total  $1  000  000  plain  foundation,  62  West  52nd  St.  Rider  Co.,  Century  Bldg.,  archts. 

Tri.,  (Salveiton'  — '  COTTON  MILL  —  $500,000.  Ind..  Gary— CLUB— Knights  of  Colum- 

Galvex  Mills,  Inc.,  2427  N  St..  R.  C.  Stone,  s.  New  Y’ork — HOSPITAL — St.  Eliza-  bus,  J.  W.  McLaughlin,  chn.,  takes  bids 
pres.,  cotton  mill,  to  J.  W.  Zeinpter  A-  Co.,  beth  Hospital.  415  We.st  5l8t  St.,  soon  lets  about  Mar.  1,  9  story  and  basement,  12.5 

2204  B  St.,  approximately  $200,000.  contract  6  story.  120  x  200  ft.,  brick,  steel  x  175  ft.,  brick,  steel  and  rein. -con.,  5th 

Tex..  IMaInvIew — FLOITR  MILI.i — Har-  and  stone,  plain  foundation.  Fort  Wash-  and  Madison  Sts.  $750,000.  Porter  & 

vest  Queen  Milling  Co..  A.  G.  Hinn.  pres.,  7  ington  Ave.  $800,000.  O’Connor,  Delaney  McNally,  3030  Euclid  Ave.,  Cleveland,  O., 

story,  part  ba.sement,  rein. -con.,  plain  foun-  Schultz,  162  East  37th  St.,  engrs.  and  archts.  Noted  Dec.  3. 

d.ation.  to  Southwestern  Eng.  Co.,  Spring-  archts.  Noted  Jan.  7.  YViseonsin  —  HOSPITALS  —  Milwaukee 

field.  M<y,  $150,000.  y  ^  — LOFT — Trinity  Church  Co.,  H.  O.  P.  Franke,  chn.  com.,  4419  North 

i>  Tw'”  Corp.,  c/o  Parker  &  Shaffer,  engrs.  and  Ave.,  Milwaukee,  plans  568  bed  hospital. 

Iiibllc  Utilities  Co  will  rebuild  Ice  plant,  archts,  280  Madison  Ave.,  having  plans  Grand  Ave.,  Wauwatosa,  $1,100,000  ;  also 

I ""  f  K ‘(‘r’n’oan'  prepared  12  story,  rein  -con.,  brick  and  60  bed  emergency  hospital  and  dispensary, 

irete,  by  day  labor.  $o0.000.  Private  plain  foundation,  Varick  St.  $1,000,-  24th  St.  and  Grand  Ave.,  Milwaukee.  Engi- 

I’ban*’.  Jsotod  Nov.  5.  neer  and  architect  not  selected. 

— — — —  N.  Y..  New  York — PUBLIC  SERVICE —  Mo.,  Kansas  City — WAREftotf^— J.  F. 

New  Y’ork  Edison  Co.,  East  15th  St.,  hav-  and  F.  O.  Butler,  223  West  Monroe  St., 

DUllQiriKS - ^.^OminCrClal  Ing  plans  prepared  by  T.  E.  Murray,  Inc.,  Chicago,  Ill.,  having  preliminary  plans 

—  ■  ■  -  .  _  —  engrs.  and  archts.,  55  Duane  St..  7  story,  prepared  by  P.  H.  Anthony,  202  Main 

I’ROI'CSEI)  YV«)RK  rein. -con.,  brick  and  steel,  plain  foundation,  Street  Theatre  Bldg.,  warehouse,  6th  St 

XIHSS  Worcester  _  DORMITDRY  _  St.  and  Ave.  D.  $1,200,000.  Traffic  Way  between  May  and  Wyondotte 


I’ROI'CSEI)  YV«)RK  rein. -con.,  brick  and  steel,  plain  foundation, 

Mass  Worcester  —  DORMITORY  —  14th  St.  and  Ave.  D.  $1,200,000.  _ 

Wcircester  Polytechnic  Institution,  R.  Earle,  N.  Y..  Richmond  Hill  (Ind.  br.  Jamaica)  Sts.,  here.^  $1,000,000 
pres.,  plans  brick  and  steel.  West  St.  COMMUNITY  CENTER  —  Knights  of 


Columbus.  799  7th  Ave.,  New  York  City,  “Unclassified." 

See  proposal  advertisements  on  page  132,  Advertising  Section. 


Ark.,  Ft.  Smith— CLUB  HOUSE— Se 
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py,, jjncs — Commercial  (Continued) 

nallan— THEATKK  and  OFFICE  — 
I  i  Theatres,  Inc.,  1540  Bwiiy.,  New 
v,  i'  I'itv,  plans  10  story  office  and  the- 
,tr,  >,000  seating  capacity,  here.  $2,- 


I’  X  Co  takes  bids  about  Mar.  5,  5  story  ■ 
•j'nii  i.asement,  concrete,  brick  and  stone 
ann.x  Military  Plaza.  $1,000,000.  E.  T. 
I.,,  k-x'ii  Builders  Exch.  Bldg.,  and  Phelps 
^  l>.  Wees,  Gunter  Bldg.,  archts.  Noted 
IKC  -1. 

Tex  San  .\ntonlo — THEATRE  and  OF- 
j.-ici.;lllxie\v's  Inc.,  1540  Bway.,  New  York 
(Mtv  N.  Y.,  T.  Turner,  publicity  dir.,  plana 
6  nr  *7  store,  fireproof  theatre  and  office, 
here.  $500,000. 

Okla.,  .\da — COURT  HOUSE — Pontotoc 
Co  siHin  takes  bids  4  story  and  basement. 
73  X  104  R.,  brick  and  stone  court  house. 
5):,tH0io.  Butler  ('o.,  514  Herskowltz 

Uliig  Oklahoma  City,  archts.  Noted 
Pec.  31. 


Wash..  Seattle — RANK — C.  Linde,  archt., 
Seaboard  Bldg.,  preparing  plans  and  takes 
bids  about  Mar.  30,  3  story,  basement  and 
sub-basement,  60  x  120  ft.,  marble.  1414 
4lh  \ve..  for  Puget  Sound  Savings  &  Loan 
Assn.,  300  Pike  St.  $500,000. 

WnNii.,  Seattle  —  OFFICE  and  WARE- 
IKUSE — Reel)  &  Gould,  archts.,  Hoge 
HIdg.,  soon  lets  contract  4  story,  120  x 
150  ft.,  rein. -con.,  Ist  South  and  Atlantic 
Sts,  for  Zellerbach  Papt'f  Co.,  807  Western 
,\ve.  $150,000. 

WaNli..  Tacoma— TEMPLE — A.  J.  Rus¬ 
sell.  iircht..  Bankers  Trust  Blilg.,  soon  lets 
contract  5  .story.  124  x  134  ft.,  rein. -con., 
.steel  and  cast  stone  temple,  for  Masonic 
lx)dge,  743  Market  St. 


Bank  Bldg.,  taking  bids  12  story  and  base¬ 
ment.  81  X  150  ft.,  brick  and  steel.  5th  and 
Bway.  Sts.,  for  C.  Williams.  Steel  contract, 
to  Llewllyn  Iron  Wks.,  1200  North  Main 
St. 

Ont.,  London — OFFICE — Mar.  10,  by  J. 
M.  Moore,  archt..  4S9  Richmond  St..  4  story 
office  building,  Wellington  St.,  for  London 
Life  Insurance  Co.  $1,000,000.  Noted 
Jan.  28. 

BIDS  KECEIVKU 

O.,  Cleveland  —  COTT.VGE  —  Dept.  Wel¬ 
fare,  9th  and  Oak  Sts.,  Columbus.  Feb.  13, 
2  story  and  basement,  102  x  140  ft.,  brick, 
steel  and  concrete,  Hawthornden  Farm, 
from  V.  W.  Surber,  109  North  Union  St., 
Akron,  $24,514.  Noted  Jan.  28. 

Wash..  Zenith  —  MASONIC  HOME  — 
Heath.  Gove  A  Bell,  archts..  Pacific  Savings 
Bank  Bldg.,  Tacoma.  5  story,  30,000  su  ft, 
floor  space,  fireproof,  here,  from  Morris 
Hoard.  Inc.,  Pantages  Bldg.,  Seattle,  for 
Washington  State  Masonic  Home.  $441,999. 
Noted  Jan.  21. 

CONTRACTS  AW.VRDKD 

Me.,  Portland  —  Y.M.C.A.,  5  story  and 
basement,  brick  and  stone  Forest  Ave.,  tt> 
F.  A.  Rumery  Co.,  537  Congress  St.,  $350,- 
000.  Noted  Nov.  12. 

Mass.,  Some/vllle  (Boston  P.  O.) — 
THEATRE — G.  Vartigian  c/o  J.  Tuck, 
archt.,  I’ark  Sq.  Bldg.,  Boston,  1  story  and 
biisement,  brick  and  steel.  Bway.,  to  J. 
Greenwood,  Ittl  Tremont  St..  Boston. 
Archts.  est.  $200,000.  Noted  Dec.  17. 

K.  I.,  Proxldence — THEATRE — J.  Conn. 
104  Broad  St.,  sup«-rstructure  2  story,  6it  x 
95  ft.,  brick  and  steel,  Bway.  and  West¬ 
minster  St.,  to  Mahoney  &  Tucker,  72  Wey- 
bosset  St.  Archts.  est.  $500,000.  Noted 
Feb.  IS. 


Cullf.,  Los  .\ngele» — THEATRE — Mor¬ 
gan,  Walls  a  Clements,  archts..  Van  Nuys 
Bldg.,  soon  take  bids  rein. -con.,  Hollywood 
Hlvd.,  for  Hollywood  Music  Box.  Inc.,  c/o 
architects.  $150,000.  Noted  Nov.  26. 

Ciilif.,  San  Francisco — HOTEL — O.  A. 
.\pplegarth.  archt.,  Claus  Spreckels  Bldg., 
making  sketches  15  story  and  basement, 
probably  rein.-con.,  vicinity  of  Geary  and 
Taylor  Sts.  $1,000,000.  Owner's  name 
withheld. 

Calif.,  San  Francisco  —  OFFICE  and 
CLl'B — H.  I.,aw,  Monadnock  Bldg.,  plans 
approximately  22  story  and  basement, 
76x100  ft.,  fireproof,  Sutter  and  I'owell  Sts. 
Engineer  and  architect  not  selected. 

Calif..  San  Francisco  —  STORE  —  See 
"Buildings — Industrial." 

BIDS  DESIRED 

Mass.,  Brockton — OFFICE — Majestic  Co., 

C  O  C.  T.  Olson,  archt..  Main  St.,  taking 
bids  3  story,  brick  and  stone.  Main  St. 
$160,000. 

Conn.,  New  Ilax'en — APARTMENT — See 
"Contracts  Awarded.” 

N.  Y.,  Brooklyn  —  OFFICE,  THEATRE 
and  STORE  —  See  "Contracts  Awarded.” 

N.  Y.,  New  York — APARTMENT — See 
"Contracts  Awarded.” 

N.  Y’.,  New  Y’ork— OFFICE — See  “Con¬ 
tracts  Awarded.” 

N.  Y..  Thiell* — HOSPITAL — Mar.  11,  by 
Supt.  Purchase,  Capitol,  Albany,  hospital, 
etc.  at  Letchworth  Village,  here ;  adv. 
E.  N.-R.  25. 

O. .  Cleveland  —  STORE  —  Mar.  3.  by 
Walker  &  Weeks,  archts.,  1900  Euclid  Ave., 

6  -story  and  basement,  200  ft.  wide,  brick, 
steel  and  rein.-con.,  Huron  Rd.,  for  Halle 
Bros.  Department  Store.  $750,000.  Noted 
Jan.  28. 

M  i*.,  Kenosha— THEATRE,  STORE  and 
OFFICE — See  "Contracts  Awarded.” 

Ml*.,  Milwaukee  —  APARTMENT  and' 
STORE  —  Lillydahl  Corp.,  425  East  Water 
St.,  taking  bids  3  story  and  basement,  44 
X  125  ft.,  brick  and  steel,  plain  foundation, 
Astor  St.  $150,000.  Private  plans. 

M'i*.,  Ylllwaakee — BANK — Feb.  27.  by 
Pick  &  Bauer,  archts.,  811  State  St.,  1  story 
and  basement,  42  x  130  ft.,  rein.-con.,  stone 
and  brick,  plain  foundation,  for  Teutonia 
Ave.  State  Bank,  1074  Teutonia  Ave.  $150,- 
000.  Noted  Oct.  1. 

Calif.,  Alhambra— HOTEL.  APART- 
ME.\T  and  STORE — Nelson  &  Wiley,  Bank 
of  Italy  Bldg.,  Los  Angeles,  taking  bids 
5  story  and  basement.  90  x  170  ft.,  rein.- 
con.,  1st  St.  and  South  Garfield  Ave. 
$225,000  or  more. 

Calif.,  Ia>*  Angrip* — STORE  and  OF¬ 
FICE — Walker  &  Elsen,  Great  Republic 
Bldg.,  taking  bids  2  story,  135  x  180  ft., 
concrete,  Bwav.  and  Temple  Sts.,  for 
Paules  &  Hartneld,  c/o  architects.  Noted 
Jan.  21. 

Cullf.,  Lo*  Angplp* — STORE  and  OF¬ 
FICE — Curlett  &  Beelman,  archts.,  Union 


Conn.,  New  Haven  —  APARTMENT  —  J. 
Heller,  18  Anthtmy  St.,  will  build  3  story, 
65  X  160  ft.,  brick  and  steel.  Elm  and 
Boulevard  Sts.,  by  day  labor.  $150,000. 
C.  H.  Abramowitz,  42  Church  St.,  archt. 

N.  Y..  Brooklyn  —  OFFICE.  THEATRE 
and  STORE  —  11.  H.  Witteman,  6908  5thr 
Ave.,  will  build  14  story,  200  x  200  ft., 
brick,  steel  and  stone,  plain  foundation, 
F'latbush  Ave.  extensitin  and  De  Kalb  Ave. 
$1,200,000.  YVork  will  be  done  by  separate 
contracts.  Engineer  and  architect  not 
selected. 

N.  Y..  New  York  —  APARTMENTS  — 
Baker  Field  Building  Corp.,  c/o  C.  N. 
Whinston  &  Bro.,  engrs.  and  archts.,  2 
Columbus  Circle,  two  6  story,  120  x  160  ft. 
and  100  X  140  ft.,  brick,  steel  and  stone, 
plain  foundation.  West  167th  St.  and  I'ni- 
versity  Ave.,  to  Lever  Constr.  Co..  132  West 
43rd  St.  Archts.  est.  $250,000  each. 

N.  Y..  New  York— APARTMENT — C.  E. 
Forman,  c/o  J.  E.  R.  Carpenter,  engr.  and 
archt.,  598  Madison  Ave.,  brick,  steel  and 
stone,  plain  foundation,  168  East  79th  St., 
to  T.  E.  Rhoades  Co.,  Inc.,  342  Madison 
Ave.  Archts.  est.  $500,000. 

N.  Y..  New  York— APARTMENT— P.  H. 
Constr.  Co.,  c/o  C.  Kreymborg,  archt.  and 
engr.,  2534  Marion  Ave.,  will  build  5  story, 
brick,  steel  and  stone,  plain  foundation, 
Walton  Ave.,  by  day  labor.  $250,000. 

N.  Y..  New  York  —  APARTMENT  — 
Walart  Constr.  Co.,  c/o  Margon  &  Gla.ser, 
archts.  and  engrs.,  20  West  57th  St.,  will 
build  5  story,  88  x  150  ft.,  brick,  steel  and 
atone,  206th  St.  and  Perry  Ave.,  by  day 
labor.  $300,000. 

N.  Y’.,  New  York— OFFICE — W.  F.  Chat- 
los.  Broad  St.,  Stratford,  Conn.,  will  build 
27  story,  brick,  steel  and  stone,  I..exington 
Ave.  and  51st  St.,  here,  by  day  labor.  J. 
W.  Northrop,  211  State  St.,  Bridgeport, 
Conn.,  archt. 

Fb.,  Phila.  —  EXHIBITION — Sesquicen- 
tenial  Comn.,  at  office  H.  T.  Baxter,  execu¬ 
tive  secy.,  926  Wldener  Bldg.,  piling  and 
filling  for  site  of  Pennsylvania  State  Build¬ 
ing,  1  story,  225x330  ft.  with  wing.  90,  ft. 
at  each  end,  stucco  and  steel.  State  St. 
and  Pattlson  Ave.,  to  Martin  &  Breen,  1613 
Sansom  St.,  $28,930.  Noted  Feb.  11. 

Fa.,  Flttsbiirgh  —  HOSPITAL  —  West 
Pennsylvania  Hospital,  Friendship  Ave., 
general  contract  6  story  and  basement  addi¬ 
tion,  to  D.  T.  Riffle,  1007  Forbes  St.  Archts. 
e.st.  $500,000. 

Fa.,  YYilkps-Barre  —  APARTMENT  and 
STORE — I.,awrence  Myers  Estate,  c/o  D.  T. 
Scotts,  agt.,  10  East  Jackson  St.,  general 
contract,  4  story  and  basement.  150x150  ft., 
brick  and  stone.  Main  St.,  to  Gibbon  & 
Kohl,  146  East  Northampton  St. :  founda¬ 
tion,  to  M.  B.  Roth.  295  South  Main  St. ; 
and  steel,  to  McCllntock-Marshall  Constr. 
Co.,  Pottstown.  Archts.  est.  $275,000. 

Fla.,  Coral  Oable* — THEATRE  and  OF¬ 
FICE-— Coral  Gables  Theatre  Co.,  Alcazazr 
Ave.,  2  story,  100  x  150  ft.  steel  and 
rein.-con.,  Ponce  de  Ia*on  Blvd.,  to  Hem- 
mings  Constr.  Co.,  Coral  Gables,  approxi¬ 
mately  $300,000. 


Fla.,  St.  .Yugiiutlne — lUlTEL,  CLUB.  etc. 
— See  "Unclassified.” 

O..  Cleveland  llelxht*  ( Warren.svllle 
P.  O.)— CO.M.MERCIAL  C.  Fair  Develop¬ 
ment  Co.,  c/o  K.  M.  Smith,  Chester  12th 
Bldg.,  Cleveland.  3  story  and  ha.sement.  56 
X  223  ft.,  brick,  steel  and  concrete,  12456 
Cedar  Rd.,  here,  to  S  W.  Emerson  Co., 
1S36  Euclid  Ave.,  Cleveland.  Archts.  est. 
$300,000. 

Ylirh..  Detrnit — SERVICE  and  .SAI.ES — 
A.  Kahn,  archt.,  looo  Marquette  Bldg,  2 
story  and  jiart  basement,  131x147  ft.,  rein.- 
con.  and  brick,  plain  foundation.  Hague 
Ave.,  to  Malow-Barry  Co..  2631  Woodward 
Ave.,  for  Packard  Motor  Car  Co.,  East 
Grand  Blvd.  Archts.  eat.  $150,000.  Noted 
Jan.  21. 

Mich.,  Fordson  (mall  Detroit)— HOTEI, 
— Owner  c  o  J.  H.  G.  Stiffens,  archt.,  415 
Brainard  St..  Detroit,  4  storv  and  ha.se- 
ment,  60  x  100  ft.,  brick  and  steel,  plain 
foundation.  Jonatha  Ave,,  to  Malow-Barry 
(^o..  2631  Woodward  Ave.,  Detroit,  .\rchts. 
est.  $150,000.  Noted  Jan.  28. 

YVI*..  Kenosha— THEATRE,  STORE  and 
OK'FICE — Dahl  Constr.  Co.,  1563  Salem 
Ave.,  will  build  1  and  2  story,  68  x  172  ft., 
brick  and  concrete,  plain  foundation,  Salem 
Ave.,  by  day  labor.  $150,000.  Private 
plans. 

la..  De*  Moines  —  LODGE — Des  Moines 
Consistory,  general  contract  5  story  and 
basement,  117x163  ft.,  rein.-con.,  brick  and 
steel,  i>laln  foundation,  6th  and  Park  Sts., 
to  A.  H.  Newmann  Co.,  519  Ilublo'll  Bldg., 
$530,791  ;  plumbing  and  heating,  to  Walker 
Plumbing  a  Heating  Co..  1711  Grand  St., 
$56,465.  Noted  Feb.  11. 

Tex..  San  Antonio— HOTEI>— Smith  Bros. 
Development  Co..  CriH'kett,  12  story  and 
ba.sement,  122x150  ft.,  stone  and  brick. 
Villita  and  St.  M.arys  Sts.,  to  McKenzie 
Constr.  Co..  Travis  Bldg.,  approximately 
$375,000.  Noted  Jan.  14. 

Calif.,  Beverly  IIIII*  —  CLT’B  —  Bel-Air 
Country  Club.  1  story.  80  x  loo  ft.  with 
50  X  110  ft.  and  20  x  90  ft.  wings,  rein.-c-on., 
to  Benet  &  Co..  416  Beverly  Dr.,  $151,250. 

Calif.,  Lo*  Angele*  —  BANK  —  Morgan, 
Walla  &  Clements,  suia-rv.  archts.,  1124 
Van  Nuys  Bldg.,  1  story  and  basement, 
80  X  130  ft.,  rein.-con..  North  Main  St.,  to 
Simpson  Constr.  Co.,  Itank  of  Italy  Bldg., 
for  Bank  of  Italy,  501  West  7th  St. 
$185,000.  Noted  Jan.  14. 

Calif.,  San  FraneUeo — OFFICE — Hunter- 
Dulin  &  Co.,  256  Montgomery  St.,  approx¬ 
imately  5,000  tons  steel  for  24  storv  and 
basement,  Sutter  and  Montgomery  Sts.,  to 
l^.  S.  Steel  Products,  Rialto  Bldg.  ;  grading, 
to  Granfield,  Farrar  &  Carlin.  67  Hoff 
Ave.  Archts.  total  est.  $3,000,000.  Noted 
Feb.  4. 

Calif.,  San  Jo«e — THEATRE — Weeks  & 
Day,  archts.,  315  Montgomery  St.,  San 
Francisco,  rein.-con.  and  steel,  1,500  seating 
capacity.  South  1st  St.,  to  Barrett  &  Hllp, 
918  Harrison  St.,  San  Francisco,  $265,500. 
Noted  Feb.  18. 

Calif.,  Santa  Monica  —  HOSPITAL  — 
Santa  Monica  Hos|>ital,  3  story  and  base¬ 
ment,  100  X  125  ft.,  rein.-con..  16th  St. 
and  Arizona  Ave.,  to  Western  States 
Constr.  Co.,  6001  Santa  Monica  Blvd.,  Los 
Angeles.  Noted  Jan.  14. 

Man.,  \%-innipcK  —  DEPARTMENTAL 
STORE  —  Hudson  Bay  Co..  6  story,  200.x 
400  ft.,  rein.-con.  and  brick,  caisson  founda¬ 
tion,  Portage  Ave.,  to  ('arter.  Halls.  & 
Aldinger  Co.,  Winnipeg,  cost  plus  basis. 
Archts.  eat.  $2,000,000.  <  ■ 

Dnt.,  Toronto — GARAGE — York- Adelaide 
Realty  Co..  Y'ork  and  Adelaide  Sts.,  general 
contract  3  story,  100  x  200  ft.,  rein.-con., 
brick  and  stone,  plain  foundation,  to  Jack- 
son  I/ewis  Co.  Ltd.,  Federal  Bldg.  Archts. 
est.  $400,000. 


Biiildihg^s — Educational 
^ligious 


Mass.,  Worre*ter-^SCHC)OL — City,  Pub. 
Building  IVpt..  having  plans  prepared  by 
Frost,  (^hamberlaln  &  Edwards,  390  Main 
St.,  2  story  and  basement,  brick  and  steel, 
Thorndyke  Rd.  $150,000. 

R.  I.,  Woonsocket  —  HIGH  SCHOOL  — 
City,  School  Com.,  City  Hall,  had  plans 
prepared  by  W.  F.  Fountalne,  285  Main 
St.,  Junior  High  School,  3  story,  brick  and 
steel.  Villa  Nova  Sect.  $500,000. 

N.  Y..  Albany— COLLEGE  PHARMACY 
— Albany  College  of  Pharmacy,  W.  Mans¬ 
field,  dean,  plans  3  story,  brick  and  lime¬ 
stone,  New  Scotland  Ave. 

N.  Y..  Brooklyn— PARtXlHIAL  SCHOOL 
— St.  Johns  College,  Lewis  Ave.,  takes  bids 
about  Feb.  23,  brick,  steel  and  stone,  plain 
foundation,  Lewis  Ave.  $500,000.  J.  F. 


See  proposal  advertisements  on  page  132,  Advertising  Section. 
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Buildings — Educational,  Religious  (Cont.)  plans  prepared  by  Layton,  Hicks  &  Grill,  elk.,  1456  Warren  Rd.,  Clev.  l  .nd  •> 

Cook.  Union  Rldg.,  Newark  X  J  engr.  Eorsythe,  Braniff  Bldg.,  Oklahoma  City,  story  and  basement,  brick,  steel  ai  i  e(',n‘ 

and  areht.  Noted  Jan  7  takes  bids  in  spring  2  story  and  base-  crete.  Lake  and  Whippoorwill  Av.  ^  her- 

\  V  Riiirnln _ THl'nrH  <4*  VranrlB  lie  "’‘‘"L  Tein.-con.  and  brick,  plain  foundation.  $250,000.  Howell  &  Thomas,  45(ia  Kn.hd 

Sa^e^^Xortma^r^ll'T'^nd  HumS,'rM^  homa“"’‘ir86  ?oT’  -  Cleveland,  archts.^  Noted  Dec 

way  having  preliminary  plans  prepared  by  ^  Oakharbor  —  CHURCH  —  Mar  3,  bv 

Murphy  &  Olmstead,  1413  H  St  N  W,  Calif.,  Auburn — HIGH  SCHOOL — Voted  Corbusier.  Lenski  &  Foster,  archts  n  y 
Wash.,  D.  C .  2  story,  86  x  140  ft.,  stone,  $250,000  bonds,  altering  and  constructing  Keith  Bldg.,  Cleveland,  1  story  atij  bas^. 

Nf>rthland  Ave.  $200,000.  2  additions,  incl.  auto  mechanics  shops,  for  ment,  56  x  140  ft.,  brick  and  steel,  fur  st 

V  V  _ T’VTT’i.'RST'rv  TTniver  Rlacer  Union  High  School  Dlst.  W.  H.  Johns  Lutheran  Church,  B.  F.  liiandt 

*V.' Weeks.  369  Pine  St.,  San  Francisco,  archt.  pastor.  $150,000.  ‘ 


Nf>rthland  Ave.  $200,000. 


V  V  _ T’VTT’I-IJCI'TV  TTnleoe  i  iMcei  i  nioii  nign  ocnool  »» .  n..  auuns 

slt'y^f  Buffalo  MiTln  St  .  ha vi^^^^  Note'd’Nov  26"®  ’ 

pared  by  C.  K.  Porter.  73  West  Eagle  St..  I®-  a  t 


additions  and  repairs  to  university. 
$300,000. 


having  plans 


.>otea  AOt.  Zb.  I„d.^  Bloomington — SCHOOL— Mar  1  bv 

Calif.,  Claremont  —  EDUCATIONAL  —  School  Trustees,  G.  F.  Holland,  pr.  s'  ' 
Claremont  Church,  having  plans  prepared  story,  brick,  steel  and  rein. -con.  s,  hixif 


Croton  Falls — SCHOOL — Bd.  Educ.  Allison  &  Allison,  Hibernian  Bldg.,  ^s  $155,000.  A.  Qrindle,  Bloomington,  archt 
Ians  prepared  by  Knappe  &  Morris.  Angeles,  2  story  kod  basement,  116  x  171  Noted  Dec.  3. 


engrs.  and  archts.,  171  Madison  Ave.,  New  ^t.,  stucco  educational  building.  $150,000.  Ind.,  Valparaiao — SCHOOL — Mar.  10  bv 
York  City,  brick,  steel  and  stone  school.  Calif.,  Esrondldo  —  HIGH  SCHOOL  —  Bd.  Trustees,  C.  W.  Bouches,  supt.,  3  s'tor’v 
plain  foundation.  $300,000.  Escondido  Union  High  School  Dlst.  having  and  basement,  rein. -con.  and  brick  hooi 


plain  foundation.  $300,000. 

N.  Y.,  Depew  —  HIGH  S 
Educ.,  A.  Schoen,  pres,  hav 
plans  prepared  by  F.  A.  St 
Delaware  Ave.,  Buffalo,  3  t 


H  SCHOOL  —  Bd.  plans  prepared  by  Kistner  &  Co.,  Detwller  $300,000.  Perkins-Fellows  &  Hamiltnn  su 
having  preliminary  Bldg.,  2  story  and  basement.  75  x  180  ft^  Tower  Court  Bldg.,  Chicago,  Ill.,  archts 
.  Spangenburg,  250  rein  -con.  and  brick  high  school.  Noted  Noted  Jan.  7. 


Delaware  Ave.,  Buffalo,  3  story.  120  x  120  Flee  B'-  Polo— HIGH  SCHOOL— Mar  5  bv 

ft.,  brick  and  limestone  addition.  $150,000.  ”  e  u'  k  t"  Bd.  Educ.,  H.  Typer,  seev.,  at  G  A  R  Hali 

N.  y..  I,«cust  valley- SCHOOL -Bd.  2  story  and  ba8^Venr§0xn0^ft.  c^ 

K«iuc.,  plans  brick,  steel  and  stone,  plain  i-S  *  brick  high  school.  $150,000.  Uoyer, 

foundation.  $375,000.  Private  plans.  *  Smith.  Flat  Iron  Bldg.,  T’rbana, 


X-  j  _ Minii  cr'TrXnT  having  plans  prepared  by  Stone  &  Warner,  archt. 

**ii  237  17th  St.,  Oakland,  fireproof  high  school 

1.  Kduc.  HernardsN llle  T\^p.,  ha^ing  plans  and  irvtnnasium  11^0  000  o 

epared  by  Rasmussen  &  Wayland,  engrs.  gjinnasium.  »lot^ooo.  2,  by  I 


and  archts.,  36  We.st  47th  St.,  New  York  r";;’ “.■••A.",  - .  - ^ - „  ,„v  n. 

Citv,  brick  steel  and  stone  plain  founda-  High  School  Dlst.  plans  election  $270,000  rein.-con..  brick  and  steel,  plain  foundation 
tloii.  $260,000.  bonds,  additional  wings  and  auditorium  $150,000.  E.  Tough,  Washington  Bldg, 

Pa.,  Dickinson  —  CHURCH.  PARISH  ^or  high  school.  ,  t-z-v  a rrr«  tj,,  Madison,  archt.  „ 

HOUSE  and  SCHOt)L  —  Dickinson  Pres-  Ont.,  Toronto  —  COLLEGIATE  —  Bd.  W  Is.,  Milwaukee — SCHOOL — Mar.  2,  bv 
bvterian  Church,  having  preliminary  plans  Educ.,  155  College  St.,  having  plans  pre-  Herbst  &  Kuenzli,  archts.,  130  Grand  .tvc, 
prepared  by  W.  W.  Johnson,  202  Herr  St  .  pared  by  C.  E.  Dyson,  c/o  owner,  3  story  3  story  and  basement,  68  x  133  ft..  r«Mn  - 
Harrisburg,  1  story  brick  church,  parish  kPd  basement,  rein.-con.,  brick  and  stone,  con.,  brick  and  tile,  plain  foundation.  Gtova 
house,  school  and  auditorium.  $250,000.  plain  foundation,  in  Parkdale.  $165,000.  St.,  for  St.  Stanislaus  Church,  404  Mitchvli 
I’a  lliixhesvllle  _  HIGH  SCHOOL  _  Ont.,  Toronto — SCHOOL — Holy  Blossom  St.  $200,000.  Noted  Dec.  10. 


i  1  an  St.,  tjaaiana  nreprooi  mgn  senoo.  „.|s..  Black  River  Falls— SCHOOD-Mar 
id  gymnasium.  $lo0.000.  2,  by  Bd.  Educ.,  A.  P.  Jones,  elk.  (1st 

Calif.,  Sanger — SCHOOL — Sanger  Union  unit),  2  story  and  basement,  60  x  ISO  ft. 


WlB.,  Milwaukee — SCHOOL— Mar  2,  bv 
Herbst  &  Kuenzli,  archts.,  130  Grand  Aw’, 
3  story  and  basement,  68  x  133  ft.,  rein - 


house,  school  and  auditorium.  $250,000. 
Pa..  Iliighesville  —  HIGH  SCHOOL 


Hughesville  Holding  Co.,  c/o  I.  Shaffer,  Synagogue,  115  Bond  St.,  plans  2  story  and  Minn.,  Minneapolis — BOTANY — Mar  4. 

pres.,  plans  3  story  and  basement,  90  x  140  basement,  rein.-con.,  brick  and  steel,  plain  by  Dept.  Administration  &  Finance,  Capi- 

ft.,  brick  and  steel  schtMil,  IncI.  gymnasium,  foundation.  $150,000.  Engineer  and  archl-  tol,  St.  Paul,  3  story  and  basement,  rein.- 

etc.  $150,000.  Engineer  and  architect  not  tect  not  selected.  con.,  brick  and  stone  at  University,  here 


announced.  _r,T,,.r>cxi  j  ot-x'tvav  BIDS  DESIRED 

I.anoaster — CHI  RCH  and  SLNDAY  c!r>xsr\r%T 

SCHOOL  —  Faith  Reformed  Church.  526  "Ili 

St)uth  Duke  St.,  had  plans  prepared  by  School  Bd.,  taking  bids  3  story  and 


South  Duke  St.,  had  plans  prepared  bv  City,  bcnooi  ua.,  laKing  oias  ^  siory  anc 
Richter  &  Eller.  147  North  5th  St.,  Read-  basement.  45  roorn,  brick  a^  ste^.  Nor 
Ing,  1  story  and  basement,  69  x  109  ft. 

church  and  Sunday  school.  Pleasant  St.,  archt.  Noted  Nov.  12. 

Fa..  I.ewUluirg— CHILDRENS  HOME— 


:t  not  selected.  con.,  brick  and  stone  at  University,  here 

nvna  nFQinFn  $200,000.  Former  bids  rejected.  C.  H 

X.  «.  «TOM  c!rvTTr»r,T  Johnston.  715  Capital  Bank  Bldg.,  St.  Paul, 

Mass.,  Fall  River  —  HIGH  SCHOOL—  archt.  Noted  Feb.  11. 


basement  45  rdont  brlck^  -  Pittsburg- SCHOOL-Mar.  1,  by 

wood  St.’  $750,000.’  L.  G.  Destrem’ps,  11  S^’ A 


easant  St.,  archt.  Noted  Nov.  12.  ’  cnnrr.tl  o’ 

__  __  -  _  _  AA^^TOTT  ooncTete  school.  $150,000.  C.  A.  SrnitH, 

800  Finance  Bldg.,  Kansas  City,  archt. 

OXJSE^“Feb.  26,  by  Ist  Lnltarlan  Church,  xcew  _ iltos*  *i  im»  "0/$ 

n  r  M  Raker,  archt..  25  Arch  St..  Bos-  _  I-otlls--SCHOOLr-7Mar.  _3.  b\  Bd. 


Northumberland  Pre-sbytery,  J.  H  Wolf,  archt*  Y5'*Ar’i!h"s?*"Bosl  Mo.,  Bt.  Eouls-^CHOOI^Mar.  3.  by  Bd. 

S’  orphYnage®’’hSipUal"anT8cho"o1  here*  ton.  ^2  stor^^and  Smenl^"3^®V20  ft.  Educ  911  L^ust  St. 

$150  000  hospital  ana  scnooi,  here.  ^  Lni  t 

*  Pd..  WaHhIngton— LIBRARY  and  GYM-  and  steel,  Vernon  St  $150,000  MUlLan.^  c/o  Bd.  Edud..  lYch’t  “Ld^enrr 


NASIUM — Washington  and  Jefferson  Col-  Mass.,  Orange — SCHOOL — Mar.  9,  by 
lege,  having  plans  prepared  by  Hopkins  &  Bd.  Educ.,  brick,  steel  and  stone,  plain 


Milligan,  c/o  Bd.  Educ.,  archt.  and  engr. 
Neb.,  Grand  Island— CHURCH— Mar,  3. 


Ivm-.  IIHVIIIK  pinna  pivpniA-u  uy  nupniiia  oc  na.  r.uuc.,  uricn,  Bieei  niiu  aiuiic,  pinni  .  T  A  niiffA,  hlahnn  r<othn1ln  r'V,„.„V 

Dentz,  415  Lexington  Ave.,  New  York  City,  foundation.  $200,000.  Tooker  &  Marsh,  ^y  J.  A  Duffy,  bishop  Catholic  Church, 


for  library  and  gymnasium.  $150,000. 

Oa..  Atlanta — SCHOOLS — Election  Mar. 


101  Park  Ave.,  New  York  City,  archts. 
Mass.,  Wobnrn  —  CHURCH — Baptist 


brick  and  stone  church.  $200,000.  Brink- 
ham  &  Hagan,  Emporia,  Kan.,  archts. 
Calif.,  Eos  Angeles — SCHOOL— Mar.  3. 


HOLSE— Holy  cross  Church,  T.  A.  Kirby,  conn..  Danielson  —  HIGH  SCHOOL  — 
p^astor,  having  plans  prepared  by  J.  L.  by  Town,  P.  A.  Jacobs,  chn.  com., 

Collins.  7016  Euclid  Ave.,  2  story  and  base-  2  story  and  basement,  50  x  91  ft.  and  50 


Conn.,  Danielson  —  HIGH  SCHOOL  —  ber  of  Commerce  Bldg.,  archts.  Noted 
Mar.  10,  by  Town,  P.  A.  Jacobs,  chn.  com.,  Peb.  4. 


wT  a*’  oF.^'Fn  ^*’*'900?^  *  9i  t-rick  and  steel,  addition  Klllirngly 

Blvd.  and  East  200th  St.  $150,000.  High  School.  $150,000.  Sellew  &  Towner, 

O.,  Mt.  Vernon — CHT''RCH — 1st  Methodist  363  Main  St.,  Middletown,  Archts.  Noted 
Episcopal  Church,  c/o  P.  L.  Wilkins,  judge,  Dec.  24. 

soon  lets  contract  2  story  and  basement.  Conn.,  Middletown — LIBRARY — Mar.  3, 
116x122  ft.,  brick,  steel  and  concrete  by  Wesleyan  University,  J.  H.  Mc- 
church.  $200,000.  Reibel  Sons  &  Matheny,  Conaughty,  pres.,  Olen  Memorial  Library, 
1st  Natl.  Bank  Bldg.,  Columbus,  archts.  brick  and  stone.  $200,000.  McKlm.  Meade 


Calif.,  Pasadena— HIGH  SCHOOI^Mar. 


nnn  ■  a  Tnv^er  bV  Bd.  Educ.,  2  story,  160  x  200  ft., 

rein.-con.  addition  to  Center-Oak  Knoll 
^3  Main  St.,  Middletown,  Archts.  Noted  School.  $200,000.  Austin  &  Ashley. 

Conn..  Mlddletown-LIBRARY-Mar.  3.  ^i'chTs*’®'‘Noted° Tn®'’!!  ’ 

by  Wesleyan  University,  J.  H.  Me-  a^ebts.  Noted  Jan.  28. 


1st  Natl.  Bank  Bldg.,  Columbus,  archts. 


O.,  Palnesvllle— DORMITORY,  etc.— Lake  &  White.  101  Park  Ave.,  New  York  City, 
Erie  College  for  Women  having  plana  pre-  archts. 


maughty,  pres.,  Olen  Memorial  Library,  BTDSi  BECEIVED 

Winchester— SCHOOLr-Town.  C. 
M  hlte,  101  Park  Ave.,  New  York  City,  ^  Main,  chn.,  general  contract  2  story  and 
‘^bts.  basement,  brick  and  steel,  Highland  Ave., 

Conn.,  Stamford — SCHOOL — Mar.  3,  by  from  Bennett  Constr.  Co.,  10  Tremont  St., 


pared  by  A.  Garfield,  Natl.  City  Bldg.,  Conn.,  Stamford — SCHOOL — Mar.  3,  by  from  Bennett  Constr.  Co.,  10  Tremont  St., 
Cleveland,  1  and  2  story,  brick,  steel  and  City,  C.  H.  Martin,  school  com.,  Rogers  Boston,  $96,140.  Noted  Feb.  11. 

concrete  dormitory,  music  studio  and  power  School,  3  story  and  basement,  brick  and  •»_  .-j ttt/itt  aFTioDT- T..ower 

house,  Euclid  Rd.  $400,000.  steel.  Lockwood  Ave.  $275,000.  Allen  &  MM-io’n  S^5  Dlst  Feb  5  general 

III.,  Urbana  —  ARCHITECTURAI^Unl-  Chapman  315  5th  Ave.,  New  York  City,  contract,  tvvo  3  story  And  basementf  69xS4 
verslty  of  Illinois  having  plans  prepared  by  archts.  Noted  Feb.  18.  f t  _  rein.-con.  and  brick  wings  to  Senior 

J.  J.  White,  255  Administration  Bldg.,  Pa.,  Phlla. — SCHOOL — ^Mar.  2,  by  Bd.  High  School,  plain  foundation,  Montgomery 

Urbana  and  C.  A.  Platt.  101  Park  Ave.,  Educ.,  19th  and  Chestnut  Sts..  J.  D.  Cas-  -Ave.  and  Church  Rd.,  from  Wllls-Bill  Co., 

New  York  City,  and  soon  takes  bids  3  story  sell,  supt.  buildings,  3  story,  attic  and  base-  1706  Sansom  St.,  Phlla.,  $274,724  ;  heating 
rein.-con.,  brick  and  stone,  on  campus,  ment,  109x165  ft.,  rein.-con.  and  brick,  and  ventilating,  from  N.  Connelly.  1404 
$500,000.  plain  foundation,  6th  and  Master  Sts.  North  18th  St.,  $27,107.  Noted  Feb.  4. 


8.  D.,  .Aberdeen — CHURCH — ^Flrst  Pres-  $500,000.  I.  T.  Catharine,  19th  and  Chest- 
bvterlan  Church,  c/o  F.  E.  Reese,  had  nut  Sts.,  archt. 


O..  Parma  (Cleveland  P.  O.) — SCHOOL 
bvterian  Church,  c/o  F.  E.  Reese,  haa  nut  bts.,  arent.  — Bd.  Educ.,  I.  D.  Siegfried,  elk.,  2  story 

plans  prepared  by  G.  Fossum,  318  Van  Plttiburgh — RECTORY — Feb.  28,  by  and  basement,  brick,  steel  and  concrete, 

Slyke  Bldg.,  and  soon  takes  bids,  100  x  42  gt.  Pauls  Cathedral,  Bth  Ave.  and  Craig  WeAt  54th  St,  from  lieblng  Co.,  1832  West 
ft.,  rein.-con.,  brick  and  stone  church,  gt.,  and  C.  G.  Strong,  archt.,  Keystone  64th  St,  Cleveland,  $176,900.  Noted  Feb.  4. 
$150,000.  Calif..  Eos  Angeles  — HIGH  SCHOOL - 

Mo..  Kansas  City  —  CHURCH,  HOTEL,  shape,  5th  Ave.  and  Dithrldge  Sts.  $350,000.  Feb  10  general  contract  John 

THEATRE  —  Llnwood  Blvd.  Christian  p*.,  west  Plttston  (Plttston  P.  O.) —  Adams  Junior  High  School.  3  story  and 
Church.  B.  A.  Jenkins  pastor,  Linwood  HIGH  SCHOOL — Mar.  8,  by  School  Dlst..  basement,  148  x  168  ft.,  brick  and  rein  - 
Blvd.  and  Forest  Ave.,  having  preliminary  p.  Reran,  pres.,  2  story  and  basement,  con.,  from  D.  Callahan,  Lankershlm  Bldg., 
sketches  made  by  H.  F.  Almon,  1004  Orear  50x300  ft.,  brick  and  stone  school.  $250,000.  $143,000.  Noted  Feb.  4. 

J^xr®8  Mo?re8'’?50'x®l60®«..*a^  Barr*'e. *arch^''s"'’  Eduf '•’Fe*b*‘9*"saT Sandro"" Ju°n?o^^ 

Trooit\”o  H^^rison  St"s'^'®*$2  OOo'oOO^  ^  ’  O..  Dayton— SCHOOL— Mar.  19,  by  C.  J.  Schoo’l,  2  ’story,  brick  and  steel,  from 

Troost  to  Harrison  Sts.  $2,000,000.  Schmidt,  elk.-treas.  Bd.  Educ.,  for  Harrl-  Sample  &  Cody,  Call  Bldg.,  San  Francisco. 

Tex.,  Ranger — HIGH  SCHOOL— Election  School.  2  story  and  basement,  rein.-con.  $308,000. 

soon  $200,000  bonds,  rein.-con.,  brick  and  ^^d  brick,  plain  foundation.  West  Side.  r/vvxnarxa  airaiinFn 

stone,  plain  foundation  for  Bd.  Educ.  $275,000.  Pretzlnger  &  Musselman,  Relbold  EO>TKAt.i» 

$200,000.  Select  architect  soon.  Bldg.,  archts.  Conn.,  Bridgeport  —  S  C  H  O  O  L  —  w- 

Okla.  Norman — GYMNASIUM — State  Bd.  O.,  Lakewood  (Cleveland  P.  O.)  —  Stephens  Roman  Catholic  Parish,  ^  *• 

Affa^t’CA^oi  Bldg.,  Oklahoma  City,  had  SCHOOL  —  Mar.  13,  by  Bd.  Educ.,  O.  W.  Chernltsky,  pastor.  3  story  and  basetnajt. 

See  proposal  advertisements  on  page  132,  Advertising  Section, 
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pyj  .liiijjs — Kducational,  Religious  (Cont.) 
li:,  \  12"  R-.  brick  and  steel,  Wordin  Ave. 


S.  !>..  Hot  Siirtiiga — Refrigeration  Plant 
— P.  S.  Veterans  Rureau,  Ut)<>m  791.  Ar- 


Coniluit — Rultlniore,  Mil. — Mar.  3,  by  Rd. 
Awards,  vitr.  elay  conduit  for  Rureau 


f.!unda^tion?^lev7r’lV'Rdrand"Ka8't'2i'st  Pipe  &  Fdry.  t'o.,  Wright-Oallendar  Vermont  St.  and  Sherman  Dr.  ' 

V  "t  R  H  Hours  103  Park  Ave.,  New  Rldtt..  I-<o8  Angeles,  960  ft.  20  in.  Ih‘11  Pierre,  1134  Hume-Mun.sur  RIdg., 

York  City.  Archts.est.J200.000.  and  spigot  c.i.  pipe  $5.86  ja-r  ft  and  2.7l^^^  IJghtlng  S,  atem— t  hlrago.  III.— M 

V  Y  Long  Beach — SCHOOL — Bd.  Kduc.,  *"■  centrifugal  c.i.  pl|a-  $-.319.  hy  Hoard  Local  Impvts.,  U(H)m  207 

tiri  k  steel  and  Stone,  plain  foundation,  tONTR.XCTS  .WV.YRDKIt  flail,  street  lighting  system  for  Sects 

Velitune  Rlvd.  and  Chester  Ave.,  to  J.  V.  Ky..  laiulHvllle — Reartrap  Leaves— t’.  S.  S  “nd  9  of  South  Water  Stre. 

k.  hi.  fer  157  Hast  44th  St.,  New  York  City.  Kngineer  Otiice,  P.  O.  Rox  72.  beartrap  provement.  $50,000.  T.  A.  Kvans, 

Arc'hts  cst.  $175,000.  Noted  Feb.  11.  leaves  for  l)ams  45  and  49,  Diiio  River,  bl  charge. 

V  j  Montclair — SCHOOI., — Bd.  Educ.,  Na.shville  Bridge  Co.,  foot  Shelby  .We..  Gas  Holder — .\ppleton.  WIs. — Wls 

v..\e  Medford  School,  brick,  steel  and  stone,  Nashville,  Tenn.,  $121,70".  Noted  Feb.  4.  Traction.  Light  &  Power  Co..  112  K.  ( 


Vermont  St.  and  Sherman  Dr.  E.  D. 
Pierre,  1134  Hume-Mansur  RIdg.,  archt. 

IJghting  System — <  lilcugo,  HI. — Mar.  4. 
by  Hoard  Local  Impvts.,  U(H)m  2"7,  City 
flail,  street  lighting  system  for  Sects.  5- It. 


Ky..  IiouiHvllle — Beartrap  Leaves— t’.  S.  S  “nd  9  of  South  Water  Street  Im- 

Engineer  Dtlice,  P.  O.  Rox  72.  beartrap  provement.  $50,000.  T.  A.  Evans,  engr. 


foundation,  to  Reily  Bros.,  1919 


Hwav.,  New  York  City.  Archts.  est.  pital — C.  S.  Veterans  Bureau,  Arlington  steel,  new  gas  bench,  etc.  $300,000. 

J35",(i"0.  RIdg.,  Wash.,  D.  C..  plumbing  for  I'.  S.  .Asplialt  Plant  Kquipnient  —  Milwaukee, 

V  J  Teaneck  (mail  West  Englewood)  Veterans  Hospital,  here,  to  W.  F.  Runce,  Wls.  —  Mar.  15,  by  Central  Rd.  Purchas«‘s, 

_ sc'HOOIi _ Bd.  Educ.  Teaneck  Twp.,  J.  224  Salmon  St.,  Portland,  Ore.,  $167,461  ;  J.  W.  Nicholson,  ch.  buyer,  stationary 

H  ’  Manges  elk  general  contract  School  2,  radial  brick  stack,  to  Alphons  t'ustodis  asphalt  plant  equipment. 

Teaneck  Rd.,  to  W.  J.  Lange,  Inc.,  Pali-  ('hinmey  Constr  Co..  Marquette  Bldg  Filtration  Equipment  —  London,  Ont. — 

sade,  $74,976.  Noted  Jan.  7.  ^  ’  I.'Ondon  I'tilltles  Comn.,  E.  V.  Buchanan. 

Pa  Donora — SCHOOL — School  Dist..  Kenl.  mgr.,  taking  bids  nitration  equipment 

geniral  contract  2  story  and  basement,  ir-  J-^tilities  Supiu  Co  Os^osh  YV  s  sV-  swimming  ponds.  $30,000. 

^.gular  S’-;*;”?'*-  475!'‘‘GraM?alS421  3^3^^  N^^  BIDS  RECEIVED 

vVhts  est  $150  000.  Noted  Jan.  28.  Tex.,  Galveston — Dredging — U.  S.  Engl-  *»r'**'M**i"’ 

Ariht  •  •  ’  lifpu  qciioni  Bd  neer  Office,  dredging  channel  In-tween  Port  il?  i  o 

Iji.,  Bastrop  —  HIGH  SCHOOL  —  Rd.  Ap„r,a„-  nVid  r-omns  (-hrUH  to  Atlantic  Ijifayette  St.,  New  York  City,  Feb.  19, 

Educ.  Morehouse  Parish.  2  story,  122  x  19a  ‘  '  15  I’ar’k  Row  New  constructing  timber  flume  and  signal  tower 

n  .  brick  and  concrete,  to  P.  Oliver  &  Son.  Vnrk  ritv  N  Y  at  10  0839  ra-r  cu  vd  foundations  at  Coney  Island  Yard.  Shell 
Like  Charles,  $165,000.  Former  contract  /  tu.ju..  j  jj  imncan,  Inc.,  5718 

irscinded.  Noted  Dec.  17.  ..V  J  ,  i-otcn  2nd  Ave.,  $271,292.  Noted  Feb.  18. 

Iml..  Muncle  — SCHOOL  — Bd.  Trustees  inp"r'oHice  "cu^Toms^'House’^  San  ^Fran-  Heating,  etc.- Ithaca.  X.  Y.— O.  D.  Bo.st- 
rv.i,*  stuttf*  Xnrmal  Srhftol.  at  ofUre  Rineer  t  usionis  rtoust »  ftan  rran  ivv-swai 


r-u'^'^^LXV'ire^oSb^^Form^  co1,t?a?t  Voik  Cityr\N.  YL^  at^JO.'olso  ;;.r"cu:'yd^ 
n'sdnded  Nbted  Dec  17  contract  ,262.020.  Noted  Feb.  18. 

V  1  »«• _ ■-  c'r^xjTr\r\T  Xrii^tpp^  Calif.*  San  Rafael — .  S.  Kn 

FiV"  Indiana  state  N^nn^  Schcfol.It  office  K.‘"cer  Office,  Customs  House,  San  Fran 

library  dormitor>  at  East  Indiana  j,  Francisco.  $24,162  ;  an. 

•^”■*’185  300  Nou-d  Jan  17  Sect.  B.  to  Dutton  Dredge  Co..  Mills  Bldg 

cie,  $185,300.  Noted  Jam  Francisco,  $12,169.  Noted  Dec.  11 

Mich.,  Detroit — SCHOOL — Bd.  Educ., 

13.'>4  Rway.  Ave.,  general  contract  2  story  ■ 

and  basc'inent,  110  x  200  ft.,  rein. -con.,  TTnpIflGGlfi All 

brick  and  steel,  plain  foundation,  St.  Aubin  19  IlLlaSSIlICU 

.•\ve..  to  Corrick  Bros.,  507  Owen  RIdg.,  — — — 

$202,000  ;  heating,  etc.,  to  Drake  Avery  PROPOSED  WORK 

Co.,  210  State  St.,  $59,626.  Noted  Feb.  18.  Land  Development — Eggertsvllle.  X.  T.-^ 


cisco  drerleing  in  San  Rafael’ Creek  Sect  wb  h,  comiitroller  Cornell  I'nlverslty,  Jan. 
a'  to  San'^Ffancisco"  Bridge  Co  Nevada  26.  heating  and  sanitary  work,  underground 
Rank  llfdg  San  ^anclsco  $2T'l62^  and  S'^vice  connections,  etc.  for  greenhouses  at 
Sect  B  tif  button  Dredire  Co  .  Mills  ’flldc..  Floriculture  and  Vegetable  Gardening 


PROPOSED  WORK 


at  New  Y'ork  State  t'ollege  of  Agriculture, 
here,  from  Holloran  Bros.,  Elmira,  $14,890. 
Noted  Dec.  31. 

Ornamental  Lighting  System — Glendale, 
f'allf. — Drnamental  street  light  system  In 
portions  San  Fernamlo  Rd.  and  Western 
Ave.,  from  K.  D.  Miller.  218  South  Green- 


Ill.  River  Forest  (mall  Oak  Park) —  Tiernan,  Porter  &  Doerr,  158  Pearl  St., 
RICH  SCHOOL — Trinity  High  School  Buffalo,  plan  homesites.  streets,  sewers,  etc., 
Corp..  c/o  Dominican  Sisters  &  Sisters  tif  on  242  acres.  Main  St.  and  Bailey  Ave., 
Uosary.  Park  Ave.,  3  story  and  basement,  here.  To  exceed  $25,000. 

130x300  ft.,  rein.-oon.,  brick  and  stone.  Transmission  line — Xew  Albion.  X.  T. — 
Lithrop  St.  near  Division  St.,  to  E-  L.  Niagara  Ein-kport  &  Ontario  Power  Co., 
Archibald  Co.,  Ill  YVest  YVashington  St.i  l.,afayette  Bldg.,  Buffalo,  plans  extending 
Chicago.  Archts.  est.  $500,000.  transmission  and  distribltion  systems,  here. 

Xrb.  Bassett— HIGH  SCHOOtr— E.  W.  To  exceed  $50,000. 

Towle.  2  story  59  x  91  ft.,  with  23  x  24  ft.  PleiA— Chester,  Pa.— Ford  Motor  Co., 


Land  Development — Eggertsvllle.  X.  Y,—  leaf  Ave.,  Whittier,  $30,285. 

158  Pearl  St.,  Ornamental  Lighting  System  —  Long 


i.  sireeis,  sellers,  eic.,  Hrarh.  Calif. — Drnamental  lighting  system 
nn.i  Bailey  Ave.,  i^jcust  Ave.  between  l"th  St.  and  Ocean 
Rlvd.,  from  J.  C.  Perry,  Detwller  RIdg.,  I.kjs 
Xew  Albion.  X.  T. —  Angeles.  $33,750. 

Ontario  Power  Co.,  COXTR.4CTS  AW  .\RDED 

ah),  plana  extendinf?  «  .  ..  ... 

•ibltlon  systems,  here.  Subway— Xew  York.  X.  Y.— Bd.  Trans- 

portation,  J.  H.  Delaney,  chn.,  49  Ijifay- 
ij'/ip.t  ’  subway  Route  78,  Sect.  8.  along 


Towle  2  story  59  X  91  ft.,  with  23  X  .4  ft.  Pjei— Chester.  Pa.— Ford  Motor  Co  .  and  under  Fort  Washington  Ave!.  tb  S.  R 

Blshwn"’Bros  ’  FaMbunr  ^  ^  ^  W'est  69th  St..  $1,967,641.  Noted 


Bushoon  Bros.,  fairoury.  rein. -con.  and  wood  pile  pier,  extending  Into  ii  ’  ’  ’  "  '  ■' 

Xeb.,  Lincoln  —  HIGH  SCHOOL  —  J.  L.  Delaware  River,  here.  $350,000.  A.  Kahn,  #  u.  »  n 

I.udlum,  3  storv  and  basement,  191  x  314  100  Marquette  Bldg.,  Detroit,  Mich.,  engr.  ta  i.  "rP  t  '  tJ 

Okla.,  Tulsa— HIGH  SCHOOL— Bd.  Educ.,  houses,  docks,  etc.  and  $145,000  bonds,  pur-  curbing  9  bridges  lighting  system  water 
C.  D.  Little,  pres.,  general  contract  Grover  chasing  fire  alarm  equipment,  etc.  Noted  mains,  sewage  dlsnosal  drains  etc 


Feb.  11. 

Land  Development — St.  Augustine,  Fla. — 


Cleveland  Junior  High  School,  2  story  and 
basement,  116x214  ft.,  rein. -con.  and  brick, 
plain  foundation,  to  J.  W.  Wilson,  214 
Clinton  Bldg.,  $168,486.  Noted  Dec.  17. 


er  chasing  fire  alarm  equipment,  etc.  Noted  mains,  sewage  disposal  drains,  etc., 

ria  Jan.  I'*-  to  Foundation  Co.,  120  Liberty  St..  New 

11  r,  Y-.  between  $8,600,000  and 

14  Pub.  Lighting  Comn.,  174  Kast  Atwater  St.,  jici  OAO  000  ▼  »  » 


plans  high  fnniuency  electrodes  on  arc  ^  . 

lamps*  etc.  along  4  mi.  Woodw*ard  Ave. 

- - - - — - -  -  $33,000.  K.  K.  Mistersky,  174  East  Atwater  ^*^<1  Roads. 

Federal  Government  Work  st.,  geni.  supt  - 

Swimming  Pool,  Golf  Course,  etc.  —  Ft. 

Rinq  DFqiRFD  Smith.  Ark. — Hardscrabble  Country  Club, 

1  ^  I  .  1  /  c/o  W'  J.  Echols,  pres..  Merchants  Natl.  ______ 

.  Pi' Bank  Bldg.,  having  preliminary  plans  pre¬ 
tended  da^)  by  Navy  Dept.,  C.  1).  Wilbur,  pared  golf  course,  club  house,  swimming 
secy.,  for  Scout  Cruiser  25  ;  also  furnishing  *  ,  .irives  etc 

turbines  and  gears  for  Scout  Cruisers  24  Pool.  ^-ilks.  drives,  etc. 

and  25 ;  adv.  E.  N.-R.  Feb.  25.  Noted  Holf  Links,  etc. — California — Capuchlno 


$10,000,000. 

Culverts — Sigourney,  la. — See  "Streets 


Materials 


BIDS  DESIRED 


Pitch— New  York,  X.  Y'. — Mar.  3,  by  H. 
Bruckner,  pres.  Bronx  Boro.  Crotona  Park, 


n  Tremont  Aves.,  15(1  tons  pitch 

Golf  Corp.  (Harrigan  &  W  idenmuUeB  in-  joint  filler. 


.\la..  Mobile  —  Remodeling  —  Mar.  15,  by  "^^lan^s*  goR"link8  and  club  house  In  Cement,  Limestone  Dust.  etc. — Scranton, 

Treas.  Dept,  at  office  Supervising  Archt.,  between  State Sllghw^v  and  ‘‘^‘■bunk,  dir.  Dept. 

Wash.,  D.  C.,  remodeling  U.  S.  Post  Office,  atvime  ^  mv^  aimroxVma\^\v  15  mi  ^from  Wks.,  at  office  of  Mayor  6""  tons  each 

here.  ITonooon  '  of  asphaltic  cement,  limestone  dust  and 

().,  Dayton — Foundations — Mar.  22,  at  rranclsco.  $1,000,000.  wa.shed  sand,  also  6  cars  I’ortland  cement 

office  Constructing  (Quartermaster,  concrete  Car  Barn,  Repair  and  Inspection  Shop —  and  1  car  each  of  10  and  12  in.  standard 
foundations  for  administration  and  labora-  Xan  Francisco.  Calif. — City  and  San  Fran-  terra  cotta  sewer  pipe,  etc. 
torv  buildings,  at  YVright  Field,  here ;  adv.  cisco  Co.  plan  fireproof  car  barn,  repair  firanlte  Blo4'kii — Chicago,  III. — Mar.  1,  by 
K.  N.-R.  Feb  25.  inspection  shop,  Potrero  Ave.  $200,000.  City.  Room  406  City  Hall.  500  tons  granite 

Ind  Yltchlran  CItv— Remodeling— Mar.  O’Shaughness^-,  city  engr.  paving  blocks  f.o.b.  cars  at  MunlcliMiT  Plant 

12.  by  Treas.*  Dept.,  at  office  Supervising  Gas  YV ells— Grimsby,  Ont. — Lincoln  Gas  Warehouse.  3150  South  Sacramento  Ave. 


»an  VO.  oeiweei.  oiaie  ^  Mayor  600  tons  each 

Sk>line  appriixlmately  15  mi.  from  asphaltic  cement,  limestone  dust  and 

San  tranclsco.  $1,000,000.  washed  sand,  also  6  cars  I’ortland  cement 

Car  Barn,  Repair  and  Inspection  Shop —  and  1  car  each  of  10  and  12  In.  standard 
San  Francisco.  Calif. — City  and  San  Fran-  terra  cotta  sewer  pipe,  etc. 
cisco  Co.  plan  fireproof  car  barn,  repair  firanlte  Blocks — Chicago,  III. — Mar.  1,  by 


and  inspection  shop,  Potrero  Ave.  $200,000.  City.  Room  406  City  Hall.  500  tons  granite 
M.  M.  O’Shaughnes^’,  city  engr.  paving  blocks  f.o.b.  cars  at  Munlcljial  Plant 

r  Gas  YVells — Grimsby,  Ont. — Lincoln  Gas  YY'arehouse.  3150  South  Sacramento  Ave. 


BIDS  KECEIYED  $30,000. 

X.  Y.,  Biiffalu — Breakwater — U.  S.  En-  Madeleine,  engr. 
gineer  (iffice,  Federal  RIdg.,  Feb.  18,  con-  „ll 

ert-te  su|)erstructure  for  breakwater  in 
Muffalo  Harbor,  from  O’Brien  Constr.  Co.,  Fire  Alarm  S; 
Builders  Exchange  Bldg.,  Cleveland,  O.,  Mar.  1,  Fire  D< 
$39,088.  Noted  Jan.  28.  structing  portlo 


pier.  $30,000.  G.  W.  Slater,  Cap-de-la-  boxes,  etc. 

Madeleine,  engr.  BIDS  RECEIYED 

BIDS  DESIRED  Sand  Grit — Xew  Y'ork,  X.  Y.— .1.  Miller, 

Fire  Alarm  System— Xew  York.  X.  Y.—  E-*'*^*'  Manhattan  Ik.ro,  Municipal  RIdg  , 


Mar.  1,  Fire  Dept..  Municipal  Bldg.,  con- 


Feb.  17,  3.000  cu.yd.  sand  grit  also  3,000 
ou.yd.  concrete  and  paving  sand,  from 


O.,  Clnciniiati — Mezzanine — Treas.  Dept  sy.stem. 


structing  portion  underground  fire  alarm  KosoIT  Sand  &  Gravel  Corp  .  152  We’st  42nd 


at  office  Supervising  Archt.,  YVash.,  D.  C., 


Subway — Xew  Y’ork,  N.  Y’. — Mar.  4.  by 


mezzanine  at  U.  S.  Post  Office,  here,  from  Bd.  Transportation,  J.  H.  Delaney,  chn.,  49 
•  •avid  Gordon  Building  &  Constr.  Co.,  Lifayette  St.,  subway  connecting  Man- 


Rurnet  and  North  Avon  Sts.,  $6,000.  Noted  hattan-Bronx  Subway  to  Manhattan  Ele-  Gravel  — 
Feb.  4.  vated  Line,  Agreement  "EE."  "Streets  an 

See  proposal  advertisements  on  page  132,  Advertising  Section. 


St..  New  York  City,  $4,335  each.  Noted 
Feb.  11. 

roXTRACTS  AWARDED 
Gravel  —  Holly  Springs,  .MIbb.  —  See 

"Streets  and  Roads." 


^  ■ 
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HANDYANDY 


THE  BIG  LITTLE  PULLER  FOR  CONTRACTORS 


Truck  mired?  Just  unship  HANDY  ANDY,  rig  it  up, 
run  a  %-in.  wire  cable  to  the  truck  and  ONE  MAN 
will  move  it! 

HANDY  ANDY  should  be  part  of  the  equipment  of 
every  motor  truck  you  operate.  For  this  compact,  husky, 
all  steel  PULLER  will  not  only  keep  your  truck  in  serv¬ 
ice,  but  can  be  used  for  1000  and  1  other  odd  jobs.  It 
will  work  in  the  closest  quarters. 

It’s  built  for  you  contractors — not  just  “adapted.”  It’s 
made  in  hand  or  tractor-operated  types,  and  it  has  the 
Waldron  reputation  squarely  behind  it. 

Details?  Write  us  and  we’ll  tell  you  ALL  about 
HANDY  ANDY  by  return  mail. 

Manufactured  by  the 


JOHN  WALDRON  CORPORATION 

NEW  BRUNSWICK,  N.  J. 

“Established  1827’’ 


Construction  News 

Engineering  News-Record,  Mar.  U,  1926  _ 


Some  of  the  Week’s  Large  Projects 

MONO  the  announcements  for  Hotel  and  restaurant,  Atlantic  City,  Hirschfeld,  archts.  takes  bids  in  Ma 


Among  the  announcements  for 
the  current  week  of  proposals, 
bids  desired,  and  contracts  awarded, 
are  the  following  big  jobs; 

Proposed  Work 

Water  and  power  development, 
Niagara  Falls,  N.  Y.,  Lower  Niagara 
River  Power  and  Water  Supply  Co. 
plans  power  and  water  development, 
135.000,000. 

Office,  New  York,  N.  Y.,  New  York 
Central  Railroad  Co.  having  plans  pre¬ 
pared,  $16,000,000. 

Power  plant,  St.  Louis,  Mo.,  Union 
Electric  Light  &  Power  Co.,  plans  to 
expend  $11,000,000  in  construction. 

Y.  M.  C.  A.  Cleveland,  0.,  Y.  M.  C.  A, 
having  surveys  made,  $4,000,000. 

Railroad,  Illinois,  Pennsylvania  R.R. 
Co.,  plans  10.3-mi.  double  track,  $4,- 
000,000. 

High  school,  Louisville,  Ky.,  Bd. 
Educ.  plans  high  schools,  $3,500,000. 

Cement  plant,  Davenport,  Iowa, 
Dewey  Portland  Cement  Co.,  having 
plans  prepared,  $3,000,000. 


Hotel  and  re.staurant,  Atlantic  City, 
N.  J.,  Childs  Co.,  having  plans  pre¬ 
pared,  $2,500,000. 

Paving,  Texas,  Beaumont-Jefferson 
Co.,  plan  bond  election  for  paving  90- 
mi.,  $2,500,000. 

Parkway,  New  York,  Westchester 
Park  Comn.  plans  extended  Bronx 
River  Parkway,  $2,000,000. 

Cement  plant,  Seattle,  Wash.,  Wash¬ 
ington  Portland  Cement  Co.,  plans 
plant,  $2,000,000. 

Factory,  St.  Louis,  Mo.,  Koken  Co., 
plans  factory,  $2,000,000. 

Roadwork,  Clinton,  Iowa,  Clinton  Co., 
plans  33-mi.  road  work,  $1,500,000. 

Sea  Wall,  Gulfport,  Miss.,  Harrison 
Co.,  plans  bond  election,  $1,400,000. 

Bids  Wanted  On  Big  Jobs 

Drainage,  Baltimore,  Md.,  Pub. 
Impvt.  Comn.  soon  takes  bids,  $7,- 
500,000. 

High  .school,  Chicago,  HI.,  Mar.  16. 
Bd.  Educ.  $4,000,000. 

Hotel,  Chicago,  Ill.,  Kissman  & 


Hirschfeld,  archts.  takes  bids  in  March, 

$3,000,000. 

Dredging,  Galveston,  Tex.,  U.  S.  En¬ 
gineers  Office  takes  bids  about  June  1, 
$3,000,000. 

Piers,  Poughkeepsie,  N.  Y.,  Mar.  30, 
State  Dept.  Pub.  Wks.,  $2,145,535. 

Dock,  Superior,  Wis.,  Mar.  12,  Great 
Northern  R.R.  Co.,  St.  Paul,  Minn.,  $1,- 
000,000. 

Large  Contracts  Let  During  Week 

Office,  New  York,  N.  Y.,  M.  Natan- 
son  to  G.  Richard  Davis,  $6,000,000. 

Subway,  New  York,  N.  Y.,  Bd.  Trans¬ 
portation  to  La  Rocca  Constr.  Co.,  $4,- 
680,064. 

Theatre,  store,  apartment,  Waukegan, 
Wis.,  W.  G.  Burnett  to  J.  J.  Redding 
&  Co.,  $1,200,000. 

Theatre,  Omaha,  Neb.,  A.  H.  Blank 
Theatre  Co.  to  Seldon-Breck  Co., 
$1,000,000. 

Warehouse,  Houston,  Tex.,  Southern 
Pacific  R.R.  Co.  to  Dwight  P.  Robin¬ 
son  Co.,  $1,000,000. 

Hotel,  Denver,  Colo.,  Points  Hotel 
Co.  to  H.  Stenmark,  $1,000,000. 


PROPOSALS 


For  Proposals  Advertised 

are  161-156 

Advertlalna  Section 


See  Eng. 
News-Record 


WATERWORKS 


Bids  Set 

Close  News 

Mar.  10  Charlotte.  N.  C . . 

Adv.  Mar.  4. 

Mar.  12  Buffalo,  N.  Y . 

Mar.  12  Pontiac,  Mich.  . . 

Adv.  Mar.  4. 

Mar.  12  Wash..  r>.  C . 

Adv.  Mar.  4. 

Mar.  I.*)  Waco,  Tex . 

Mar.  16  West  Palm  Beach,  Fla... 

Adv.  Feb.  18  to  Mar.  4. 


See  Eng. 
News-Record 


See  Eng. 
News-Record 


5  Long  Island  City,  N.  Y...Feb.  25  Mar.  18  Chicago,  Ill . Mar. 

5  Brooklyn,  N.  Y . Feb.  25  Mar.  24  Kansas  City,  Mo . Mar. 

5  New  York  City,  N.  Y . Feb.  25  Adv.  Mar.  4. 

6  I.,eamington,  Ont . Mar.  4  Mar.  25  Sioux  Falls.  S.  D . Mar. 

8  Saugerties,  N.  Y . Feb.  25  Adv.  Mar.  4. 


.  Mar. 

4 

Mar. 

8 

De  Kalb.  Ill . 

.Feb. 

25 

Mar. 

8 

Hastings,  Neb . 

.Mar. 

4 

.Mar. 

4 

Mar. 

8 

Maryville.  Mo . 

.Mar. 

4 

.Mar. 

4 

Mar. 

8 

Kalamazoii,  Mich . 

.Mar. 

4 

Mar. 

9 

Grand  Rapids,  Mich . 

.Mar. 

4 

.  Mar. 

4 

Mar. 

9 

Maryland  . 

.  Feb. 

25 

Adv.  PVb.  25  and  Mar. 

4. 

,  .Jan. 

21 

Mar. 

9 

North  Dakota  . 

.Feb. 

18 

.Feb. 

18 

Mar. 

9 

Rosedale,  Miss . 

.Feb. 

IS 

Mar. 

9 

South  Dakota  . 

.  Feb. 

25 

.Mar. 

4 

Mar. 

9 

North  Dakota  . 

.  Feb. 

25 

.  Feb. 

25 

Mar. 

9 

Eagle  Lake,  Tex . 

.Feb. 

25 

4 

9 

.  Fob. 

25 

,  Mar. 

4 

Mar. 

9 

Phila.,  Pa . 

.Mar. 

4 

5  New  York  City,  N.  Y . Feb.  25 

6  I.,eamington,  Ont . Mar.  4 

8  Saugerties,  N.  Y . Feb.  25 

8  Belle  River,  Ont . Feb.  25 

8  White  Springs,  Fla . Mar.  4 

Adv.  Feb.  25  and  Mar.  4. 

9  Amarillo,  Tex . Mar.  4 

9  Medford,  Ore . Feb.  25 

9  Detroit,  Mich . Feb.  25 

9  Marshfield.  Mo . Mar.  4 

10  Mount  Union,  Pa . Mar.  4 

10  Niagara  Falls,  N.  Y . Mar.  4 

10  Kinston,  N.  C . Mar.  4 

11  Brooklyn,  N.  Y . Mar.  4 

11  Milwaukee,  Wis . Feb.  25 

12  Mount  Shasta  (Weed  P.  O.). 

Calif . Mar.  4 

12  Ohiowa,  Neb . Mar.  4 

12  Abilene,  Tex . Mar.  4 

Adv.  Feb.  25  and  Mar.  4. 

15  Crane,  Mo . Feb.  18 

15  Edmonton,  Alta . Feb.  25 

16  San  Rafael.  Calif . Feb.  25 

16  St.  Louis,  Mo . Feb.  25 

17  Saugerties,  N.  Y . Feb.  25 

Adv.  Feb.  25  and  Mar.  4. 

17  Wilmington,  Del . Feb.  25 

,  22  San  Diego,  Calif . Mar.  4 

.  22  Wolf  Point,  Mont.  . Mar.  4 

Adv.  Mar.  4. 

.  22  Yonkers,  N.  Y . Mar.  4 

Adv.  Mar.  4. 

.  26  East  Paterson,  N.  J. . Feb.  18 

.  26  Wash.,  D  C . Mar.  4 

Adv.  Mar.  4. 

.  31  Warsaw,  Ill . Mar.  4 

SEWERS 

6  Cudahy,  Wis . Mar.  4 

6  Milwaukee,  Wis.  . Mar.  4 

9  St.  Paul,  Minn . Mar.  4 

10  Waco,  Tex . Jan.  7 

10  Ravenna,  O . Mar.  4 

10  Phila.,  Pa.  . Mar.  4 


BRIDGES 

Mar.  6  Waynesburg,  Pa.  . Mar.  4 

Mar.  8  Mercer,  Pa . i . Feb.  18 

Adv.  Feb.  18  to  Mar.  4. 

Mar.  9  Louisiana  . Feb.  18 

Mar.  9  Indiana  . Feb.  25 

Mar.  10  Alabama  . Feb.  25 


Mar.  9  Wisc'onsln  . Mar.  4 

Mar.  9  Tami>a.  Fla . Mar.  4 

Mar.  9  Towson,  Md . Mar.  4 

Mar.  10  Baltinu>re,  Md . Mar.  4 

Mar.  10  Alabama  . Feb.  11 

Mar.  10  Birmingham,  Ala . Feb.  18 

Mar.  10  Wash.,  D.  C . Feb.  18 

Mar.  10  Delaware  . Feb.  18 

Mar.  10  North  Dakota  . Feb.  25 

Mar.  10  Alabama  . Mar.  4 

Mar.  10  Chicago.  Ill . Mar.  4 


Mar.  12  Tennessee 


Mar.  16  South  Carolina  . Feb.  25 

Mar.  16  Michigan  . Mar.  4 

Mar.  18  I.4»verne,  Okla . Feb.  11 

Mar.  30  Tampa,  Fla . Feb.  25 

Adv.  Feb.  25  and  Mar.  4. 

Mar.  30  Louisiana  . Feb.  25 

Adv.  Feb.  25  and  Mar.  4. 

Mar.  30  Poughkeepsie,  N.  Y . Mar.  4 

Adv.  Mar.  4. 

Mar.  30  Louisiana  . Mar.  4 

Apr.  6  Jones,  La . Mar.  4 

EXCAVATION,  DRAINAGE 
IRRIGATION,  LEVEES 
RIVER  AND  HARBOR 


. Feb.  25  Mar.  10  Alttsma,  Pa . Mar. 


Mar.  11  North  Dakota  . Feb.  25 

Mar.  11  Tuckerton,  N.  J . Feb.  25 

Mar.  11  Johnson  City,  Tenn.  . Mar.  4 

Mar.  12  Tampa,  Fla . Mar.  4 

Adv.  Mar.  4. 

Mar.  12  Tennessee  . Feb.  25 

Adv.  Feb.  25  and  Mar.  4. 

M,ar.  12  Ebensburg,  Pa . Mar.  4 

Mar.  15  Anderson,  Ind.  . Mar.  4 

Mar.  15  Summerville,  W.  Va . Feb.  25 

Mar.  15  Florida  . Feb.  25 

Mar.  15  Oklahoma  . Feb.  25 

Mar.  15  Reno.  Nev . Mar.  4 

Mar.  15  Okemah,  Okla.  . Mar.  4 

Mar.  16  West  Virginia  . Feb.  25 

Adv.  Feb.  25  and  Mar.  4. 


Mar.  10  Newark,  N.  J. 

Adv.  Mar,  4. 


Mar.  26  Shreveport,  La . Mar.  4 

Apr.  5  Peru,  Ind . Mar.  4  .  ^ 

Adv.  Mar.  4.  Mar.  19  Winfield.  Kan . Feb.  25 

cirnnr>K<'T>o  ,  nrk  a  no  Mar.  19  Clebume,  Tex.  . Mar.  4 

STREETS  AND  ROADS  Mar.  22  New  Jersey  . Mar.  4 

Mar.  5  New  York  . Feb.  25  Adv.  Mar.  4. 

Adv.  Feb.  18  to  Mar.  4.  Mar.  23  I.,arned,  Kan.  . Mar.  4 

6  Lebanon,  Ind . Feb.  25  Mar.  23  Pennsylvania  . Feb.  25 


...Feb.  25 

Mar. 

16 

T.,oulsiana  . 

..Feb.  18 

...Mar.  4 

Mar. 

16 

St.  Ixiuls.  Mo . 

..Feb.  25 

Mar. 

16 

Sheboygan  Falls,  Wis.  . 

...Mar.  4 

,..,Feb.  25 

Mar. 

16 

Montana  . 

. .  Mar.  4 

,  ...Mar.  4 

Mar. 

16 

Washington  . 

...Mar.  4 

_ Mar.  4 

Mar. 

17 

Rhode  Island  . 

..Mar.  4 

. . . .  Mar.  4 

Adv.  Mar.  4. 

. . . .  Mar.  4 

Mar. 

19 

Joliet.  Ill . 

. . .  Mar.  4 

Mar.  8  Muskegon,  Mich . Feb.  18 

Mar.  8  Indianapolis,  Ind . Feb.  18 


Adv.  Feb.  25  and  Mar.  4. 

Mar.  24  Holton,  Kan.  . Mar.  4 


See  proposal  advertisements  on  page  I5I,  Advertising  Section. 


Market— Y,  NGIN  BERING  NEWS-RECOR  D— Place 


Vol.  96,  "o.  9 


II 

TRADE 


LEADITE” 

BearUtered  U.  S.  Pat.  OfBce 


Jointing 
Water  Mains 


Whether  you  are  building  an  entirely  new 
system  or  making  an  extension,  laying  large  or 
small  mains,  you  will  save  time,  money  and 
labor  by  using  LEADITE. 

In  making  a  LEADITE  joint  NO  CAULKING 
is  necessary.  Just  yam  the  joint  and  pour  it  full 
of  molten  LEADITE;  it  is  an  easy  and  quick 
operation. 

LEADITE  allows  you  to  lay  more  pipe  per  day. 
This  means  getting  water  into  the  line  without 
delay. 

The  quicker  you  get  water  to  the  consumer,  the 
sooner  the  line  produces  revenue. 

LEADITE  makes  the  work  easier  on  the  men 
by  eliminating  much  of  the  drudgery  of  pipe 
laying.  You  know  what  this  means  in  the  cold 
of  winter  and  the  heat  of  summer,  and  in  had 
trenches. 

The  varied  applicability  of  LEADITE  makes  it 
the  ideal  material  for  jointing  cast  iron  B.  k  S. 
water  mains. 

You  will  use  LEADITE  sooner  or  later  as  its 
advantages  cannot  help  but  appeal  to  you 
favorably. 

Familiarize  yourself  with  LEADITE  now'. 
LEADITE  does  not  corrode  or  rust. 

Users  know  LEADITE  makes  a  good  joint. 
LEADITE  joints  improve  with  age. 
LEADITE  has  been  successfully  tested  and 
used  for  over  30  years. 

Thousands  of  miles  of  pipe  jointed  with 
LEADITE  are  in  service. 

The  up-to*date  water  works  man  specifies  and 
uses  LEADITE. 


LEADITE  saves  at  least  ISJc 


Laying  20-in,  c.  i.  KOter  mains  <u;ith  LE.1DITE  joints 
thru  rough  and  mountainous  country. 


LEADITE  is  the  pioneer  self-caulking 
material  for  c.  i.  pifie 


Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 

THE  LEADITE  COMPANY,  Inc. 

1512  Land  Title  Building,  Philadelphia,  Pa., 

U.  S.  A. 


NO  CAULKING 


114 


Bids 

Close 


Ma  ch  4,  1926 


See  Eng. 
News -Record 


See  Eng. 
News-Record 


..  irinridA  . Feb.  18  Mar.  18  Lighting  System — Gouverneur. 

Mar  -a  Flonaa  -j-g  ^  N.  Y . Feb.  18 

■'fi  Hays  Kan  . Mar.  4  Mar.  23  Panels,  Filters,  etc. — Welling- 

iM{'a“wa‘’*Kan.“": .Mar;  t  Mar.  24  H?atmg  ^System-R.ichester:’""-  ” 
31  Erie,  Kan . Mar,  4  Adv  Mar' '4 . " 

BUILDINGS^OMMERCIAL^  4  MATERIALS 

7  PhUa  ^  Pa  Mar.  4  Mar.  9  Oils,  etc. — Iowa  . Mar.  4 

»  '^nrlnitfield,  Mo . Mar.  4  Mar.  9  Road  Oil — Chicago,  Ill - Mar.  4 

Q  ^evmour  Ind . Mar.  4  Mar.  9  Road  Tar — I.,a  Crosse.  ivia.Mar.  4 

Ill  l.ondon  ’  Ont . Feb.  25  Mar.  9  Asphalt — London,  Ont . Mar.  4 

11  Thlells’  N  Y . Feb.  25  Mar.  10  Limestone,  etc.— Chicago, 

\i  r  1"  Pontiac  Mich . Mar.  4  Mar.  11  Paving  Materials — Buffalo, 

Vi'^r  i-“  Trenton  N  J . Mar.  4  N.  Y . Mar.  4 

M  ir  13  Milwaukee,  Wls.  . Mar.  4  Mar.  12  Cables,  etc.— Evansville. 

I",  \tuncie  ’  Ind . Feb.  18  Mar.  15  Road  Signs — Minnesota. .  .Mar.  4 

XI 'e  1-.  ins  Angeles,  Calif . Mar.  4  Mar.  16  Paints,  etc. — Iowa  . Mar.  4 

Jc  r  i'>  Williamsport.  Pa . Mar.  4  Mar.  20  Road  Oil— Sturgeon  Bay. 

Ilf » r  12  Anniston,  Alfl.  .•••••••••  Mftr,  4  Is.  . . .  Mftr,  4 

M  ir  18  C^tonsville  (br.  Baltimore),  Mar.  22  Pipe— Montreal.  Que . Mar.  4 

M.ir.  . Mar.  4  Apr.  6  Lumber — Jones,  La . Mar.  4 


‘\  ‘.i  '8  Oskaloosa.  Kan . Mar.  4 

Mar  Ottawa.  Kan . Mar.  4  W 

Mar.  31  Erie,  Kan . Mar.  4 

buildings— COMMERCIAL 

Mar  6  Norwich.  Conn . Mar.  4 

J  ar  7  Phila..  Pa . Mar.  4  J 

Miir.  8  Springfield  Mo . Mar.  4  K 

M  ir  ^  Seymour,  Ind . Mar.  4  N 

•<,;  r  1"  I^ndon.  Ont.  . Feb.  25  M 

i.  .  11  Thlells  N  Y . Feb.  25  ^ 

*^Adv’.  Feb.  25  and  Mar.  4. 

Mar  12  Pontiac,  Mich . 1  ^ 

M  ir  12  Trenton,  N.  J . 1  » 

M.ir  13  Milwaukee  IV  is.  . Mar.  4  A 

Mar  la  Altoona.  Pa . F^b.  11 

‘lar  l.'i  Muncie,  Ind.  — . . Feb.  18  b 

M.ir  la  Los  Angeles,  Calif . Mar.  4  5 

M  ir  '■>  Williamsport.  Pa . M**"’  }  ® 

Mar  12  Anniston,  Ala.  • .  •  . . .Mar.  4 

Mar  18  Catonsville  (br.  Baltimore),  R 

*  . . Mar.  4  / 

Mar  20  West  Springfield  (br.  Spring- 

*  field),  Mas.s . Mar.  4 

Apr.  1  Gulfport.  Miss.  Mar.  4 

Apr.  1  I.akewood  (br.  Cleveland), 

Apr.  1  Moline,  Ili . 

Apr.  1  Youngstown,  O . Dec.  31 

buildings— INDUSTRIAL 

Mar  r,  Phila.,  Pa . Mar.  4 

Mar.  9  Phila.,  Pa.  . Mar.  4  _ 

Mar  9  Iowa  City.  la . J 

Mar  13  New  Orleans.  La . Mar.  4 

Mar.  1.3  Des  Moines.  la.  . . . Mar.  4 

Mar.  15  Lankershim,  Calif . Feb.  25 

BUILDINGS— EDUCATIONAL,  ' 

RELIGIOUS 

Mar.  6  Indianapolis,  Ind . Mar.  4  , 

Mar.  8  West  Pittston  (Pittston  P.  O.), 

Pa . Feb.  25 

Mar  8  Maplewood  (br.  South  Orange), 

M  J . Feb.  18 

Mar.  8  Payton,  O . Feb.  11 

Mar.  9  Orange,  Mass . Feb.  25 

Mar.  10  Valparaiso.  Ind . Feb.  25 

.Mar.  10  Danielson,  Conn . Feb.  25 

Mar.  10  Stowe  (mall  Lowell),  O. ..Mar.  4 

Mar.  10  Goldsboro,  N.  C . Mar.  4 

Mar.  10  Minneapolis,  Minn . Mar.  4 

Mar.  11  Columbia,  Pa . ..Mar.  4 

Mar.  13  Lakewood  (Cleveland  P.  O.), 

. . Feb.  25 

Mar.  15  Lewistown,  Pa.  . Jan.  21 

Mar.  15  Ypsilantl,  Mich . Mar.  4 

Mar.  16  Chicago.  Ill . Mar.  4 

Mar.  17  Anderson,  Ind . Mar.  4 

Mar.  17  Baltimore.  Md . Mar.  4 

Mar.  19  Davton,  O . Feb.  25 

Mar.  22  East  Cleveland  (Cleveland  P. 

O  ).  O . Mar.  4 

Apr.  14  Fordson  (Detroit  P.  O.), 

Mich . Mar.  4 

FEDER.AL  GOVERNMENT  WORK 

Mar.  8  Post  Office — Jackson,  Mich.. Feb.  18 
Mar.  9  Cement — Louisville,  Ky. ...Feb.  11 
Adv.  Feb.  11  to  Mar.  4. 

Mar.  10  Post  Office — Terre  Haute, 

Ind . Feb.  18 

Mar.  12  Remodeling — Michigan  City. 

Ind . Feb.  25 

Mar.  1,3  Remodeling — Mobile,  Ala.. .Feb.  25 

Mar.  15  Dam — Ijouisvllle.  Ky . Feb.  18 

Adv.  Feb.  18  to  Mar.  4. 

Mar.  16  Wicket  Irons,  etc. — I.iOuis- 

ville,  Ky . Mar.  4 

Adv.  Mar.  4. 

Mar.  16  Walks— Camp  Custer  (br. 

Bottle  Creek),  Mich . Mar.  4 

Mar.  17  Radio  Tower  —  Eureka, 

Calif . Mar.  4 

Mar.  17  Dredging — Toledo,  O . Feb.  18 

Adv.  Feb.  18  to  Mar.  4. 

Mar.  22  Foundations — Dayton.  O.  ..Feb.  25 
Adv.  Feb.  25  and  Mar.  4. 

Mar.  24  Ash  Handling  Equipment  — 

Great  I..akes  (br.  Wauke¬ 
gan),  Ill . Mar.  4 

Mar.  25  Roadway — Florence,  Ala. .Mar.  4 
Adv.  Mar.  4. 

Mar.  27  Remodeling — Fort  Wayne, 

Ind .  .- _ Mar.  4 

Adv.  Mar.  4. 

Mar.  29  Gates — Denver,  Colo . Mar.  4 

.  Adv.  Mar.  4. 

Apr.  1  Cruiser,  etc. — Wash.,  D.  C.Feb.  25 
Adv.  Feb.  25. 

UNCLASSIFIED 

Mar.  6  Heating,  Ventilating,  etc.  — 

,,  Indianapolis,  Ind . Feb.  25 

alar.  11  Subway — Wash.,  D.  C.  ...Mar.  4 
Mar.  12  Dock-Superior.  Wls.  ....Mar.  4 
Mar.  16  Culverts — Prlmghar,  la... .Mar.  4 


Where  name  of  ofllclal  Is  not  glvea 
Inquiries  should  be  addressed  to  City 
Clerk.  County  Clerk  or  correspoadiug 
ofllclal. 


Waterworks 


Calif.,  Beaumont  —  Beaumont  Irrigation 
Dist.,  plans  election  $25,000  bonds,  drilling 
wells,  purchasing  pumps  and  constructing 
pil>e  line.  C.  R.  Sumner,  H.  W.  Heilman 
Bldg.,  Ia>s  Angeles,  engr 

Calif..  Beverly  lillls'  -Plans  to  purchase 
two  multiplex  tyjie,  electric,  direct  connx'i-ted 
tMHister  pumping  units,  comidete  with 
motors.  B.  J.  Firminger.  city  elk. 

Calif.,  Orange  —  Plana  election  $215,000 
bonds,  improving  water  system.  J.  B. 
Lippincott,  Central  Bldg.,  Los  Angeles,  con¬ 
sult.  engr. 

Calif.,  Kedwomi  City— City  plans  to  pur¬ 
chase  2,000  lln.ft.  6  In.,  and  6,000  lin.ft.  4 
in.  c.l.  Class  B  water  piiH>.  standard 
weight,  bell  and  spigot,  not  less  than  12 
ft.  lengths  and  not  more  than  16  ft. 
lengths,  also  four  6  in.  and  sixteen  4  in. 
c.l.  tees.  W.  A.  Price,  city  elk. 

Calif.,  Klo  Vista — Plans  election  $16,250 
bonds,  c.i.  pipe  system,  and  $13,500  Ixmds, 
to  purchase  new  pump  and  gas  engine. 

Calif.,  Kiverside  —  Making  plans  42  in. 
reinforced  pipe  line,  12  m.g.  reservoir,  and 
30  in.  steel  pipe  line  connecting  reservoir 
to  existing  mains.  $350,000  or  more.  A. 
P.  Campbell,  city  engr.  Noted  Jan.  7. 

Calif.,  tValniit  Creek  —  Plans  election 
$25,000  or  more  bonds,  purchase  privately 
owned  water  system,  approximately  $6,500, 
and  balance,  extensions  and  Improvements. 

Que.,  Quebec — Plans  aqueduct  extension. 
$90.00().  W.  D.  Baillarge,  Quebec,  engr. 

Que.,  Hhawinigan  Falla — Plans  extend¬ 
ing  actual  waterworks  to  I,ee  Metres  Ward. 
$38,000.  J.  H.  Valiciuet,  Shawinigan  Falls, 
engr. 

Out.,  Chatham — Plans  replacing  existing 
steam  pumps  used  as  stand  by  units  with 
gasoline  driven  3  stage  centrifugal  pumps. 
$10.000-$15,000.  C.  H.  Fuller,  City  Hall, 
engr. 

Out.,  (iiimsby  —  Town  Waterworks 
Comn.  plans  new  1,000  x  1,500  ft.  steel 
intake  pipe  with  flexible  Joints.  $15,000. 

tint.,  Hamilton — ('ity  Council  plans  re¬ 
placing  waterworks  steam  driven  pumps 
with  gasoline  driven  equipment.  W.  Mc- 
Faul,  City  Hall,  engr. 

Ont..  Owen  Sound — Pub.  Utilities  Comn., 
C.  Gordon.  City  Hall,  plans  waterworks 
chlorinating  system.  $5,000. 

Ont..  Toronto  —  Plans  equipment  at 
waterworks  plant  for  removal  chlorine 
taste  from  water  supply.  $32,262.  R.  C. 
Harris,  City  Hall,  engr. 

Ont.,  Toronto — Making  plans  2,000  ft. 
16  in.  c.l.  main  connecting  main  on  Mac- 
pherson  Ave.  with  main  on  Wrentham  IM., 
$35,000  ;  also  2.600  ft.  20  in.  c.l.  main  con- 
nei'ting  between  mains  on  St.  Clair  Ave. 
and  Cottingham  Rd.,  $58,142.  R.  C.  Har- 


PROrOSED  WORK  $10.000-$15.000.  C.  H.  Fuller,  City  Halh 

Miss.,  Biloxi — See  "Unclassified.’*  engr. 

Miss.,  Okolonn — Soon  takes  bids  100.000  Ont.,  Grimsby  —  Town  Waterworks 

gal.  steel  tank  on  125  ft.  steel  tower.  A.  C.  Comn.  plans  new  1,000  x  1,500  ft.  steel 
Rowe,  city  elk.  intake  pipe  with  flexible  Joints.  $15,000. 

O.,  Columbus — Franklin  Co.  soon  takes  Ont.,  Hamilton — (’ity  Council  plans  re¬ 
bids  20,760  ft.  6-  to  16-ln.  c.l.  mains  in  placing  waterworks  steam  driven  pumps 
Clinton  Twp.,  Impvt.  Dist.  2,  $54,000,  and  with  gasoline  driven  equipment.  W.  Mc- 
11,820  ft.  6-  to  12-in.  c.l.  mains  In  Franklin  Faul,  City  Hall,  engr. 

TXp..  Impvt.  Dist.  79.  $28,000  ;  2.800  ft.  8  Ont..  Owen  Sound — Pub.  Utilities  Comn., 
in.  and  340  ft.  6  in.  extension  sewers,  etc.  C.  Gordon.  City  Hall,  plans  waterworks 
in  Clinton  'Twp.  Impvt.  Dist.  2,  $4,700.  chlorinating  svstem.  $5,ooo. 

E.  G.  Bradbury,  406  Court  House  Annex,  Ont..  Toronto  —  Plans  equipment  at 

CO.  engr.  ,  .  waterworks  plant  for  removal  chlorine 

MIrh.,  Warren  —  Making  plans  water-  taste  from  water  supply.  $32,262.  R  C 
works,  incl.  mains,  connections,  and  pump-  Harris,  City  Hall,  engr. 

ing  equipment.  $53,000.  G  H.  Ruhling  &  ont..  Toronto — Making  plans  2,000  ft. 

Co.,  16549  Woodward  Ave.,  Highland  Park,  16  In.  c.l.  main  connecting  main  on  Mac- 
engrs.  .  pherson  Ave.  with  main  on  Wrentham  PI., 

111.,  Colllnsvlllr — Defeated  $40,000  bonds,  $35,000  ;  also  2.600  ft.  20  in.  c.l.  main  con- 
waterworks  Improvements.  Noted  Jan.  7.  neiting  between  mains  on  St.  Clair  Ave. 

111.,  Orayslakr — Village  Clerk  takes  bids  and  Cottingham  Rd.,  $58,142.  R.  C.  Har- 
about  Mar.  5,  water  and  sewer  extensions  ris.  City  Hall,  engr. 

in  various  streets.  $25,000.  Marr.  Green  Ont.,  Toronto — Scarborough  Twp.  soon 

&  Co.,  400  North  Michigan  Ave.,  Chicago,  takes  bids  1,000  gal..  3  stage  centrifugal 
engrs.  pump  with  100  hp.  electric  motor.  $7,500. 

HI..  IVilsonvIlle  (R.  Sta.  Dorchester)  — -  R.  Harrison.  1361  Kingston  Rd..  engr. 


-  -  .  .  ^  R-  Harrison,  1361  Kingston  Rd.,  engr. 

Making  preliminary  plans  waterworks  and  Ont..  WalUeehurg — Town  Council,  C.  B. 
distribution  system,  incl.  several  miles  4-  Jackson,  elk.,  plans  to  purchase  100  water- 

to  8-in.  c.l.  mains,  etc.  $50,000.  W.  A.  works  meters.  $1,500. 

Fuller  Co..  1917  Ry.  Exch.  Bldg.,  St.  Louis,  Ont.,  Windsor — City  Waterworks  Comn. 
Mo.,  engrs.  plans  steam  driven  emergency  pump  and 

Wls..  Whltrflsh  Bay — M .  \  olkman,  vil-  enlarging  pumping  station.  $25,000.  M. 

lage  elk.,  making  plans  extending  6.5  ml.  e.  Brian,  City  Hall,  engr. 
c.l.  mains  in  various  streets.  T.  F.  Buck-  Husk..  Saskatoon  —  Plans  2  oil  driven 

ley.  Village  Hall,  engr.  pumps  and  generator  in  pumping  station, 

la..  Duhiiqiir — Plans  500,000  gal.  rein.-  also  replacing  present  steam  driven  standby 
con.  circular  reservoir.  85  ft.  diam.,  12  ft.  pumps  in  station.  $40,000.  G.  D.  Archi- 
deep,  with  rein. -con.  slab  cover,  al.so  42  bald,  city  engr. 

X  140  ft.  rein. -con.  slab  cover  for  present  nK-umiKn 

reservoir.  Engineer  not  selected.  BIUS  DfcSIRED 

Nrhraska — Omaha  Metropolitan  Utilities  N.  Y.,  Brooklyn — Mar.  11,  by  Park  Bd., 
Dist.  plans  approximately  10  mi.  mains  be-  Arsenal  Bldg.,  Central  Park,  5th  Ave.  and 
tween  Omaha  and  Ft.  Crook.  $50.0n0-$75,-  46th  St.,  New  York  City.  F.  P.  Gallatin, 
000.  T.  A.  Liesen,  City  Hall,  Omaha,  engr.  pres.,  vltr.  and  c.l.  drains  at  Atlantic  Ocean 
Neb.,  Beatrice  —  Election  soon  $25,000  Terminus  of  Ocean  Parkway,  here, 
bonds,  2  m.g.  reservoir.  C.  E.  Thornburg,  N.  Y.,  Y'onkers — Mar.  22,  at  office  "West- 
Beatrlce,  engr.  Chester  Co.  I*ark  Comn.,  72  West  Pondfleld 

Mo.,  Savannah — Election  Mar.  9,  $60,000  Rd.,  Bronxville.  recirculating,  filtering  and 
bonds,  impounding  reservoir  and  filtration  sterilizing  equipment  plant  In  filter  room 
plant,  etc.  J.  M.  Shikles  &  Co..  708  New  in  connection  with  outdoor  swimming  pool, 
York  Life  Bldg.,  Kansas  City,  engrs.  Noted  Tibbetts  Park,  here,  Contr.  79.  J.  Downer, 


Oct.  29. 

Mo.,  IVebstcr  Groves  (Ind.  br.  St.  Louis) 
— Election  Mar.  16,  $150,000  bonds,  reln.- 


ch.  engr. ;  adv.  E.  N.-R.  Mar.  4.  Noteii 
Feb.  11  under  •T^nclassifled." 

Pa.,  Mount  Union  —  Mar.  10,  by  C.  R. 


con.  reservoir  and  extending  mains  lu  varp  Gracey,  secy.  Boro  Council.  Municipal  Hall, 


ous  streets. 

Tex..  Houston — Election  soon  $1,000,000 
bonds  improving  water  supply.  J.  C.  MeVea, 
city  engr. 

Tex.,  Nacogdoches — Voted  $50,000  bonds, 
waterworks  Improvements.  Address  W.  I. 
Baker,  mayor.  Noted  Jan.  7. 


4,500  ft.  1 2  in.  c.i.  pipe  in  Singers  Gap  to 
proposed  storage  reservoir.  D.  W.  Dillman, 
Altoona  Trust  Bldg.,  Altoona,  engr. 

D.  r..  Wash. — Mar.  26,  at  office  Wash¬ 
ington  Suburban  Sanitary  Comn.,  Evans 
Bldg.,  New  York  Ave.  N.  W..  watermalns 
and  sewers.  Contrs.  58-  W  &  S  59-W  & 


Okla.,  Kaw  City  —  Making  preliminary  S.  R.  B.  Mnr.se,  Hyattsvllle,  Md.,  ch.  engr. 


plans  waterworks  extensions.  Inch  mains, 
pumping  equipment,  etc.  $20,000.  Grant, 


of  dist.  :  adv.  E.  N.-R.  Mar.  4. 

N.  U.,  Kinston  —  Mar.  10,  by  Executive 


Fulton  &  Ijetton,  505  Bani^rs  Life  Bldg.,  Com.  Caswell  'Training  School,  alterations 


Lincoln,  Neb.,  engrs. 

Wash.,  Bellingham  —  City  Water  Dept., 
J.  B.  McMillan,  supt.,  plans  mains  in  South 
Bellingham.  $78,000. 


Wash..  Tacoma — City  Water  Dept.,  plans  archts. 


and  additions  to  boys  dormitory,  incl.  pump 
house,  reservoir,  water  system,  2  centrifugal 
pumps,  1  fire  pump  of  1,000  gal  capacity 
per  minute,  etc.  Benton  &  Benton,  Wilson. 


replacing  2,600  ft.  wooden  stave  gravity 
pipe  line  from  Green  River  with  52  and  64 
in.  steel  pipe.  $66,000.  Noted  July  30. 


Fla..  White  Springs — Mar.  8,  by  Town 
Bd.  Bond  'Trustees,  improving  waterworks 
and  sewerage  systems,  etc.  Main  Eng.  Co., 


See  proposal  advertisements  on  page  151,  Advertising  Section. 
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Market— E  NGINEERING  NEWS-RECOR  D— Place 


Better  Concrete  in  3  Days 

Engineering  News-Record  Editorial  Explains 
High  Early  Strength  Concrete 


Concrete  with  a  “3-day  strength  of  over  2500  pounds 
has  been  attained,’’  says  Engineering  News-Record, 
February  18,  p.  266,  in  an  editorial  on  the  new  meth- 
*  ods  for  obtaining  high  early  strength  concrete  as 
announced  by  the  Universal  Portland  Cement  Co. 
“And  that  strength,’’  continues  the  editorial,  “ob¬ 
viously  is  high  enough  to  permit  liberties  of  form 
removal  and  of  use  far  beyond  anything  possible 
with  concrete  as  ordinarily  produced.” 

This  quick-hardening,  strong  concrete  is  obtained 
in  3  days  with  standard  Universal  cement,  the  same 
quality  Universal  as  ordinarily  used.  Furthermore, 
by  using  these  methods,  you  not  only  get  strong  con¬ 
crete  quickly,  but  in  addition  you  get  concrete  that 
is  much  better  and  much  stronger  forever  after. 

Detailed  information  on  this  time-saving  concrete 
made  with  standard  Universal  cement  gladly  fur¬ 
nished  on  request  to 

Universal  Portland  Cement  Co. 

Chicago  Pittsburgh  Minneapolis  Duluth  Cleveland  New  York 
Concrete  for  Permanence 


\ 
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ENGINEERING  NEWS-RECORD 


vorks  (Continued)  Hill.  $6,666  and  $4,944  respectively.  Noted  ft.  trench  and  water  mains,  to  I.,ock  Joint 

''  \  nnvtona  Beach  ensrs  :  adv.  25.  Pipe  Co.,  1716  California  St.,  IVnver, 

11-  ker  St..  Baytona  ueacn,  engrs.  ,  aav.  N.  j..  »w  Brunswick— City  Comn.,  7.000  $83,678. 

j.^  it  Mar.  4.  “rontracta  *-  to  8-In.  pipe,  al.so  flttlnRs,  to  K.  «>nt..  Belle  Klver — V’lllaRe.  Reneral  con- 

*  Shreveport  jj  Wood  Co.,  400  Chestnut  St..  I’hila.,  Pa.,  tract  excavation  and  layinR  l.O'iO  ft.  16 

A"  Mo-  41  Kv  tc  7ioirler  eliv  **  1’^’’  fo**  $0,065  per  lb.  respcc-  in.  steel  mains  in  various  streets,  to  S.  S 

„.  tvsrsaw— Mar  31,  b>  iSle^  Carnahan.  Amherstburir ;  pi|s.  and  flexible 

(•Ik  '“terworks  numns  V**  ’  —  Bd  Awards,  c.l.  pii>e  joints,  to  J.  Initlea  Co..  Strachan  Ave . 

g]  rapid  ^nd  filter  plant,  ,  P  •  and  flttinRs  for  Bureau  Water  Supply,  to  Toronto.  Knffrs.  «st.  $15.ooo.  .Noted  Auk  27 

n„,.  ..  etc..  2,500  ft.  4  ana  8  in.  c.i.  pipe,  pj  Wood  &  Co.,  400  Chestnut  St.,  Phila., 

1 . Ride **St  "l^ui8'  Ha..  $75,131.  NotedFeb.il,  - 

Kla't  \  1312  Chemical  Bldg.,  St.  L«oui8,  ^  Baltimore — Mayor  and  City  Coun- 

M'»  njrra  electrical  equipment  for  addition  to  oCWCiS 

Billow*— -Mar.  12  MonlebeUo  filters,  to  H.  K.  Crook  Co.,  28  — 

by  H,  'Moor  city  c  k  at  ^  Liaht  St..  $32,671.  Noted  Feb.  25.  1»roim>ski>  work 


Sewers 


PROPOSKB  WORK 

Md..  Baltlmorr — Pub.  Impvt.  Comn.  soon 


r  khI.  or  56.000  aal.  tank  on  100  ft.  PROrosKB  WORK 

towr  to  balcony,  erected  on  foundation:  Fairbanks- Morse  Co  Tt  8  Mae-  — Hub.  Impvt.  Comn.  soon 

Se!  t  2.  n.Olfi  «.  4-  to  8-ln.  Class  “B”  c.l.  i"  takes  bids  (Jwynns  Uun  Diversion  Drain. 

Si.  v  .me  precalked  J^int  c.l.  or  Del^vaud  rnachlnery  foundations,  concrete  ’  reservoir.  shnnod  *  ^  lV'^oo**ooo'****vt^"i* 

('lass  C.i.  pipe ,  Sect.  3,  4,220  ft.  2  numnin»^  stntion.  i»itw»  lln**  tn  P  .1  horsesh^  shaped.  $7,. >00,000.  M.  J. 


>;  Sect.  3,  4.220  ft.  2 


pi]»D  and  set  y  rt.  2  in,  steel  pipe,  ■•to.,  to  i>ixie  Mill  &  i '’no  ft  e  ic  in  in  i^i  »  n  i  tfA  *  i 

labor  and  tools,  pipe  fittings  and  maferial,  Sunnlv  Po  001  TphonnatonlM^i  qt  Ww  1®  3fi-ln.  in  ntagonal  lid.  et  al. 

etc  to  in.'^tall  pump  and  motor:  Sect.  10,  Orleans  $3  0oi  ^  *  $38,800  ;  also  1.700  ft.  24  In.  In  llawkins 

furVii.«hlnK  labor,  tools,  etc.,  for  pump  _  sh;;veport  —  Kansas  City  Southern  ^  ^•*‘**-  Municipal 

hons«*  Noted  Jan.  -8.  R.H.,  Kansas  Citv.  Mo.,  will  build  water  ^  u  42 

Mont..  IVolf  Point  — Mar.  22.  by  (;ity.  pumpinK  station.  Incl.  approximately  9.000  '' 

df.p  well  turbine  equipment;  adv.  E.  N.-R.  {(n.ft.  pipe,  etc.,  here,  bv  day  lalair.  $27,-  i- Making  plans  nil.  36 

Mar.  4.  000  A  W  Kep<‘**  KatiHa^  Pitv  \fo  eh  **'•  storm  seuer  in  Boss  Avo.  from  Id4iw*n 

M»..  yiarshfleld — Mar.  9,  by  City  Clerk,  ener.  ’  . n'.^r  Miami  River,  known  as  Ross  Ave. 

complete  waterworks  and  distribution  sys-  Tenn.,  Knoxville— City  Council,  to  J.  M.  $8.5.000.  W. 

tern.  $:>5,000.  Oantt-Baker  C^..  1116Mest  Dunn  &  Son,  Bway.  and  Deiait  Sts.,  Water- 

Main  St.,  Oklahoma  City,  Okla.,  enKfs.  works  improvements.  Sects.  A,  B,  C  and  D, 

Not>  d  Feb.  4.  $585,000  ;  to  Burford.  Hail  &  Smith. 

Mo.,  31aryvllle — .See  “Streets  and  Roads.”  Atlanta,  Ga.,  Sect.  G  $126,0o7.  Sect.  H  $35.- 

Tr\.,  .Abilene — Mar.  12,  by  City  Comn.,  416,  Sect.  1  $4,337,  Sect.  J  $13,650,  Sect. 

500,000  Kal.  elevated  water  tank.  O.  K.  K  $3,411,  Sect.  L  $4,885.  Sect.  M  $5,049: 

Hobbs,  city  enRr.  :  adv.  E.  N.-R.  Mar.  4.  to  M.  P.  Baird  &  Co.,  Phila.,  Pa..  Sect.,  (J 

Tex..  .Amarillo — Mar.  9,  by  J.  D.  Bart-  $67,500  :  to  PittsburRh  Des  Moines  Steel 


AVlllard,  City  Hall,  enRr. 

Mleh.,  Flint  —  Plans  storm  sewers  in 


RpTcen\?rfUKal  pu.;;-d4^^^^  VaTve'&  MetVr  Co\:-72HtaVrs7..  PhU  seweruRC  system.  EnRineer  not  »e- 


000  Kal.  tank.  etc.  Wrmer  bids  rejected,  and  horizontal  by-pass  valves  to  vvater  dis-  ,,5  ("^p^nds  m  w'aK  disposal  plant 

H.  I?  Ream,  city  engr.  Noted  Jan.  23.  tribution  system,  to  MichiRan  \  alve  &  sprlUR  J 3 odtoo  honas,  s.  waRe  disposal  plant. 

r..llf  San  Blexo  —  Mar  22  bv  A  H  Hdfv.  Co..  3631  Parkinson  St.,  Detroit.  ^  J.  ,  .  . 

M  riRM.’cUy  olk.f  8  mi.  maiL  f^om  FA  Mich.  $12,235  ;  1,310  tons  6-  to  36-ln  c.i.  jis  'sKl  XnV'Tnd 

(Mpitan ,  dam  site  to  Dakeside  Twp.  and  17  P  pe  for  ^  Central  P^k^my  f  rom  dbMH.sal^  pla  nt  ^  and^  s.  w  r^^,xU  nsions  in 

nil.  mains  from  Dakesidc  Twp.  to  Uni-  J’b  ®na  KKRleston  Sts.  to  rinaiay  st.,  to  _  TiTnk  Ride-  l>lne  RlnfT  eners 

ycrsity  HeiRhts  reservoir,  30  and  36  in  eb  Addyston.  $67,211.  Citizens  «-‘‘„,^'’,Yadl‘Tlan?Tl^^  8- 

.34  a"nd  .38  in  double  an(f^^uX  ^  0..“  Oncinnatl  —  Comrs.  Hamilton  Co..  J?  12-in  vltr  sewer  etc.  in  'parlous  street.s. 

.steel  pipe  etc.'  K  A  Rhodes,  city  engr  Water  Supply  Line  7.  Dist  1  (Silverton-  C^  K-  i'loan.  Santa  I-e  BldR.,  San  t  raiicisco, 

T  4  fissistfl.nt  f*nBrr  Oontr.  1)*  3,41^0  ft.  IB  in.  c.l.  pijH*,  4*t( to  ^  atR  ««  *  ria  ..a  .  $  <  i  ^  $ 

tint*  I  eamincton Mar  6  bv  A  Hair-  Crumley,  Jones  &  Crumley  Co.,  906  Xtain  Calif.,  I  alo  .Alto  Made  plans  improvlnR 

«ni..  i.eaminRion  .viar.  n,  p>  A.  nair-  toe  onr,  Rners  est  *‘>4  000  Noted  Cowper  St.,  Santa  A  nez,  (’allfornia  and 

■sine.  elk.  Mersea  Twp.,  80  hp.  Diesel  enRine  -  3.6.-"6.  HnRrs.  est.  ».4.oou.  .-sot.  a  3  ^20  lin.ft.  vitr.  sani- 

on  concrete  foundation  with  standard  equip-  -td  Water  Comrs  Citv  tary  sewer,  1.780  lin.ft.  12  in.  con.  rele 

m.-nt,  at  East  Marsh  Pumpinp  station.  AAls.,  Karine  —  Isa.  water  i.omrs.,  yili  ..ofm  drains  2  605  ft  4  and  6  in  el  water 
«ir.  nne.tie  nnn  t  i  T>a..i=rnu  Hall  eeneral  construction  filtrat  on  nlant.  "V>rin  ar.iins.  z.h.t.i  It.  A  anil  b  in.  c.l.  w.iu  r 


<>..  Cincinnati  —  Comrs.  Hamilton  Co.,  ‘o  12-in  vltr  sewer  etc.  in  'Jirious  street.s. 
AVater  Supply  Line  7.  Dist.  1  (Silverton-  1  ■  lo-  Sloan,  Santa  fe  lildR.,  San  t  ran  cisco, 
Contr.  1),  3,400  ft.  16  in.  c.l.  pil>e,  etc.,  to  ,  ...  at  a  .  i  „  i  -  ,i 

Crumiev.  Jones  &  Crumley  Co..  906  Main  _  Calif-,  ,1  alo  .Alto  Made  plans  ImprovlnR 


I'onn.,  two  hundred  seventy-seven  6-  to  Co.,  425  East  AVater  St..  Xlilwaukee,  borinR  ont.,  Ktartford  —  I’lans  North  Shore 
16-in.  iron  body,  bronze  mounted,  heavy  artesian  well  1,000  ft.  to  l.iOO  ft.  more  or  >prunk  Sewer.  3,500  ft.  brick  or  concrete 
hub  end.  double  Rate  valves,  $9,484:  from  a ’Jov.  tc  PiP**-  $40,000.  A.  B.  Munson,  City  Hall, 

J.  B.  Clow  &  Sons,  201-299  North  Talman  1*1  1,?,  *’'•  o*.®’,  TPtMaininR  depth  $6  ^^Rr. 

Ave.,  ChicaRO,  Ill.,  6-  to  26-in.  c.l.  pipe,  P^p  i  si'  ^  ^  Ont.,  Toronto — East  A’ork  Twp,  makinR 

Jtv  90  p«>r  ton,  and  6-  to  26-in.  flttinRs,  $95  1°  Itt-  *!’•  and  12  in.  »7.  Noted  Fen.  4.  plana  1.260  ft.  12-  to  18-in.  vltr.  tile  sewers 

ptr  ton:  from  U.  S.  Cast  Iron  Pipe  &  Fdry.  *'""*• — s“PPl>’  <;"P0‘ •  In  Donlands  Ave.,  $15,112;  also  1,355  ft. 

957  East  Ferry  St.,  6-  to  16-In.  pipe  to  U.  S.  Cast  Iron  Pipe  &  Hdry.  Co.,  Bease-  ■^2  jn.  sewer  in  Doncaster  Ave.,  $13,423. 

at  $48.50  per  ton,  36  In.  pipe  $48  pei  ton,  mer,  Ala.,  1.260  ton  20  In.  and  800  tons  36  q  Jack,  443  Sammon  Ave.,  Toronto, 

and  special  castinRs  at  $98  per  ton.  Noted  P*P*  at  $45.40  per  ton  Lo.b.  St.  I.aTUis,  enar. 

Feb.  11.  total  $93,524;  and  to  Natl.  Cast  Iron  Pipe  „  Bnmnby— MakinR  plans  lateral 

o.,  Cincinnati — Director  Pub.  Serv.,  1,253  Co.,  2700  North  25th  St.,  Bi^inRham.  Ala.,  sewers  in  various  locations.  $80,000.  E. 
tons  c.i.  pipe  and  15  tons  special  castings  tons  3  in.  c.i.  pii^  •!!!’  Smith,  Kdmonds,  Burnaby,  engrs. 

for  water  distribution  system  In  Duck  576  tons  tons  8  mn*  nrftfRirn 

•  'reek  Rd.,  Burk  and  Bevis  Aves.,  from  and  440  tons  12  in.  $46,  total  $:.6,390.  BIDS  DESIRED 

F  -S.  Cast  Iron  Pipe  Co.,  Addyston,  $57,546.  Noted  Feb.  18.  N.  Buffalo — Mar.  12,  by  Commissioner 

Knars,  est.  $55  000.  Mo.,  St.  Lonls — For  20  unit  80  m.R.d.  ca-  Pub.  AATts..  425  ft.,  8J  x  8J  ft.  rein. -con. 


CONTRACTS  AWARDED  Combs  Constr.  Co.,  3 

Alasi.,  AA'syland  —  Bd.  Selectmen  water-  903.  Noted  Dec.  24 


Mo.,  St.  Lonls — For  20  unit  80  m.R.d.  ca-  Pub.  AATts..  425  ft.,  8J  x  8J  ft.  rein. -con. 
paclty  filtration  plant,  to  McCormack  overflow  sewer  on  piles,  in  Bailey  Ave. 
Combs  Constr.  Co..  318  North  8th  St.,  $715,-  across  old  Buffalo  River.  $25,000.  C.  E.  P. 


works,  to  General  Contg.  Co.,  Bath,  Me.  Tex..  Port  Arthur  —  City  Comrs.,  City  Feb.  25 


Babc<K-k,  Xlunicipnl  BldR.,  enar.  Noted 


Knprs.  est.  to  exceed  $15,000.  Noted  Hall,  pumps  for  purification  plant,  to  Day-  . . .  .  .  — - . — . . 

Jan.  28.  ton-Dowd  Co.,  Quincy,  Ill.  ;  motors,  to  Gen-  Bureau  of  EnRlneerinR,  Schedule  A,  branch 

X.  Long  Island  City — N.  J.  Hayes,  eral  Electric  Co.,  River  Rd.,  Schenectady,  m-wers  In  Carpenter  I.jine.  Godfrey  Ave., 
comr.  AA’ater  Supply,  Gas  &  Electricity,  N.  Y. ;  filters,  to  Roberts  Filter  Mfp.  Co.,  Tabor  Rd..  Aldine,  Almond,  Brldae,  CottaRe. 
-Municipal  Bide.,  New  York  City,  mains  in  Darby,  Pa.  Engrs.  total  $80,000.  Noted  Crispin,  Dltman,  4th,  Gillespie.  Hegerman, 
K;v  Ave.,  Sunswick,  47th  Sts.,  etc.  also  in  Dec.  31.  Hilton,  Horrocks,  Howard.  Keystone.  Ryan. 

6"th  Ave.,  Dartmouth  Sts.,  etc.  2nd  AVard,  Colo..  Pt.  Collins  —  E.  A.  Lawber,  city  Salmon.  Torresdale,  Tudor.  2l8t,  34th.  Vlc- 
to  Norton  &  Rlgney,  137th  St.,  Richmond  engr.  and  AV.  Keirsted,  consult,  engr.,  11,656  torla  and  Westvlew  Sts.;  Schedule  B.  main 

See  proposal  advertisements  on  page  151,  Advertising  Section. 


Pa.,  Phila. — Mar.  10,  by  Dept.  Pub.  AVks., 


SHOVEL 


DRAGLINE 


CRANE 


A  FIFTY-MAN-POWER 


MASTERPIECE 


ing  a  buried  treasure  of  non-productive  dollars.  The  type  DC  is  a 
masterpiece  of  design  and  construction.  Its  outstanding  superiority  is 
guaranteed  by  America’s  pioneer  crane  builders.  Over  fifty  years  of  untarnished 
business  integrity  and  highly  specialized  skill  and  experience  form  its  background. 

This  INDUSTRIAL  has  a  greater  field  of  usefulness  in  industry  than  any  other  material¬ 
handling  equipment  on  the  market  today.  With  but  one  basic  machine,  it  is  a 
full-fledged  locomotive  crane,  power  shovel  and  dragline  and  vastly  superior  to  any 
other  equipment  designed  specifically  for  only  one  of  these  three  services.  The  source 
of  power  is  optional — it  may  be  steam  with  a  high-pressure  boiler,  gasoline  with  a 
powerful  engine,  electric  from  plug-in  connection,  full  Diesel  or  semi-Diesel. 

As  a  crane  with  clamshell  bucket,  lifting  magnet,  hook  and  block,  wood  grapple  or  pile 
driver  leaders,  this  DC  will  supplant  manual  effort  at  tremendous  savings.  As  a 
power  shovel  or  dragline,  it  has  no  equal. 

These  three  machines  arc  offered  for  but  little  more  than  the  price  of  any  one  of  other 
make.  Think  of  the  vast  saving  in  capital  investment! 


H’rite  today  for  your  copy 
of  Book  \2Q-A. 


INDUSTRIAL  WORKS 

Bay  City,  Michigan 


1 

i 

>1 

_ 
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MAGNET 


GRAPPLE 


CLAMSHELL 


PILE  DRIVER 


M;>’  h 


ENGINEERING  NEWS-RECORD 


..'•-ntinued)  twe«Ti  Gibson  and  Kastwick  Sts.,  $fi,2;S ; 

.  'To-.r.nv  rrook  Park  between  from  F.  Pmkins.  4(»5tt  KensInRton  Ave..  N 
Jif  a nd  nisfne  Sun  and  ‘x't^een  I„uzerne  St.  and  Huntink  Park. 

Ta  >  o.^ri'le“"l^tSeen%ew%nd  from  A.  Frunri.  538  HiRh  St..,Sl.- 


Bridges 


i.f ,  Sun  Ave.  between  Chew  and  Clark 
’  n  eta  G.  H.  miea,  dir. 

Wll>  10  VI*  o  chi., » 


verwood  St.  between  Fountain  and  IH-larm 
Sts.,  $14,064  ;  from  I4e  Mayo  Hros.,  817 


PKOPOSKU  WOKK 

North  Carolina — State  Hy.  Fk-pt.,  Ha- 
leiKh.  plans  rein. -eon.  bridkes  and  culverts 
on  Project  398,  Robeson  t'o.  $32. 000.  Proj¬ 
ect  591,  Ro<'kinRham  Co.  $45,000,  and  Proj¬ 
ect  6690.  Rowan  Co.  $42,000.  C.  M.  I’p- 
ham,  Raleigh,  engr. 

North  Carolina  —  State  Hy.  Dept.,  Ra- 


Charlotte-Mar.  10.  by  Bd.  City  St.,  main  sewer  in  Sanger  St.^  $27,814  j^rom  Carolina  -  State  Hy.  Dept.,  Ra¬ 
mi  -  sewers  in  various  streets.  E.  Read,  ‘  >eigh,  rejected  bids  Feb.  8,  rein. -con.  bridge 

iTk.radv  E.  N.-R.  Mar.  4  Caruso  *pSg’  Co  sewer^  and^^^^  on  l>roject  303,  IJl^aden  Co.  $27,700.  M  ill 

TiMin..  Johnson  City  — See  ‘Streets  and  Caruso  ^^"^^'/pmem  for  south  of  PatUsoS  readvertise.  Noted  Feb.  11. 


m,  r  St.  west  ol  nere.  tza.uuu. 

tilth.,  I’ontlee — Mar.  12,  at  office  H.  A. 


anrlneo— See  "Waterworks"  Ave.  and  west  of  Broad  St.  $66,262,  alst)  Oa..  Wrightsville  —  See  “Streets  and 

1  In..  M  hRe  Springs  S  Portage  sewers  and  pumping  station  south  of  Roads. 

r.r  (Kat"enn^  8anltkry  sewer  in  Longe-  $37,305.  Miss.,  Bilogl  — See  "Unclassifled." 

mi'r  “^t  west  of  here.  $25,000.  Noted  Feb.  18.  _  ,  Mich.,  Flint  —  Plans  bridge  over  Flint 

"  ,,  .j,  ■  Contier — Mar.  12,  at  office  H.  A.  O.,  Cleveland  —  Bd.  Comrs.  Cuyahoga  River  connecting  Harrison  and  t'lifford  Sts. 
M  iiirt-r’  city  elk..  City  Hall,  constructing  Co.  sewer  in  Snow  Rd..  from  Gantose  with  2nd  Ave.  and  I’ayne  St.  $125,000.  H. 
x'  W.  Trunk  Sanitary  Sewer,  etc.,  Contr.  Constr.  Co.,  Columbia  Bldg.,  $49,739.  C.  McClure,  city  engr. 

3.  .I.'R.  Pollock,  city  engr.;  adv.  E.  N.-R.  wia.,  Milwaukee  —  J.  H.  Fowles,  secy.  m..  Mount  Carmel  —  State  Dept.  Pub. 
Mar.  5.  vnn  Metropolitan  Sewerage  Comn.,  508  Market  Wks.  &  Buildings,  Ulv.  Highways,  Spring- 

Ill..  Barrington  — ,  Mar.  16,  by  ViUage,  st.,  Feb.  13,  two  2,500  g.p.m.  motor  driven  field,  plans  rein.-con.  bridge  across  M’abush 
Village  Hall,  disposal  station.  12-  to  bo-ln.  float  controlled  centrifugal  pumps,  for  Mud  River,  M’abash  Co.,  here.  F.  T.  Sheets,  ch. 
vitr  tile  and  concrete  sewers  in  various  Creek  low  level  sewage  booster  station,  engr 

streets.  $300,000.  Suhr,  Berryman  &  Villard  Ave.,  from  Amer.  Well  Wks.,  112  •• 

ivterson,  105  North  Clark  St.,  Chicago,  North  Bway.,  Aurora,  111.,  $8,570.  Noted  Toledo— Set  Streets  and  Roads. 

..pjjrji.  — »  •  Feb.  4.  Mlnnenota  and  Wlaconiitn — U.  C.  Buck, 

111 ,  Chicago — Mar.  18,  by  E.  M'allace,  elk.  rkiif  niemlnle _ Citv  Connell  Feb  18  -  15-16  IT.  S.  Natl.  Bank  Bldg., 

Sanitary  Hist,  of  Chicago  910  South.  ,  j  •  Superior,  Wis.,  making  plans  and  take  bids 

Michipan  Ave.,  Ninth  Branch  Sewage  Reach  wwer  in  Sewer  Dist  2  8  281  ft  10  About  Apr.  1,  3.600  ft.  steel  bascule  bridge, 

Pumping  Station,  Div.  "AA,”  3  synchronous  J"  5  „  _  f,  A  io  j„  incl.  2  spans  opening  upward  at  center,  30 

motor  driven  centrifugal  pumping  units  »"•  ' ‘*^60*  58  jfto  ft  8  in  vitr  Z'  ^PProa^h  at  each  end.  etc.,  over  St. 

each  75  cu.ft.  per  second  capacity  and  5  j.  gg  f*  o  i*  incased  %** \ii  etc  total  River,  connecting  Duluth,  Minn.,  and 

w  th  300  cu.ft.  per  second  capacity  and  J®  «•,  ?  ,i65  SSI  Vo^ed  'jan  ^1  ^uP^rlor,  Wis..  for  Arrowhead  Bridge  Co., 

appurtenances  complete  f.o.b.  as  near  \  62f  Lyceum  Bldg.,  Duluth,  Minn.  $500,000: 

.station  as  possible ;  ^so  North  Side  Sewage  rein'^con  *"and''^0^'2r~ft  8  ^^n  ^  vitr'  Vay  Minn.,  Bnlnth  —  Duluth.  Missabe  & 

Treatment  Works,  Div.  S  Alternate  A,  retn.-con.  and  1^0,123  ft.  8  in.  vitr.  clay  Northern  RR  M'  H  Hovt  Duluth  ch 

four  500  hp.  water  tube  boilers,  complete  •,|{‘^*"Engrs‘'e^  ^iluth  &  NorK  Pacillc  R  R. 

with  automatic  traveling  grate  stokers,  Fteasant  Ave.,  $-2,-27.  t.ngrs.  est.  $23,323.  p^ui  h  j.*  Stevens  ch  engr  nlan 

etc..  Alternate  B,  four  500  hp.  water  tube  Calif.,  Oakland — From  AV.  J.  Tobin,  527  4  concrete  bridges  on  Beck’s  Road  Blvd. 

b'lilers  complete  with  mechanical  oil  bum-  Santa  Ray  Ave.,  sewer  in  AVebster  St.  be-  connection  $45  000  ® 

ers,  etc.  at  North  Side  Sewage  Treatment  tween  12th  and  20th  Sts.,  126  lin.ft.  24  In.  ctat..'  Wi.  Tv.or.»  i  rr 


AVks  vitr.  pipe  $4.40,  2,960  lin.ft.  18  In.  $3.40,  H>.  Dept.,  Jerterson 

tvi»..  Cudahy— Mar.  6,  by  J.  H.  Fowles,  799  ifn.ft.  15  in.  $2.74,  573  lin.ft.  12  In! 

SC.  V  .Metropolitan  Sewerage  Comn.,  508  $2.17,  628  lin.ft.  10  In.  $1.73.  207  lin.ft.  10  o" 

Market  St.,  Milwaukee,  Sect.  4  Cudahy  in.  vitr.  pipe  conduit  $1.73,  etc.  Noted  I®  I*'  oa 

Si  wer.  4.910  ft.  36  in.  concrete  pipe.  7,315  Feb.  4.  S?"-  ■  spans,  etc.,  over  stream,  one  20 


seev.  Metropolitan  Sewerage  Comn.,  508  $2.17,  628  lin.ft.  10  In. 

Market  St.,  Milwaukee,  Sect.  4  Cudahy  in.  vitr.  pipe  conduit 
Setter.  4.910  ft.  36  in.  concrete  pipe,  7,315  Feb.  4. 

ft.  special  section  concrete  sewer,  665  Richmond _ A 

vertical  ft  standard  and  270  vertical  ft  23:570  ft.  L  to  lO-lm 
drop  manholes,  etc.  T.  C.  Hatton,  c/o  costa,  Rheem  Sts.,  et( 
DwncT,  ^npr.  .  to  10-ln.  vitr.  sewer,  el 


..I  .  J  4  1  0  II  rein.-con.  slab  span,  etc.,  over  south 

S'  ^^rls,  city  elk.,  fork  I>eer  Creek,  one  30  ft.  rein. -con.  deck 


vertical  II.  aianaara  anu  vertical  23,570  ft.  6-  to  10-in.  vitr,  sewer,  etc.,  In  girder  scan  etc  over  north  fork  I)e*T 

o^-rTngr®’*’’’  ’  30,159  ft.  6-  ^^'^eek.  X"’ 40 ‘"ft.  min.-con.^^e'^k'^  girded 

'  UU..  .MBwaakee-Mar.  6.  by  Dept.  Pub.  Lrd  North  ^rtc’  frX‘L  PaL  728'  ’  Maokafish  Branch,*^  also 

Wks..  R.  E.  Stoeltlng,  comr.,  storm  sewers  ’^8  one  60  ft.  steel  tru.ss  and  two  30  ft  rein.- 

in  2,6th  St..  1.333  ft.  7  ft  6  ffi.  and  1  345  No{ed*Feb  18.  *  ’  P„"rw‘*aSl  fo^e^nlnXrn' 


in  26th  St..  1,333  ftf  7  ft.  6  in.  and  1,345  \'oted*Feb*18  ^  $19,398  respec  ^n  deck  girder  spans,  etc.,  over  Marmon 

ft.  7  ft.  monolithic  sewer  tunnel,  3  man-  Fork,  all  foregoing  in  Hates  Co.;  two  12 

holes  approximately  121  ft.  deep,  1  stand-  CONTRACTS  .4WARDED  ”•  ana  on*  24  ft.  reiiv-con.  slab  span,  etc.. 

ard  ^uging  chamber,  etc.  J.  Schwada,  Xlles  Center— AMllage  Clerk.  Howard  ®,'ab  an"J^  "etc  "thrT; 

City  Hall,  engr.  Aye  Sewer  vitr  tile  and  concrete  oioe  2!?*^*®^*?*  etc.,  oyer  Sinlth  Branch,  three 

la.  Audnbon-Taking  bids  dls^sal  plant,  Ac  /  to  N\  LnVuJci.  Oak  Park,  ^7^1.951;  cl  deck"glrZr  «nan«""A.""nv'‘.r  IMeMind 

incl.  Alter  and  Imhoft  tank,  12,000  ft.  18  in.  HI  Raat  St  Loula— See  “Streets  and  mn.  deck  girder  spans,  ett.,  ov*  r  Richland 

outlet,  etc.  $60,000.  W.  E.  Buell  &  Co.,  206  Roid’.  -  l-oui.— bee  bireets  ana  creek,  all  In  Callaway  Co.  ;  three  24  ft. 

r.  _  r>ij_  Cl-..-.  /'.I.—  v-.-j  XVUMUH.  _  _  rein  -con  aliiKi  siiana  a*a  a.-a,-  c.-aa 


ft.  7  ft.  monolithic  sewer  tunnel,  3  man¬ 
holes  approximately  121  ft.  deep,  1  stand¬ 
ard  gauging  chamber,  etc.  J.  Schwada, 
City  Hall.  engr. 


Pavidson  Bldg.,  Sioux  City,  engr.  Noted  „ „ -nwaioa* _ nu  t-uo  tv  ks  v  .  . 

l*'eh.  4.  Brigham  seev  to  A  H '  Koch  2917'Grand  ley*  four  40  ft.  rein.-con.  and  one  140  ft. 

Minn.,  St.  Paul— Mar.  9,  by  A.  E.  Eggert,  8  vitr  wwers  in  A^^rt  truss  spans,  etc.,  over  James  River 

city  purch.  agt.,  approximately  6,000  ft.  12-  g*  ’.758  A^fdeen  Court  $1^^^^  Christian  Co.  ;  two  80  ft.  steel  truss  and 

to  30.in.  and  813  ft.  48  in.  sewer,  etc.,  pV. -  * 'A* ’gi  pibb^ns  Bros  '  Mav-  deck  girder  spans, 

for  Maryland-Como  Sewerage  System,  ^,‘,^®®®p‘,  hmond  Court  $924  and  rXfs  ^Jc.,  over  Petite  Saline  Cooper  Co. ;  two  45 

Omtr.  B.  $50,000.  G.  M.  Shepard,  city  $T7"6‘'r?o"^Hemwa  *CoLa^^^^  WlWCatTreek"  VuK 

S.  n..  Slonx  Falls  —  Mar.  25,  by  City  ‘ ’Zim^e“iTOanif"‘3m ‘cmnd  Ave  ’  ope"  ’  "Pandrel  spans  etc.,  over 

Commissioners,  sewage  treatment  plant  and  i^llwaukee^S^rt  ^rth  Ave  J21  1 86  ^Orand  Sac  R*ver.  Greene  Co.;  two  10  h.  rein.-con. 

appurtenances  for  Divs.  A,  B,  C,  D  and  E.  Nn,^d"FAh"'4*^‘’‘**‘  ”  "  “'ah,  etc.,  over  Kaolin  Branch,  Iron  Co.; 

A.  A.  Chenoweth,  226  Paulton  Blk.,  consult.  p,,,,  wira  ^2  ft.  rein.-con.  slab,  one  40  ft.  and 

engr.;  adv.  E.  N,-R.  Mar.  4..  _  monoTithlc  i^ref:  rtorm "^sewrrs  In  S^L  5  rein.-con.  deck  girder  span^  etc.. 


Wit.,  AVaowatosa — Bd.  Pub.  AATts,,  A.  A’. 


rein.-con.  slab  spans,  etc.,  over  (Jreen  ATal- 


Commissloners,  sewage  treatment  plant  and 
appurtenances  for  Divs.  A,  B,  C,  D  and  E. 
A.  A.  Chenoweth,  226  Paulton  Blk.,  consult, 
engr. ;  adv.  E.  N.-R.  Mar.  4. 

Mo..  Kansas  City— Mar.  24,  by  Bd.  Pub. 


Aviis  Citv  Hall  Acce^rv  Sewers  1  and  ■»'  AA'enzel  &  Henoch  Constr.  Co..  498 

27th  SU  $204,582.;  Sect.  5,.  to  J.  _Brogan  .& 


over  Heart  Grove  Creek,  and  two  12  ft., 
rein.-con.  slab  spans,  etc.,  over  Mouse 


to  Blue  River  Sewer,  etc.  Black  &  Veatch  Lg-*'.  QA-t*  6  to  f'reek.  all  foregoing  In  Jackson  Co.;  one  80 

and  E.  M.  Stayton,  Mutual  Bldg  ,  consult.  ft.  steel  truss  and  two  35  ft.  I-beam  spans, 

engrs.;  adv.  E.  N.-R.  Mar.  4.  Noted  Feb.  4.  ^'o"  Ml‘e‘rswa  cSLI'  Co.*‘ 161£ ’orelon  7"  ^'^"SVou; 

BIDS  RECEIVED  St..  Oshkosh,  $6  438  ;  also  St.  Paul  and  over  BlXckJa ter  D  D  ilM^^^ohniJin 

Pa.,  Phlla. — Dept.  Pub.  AVks.,  Bureau  of  •ii^84^‘*'knd  *$1^4^'  rtSDecUvelv"‘*'^Gran<i  R-  rein.-con.  deck  girder  and 

Engineering,  Feb.  24,  from  A.  Mattla,  310  25  two  20  ft.  rein.-con.  slab  spans,  etc.,  over 

North  65th  St.,  branch  sewers  In  Atlantic  '  "Streets  and  stream,  Lewis  Co. ;  four  22  ft.  rein.-con. 

K»tur,><,n  rsoi.l  an,t  C».  t15  ArK.,  Little  ROCk  -  SCC  btreClS  and  ^ _ J _ _ n _ 


BIDS  RECEIVED 


St.  between  Gaul  and  Belgrade  Sts.  $15,  „  *“*****  itoek  oee  nireeis  anu 

718,  Erdrick  St.  between  NapAe  and  Hartel  rcoaas.  . _ /-. _ _ _ ,i__  o--*  gon  t  o.;  two  iz  ri.  rein.-con.  sian  spans. 

Sts  $24,467,  Pickwick  St. ^between  Salrnon  la  SacaT^  storm  d?^  S*®  «9  plus  12.  two  30  ft.  reln  - 

nnd  Thompson  Sts.  $3,846  ;  from  Vattlerl  7o  AV  P  I^k  HollVw^JSd  Security  ^eck  girder  spans,  etc.,  on  Sta.  380 

&  Pontarelli,  623  Rising  Sun  Lane,  Gaul  St.  ^,st^t"j  y.- p”h  18^  Security  30  ft.  rein.-con.  deck  glr- 

hetween  ‘Tioga  and  A'enango  Sts.  $15,954,  ,  der  span  on  Sta.  521  plus  27,  all  In  Polk 

Hartel  and  Meriden  Sts.  between  Franklin  .  'aJlT  Stl  to  \I  J  =  ‘^ree  30  ft.  rein.-con.  deck  girder 

and  Erdrick  Sts.  $24,559,  and  Lycoming  St.  ,„h  727^  AbJtne  St  174’o61  engrs'  "P®""-  rtc.,  over  Beeler  Creek.  Texa.*  t'o.  ; 

between  M  and  N  Sts.  $26,259  -  from  Me-  .^27  Alpine  St..  $7L061,  engrs.  2  rein.-con.  slab  spans,  etc.. 

Intyre  Constr.  Co..  6811  North  Franklin  fJ5.621.  alM  Buimslde  Av^^^  to  J.  Willow  Branch.  Vernon  ci.  B.  H. 

St..  Miller  St.  between  Atlantic  and  Plepmeier.  ch.  engr. 


slab  spans,  etc.,  over  Frederick  Creek,  Ore¬ 
gon  Co.;  two  12  ft.  rein.-con.  slab  spans. 


St..  Miller  St.  between  Atlantic  and 

A'enango  Sts.  $16,517,  Cottman  St.  between  $27,124.  Noted  Feb.  25. 

Rowland  and  Sackett  Sts.  $12,014,  Lansing 

St,  between  Franklin  and  Walker  Sta.  $26,-  .  w-w*  1 

128,  and  58th  St.  between  Gibson  and  Elm-  Wnafp  TltRIMMal 

wood  Sta  $4,491:  from  J.  Moss.  1652  W  aste 

AVakellng  St.,  Cheltenham  St.  between  — — — — — 

Frontence  and  Loretto  Sts.  $4,773  ;  from  PROPOSED  WORK 

A.  Boffitatibua.  3J)0  West  ML  .  Pleasant  Walkervllle — Bd.  Pub.  AVka.  A.  J. 


Plepmeier.  ch.  engr. 

Mo.,  Carthage — City  and  State  Hy.  Dept., 
Jefferson  City,  making  preliminary  plans 
rein.-con.  viaduct  to  carry  State  Highway 
over  railroad  tracks.  $225,000.  City,  state 
and  railroads  appropriate  toward  cost.  This 
corrects  rejiort  In  Feb.  18  Issue  under 
"Joplin,  Mo.” 

Mo.,  Springfield  —  Plans  election  soon. 


•Ave.,  Edgewoo4  St.  between  Gibson  and  stenhens  chn  nlans  concrete  and  brick  j  ■  Hlans  elation  soon. 

F'mtWlek  from  A  Pnrnn  A  cnn.,  plans  TOncreie  ana  orica  $390,000  bonds,  rein.-con.  viaduct.  Grant 

r..isiwicK  Sts.,  ♦5,666,  from  TL  Faima  *  garbage  Incinerator  with  furnaces,  etc.  $26,-  Ave  •  tiionoo  hnnda  for  Rnhhersnn  st  via- 

.v.;“7o=‘i„r¥!,7s:  K-’  ;ii- 


duct. 

Ark.,  Cody  (mall  Hulbert)  —  Arkansan 


ransom  ana  walnut  sts.  ♦3,iyu,  ana  -rneo-  Roada”  a  *  - 

(lore  St.  between  69th  and  70th  Sts.,  $5,830  ;  a»*T»a  nvovwn  duct. 

from  A.  D1  Sandro  A  Son,  3906  North  5th  BIDS  DESIRED  Ark.,  Cody  (mall  Hulbert)  —  Arkansas 

St..  Markland  St.  between  Hunting  Park  Calif.,  Loag  Beach — C.  D.  Windham,  city  City  and  State  Hy.  Dept.,  Little  Rock, 
and  Lvcomlng  St.,  18,999;  from  Pastore  A  engr.,  taking  bids  Incinerator.  $75,000  or  making  plans  167  ft.  vertical  lift  span 
Co.,  5903  Woodland  Ave.,  Millick  St.  be-  more.  R.  D.  Van  Alstine,  city  engr.  bridge,  Crittenden  Co.,  near  here.  To 

See  proposal  advertisements  on  page  151,  Advertising  Section. 


72  Market— -E  NGINEERING  NEWS-RECOR  D— Place  Vol.  96.  so.  9 


The  Pavement  That  OUTLASTS  The  Bonds 


The  only  reason  that 

there  are  not  more  miles  of  improved  roads  at 
your  service,  is  the  brutally  excessive  annual 
cost  of  maintaining  and  repairing  inferior  pave¬ 
ments  already  laid. 

Keeping  old  roads  open  is  the  leak  through 
which  your  tax- dollars  are  pouring. 

Those  communities  in  which  vitrified  brick 
pavements  were  laid  20,  25,  30  and  35  years  ago 
are  the  fortunate  ones.  Many  of  those  streets  and 
roads  have  not  yet  cost  the  tax -payers  a  dollar 
in  repairs.  In  numbers  of  instances  those  veteran 
brick  pavements  have  outlasted  two  and  three  suc¬ 
cessive  nearby  pavements  built  of  other  materials. 


Don't  let  this  upkeep  and 
maintenance  leak  continue  into 
the  future.  Advocate  to  your 
neighbors,  friends  and  business 
associates  vitrified  brick — the 


pavement  that  outlasts  the  bonds. 

For  facts  and  figures  to  support 
your  arguments,  let  us  send  you 
official  data  and  information 
collected  from  public  records. 


NATIONAL  PAVING  BRICK  MANUFACTURERS  ASS’N 

Engineers  Building  Cleveland,  Ohio 


Advocate 


VITRIFIED 


IVI  I 


CONTRACTS  AWARDKO 
Massarhaartts  —  Boston  &  Albany  R  U., 
F.  B.  Freeman,  ch.  engr.  North  Sta.,  Boston, 
4  ml.  main  track  incl.  7  or  8  culverts,  and 
1  bridge,  frt)m  Warren  to  West  Warren,  to 
New  Kngland  Constr.  Co..  274  Main  St.. 
Springfleld.  Engrs.  est.  $250,000. 


(Continued) 

$25  000.  Harrington,  Howard  & 
ar-Leslie  Bldg.,  Kanaaa.  City.  Mo... 


‘Streets  and  Roads.” 
‘Streets  and  Roads." 
See  "Streets  and 


Abilene— See 
ffx  Diekena — See 
Xrv  (iroeabeck  - 

Road* 

Xet  .  Ouanah — See  ‘‘Streets  and  Roads." 
okl.  Lovedale  (Buffalo  P.  O.) — State 
Hv  l  A)t..  Oklahoma  City,  making  pre- 
bmiiiiiv  plans  2  span  144  ft.  steel  tru.ss 
hridf  on  concrete  piers.  Blaine  Co.,  here. 
J311IO0.  J.  M.  Page,  highway  engr. 

BID.S  DESIRKD 

\  V  Poughkeepsie  —  Mar.  30  by  F.  S. 
GrWii'  supt.  Pub.  Wks.,  55  I.ancaster  St., 
Alban \  2  main  piers  Mid  Hudson  Bridge, 

Contr  3.  here;  12.145.535.;  adv.  E.  N.-R. 
Mar.  4 

Pa..  Waynesburg  —  Mar.  6,  by  Comrs. 
Greene  Co.,  Court  House,  double  60  ft. 
span  concrete  bridge  over  South  Ten  Miie 
Creek,  State  Highway  Route  268,  about 
3  ini  east  of  here ;  also  temporary  bridge 
and  approaches  for  accommodating  travel¬ 
ing  I'ublic  while  new  bridge  is  being  built 
in  Franklin  Twp.  T.  B.  Dinsmore,  Waynes- 
burg.  CO.  engr. 

l.oniHiana — Mar.  30,  by  State  Hy.  Comn., 
Fiaton  Rouge,  (H.  A.  P.  means  State  Aid 
Projei-t),  69  ft.  creosoted  timber  bridge  over 
Little  Bayou  Block,  Houma-Central  High- 


Excavation,  Drainage, 
Irrigation,  Levees 
River  and  Harbor 


PROPOHED  WORK 

lllinf>is — Dept.  I’urchases  &  Construction. 
State  House,  Springfield,  rejected  bids  Jan 
5,  Brandon  Road  Pool,  Incl.  202,000  cu.yd. 
excav.,  150,000  yd.  concrete  and  2,000. non 
lb.  steel  and  iron,  at  Joliet.  Work  may  be 
readvertiaed.  Noted  Jan.  14. 

Wls..  .Milwaukee — See  ‘‘Buildings — Com¬ 
mercial." 

Tex.,  I.atirange  —  Colorado  River  Imtivt. 
Assn..  A.  J.  Ellers,  pres,  plans  forming 
irrigation  district  embracing  portions  of 
Bastrop,  Fayette,  Colorado,  and  Wharton 
Counties,  and  isinstructing  dam  across 
Colorado  River.  $5,000,000-$  10,000,000.  En¬ 
gineer  selected  sism. 

Nev.,  Lovelork — Se<‘  ‘‘Dams." 

Calif.,  Whittier — See  ‘‘Streets  and  Roads.” 

Bins  BESIRKB 

New  Jeraejr — Mar.  16,  by  Morris  Canal 
&  Banking  Co.,  Dover,  reconstructing  and 
dismantling  Sects.  58-85  Morris  Canal  from 
Port  Morris  to  Bwinton,  Morris  Co.  H.  B. 
Kummel,  State  Office  Bldg.,  Trenton,  genl. 
mgr. 

N.  J.,  Newark — Mar.  10,  by  Dept.  Pub. 
Affairs,  City  Hall,  T.  D.  Itaymond,  dir., 
500, Ooo  cu.yd.  dredging  and  30.000  cu  yd. 
ro<-k  removal.  In  City  Channel.  Port  New¬ 
ark  Terminal ;  adv.  E.  N.-R.  Mar.  4. 

I.a.,  Hammond  —  Mar.  25,  hy  Comrs. 
Tangipahoa  D.  D.  1,  H.  Carrol,  secy., 
dredging  69  mi.  canals  and  laterals,  Incl. 
2,600,000  cu.yd.  excav.  ;  also  3  concrete  and 
33  timb«“r  bridges,  il.  O.  F'rleler,  Ham¬ 
mond,  engr. 

I.a..  ShreveiHirt — Mar.  26,  by  State  Bd. 
Engineers,  New  ('ourthouse.  New  Orleans, 
widening  and  deepening  15  ml.  Kelly  Bayou 
from  Arkansas  state  line  to  Black  Bayou  ; 
also  for  bank  protection  at  White  Hall 
plantation,  for  Caddo  Levee  Dlst.  $70,000. 

Ind.,  I•rru — Apr.  5.  by  Bd.  Comrs.  Peru 
Flood  Contnd  Dist.,  Cole  Blk.,  concrete  wall 
with  sluiceways,  gates,  etc.  L.  E.  Roberfs. 
Old  Post  Office  Bldg.,  ch.  engr.  ;  adv. 
E.  N.-R.  Mar.  4. 

Wls.,  Milwaukee — Van  R.vn  &  De  Oelleke, 
archts.,  114  (Irand  Ave.,  taking  bids  exca¬ 
vating  for  2  storv  and  basement,  6o  x  llo 
ft.,  65  X  250  ft.,  and  66  x  83  ft.,  brick  and 
tile  school,  plain  foundation,  Hartford  Ave., 
for  Milwaukee  University  School,  560  Bway. 
$400,000. 

CONTR.VC'TS  AW  AKHKD 

New  Jersey-  —  Hudson  Co.  (Jersey  City) 
Mosquito  Extermination  (‘omn..  Trust  Co. 
of  New  Jersey  Bldg.,  Bergen  and  Sip 
Aves.,  Jersey  ('ity,  75,000  ft.  (more  or  less) 
drainage  ditches,  and  clearing  150, ooo  ft. 
(more  or  less)  old  drainage  dltche.s,  on 
salt  marsh  meadows,  Hudson  Co.,  etc.,  to 
J.  D.  Manahan,  921  Bergen  Ave.,  Jersey 
City. 

Fla.,  St.  .Augustine  —  Bd.  Trustees 
Reclamation  of  Marsh  or  Submerged  leind.s, 
10,000  ft.  rein. -con.  bulkhead,  to  P.  T.  (’ox 
Contg.  Co.,  154  Nassau  St.,  .New  York  City, 
N.  Y.,  $250,000.  Noted  Jan.  28. 

Fla.,  Tampa  —  Council,  dredging  deep 
water  channel,  to  R.  A.  Perry,  Tampa, 
$799,930. 

Ala..  Mobile  —  Mobile  Bay  Bridge  Co.. 
Meaher  Bldg.,  dredging,  fills  and  riprap 
on  Mobile-Baldwin  Co.  bridge,  to  J.  Jacob¬ 
son,  Galveston,  Tex.,  $403,500.  Engrs.  est. 
$410,000.  Noted  Jan.  21. 


Dams 


PROrOSKI)  AVORK 

Nev.,  Lovelock  —  Lovelock  Water  Users 
Assn.,  plans  election  $1,200,000  bonds. 
Oreana  Dam  1  on  Humboldt  River  earth 
fill  tyiie,  1,585  ft.  long.  100  ft.  high  to 
Irrigate  more  than  30,000  acres.  King  & 
Malone,  Cheney  Bldg.,  Reno,  engrs.  Noted 
Nov.  12. 

Tex.,  La  Orange  —  See  “Excavation, 
Drainage,  Irrigation,  Levees,  Dam,  River 
and  Harbor." 


Railways 


Streets  and  Roads 
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Quarrying  Curbstone 


IVedges  in  place  ready  to 
split 


For  curbing — 
“granite  lives 
forever^’ 


On  the  <way 
to  the  cities 


No  curbing  material  is  as  strong  and  everlasting, 
unchangingly  durable  as  massive,  even-textured, 
natural  granite.  It  is  not  expensive.  Its  wide¬ 
spread  distribution  makes  it  the  lowest  cost 
curbing  material  available.  And  it  lasts  for 
generations  —  its  first  cost  is  final.  It  is  not 
chipped  or  broken.  It  lives  forever,  enhancing 
the  appearance  of  both  sidewalk  and  roadway. 

Write  your  nearest  granite  quarry — you  will  be 
promptly  supplied  with  data  on  the  various 
styles  and  qualities  of  granite  for  curbing, 
insuring  the  maximum  of  durability  with  the 
minimum  outlay. 

The  Granite  Paving  Block  Mf  grs.  Assoc,  of  the  U.S.  InCc 

31  State  Street,  BOSTON,  MASS. 

Representing  The  fVorld’s  Greatest  Granite  Quarries 


The  Most  Economical 
Curb 

The  most  economical  curb  is  one  whose 
depth  is  three  times  its  width. 

Best  modern  practice  demands  that  (1)  the 
head  of  the  curb  be  either  pointed  or  pean- 
hammered,  and  that  (2)  the  face  and  back 
of  the  curb  be  quarry-split. 

Booklet  “Granite  Street  Construction”  will 
be  sent  on  request. 


V 


Cleveland  Ave.,  46  ft.,  (al  $6,243  (l»)  Kan..  Indeprndenre  —  MontKomery  Co. 

'•>ntnn  $3,585  ;  612  ft.  Olive  St.  from  \Ve8tm(H)r  makinK  plans  bituminous  macaditm  sur- 
I  rni’  Ave.  to  Brinker  Ave..  24  ft.,  (a)  $10,518  facinK  1.191  mi.  Ilavana-Niotaze  ltd.  IS  ft. 
td  to  $7,874  ;  20.079  ft.  Columbian  Ave.  from  To  exceed  $25,000.  H.  K.  Hibbard,  In- 

>«rnBn  Sullivant  Ave.  to  Mound  St..  26  ft.,  (a)  dependence,  enftr. 

’  $48,930  (b)  $38,932  ;  638  ft.  I’aimetto  Ave.  Kan.,  lola— Allen  Co.  plans  gradini;  and 

»•  «-on  from  Westm«)or  to  Brinker  Aves..  24  ft.,  concrete  surfacinx.  etc.,  4.036  mi.  Federal 
r'adlev  <*>  »15.089  (b)  $11,870;  322  ft.  alley  west  Aid  I>roJect  328-A.  18  ft.  A.  R.  Stroup. 
70  ooo  Hawkes  Ave.  from  State  St.  to  alley  north  lola.  co.  engr. 

(u.ouu.  $2,679  (r)  $2,433.  740 

niana  alley  .west  Belvidere  Ave.  from  4th  alley  ft. 
t  K’nr  north  Sullivant  Ave.  to  3rd  alley  north 

tridae  Sulllvant  Ave.,  20  ft.,  (a>  $6,824  (r) 

Jriuge  *6.100;  515  ft.  alley  we.st  Avondale  Ave. 

Tren-  from  State  to  Town  Sts.,  16  ft.,  (a)  $3,628 

reaeent  <•■)  $3,240  ;  346  ft.  alley  north  Bellows  Ave. 

here  from  Ilavis  to  Souder  Aves..  16  ft.,  (a)  -  - 

’  hiehl  $2,662  (c)  $2,408  ;  1.131  ft.  alley  west  22nd  Newton,  co. 

"  St.  from  Ist  alley  north  I>mg  St.  to  4th 
tPree-  alley  north  I.<ong  St..  15  and  20  ft.,  (a) 
irree  ,7  939  $6,991.  R.  H.  Simpson,  city 

engr. 

O.,  Cincinnati  —  Plans  grading,  curbing, 
guttering  and  sheet  asphalt  paving  31,500 
^.yd.  Central  Parkway  from  llway.  to  12th  ^  ,. 

and  St.  (Sect.  1).  $543,481  ;  36.000  sq.yd.  Central  Mutual  Bldg, 

and  Parkway  from  12th  St.  to  Mohawk  (Sect.  —  ‘  ~ 

2).  $504,940;  12.500  sq.yd.  Central  Park¬ 
way  from  Brighton  to  Mohawk  (Sect.  3), 

$200,976  :  and  60,000  sq.yd.  Central  Park¬ 
way  from  Brighton  to  imdlow  Ave.  (Sect. 

4),  $1,714,643.  F.  Raschig,  City  Hall,  engr. 

O.,  Cincinnati— Hamilton  Co.  plans  tar 
bound  macadam  paving  105,400  sq.yd.  Sec¬ 
tion  Rd.  from  Cinclnnati-Dayton  Rd.  to 
Cincinnatl-^nesvllle  Rd.  $70,230.  K.  A. 

Gast,  Court  House,  engr. 

O..  Dayton  —  Plans  atone  curbing,  and 
brick  on  concrete  paving  2,700  ft.  Findlay 
St.  from  3rd  to  Canal  St.s.,  $.'>0,000  ;  also 
brick  on  present  concrete  repaving  2,000 
ft.  Forest  St.  from  River  Neal  Sts.,  $20,000.  ‘“ogr. 

J.  F.  Hale,  city  engr. 

O.,  Marietta — Soon  takes  bids  brick  on  7 
In.  rein. -con.,  asphalt  filter  paving  Putnam 
and  $91,015.  F.  H.  Mautz,  Marietta,  engr. 

$45,000.  N’oted  Dec.  3. 

Mich.,  Flint  —  Plans  paving  28  streets, 

$349,920 ;  and  sidewalks  on  various 
streets,  $50,000.  H.  C.  McClure,  city  engr. 

Mich..  Holland — Plana  paving  2  mi.  vari¬ 
ous  streets.  $217,889.  J.  Zuidema,  city 
engr. 

III.,  East  St.  Eoiils  —  Soon  takes  bids 
grading,  curbing  and  8  in.  concrete  paving, 
etc.,  6  blocks  North  3rd,  Illinois  and  St. 

Louis  Aves.  $69,400.  W.  McK.  Brown, 

City  Hall,  engr. 

HI.,  Farmington — City  and  Farmington 
Twp.  take  bids  in  March,  18  car  loads  road 
oil  on  various  streets  and  roads.  F. 

Sutton,  highway  comr.  ^ 

_  HI.,  Oenearo  —  Takes  bids  in  spring  or 

and  early  summer  grading  and  rein. -con.  pav¬ 
ing  2I,t)00  sq.yd.  Main  and  Oakwood  Sts. 

J.  A.  Bryan.  City  Hall,  engr.  Noted  Dec.  10. 

_ HI.,  Knoxville  —  C.  Wymon,  highway 

paving  comr.,  takes  bids  in  May  4  or  5  car  loads 

J'llec-  road  oil  on  various  streets  in  Knox  Twp. 

HI.,  Mount  Carmel — Making  preliminary 
plans  improving  38  mi.  various  roads,  38,000 

. . .  —  - cu.yd.  gravel,  etc.  $107,000.  D.  A.  Mc- 

iioii  bonds,  improving  roads  in  Dist.  1 ;  and  Clung,  supt.  (bounty  Highway  Dept. 

$150,000  bonds,  roads  in  Dist.  2.  Noted  m.^  Rockford  —  Plans  grading,  curbing 

Jan.  14.  „  and  concrete  paving  10  blocks  West  St.,  30 

Louisiana— State  Hy.  Dept.,  Baton  Rouge,  ft.  $57,880.  B.  C.  Harvey,  City  Hall,  engr. 

.■soon  takes  bids  graveling  22  ml.  highway  nam _ W  A  Gerren  cltv 

from  Lake  ^  elk.,  making  preliminary  plans  concrete 

Bridge  across  Bay^  Macon,  S me  various  types  paving  approximately 

45,  East  Carroll  Parish.  W .  B  Robert,  jo.OOO  sq.yd.  York,  East  3rd  and  Haskell 
Ueymond  Bldg  ,  Bat^  Rouge  engr  exceed  $25,000.  E.  B.  Parsons, 

Hi8>nwfty8  A  Pud.  41d  North  W&.shinfton  ^t  Watcrtoiwii 

Wks..  Nashville,  making  surveys  improv-  wasnmgion  bt.,  Watertown, 

%^'^^MnaheVmVaw  ’  WU-  Madison— W.  R.  Wlnckler,  city  elk., 
plans  reln.-con.  or  asphalt  paving  Curtiss 
’  PI.,  Washington,  Thornton  and  Sherman 

KiSSiocS."," 

.  —  Plan,  ’probably  ropcrot,  gH;;’ 

Doty,  ’  Garfield’  Pond  Sts.  $394,000, 

i4;ovfng”Vo’®ml"''-i^ll^^^^^  WU?  Tomah^wk-H.  G.  Bell,  city  elk. 

<  Yeek  Rd  *25  000  plans  reln.-con.  paving,  etc.  38,000  sq.yd 

Tenn..  Ripley — Plans  probably  concrete 

paving  various  streets.  To  exceed  $25,000.  B.  B.  Parsons,  419  North  Washington  St. 

Ky.,  Paducah — McCracken  Co.  election  Water^i^,  -u, 

-Apr.  17,  $500,000  bonds.  Improving  various  .  $■••  F.^^**’,**? 

roads.  H.  L.  Meyers,  genl.  chn.  takes  bids  a^ut  Mar  25,  grading  curbing 

O..  Akron— W.  F.  Peters,  dir.  Pub.  Serv.,  guttering  and  concrete  paving  6,472  cu.yd 
soon  takes  bids  grading,  cindering  and  Bowling  St.  Nrrted  Dec.  3. 
walks,  etc.  on  55,000  sq.ft.  Stanton  Ave.  Clinton — Clinton  Co.  plans  grading 

•  t  al..  $23,500 ;  also  8,000  sq.ft.  Sheck  St.,  bridging  and  concrete  paving  33  ml.  variou 
$6,600.  E.  A.  Kemmler,  Municipal  Bldg.,  ®  years.  $1,500, 

t-ngr.  000.  E.  Lorensen,  Clinton,  co.  engr. 

O.,  Canton — Stark  Co.  plans  grading  and  la,,  Ottumwa — Wapello  Co.  election  Mai 
gravel  widening  Brester-Canal  Fulton  Rd.  16,  $1,000,000  bonds,  improving  various  sec 
$52,000.  A.  M.  Wise,  Canton,  engr.  tlons  Roads  8,  13  and  98.  H.  E.  Hansel 

,  <>.,  ChrBepeake---k^ity  Council  soon  takes  Court  House,  engr. 
bids  widening  and  paving  3rd  Ave.  $47,000.  la..  Toledo  —  Tama  Co.  plans  grradini 
J  J.  Pauli,  mayor.  bridging  and  gravel  surfacing  150  mi.  var: 

/>.,  Cleveland — Plans  grading  and  paving  ous  roads,  and  paving  25  mi.  primary  syi 
'vith  (a)  brick  (b)  asphalt  (c)  concrete,  tern.  $900,000.  L.  W.  Croft,  Toledo,  o 
•tc.,  514  ft.  Spring  St.  from  Grant  Ave.  to  engr. 

See  proposal  advertisements  on  page  151,  Advertising  Section. 


ir  iiiK  bulkheaa  ana  graveling 
i'.  from  Main  St.  to  Ocean  Ave. 

I  gers,  Asbury  I’ark,  engr. 

•  \  4  HrIdgetoB — Oumberand  Cc 

lie  paving  6  mi.  Brldgeton-Po 
ri.s  j;<l.  $265,000.  W.  M.  Sharp. 

toiv  '  'J|''’'’j,^„,lj,„_State  Hy.  Comn 

t, ,i  plans  constructing  4  ml.  ( 

I-  approach  to  new  river  bridg 

li.-n  Co.  W.  G.  Sloan,  Trentoi 

‘4"*’'^ked  Bank — Monmouth  Co.  - 

i>'lans  paving  3$  mi.  Red  Bank-Home- 
,1  P  K(1  here.  $150,000.  G.  K.  Allen,  60 
Br>'.ol  St..  Ked  Bank.  engr. 

I'i  Pittsburgh — Soon  takes  bids  grading, 
lurOmg  and  paving  Hodgkiss  St  between 
Stab  ton  and  Superior  Aves^  $39,000, 

u. ii-amia  Ave.  between  Shiras  St.  .. 

M  t.  kinaw  Ave.,  33  ft.  $30,000.  City  Dept. 
il  I’ub.  Wks.,  City  County  Bldg.,  engrs.  _ 

«  Va..  Williamson — City  and  Mingo  Co. 
soon  take  bids  paving  1  ml.  or  more  various 
slrtfts.  $40,000.  P. ^M.  Burton,  W’illlam- 

’^‘’'\orlh*^"caroIlna — State  Hy.  Dept.,  Ra- 
1.  ith.  plans  clearing,  grading  and  topsoil- 
inc  7  595  mi.  Project  574,  Moore  Co.,  $38,- 
ouii  grading  and  concrete  or  asphalt  pav¬ 
ing ’2  86  ml.  Project  9060,  Buncombe  Co. 
{KH  OdO.  7.881  mi.  Project  112,  Camden  Co. 

$  000,  and  6.041  ml.  Project  6690  $180,- 

ooo;  clearing  and  grading  13.361  mi.  Proj¬ 
ect  6.85,  Stanly  Co.  $67,000,  11.11  ml.  Proj¬ 
ect  591,  Rockingham  Co.  $51,000,  11.509 
mi.  Project  480,  Wake  Co.  $65,000,  10.505 
mi  lYoject  398,  Robeson  Co.  $65,000,  11.553 
mi  Project  244,  ^ones  Co.  $80,000,  and 
8  34  mi.  Project  135,  Halifax  Co. 
r  -M  I'pham,  Raleigh,  engr. 

North  Carollnn  —  State  Hy.  Dept.,  Ra- 
l.  igh,  plans  clearing,  grubbing  and  grad¬ 
ing  20  mi.  Project  270  from  Sampson  Co. 
from  Cumberland  Co.  line  to  Clinton.  $140,- 
0(10  c.  M.  Upham,  Raleigh,  engr. 

North  Carolina  —  State  Hy.  Dept.,  Ra¬ 
il  igh,  rejected  bids  Feb.  8,  clearing,  grad¬ 
ing  and  topsoiling  12  ml.  Project  303, 
Bladen  Co.  $75,000.  C.  M.  Upham,  Raleigh, 
engr.  Noteii  Feb.  18. 

(in..  Jasper — Pickens  Co.  voted  $100,000 
bonds,  constructing  roads. 

«ia.,  Toeooa — Stephens  Co.  election  soon 
$200,000  bonds  constructing  roads. 

<ia..  Wrightsville  —  Johnson  Co.  voted 
$200,000  bonds,  constructing  roads 
bridges. 

Miss.,  Biloxi — See  "Unclassified.’* 

Miss.,  Gulfport  —  Harrison  Co.  makjng 
lirelimlnary  plans  Warrenlte,  etc.. 

Beach  Highway  and  Porter  Ave.  - 

lion  soon  $175,000  bonds  for  same.  W.  S. 
Hawkins,  co.  engr. 

Miss.,  Ripley  —  Tippah  Co.  voted  $100,- 


Mo.,  Kansas  City — Making  plans  5,170 
..  concrete  curbing,  1,250  smyd.  bitumi¬ 
nous  macadam  and  8,200  so  yd.  7  in.  con¬ 
crete  paving  in  front  of  Memorial  Park. 
$32,000.  P.  McGeeharn,  city  engr. 

Kan.,  Newton — Harvey  Co.  plans  grad¬ 
ing  and  concrete  surfacing,  etc.,  4.053  mi. 
Federal  Aid  lYoject  329-A,  18  ft.  A.  Hay, 
'ngr. 

Kan.,  Olathe — Johnson  ('o.  making  pre¬ 
liminary  plans  brick  or  concrete  paving 
5.157  ml.  Midland  Trail,  18  ft..  Federal  Aid 
Project  315-B.  E.  J.  Terriil,  Olathe,  engr. 

Neb.,  Holdrege  —  Making  pians  curbing 
and  lutving,  etc.  7,400  yd  various  strei-ts. 

To  exceed  $25,000.  Black  &  Veatch.  700 
Mutual  Bldg.,  Kan.sas  City.  Mo.,  engrs. 

Neb.,  Omaha — I’lans  widening,  grading, 
curbing,  p!r\ing.  etc.  20th  St.  between 
Howard  and  Farnam  Sts.  $200,000.  J. 
Koutsky.  city  comn. 

Mo.,  Platte  City — Election  Mar.  16.  $26,- 
000  bonds,  asphalt  on  concrete  paving  ap¬ 
proximately  23,000  sq.vd.  various  streets. 

W.  B.  Rollins  &  Co.,  521  Ry.  Exch.  Bldg., 
Kansas  ('ity,  engrs. 

Mo„  Webb  City — Election  Apr.  6,  $40,000 
bonds,  amiesite  paving  various  streets. 

Tex.,  .Abilene — Taylor  ('o.  making  plans 
grading,  bridging  and  paving  32.71  ml. 
State  Highway  30,  through  Taylor  Co.,  18 
$453,400.  L.  C.  McCanlies,  Abilene. 

Tex.,  Anderson  —  Grimes  Co.  making 
plana  grading  and  bridging  10  ml.  Nava- 
sota-Conroe  Highway.  $30,000.  O.  A. 
Seward,  Jr.,  Navasota,  engr. 

Tex,,  Anson  —  Jones  Co.  making  plans 
gravel  surfacing  15.39  ml.  Highway-  IS, 
$52,000  ;  also  9.68  ml.  Highway  30,  $26,000. 

J.  W'.  Puckett,  Stamford,  engr. 

Tex,,  Beaumont — Jefferson  Co.  election 
soon  $2,500,000  bonds,  hard  paving  90  ml. 
roads  not  improved.  B.  F.  Shipley,  Beau¬ 
mont,  engr. 

Tex.,  Reevillr — Making  preliminary  plans 
asphaltic  paving  21  blocks  St.  Marvs  St. 
from  Southern  Pacific  R.R.  tracks  to 
Courthouse  and  intersecting  streets  off 
W’ashington  St.  $35,000.  Address  Mayor. 

Tex.,  Coleman  —  Coleman  Co.  making 
plans  bituminous  surfacing  61  ml.  high¬ 
ways  through  county.  18  ft.  $250,000.  G. 

E.  Franklin,  Eastland,  div.  engr. 

Tex.,  Denison — Election  Apr.  6,  $50,000 
bonds  paving  various  streets.  C.  E.  Hay- 
don,  Denison,  engr. 

Tex.,  Dlrkens — Dickens  Co.  making  plans 
grading,  bridging  and  gravel  surfacing  3.4 
ml.  Highway  18.  $25,000.  J.  W.  Alger, 

Dickens,  engr. 

Tex.,  Franklin — Robertson  Co.  making 
plans  hardsurfacing  9  ml.  Highway  6  be¬ 
tween  Calvert  and  Hearne.  $200,000.  L. 
A.  Peterman,  Heame,  engr. 

Tex.,  flalveston  —  Galveston  Co.  plans 
reln.-con.  imving  21  ml.  Highway  6  between 
La  Marque  Crossing  and  League  City,  18 
ft.  $400,000.  C.  C.  Washington,  Galveston, 
engr. 

Tex.,  Oroesberk  —  Limestone  Co.  making 
plans  grading,  bridging  and  9  in.  water- 
bound  macadam  with  2l  in.  block  base  and 
1  in.  asphalt  topping  3)  mi.  Highway  7, 
Mexia-Teague  Rd..  $146,000;  4.92  ml.  High¬ 
way  14,  west  from  Mexia  toward  Wortham, 
$226,800;  2|  ml.  Highway  14  between  Mexia 
and  Groesbeck,  $117,500,  all  18  ft.  H. 
Boyette,  Mexia,  engr. 

Tex.,  Oroesberk — Limestone  Co.  making 
plans  grading,  bridging  and  9  in.  water- 
bound  macadam,  21  in.  block  base  and  1  in. 
asphalt  topping  8.8  mi.  Mexla-Waco  Rd., 
Highway  7.  $385,000.  H.  Boyette,  Mexia, 

engr. 

Tex.,  Kaufman — Kaufman  Co.  made  plans 
rein. -con.  ptaving  10.74  ml.  Highway  40 
between  Brushy  Creek  and  Dallas  Co.  line, 
9  ft  $154,600.  S.  J.  Treadway,  Terrell, 
engr. 

Tex.,  Palestine  —  Anderson  Co.  making 
plans  gravel  surfacing  10.75  ml.  Highway 
43,  18  ft  $29,700.  E.  W.  Davis,  Palestine. 
CO.  engr. 

I  Tex.,  Quanah — Hardeman  Co.  making 

filans  grading,  bridging  and  concrete  pav- 
ng  7.56  mi.  Highway  5  extending  east 
from  Quanah  city  limits,  18  ft.  $284,500.  J. 
B.  Nabors,  Quanah,  engr. 

Okla..  Fairvlew — Plans  grading  and  con¬ 
crete  paving  26,600  s<|.yd.  Central,  Bway., 
,  F  and  East  Railroad  Sts.,  Dist.  3.  $76,000. 

H.  G.  Olmstead,  2230  West  18th  St.,  Okla¬ 
homa  City,  engr. 

Okla.,  Morrison  —  Making  preliminary 
plans  concrete  paving  9,600  sq.yd.  Main  St. 
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What’s  Back  of  Your  Paver? 


A  STRING  of  trucks  fighting 
their  way  through  traffic,  in¬ 
terfering  with  your  grading, 
getting  stalled  in  soft  going — and 
running  ’way  behind  schedule. 

Or  have  you  profited  by  expe¬ 
rience  and  hauled  your  aggre¬ 
gates  in  advance  and  built 
stockpiles.  Then  you  can  short-haul 
your  batches  on  close  schedule  and 
without  interference. 

For  your  stockpile  loading  you  will 
profit  most  by  using  Haiss 
Loaders  with  Precision  Measur¬ 
ing  Hoppers.  They  have 
that  simplicity  of  design 
which  is  the  highest  de-  A 

velopment  of  engineering 
excellence.  They  do  more 
work  per  dollar  invested. 


Plan  to 
Use  Your 
Haiss  Loader 
for 

Grading 
Digging  Bank 
Gravel 
Loading  Old 
Macadam 
Excavating  Fill 
Material 

Stockpile  Loading 
Batching 
Aggregates 


Asfc  for  our  booklet  “Feed¬ 
ing  the  Paver”  and  you’ll 
get  some  pro/it-making 
•uggeetion*. 


M FC.CO.  » 

~¥  Clam  Shell 
I  -Duckets- 
I  Mat'l  Handlii^ 
I  Equipuvmt 


-Truck  and- 
Wagon  Loadeo 

Portable  Belt 
Conveyors' 
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■S  and  Hoads  (Continued) 


not  announced. 


T.  D.  Noonan,  mayor.  Knglneer  County  Bldg.,  engr. 


paving  various  roads.  $75,000.  F.  Plneo,  Tufton  Ave.  ;  and  0.2  ml.  Tufton  Avt-.  fponi 
County  Bldg.,  engr.  Worthington  Ave.  to  end  of  concrete.  S.  A. 


Ont.,  Toronto — Plans  asphalt  on  concrete  tlreen.  Courthouse,  road  engr. 


p  okh.,  Hoqnlam  Flection  soon  $96,000  Ave.,  $9,712:  also  grading,  curbing,  gutter-  and  259,  $29,000.  K.  L).  Martin,  city  engr. 


bond^,  paving  Emerson  Ave 


ing,  concrete  sidewalks  and  probably  as 


rslif.,  Coronado — Made  plans  curbing  and  phalt  on  concrete  paving  Shuter  St.  1 
4  in.  bituminous  macadam  paving  P«)mona  Sherbourne  to  Seaton  Sts.  and  Syden 
and  Miguel  Aves.,  etc.  To  exceed  $25,000.  St.  from  Ontario  to  Seaton  Sts.,  $120 


and  Miguel  Aves.,  eic.  lo  exceea  »ja,uuo. 
W.  T.  Clark,  city  elk. 

(  »lif  Glendale — City  Trustees  soon  take 
bids  improving  Canyon  Or.,  etc.,  162.109 
B,i  ft  concrete  paving,  176,415  s(|.ft.  grad¬ 
ing  etc.  J-  F-  Johannsen,  city  engr. 


R.  C.  Harris,  city  engr. 

Ont.,  Toronto — York  Twp.  plans  bitumi 
nous  «>n  concrete  paving  4.150  ft.  Oakwiaa 
Ave.  from  Earlsdale  Ave.  to  Vaughan  Rd. 
and  from  Eglington  Ave.  to  Vaughan  Rd. 
24  ft.  $65,miO.  F.  O.  Goedike,  40  Jarvii 


,bly  as-  Fla.,  Tampa  —  Mar.  12,  by  Bd.  Comrs. 
>*•  Hillsborough  Co.,  Courthouse,  grading, 

ojonati'  curbing  and  2  in.  amlesite  on  6  in.  lime  riwk 
1-0,000.  paving  various  streets.  W.  T.  Williams, 
chn.  ;  adv.  E.  N.-R.  Mar.  4. 
bitumi-  .Alabama — Mar.  10.  by  State  Hy.  Dept., 


Ciilif.  Lodi — Making  plans  paving,  etc.  "  ‘t.  »ba,ooo.  !• .  G.  Ooealke,  40  jarvis  clearing  and  grubbing.  85.012  cu  yd  excav., 
ik.rlii'ns  of  I»ckeford,  Sto<'kton  Sts.,  etc.  ‘‘Og’’-  15,539  yd.  overhaul.  35,oOO  lb.  reinforcing. 

$35  000.  L.  F.  Barzellottl,  city  engr.  Ont.,  Toronto  —  East  York  Twp.  soon  20,000  .sq.yd.  Bermuda  .sod,  72,5tio  s<i  yd. 

’  T Aneelea _ T.oa  Angeles  Co  takes  bids  grading,  etc.,  Don  Valley  I>r.  concrete,  macadam,  sheet  asphalt,  or  as- 

olan^  improving  11 4t^^  St.  between  and  Hill.slde  Crescent.  $26,000.  G.  R.  ph.altic;  concrete,  paving,  etc.  W.  A.  Mc- 
Hawthorne  Blvd.  and  Western  Ave.,  17.399  J“ok,  443  Sammon  Ave.,  Toronto,  engr.  (  alia,  highway  engr. 

cu  vd  excav.,  290,467  sq.ft.  Willite  pjiving,  4lue.,  Qiiebee — Plans  paving  streets  in  Trim.,  Nashville  —  S«-e  "Contracts 

306,775  .sq.ft,  disintegrated  granite  sub-base,  various  wards.  $150,000.  W.  D.  Baillarge,  Awarded.” 

etc.  to  exceed  $95,000.  City  Hall,  engr.  Tenn.,  Johnson  City — Mar.  11,  by  Bd. 

(  iilif.,  Pomona — Making  plans  improv-  Que.,  Qiirbee  —  Voted  $125,000  bonds,  City  Comrs.,  Municipal  Bldg.,  grading, 

Ing  Hamilton  Blvd.,  etc.,  268.t>oo  stf.ft.  o  in.  widening  Cote  d'Abraham.  W.  1).  Bail-  curbing,  guttering  14,5(i0  ft.  6-  to  18-in. 

oil  macadam  leaving,  14,000  s«i.ft.  guttering,  largeon.  City  Hall,  engr.  Noted  Feb.  4.  sewers,  and  paving  57.000  scpvd.  various 


Trim.,  Nashville 


various  wards.  $150,000.  W.  D.  Baillarge,  Awarded.” 


"Contracts 


City  Hall,  engr. 


Tenn.,  Johnson  City — Mar.  11,  by  Bd. 


Que.,  Qiirbee  —  Voted  $125,000  bonds,  City  Comrs.,  Municipal  Bldg.,  grading, 
dening  Cote  d'Abraham.  W.  1).  Bail-  curbing,  guttering  14,5(i0  ft.  6-  to  18-in. 


7,400  ft.  curbing,  etc.  F.  C.  Froedhe,  city 
engr. 


rgeon.  City  Hall,  engr.  Noted  Feb.  4.  sewers,  and  paving  57.000  sepyd.  various 
British  Columbia — Municipality  of  Burn-  streets.  W.  I.  Hart,  comr. 
y  and  Provincial  Government,  Victoria,  <».,  Dayton — Mar.  8.  by  Comrs.  Mont- 


gf-  c  e.1  1  Provincial  Government,  Victoria,  <».,  Dayton — Mar.  8.  bv  Comrs.  Mont- 

Calif.,  San  Diego-— San  Diego  Co.  plans  making  plans  constructing  8J  ml.  road  gomery  Co.,  rein. -con.  or  asphalt  on  con- 

iniproving  Ramona-Julian  Highway,  68,0a3  from  Hastings  to  Barnet,  in  Burnaby,  18  crete  paving  7o,0(io  sq.ycl.  Wincisor,  Prince- 

s(|..vd.  5  in.  concrete  paving  c*tc.,  approxl-  nnd  40  ft.  $256,450.  A.  K.  Mci.,ean.  ton.  Kensington,  Everest.  Emerson.  Mum- 

mately  $3o0.000  ;  streets  in  Talmadge  1  ark  Burnaby,  reevr.  ma.  Hoover,  Fairview,  Rosemont  and  other 


1.  22.936  sci.yd.  H  in.  on  2$  in.  asphaltic 
concrete  paving;  Talmadge  Park  2,  16,665 
s<i  vd.  4  in.  concrete  paving,  etc.  E.  R. 
('hild.s.  Court  House,  engr. 

Calif.,  San  Diego — San  Diego  Co.  made 


Burnaby,  reevr.  ma.  Hoover,  Fairview.  Rosemont  and  other 

B.  C.,  A'aneoiiver  —  Cit.v,  W.  McQueen,  streets.  $200,000.  W.  O.  Pease,  liayton, 
elk.,  making  plans  paving  and  sidewalks  on  ‘'f-  *iirv. 


various  streets.  $200,000.  C.  Brakenridge,  Incl.,  Anderson — Mar.  15.  by  Comrs.  Madl- 
city  engr.  Note'd  Nov.  12.  son  Co.,  Court  House,  grading,  curbing  nnd 

--  •  -  1  ■.  “  »  a  Mexico  and  Texas — Governor  Gil  of  State  concrete  paving  I  ml.  West  9th  St.  from 

plans  ^'Oiversity  Ave.  otid  Tamaulipa.s,  Mexico,  and  committees  Madison  to  Raible  Aves.,  30  ft.  $50,000. 

(  hollas  Rd.,  16,181  lin.ft.  cement  curbing,  f^om  Matamoras,  Mexico  and  Brownsville*,  ^  A.  Steele,  Court  House,  co.  surv. 

.cu.yd.  excav.,  40,10,  wi.yci.  l J  in.  Tc-x.,  Chamber  of  Commerce*,  making  pre-  Ind..  .Anderson — Madison  Co.  taking  bids 

asphaltic  1‘cjncrete  on  5  in.  excrete  patnng.  Uminary  plans  hardsurfacing  200  mi.  high-  concrete  jiaving  li  mi.  road,  18  ft.,  in 

etc. ;  alsc)  Ariztma,  (^oilier,  Hamilton,  ore-  way  from  Matamoras.  Mexico,  to  Laredo,  Jackson  Twp.  $29,000.  M.  A.  Steele,  An- 

g..n  and  Idaho  Sts.,  25,263  sq.yd.  li  in.  as-  ^ex..  via  Victoria.  $8,000,000.  derson,  engr. 

phaltic  concrete  on  4  in.  concrete  paving,  •  “  ic 


etc.  F.  A.  Rhodes,  City  Hall,  engr. 


BIDS  DESIRED 


Alirhigan — Mar.  16,  at  office  Comrs.  Kent 
Co.,  Grand  Rapids,  two  75  ft.  span  State 


Tkiif  iVhlHIer  —  Made  nlans  imnroving  Jersey  —  Mar.  22.  by  State  Hy.  Twp.  Rd.  and  2  2a  mi.  Ushtenco  Twp.  Rd. 

Phil  ideinlMa  '  St  betwwn  ^'ract  7381  ani  Comn.,  Trenton,  grading  and  rein.-con.  pav-  III.,  rhiengo— Mar.  10,  by  City,  City  Hall, 
Worsham  Dr  189  200  so^ft^grading  78U4  24,951  sq.yd.  Route  18  (North)  Sect.  2.  road  binder  on  various  streets.  A.  A. 

M(.rsham  Dr  189,200  sq^it.  gracing  104  Alpine  to  New  York  State  Line.  Bergen  Co.  Sprague,  comr. 

■paving,  1LS54  lin.ft.  concrete  curbing,  39.-  Grover,  secy.  ;  adv.  E.  N.-R.  Mar.  4  HI  jollet— Mar.  19,  by  Clerk  Will  Co., 

911  soft  concrete  walks,  15.800  lin.ft.  6  In.  Ta.,  Altoona — Mar.  10.  by  City  Council,  RraalnK.  curbing  and  concrete  or  inacadain 
and  1  351  lin.ft  4  in.  sewers  13.000  cu.yd.  W.  J.  Hamer,  elk..  28,652  sq.yd.  rein. -con.,  paving  3.10  mi.  Sect.  Y-15-D,  near  Syincr- 

excav’  3  000  cu  yd  fill  etc.  To  exceed  5,663  sq.yd.  vibrollthic,  4,448  sq.yd.  War-  ton.  |40,000-$44,000.  W.  H.  Smith,  co. 

$‘70,006.  M.  R.  Bowen,  city  engr.  renite  bitullthio,  and  1,565  s(|.yd.  concrete  supt.  .  ^  v-  c,  . 

TN _ _  carolite  paving  various  streets.  H.  J.  W  U<M»nnln — Mar.  9,  by  State  Hy.  Dept. 

Dept.  Pub.  Highua>s,  Parlia-  Baum,  City  Hall,  engr.  at  Division  Ofiice  5,  Court  House,  l^a 


A  t  TN  T1..V  caroHte  paving  various  streets.  H.  J. 

Ontario — Dept.  Pub.  Highways,  Parlia-  cUv  H-Tll  ^.n^r 

f.nt  Bldgs.  Toronto,  plans  imnroving  i^aum,  Lily  Hall.  engr.  .  _ 


ment  Bldgs.,  Toronto,  iilans  Pa  '  Fbensbiirg _ Mar  12  bv  I  J  Me-  Crosse,  improving  6.21  mi.  Hustler-.Sparta 

provincial  highways  in  Kent  Co.  $60,000.  •  r.  Rd  \fonr.!<.  fo  I)iv  lob  5692  42  650  on 

R.  M.  Smith,  no  University  Ave.  ;  Toronto,  Kenclnck.  Lbensburg.  solicitor  Cambria  Co..  ««•*  Monrm  ^o..  Div.  Job  a(  .  2  42  6^  cu 

grading  and  one  course  concrete  paving  1  J”-  patio,  i,.14j  cu.ya.  tnannt  i  cnange,  780 

I  Hianah,,-™  fba  la  ft  Rnade  Two  *50-  CU.yd.  loose  and  2,084  cu  yd.  solid  r(H*k 

Ontario— Dept.  Pub.  Highways.  Parlia-  mi  Biandburg  ua.,  16  it..  Heaae  iwp..  »oU.  3  r.,,,  ,.u  yj 

ment  Bldgs.,  Toronto,  plans  macadam  or  '  pea  gravel  surfacing.  14,7o7  cu.yd.  18  ft. 

concrete  paving  8.95  mi.  I.ongwoods  Rd.,  P“-.  shale  surfacing,  etc.  ;  4.48  mi.  New  Lisbon- 

$268,000;  and  surface  treating  9.4  mi.  Sparta  Rd.,  Federal  Aid  Project  325-A, 

Longwoods  Rd.,  $8,460,  in  Kent  Co.  R.  M.  ARcm  ’  t  ieUa.m’  Monroe  Co.,  20  acre  clearing.  15.6  acre 

Smith,  110  University  Ave.,  Toronto,  ch.  Aldine,  Bleigh,  Cottage,  Erdrick,  Jackson,  grubbing,  52,231  cu.yd.  excav,  llo  cu.yd. 

engr.  \q«ti!  ^w^n'VkJr’  Anrt'r.'ws’  borrow,  5,389  cu.yd.  laa  gravel  and  10,447 

Ont.,  Chatham— Kent  Co.  plans  grading.  Jeorgtan  Toth  20th  Auran^a^  Bean  Ever-  G.  shale  surfacing,  etc.;  1.35  ml. 

graveling,  concrete  and  macadam  paving  Sre^n'  Parker^  Summit  Winona-Marshland  Highway,  Federal  Aid 

various  roads.  $220,500.  AV.  D.  Colby,  Pemeterv  ’  Uh.T-vnde  Fste  Project  340-B.  Buffalo  and  Tremiaaleau 

Harrison  Hall,  engr.  5  7V?  r  fir.w  Counties.  22.416  cu.yd.  earth.  50  cu.yd  loose 

J  (.iU>6r,  Island*  Sylmar,  57th,  58th.  6jth,  68th,  emd  1  600  cu  vd  snlid  rrwk  4  73*1 

Ont.,  Cohourg  —  Northumberland  and  G9th,  74th,  Colonial,  Smedley.  16th.  Gates. 

Durham  Counties,  plan  macadam,  concrete  Qlen  Echo.  Kingsley,  I^rge,  longshore,  one  i20  ft  8te;i  truss  snan  brW^^ 
ami  gravel  surfacing  various  roads.  $90,-  Manatawna,  Penn.  Tilden,  Vaux,  Philmont,  ft  8^  truss 

(HiO.  G.  Greer,  County  Bldg.,  engr.  Rimer.  12th.  Spangler.  AVestmoreland,  31at.  ”  "‘XuVniate 

Out.,  Hamilton Making  plans  curbing,  34th.  \\  adsworth  and  68th  Sts.  ,  Schedule  B,  bids  on  (1)  grading,  surfacing,  etc.,  and 
guttering  and  asphalt  on  concrete  paving  asphalt  paving  (assessment  work).  18,421  bridires  •  bridees  rsi  irrndine  and  sur- 
6.500  sq  yd.  Cameron  Ave.  $27,540.  AV.  L.  sq.yd.  Bowman.  Vaux.  Sherwood.  69th.  faci^r  kc  J  T  Donaghey  h  g^^^ 

McFaul  City  Hall,  engr.  20th  and  21  at  Sts.;  Schedule  C.  surfacing  "*1 

_ _  34.065  ari.vd.  Terminal  and  11th  Sts.;  .Alls.,  Sheboygan  Falls— Mar.  16,  hy  U 


Ont.,  Ottawa  —  Ottawa  Suburban  Road  I'g^b  (track  area)  Sts  ’  Schedule  F  de-  Kmt-  Co.,  608  North  8th  St..  Sheboygan, 

Comn.,  279  Carling  Ave.,  Ottawa,  soon  molition  and  removal  of’ Rhawn  St.  Bridge  engrs. 

t.ikes  bids  paving  9  mi.  March  Road,  about  over  Pennypack  Creek;  Schedule  G.  repairs  Kan..  Erie  —  Mar.  31,  by  Cierk  Neosho 
here.  $35,000.  A.  K.  Hay,  to  Butz  asphalt  heaters;  and  Schedule  I,  Co.,  grading,  and  concrete  surfacing,  etc. 

Carling  Ave.,  engr.  furnishing  ready  mixed  concrete  and  as-  24,756  sq.yd.  Federal  Aid  Project  334- A. 

Ont.,  Ottawa  —  Bd.  Control  soon  takes  phalt  paving  mixtures.  G.  H.  Biles,  dir.  C.  P.  Donaid.  Erie,  co.  engr.  Noted  Jan.  14. 
bids  asphalt  on  concrete  paving  O’Connor  Md..  Baltimore — Mar.  10,  by  Bd.  Awards,  Kan..  Erie  —  Mar.  31,  by  Clerk  Neosho 


279  Carling  Ave.,  engr. 


furnishing  ready  mixed  concrete  and  as- 


Ont.,  Ottawa  —  Bd.  Control  soon  takes  phalt  paving  mixtures.  G.  H.  Biles,  dir. 
bids  asphalt  on  concrete  paving  O’Connor  Md..  Baltimore — Mar.  10,  by  Bd.  Awards, 


St.  $34,000;  and  Canal  Sts.  $2:), 000.  A.  J.  sheet  asphalt  paving  i2,200  sq.yd.  streets  Co.,  grading,  etc.  9.06  ml.  Federal  Aid 

Macallum,  City  Hall,  engr.  Noted  Feb.  18.  listed  In  Contr.  310;  6.950  sfpyd.  in  Contr.  Project  308-A.  36,769  cu.yd.  excav.,  etc.; 

Ont.,  Perth  —  Making  plana  concrete,  311;  6.300  sq.yd.  in  Contr.  312;  and  4,160  and  7.67  ml.  same  road  Sect.  B,  48,563 

asphalt  or  macadam  paving  main  streets,  sq.yd.  in  Contr.  313.  S.  Purcell,  City  Hall,  cu.yd.  earth  and  2,109  cu.yd.  rock  excav  , 

$.50,000.  Wynne-Roberts,  Son  &  McLean,  88  highways  engr.  etc.  C.  P.  Donald,  Erie,  co.  engr.  Noted 

Church  St.,  Toronto,  engrs.  Md.,  Towson — Mar.  9,  hy  Baltimore  Co.,  Dec-  24  and  Feb.  25. 

Ont.,  St.  Thomas — Elgin  Co.  plans  grad-  Courthouse,  concrete  paving  1.17  ml.  Kan.,  Hays — Mar.  26,  by  Clerk  Ellis  Co., 
ing,  graveling,  macadam  and  concrete  Worthington  Ave.  from  end  of  concrete  to  grading,  etc.,  10.02  ml.  Federal  Aid  Project 

See  proposal  advertisements  on  page  151,  Advertising  Section. 
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Streets  and  Ituads  (Continued) 

2Kt>-A  and  H,  2K  ft.  L,.  J.  lAtreditsch,  Hays 
enter.  Noted  Mar.  13. 

Kan.,  Hollun — .Mur.  24,  by  Clerk  Jackson 
Co.,  KradinR,  etc.  ll..Sj5  mi.  Federal  Aid 
Project  2yi-A,  H  and  C,  2S  ft.  I’.  W. 
Writeht,  Holton,  co.  enpr.  Noted  Jan.  7. 

Kan,,  latrned — Mar.  23,  by  Clerk  Pawnee 
Co.,  leradinf;  and  .sand  clay  surfaclnR,  etc. 

7. ‘.tlS  mi.  Federal  Aid  Project  295-A,  18  ft. 
Ive  Uoy  Harris,  I.,arned,  co.  enpr. 

Kan.,  Oskalnosa — Mar.  29,  by  Clerk  Jef- 
fer.son  Co.,  vllr.  brick,  concrete  or  bitumi¬ 
nous  macadam  paving  74.693  8(|.yd.  Federal 
Aid  Proj«“ct  227-A.  It.  C.  Ham,  Oskaloosa, 
CO.  engr. 

Kan.,  Ottawa — Mar.  30,  by  Clerk  Franklin 
Co.,  grading,  etc.  5.057  mi.  Federal  Aid 
Project  28t»-C,  48,586  cu.yd.  excav.,  etc.  ; 
4.914  mi.  same  road.  Sect.  D,  41,433  cu.yd. 
excav.,  etc.;  and  4.402  ml.  same  road  Sect. 
K,  36,436  cu.yd.  excav.,  etc.  K.  F.  Love¬ 
less,  Ottawa,  CO.  engr. 

Neb.,  liastlnga — Mar.  8,  by  B.  T.  Naylor, 
Hastings,  engr.,  curbing,  guttering  and 
paving,  etc.,  approximately  13,000  yd.  vari¬ 
ous  streets  fn  Dist.  125,  for  City.  |25,000. 

Montana — Mar.  16,  by  State  Hy.  Dept., 
Helena,  grading,  gravel  surfacing,  etc.,  7.5 
mi.  Itavalli-Dixon  Rd.,  Federal  Aid  Project 
197,  Sanders  Co.,  $58,000,  and  15.5  ml. 
liillings-Hardin  ltd..  Federal  Aid  I’roject 
187,  $125,000,  also  crushed  gravel  resurfac¬ 
ing  11  mi.  Yellowstone  Trail.  Federal  Aid 
I’roject  53-B,  $22,500,  both  in  Yellowstone 
Co. 

Mo.,  Maryville — Mar.  10,  by  M.  C.  Smith, 
city  elk.,  improving  4,347  ft.  Walnut  and 
5th  Sts.  3,062  cu.yd.  excav.,  10.125  sq.yd. 
7  in.  rein. -con.  paving  with  5  in.  Integral 
curb,  853  ft.  30  in.  curbing  and  guttering, 
230  ft.  4  in.  concrete  sidewalks,  and  3,500 
ft.  10  and  12  in.  c.i.  mains,  etc. 

Mo..  St.  I.oiils — Falrview  Investment  Co., 
110  North  8th  St.,  taking  bids  8  in.  concrete 
paving  23.000  8<|.yd.  streets,  etc.,  in  Russell 
I’ark  Subdivision.  $25,000-$30,000. 

Tex..  Cleburne  —  Mar.  19.  by  Mayor, 
IH-rmanent  paving  40,000  sq.yd.  Brazos 
Ave.,  North  Robinson  and  East  Wilson  Sts., 
etc.  $90,000.  C.  H.  Tiesdale,  Box  121, 
Cleburne,  engr. 

Tex.,  Medina  —  Medina  Co.  taking  bids 
surfacing  10.47  mi.  Highway  3,  Federal  Aid 
Project  270,  Sect.  C..  $64,400  ;  also  7.85  ml. 
Highway  3.  Sect.  D.  $48,500.  both  17  ft. 
Terrell  Bartlett  Engineers,  612  Calcasieu 
Bldg.,  San  Antonio,  engrs. 

Tex.,  I'valde — Uvalde  Co.  taking  bids  as¬ 
phalt  surfacing  5.88  ml.  Sect.  A  Highway  3, 
Federal  Aid  Project  289,  Unit  $32,900. 

M.  B.  Hodges.  Uvalde,  engr. 

Tex.,  Uvalde  —  ITvalde  Co.  taking  bids 
ro<'k  asphalt  surfacing  14.11  mi.  Highway 
3.  Federal  Aid  Project  289,  Unit  2,  $82,300; 
nisi>  5.36  mi.  s.tme  road.  Se<-t.  B,  18  ft., 
$29,300.  M.  B.  Hodges,  Uvalde,  engr. 

tlkia..  Okemah — Mar.  15.  by  J.  S.  Price, 
town  elk.,  grading,  curbing  and  concrete 
paving  11,650  s<i.yd.  South  2rd  St.  $32,600. 
J.  M.  Richards.  Okemah,  engr. 

Xev.,  Keno — Mar.  15,  by  J.  B.  Ree.se,  city 
elk..  660.000  sipft.  1.5  in.  on  3.5  in.  as- 
I>haltic  concrete  itaving  and  60,000  sq.ft, 
repairing  various  streets.  H.  Chism,  city 
engr. 

WaHlitngtoii — Mar.  16.  by  State  Hy.  Dept., 
Olympia,  concrete  i>aving  approximately  2 
mi'.  State  Rd.  2.  Lincoln  Co  1.7  ml.  road 
from  Spokane  west,  S|K>kane  Co.,  and  0.3 
ml.  State  Rd,  1 2.  Lewis  Co.  ;  crushed  gravel 
surfacing  approximately  8,(100  cu.yd.  State 
Rd.  11,  Adams  Co.,  and  5,000  cu.yd.  State 
ltd  .No.  3.  Benton  Co.  ;  clearing,  grading 
and  crushed  gravel  surfacing  8,440  cu.yd. 
5.3  mi.  State  Rd.  4.  Okanogan  Co.  ; 
also  grading,  etc.  77.000  cu.yd.  State  Rd. 

8.  Clarke  Co.,  J.  W.  Hoover,  Olympia,  ch. 
»ngr. 

Wash..  Walla  Walla  —  See  "Contracts 
Awarded  ” 

Calif.,  Santa  Criii — S.  A.  Evans,  city  elk., 
taking  bids  improving  Mission  St.,  etc.,  43,- 
365  sq.ft,  grading  for  concrete  paving,  27,- 
418  sq.ft,  grading  for  concrete  guttering, 
197.461  so  ft,  grading  for  macadam  sur¬ 
facing,  5,261  sq.ft.  4  in.  concrete  sidewalks, 
3,680  lin.ft.  concrete  curbing,  27.418  sq.ft. 
iMincrete  guttering,  197,461  sq.ft.  2|  as¬ 
phaltic  macadam  surfacing,  etc.  J.  K. 
James,  city  engr. 

Ont..  Toronto — See  “Contracts  .Awarded.’’ 

BIDS  RKCKIVKO 

X.  Y..  Hamburg — Village,  Feb.  23,  con¬ 
crete  paving  Buffalo  St.,  from  Holmes  & 
Murph.v,  BulTalo  St.,  Orchard  Park,  $43,200. 
Noted  Feb.  11. 

New  Jersey — State  Hy.  Comn.,  Trenton, 
Mar.  1,  grading,  asphalt  and  concrete  pav¬ 
ing  30,828  sq.yd.  Route  3,  Sect.  14.  in  Abse- 
con.  .Atlantic  ('o..  from  Interstate  Eng.  & 
Constr.  Co..  918  Catherine  St..  Phila.,  Pa., 
$159,303.  Noted  Feh,  18. 

I'ennsylvanlw — State  Hy.  Dept.,  Harria- 
burg,  Feb.  19  and  Feb.  20,  (K.  means  Route 


anil  A.  means  Application),  one  course 
rein. -con.  paving  15,a97  ft.  Newberry  Twp.- 
fioldsboro  Rd.,  R.  449,  A.  3547,  A'ork  Co., 
from  Continental  Contg.  Co.,  Knickerbocker 
Bldg.,  Baltimore,  Md.  $107,721,  22.670  ft. 
Upper  Darby-Sprlngfield-Nether  Providence 
Twp.  Rd.,  R.  130,  llelaware  Co.,  from  W. 
Eisemberg,  5th  and  Market  Sts.,  Camden, 

N.  J.  $174,890,  1,829  ft.  East  Pike  Run 
Twp.  Rd.,  R.  268,  Sect.  9,  A.  3919,  Wash¬ 
ington  Co.,  from  T.  W.  Munro  &  Co.,  Du 
Bols  $28,538,  10,102  ft.  Unity  Twp.  Rd.,  A. 
3592-3633,  Westmoreland  Co.,  from  Cray 
Bros.,  817  Salt  Spring  St.,  Youngstown,  O. 
$70,380,  7,446  ft.  Jackson  Ttvp.  Rd.,  R.  Ill, 

A.  1451-3117,  (Jreene  Co.,  from  Mosteller  & 
Virgin.  315  Franklin  Ave.,  Wilkinsburg 
$99,402,  8,907  ft.  Hampton  Twp.  Rd.,  A. 
.3578,  Allegheny  Co.,  from  T.  Cronin  Co., 
South  18th  and  Fox  Sts.,  Pittsburgh  $84,- 
556,  7,343  ft.  Hopwell  Twp.  Rd..  A.  3325, 
Beaver  Co.,  from  Jones  Constr.  Co.,  Salem, 

O.  $78,972,  1,978  ft.  Mars  Borough  Rd.,  R. 

309,  A.  3702,  Butler  Co.,  from  J.  J.  Menelce 
.Sons  Co.,  Ellwood  City  $25,454,  46,788  ft. 
Columbia,  Springfield-South  Creek  Twp. 
Rd.,  R.  20,  Sect.  10,  Bradford  Co.,  from 
Colonial  Constr.  Co.,  901  Arrott  Bldg., 
Pittsburgh  $413,159,  23,693  ft.  Arnagh 

Twp.  Rd.,  R.  29,  Mifflin  Co.,  from  Lord 
Constr.  Co.,  Hastings  $230,773,  37,987  ft. 
Reilly,  Norwegian-Branch  Twp.  Rd.,  R.  199, 
Sect.  3,  Schuylkill  Co.,  from  D.  Schoentag, 
Inc.,  Saugertles,  N.  Y'.  $464,211,  25,095  ft. 
Oiey,  Upper  Alsace,  Exeter-Lower  Alsace 
Twp.  Rd.,  R.  197,  Sect.  2,  A.  3372,  Berks 
Co.,  from  Rudolph  &  Delano,  302  Peoples 
'Trust  Bldg.,  Tamaqua  $215,995,  and  27,- 
856  ft.  (Ireenwich-Albany  'Twp.  Rd.,  Sect. 
2,  A.  3222,  Berks  Co.,  from  Jar  Constr. 
Co.,  Inc.,  2261  Millburn  Ave.,  Maplewood. 
N.  J.  $207,079  ;  rein. -con.  paving,  etc. 
Shippen  Co.  Rd.,  R.  102,  Tioga  Co.,  from 
J.  A.  Crawford,  Blossburg,  $98,188  ;  grad¬ 
ing.  etc.  46,982  ft.  Carroll  Twp.  Rd..  R.  40, 
Perry  Co.,  from  Ancon  Constr.  Co.,  100 
Oakley  Rd.,  Upper  Darby,  $131,920.  Noted 
Jan.  15. 

South  Carolina — State  Hy.  Dept.,  Colum¬ 
bia,  Feb.  16,  Improving  3.1  mi.  State  Route 
12,  .State  Project  S-522-B,  Aiken  Co.,  from 

B.  AV'.  Richardson  &  Son,  Sumter,  $23,529  ; 
asphaltic  concrete  paving  0.677  ml.  Route 
10,  Federal  Aid  Project  170,  Laurens  Co., 
from  Slattery  &  Henry,  Greenville,  $23,820. 
Noted  Feb.  4. 

Louisiana  —  State  Hy.  Comn.,  Baton 
Rouge,  Feb.  23,  constructing  7.65  mi. 
Jonesboro-Monroe  Highway,  State  Project 
414  C,  Jackson  Parish,  from  L.  M.  Gold¬ 
berg,  Abbeville,  $37,384.  Noted  Jan.  28. 

Ohio — Dept.  Highways  &  Pub.  AVks.,  Co¬ 
lumbus,  Feb.  19,  grading  and  paving  with 

(а)  concrete  (b)  a.sphaltic  macadam  (c) 

tar  macadam  (l>  3.144  mi.  Sect.  "B”  Car¬ 
rollton-New  Philadelphia  Rd.,  18  ft.,  Carroll 
Co.  (*)  1.922  mi.  Sect.  "B"  National  Rd., 
20  ft.,  Clark  Co.  (3)  2. 202  mi.  Sect.  "E” 
same  road  (4)  3.82  mi.  Sects.  ‘■C-2’’  and 
“0-3”  Findlay-Delphos  Rd.,  16  ft..  Hancock 
Co.  (.1)  0.97  ml.  Sect.  "L-l”  Mansfield- 

Mlllersburg  Rd.,  18  and  19  ft..  Holmes  Co. 

(б)  3.85  mi.  Sects.  "O,”  "P”  and  "Solon’’ 

Springfield-Washington  C.  H.  Rd.,  18  and 
20  ft.,  Madison  (’o.  (7)  3.93  ml.  Sect.  "A" 
East  Akron-Masslllon  Rd.,  Summit  Co.  (8) 
3.377  mi.  Sect.  ’’P"  Chagrin  Falls-Green- 
vllle  Rd.,  18  ft.,  Trumbull  Co.;  gravel  sur¬ 
facing  (9)  2.95  mi.  Sect.  “E"  Mt.  Vemon- 
Coshocton  Rd.,  16  ft.,  Coshocton  Co.  ;  grad¬ 
ing  shoulders  and  widening,  etc.  (10)  2.467 
ml.  Sect.  “O”  Allensburg-Lynchborg  Rd.,  17 
ft..  Highland  Co.  ;  traffic  bound  limestone 
paving  (II)  0.097  ml.  Sect.  “B-2’’  McArthur 
laigan  Rd.,  18  ft..  Hocking  Rd.  (12)  6.693 
mi.  Sects.  ‘'8-3’’  and  "B”  same  road,  17  ft. ; 
grading,  etc.  (IS)  2.229  mi.  Sect.  "G"  New¬ 
ark  Coshocton  Rd.,  Licking  Co.,  from 
I'rban  Bros.,  Massillon,  (al)  $139,824  ; 
from  Dougherty  &  lA'ach,  Steubenville, 
(bl)  $144,000  (rl)  $146,000;  from  Schmidt 
&  Radebaugh,  Columbus,  (a2)  $50,168  ; 

from  Putnam  Flng.  Co.,  Toledo,  (b2)  $52,- 
929  (r2)  $53,258  (rS)  $53,443:  from  Man- 
nix  llros.,  Greenville.  (aS)  $53,696  ;  from 
AV.  H.  Ringwald,  Chillicothe,  (b3)  $52,479 
(a6)  $101,947  ;  from  D.  C.  Imbold,  McComb, 
(a4)  $87,253  (r4)  $80,856  ;  from  C.  E. 

Edington.  Findlay,  (b4)  $74,918;  from  Al¬ 
len  County  I’aving  C^o.,  I..ima,  (aS)  $2,937  ; 
from  N.  B.  Putnam,  Columbus,  (b6)  $88,- 
587  ;  from  Craig  &  Jordon,  Blanchester, 
(r6)  $92,902  :  from  McCourt  Constr.  Co., 
Akron,  («7)  $192,975;  from  G.  S.  Mellert, 
Medina,  (a7)  $135,293  ;  from  I..aubis  Stone 
Co.,  Kenton,  (b8)  $89,739  (r8)  $92,608  ; 

from  Briihardt  &  AA’right,  Warsaw,  (9) 
$39,858  ;  from  Losey  Eng.  Co.,  Kenton,  (10) 
$13,136;  from  L.  S.  Gaty,  387  LInwood 
Ave.,  Columbus,  (II)  $7,927  (12)  $83,522  ; 
from  Edwards  Constr.  Co.,  Sunbury,  (13) 
$21,334.  Noted  Feb.  11. 

Illlnoia — Dept.  Pub.  Wks.  &  Buildings, 
Div.  Highways,  Springfield,  Peb.  19,  from 
Amer.  Paving  Corp.,  1325  Grace  St., 
Omaha,  Neb.,  18  ft.  concrete  paving  1.96 


mi.  Route  30,  Sect.  1,  $20,038,  and  ,,  i 
Route  30,  Sect.  2,  $82,490,  both  IV.  , 
from  Globe  Constr.  Co.,  Evansvili  liwi' 
11.81  mi.  Route  30,  Sects.  7  and  s. 

Co.  $219,404.  from  Regenhardt  Con-  c,,' 
Ca|>e  Girardeau,  Mo.,  4.81  mi.  R.,  -i' 

Sect.  14,  Pike  Co.  $75,236,  4.86  in  s. .  t 
15  $75,544,  3.5  mi.  Sect.  16  $65.6- 
4.86  mi.  Sect.  17  $76,168,  from  ‘ 

Smith  Co.,  Rensalaer,  Ind.,  6.04  mi  ,ut„ 
11.  Sect.  40,  Madison  and  Bund  «'  .1,1...., 
$128,313,  from  Kdwardsville  Con.si  r„ 
Edwardsville,  1.65  mi.  Route  4,  Sc-  ii.i' 
Macoupin  Co.  $34,686.  and  from  |-  .\..rs' 
Thompson  Constr.  Co.,  Joliet,  0.27  mi  .iuih 
22,  Sect.  13-S,  AVill  Co.  $22,472;  fi  \v 
D.  Lonergan,  Streator,  grading  at.- 
Crete  paving  18.5  mi.  Route  40.  S.  ^ 

5-A,  7  and  8,  Carroll  and  AA'hitesid.  i'd’ 
and  one  40  ft.  and  one  60  ft.  span  ri  i- 
girder  bridge  on  Route  40,  Sect.  5-B,  <  irMli 
Co.  $437,636.  Noted  Feb.  11. 

AVIs.,  La  Crosse — W.  J.  Fries,  citv  '..■cv 
paving  various  streets,  from  'T.  E.  \\  .i|ey' 
148  AA'est  Ave.  S.,  rein. -con.  $58,886  <Vn' 
eral  Contg.  Co.,  1222  Plymouth  illdi; 
Minneapolis.  Minn.,  bitulithic  $70,912  unii 
from  O’Dea  &  Sch.afer,  Madison,  vibr.-lithio 
concrete  $69,820.  Engrs.  est.  $60,000.  .N'lPcl 
Feb.  4. 

Calif..  Fullerton — City  Trustees,  Fi  li  16 
from  Griffith  Co.,  Ry.  Bldg.,  Los  An-.  Vs' 
Improving  South  I.,awrence  Ave.,  et.-  6T - 
000  sq.ft.  5  In.  asphaltic  concrete  iii.vinir 
$0.18  per  sq.ft.,  31,000  sq.ft.  6  in.  con,  r.  v 
paving  $0.18,  etc.,  total  $42,220. 

Calif.,  lats  Angeles — Bd.  Pub.  AA'k.s..  ivi, 

8,  from  North  I’acific  Constr.  Co..  D.-twiler 
Bldg.,  improving  Pico  Blvd.  between  Cr.ii- 
shaw  and  Exposition  Blvds.,  grading  $122- 
617,  2,318,4.31  sq.ft.  8  in.  concrete  p.ivine 
$0.23  per  sq.ft.  11,415  sq.ft.  6  in.  con,  r.  v 
paving  $0,185,  99,391  sq.ft,  asphalti.-  ,  ,,n- 
crete  paving  remodel  $0,265,  51,019  .sij.ft 
asphaltic  concrete  paving  (2  in.  surfa,  ing 
paint  binder,  6  In.  concrete  ba.se)  $11.21, 
28,192  sq.ft,  remodel  with  rock  and  oii 
surfacing  $0.13,  etc.,  total  approxiinat'lv 
$1,034,885. 

Calif.,  Los  Angeles — From  C.  T.  Sal,>ta, 
4551  East  6th  St.,  improving  Cristobal  .st , 
2,466  lin.ft.  curbing  $0.55  per  lin.ft.,  11.242 
lin.ft.  sidewalk  $0.15,  5,437  sq.yd.  8  in.  con¬ 
crete  base  $0.24,  4,135  sq.ft.  2  In.  reiiodel 
rock  and  oil  $0.10,  etc.  total  $22,891  ;  from 
Goddard  &  Briggs,  Los  Angeles,  improving 
LaLoma  Rd.,  1,631  lin.ft.  curbing  $114',. 
1,081  sq.ft,  sidewalk  $0,145,  1,793  suit 
remodel  rock  and  oil  paving  $0.10,  35.ii70 
sq.ft.  6  In.  concrete  ba.se  $0.22,  etc.,  tot.il 
$12,511;  from  G.  H.  Oswald,  366  East  58th 
St.,  improving  22nd  St.  and  I.ioreim  .St 
Impvt.  Dist.,  18,604  lin.ft.  curbing  $0  55. 
1,737  sq.ft.  8  in.  guttering  $0,235,  I.899 
sq.ft.  7i  in.  guttering  $0.22,  15,371  sq  ft  61 
In.  guttering  $0.20,  92,919  sq.ft,  sidewalk 
$0.13,  50,982  sq.ft.  2  in.  sheet  asphalt  on 
6  in.  -concrete  paving  $0.21,  36,451  sq  ft 
cement  on  6  in.  concrete  paving  $0.19.  221.- 
211  sq.ft,  concrete  5  in.  concrete  paving 
$0.17,  etc.,  total  $114,554.  Noted  Feb.  18. 

Calif.,  I,os  Angeles  —  Los  Angeles  Co., 
from  B.  R.  Ford,  407  AA'est  17th  St.,  Santa 
Ana,  Improving  Co.  Impvt.  211,  23,454  eu  vd. 
excav.  $0.43  per  cu.yd.,  11,533  ft.  curliing 
$0.48,  56,730  sq.  ft.  walks  $0,1  48,  42.452 
sq.ft,  guttering  $0.19,  502,823  sq.ft,  con¬ 
crete  paving  $0.20,  etc.  total  $165,446 

Calif.,  Los  Angeles  —  Ivos  Angeles  ('o., 
from  L.  J.  Turner,  205  East  Ist  St.,  T.ong 
Beach,  improving  City  Boundary  Impvt  20. 
3,838  cu.yd.  excav.  $0.55  per  cu.vd.  111.295 
sq.ft,  concrete  paving  $0.2085  per  ft.,  total 
approximately  $25,316. 

Calif,,  Los  .Angeles— Supervs.  Los  Ance- 
les  Co.,  from  B.  R.  Ford,  407  AA’est  17th 
St.,  Santa  Ana,  Improving  Vermont  -\ve. 
between  Los  Angeles  city  limits  and  12mh 
Ave.  (Co.  Impvt.  211),  23,454  cu.yd.  exi-av. 
$0.43  per  cu.yd.,  502,823  sq.ft,  concrete  pav¬ 
ing  $0.20,  56,730  sq.ft,  sidewalk  $0,148,  etc., 
total  $165,446,  engrs.  eat.  $188,563;  fniiii 
L.  J.  ’Turner,  205  East  1st  St.,  Long  Bi'.o  h. 
improving  Vermont  and  182nd  Sts.,  3.838 
cu.yd.  excav.  $0.55,  111,295  sq.ft.  9-7-9 

in.  concrete  base,  $0.2085,  total  $25,316. 
engr.s.  eat.  $27,517. 

Calif.,  San  Anseimn — From  Valley  Paving 
&  Constr.  Co.,  A'iaalia,  improving  Richnnmd 
Rd.,  Mariposa  and  Belle  Aves.,  etc.,  12.891 
cu.yd.  excav.  $0.75  per  cu.yd.,  74,210  sq  ft. 
5  In.  asphaltic  concrete  paving  $0.19,  162.- 
281  sq.ft.  4  in.  asphaltic  concrete  paving 
$0,175,  236,491  sq.ft,  grading  $0.01,  etc., 
total  $89,095.  Noted  Feb.  4. 

Calif.,  San  Diego  —  A.  H.  Wright.  .  ity 
elk.,  from  G.  R.  Daley,  4430  Boundary  .8:t.. 
Improving  Muir  Ave.  between  Abbot  and 
Guizot  Sts.,  2,873  cu.yd.  excav.  $1,  I25.r.!i3 
sq.ft.  1|  in.  asphaltic  concrete  on  3  in. 
bituminous  paving  $0,169,  33,264  sq.ft.  ci>n- 
crete  sidewalk  $0.22,  6,200  lin.ft.  8  In.  con¬ 
crete  curbing  $0.65,  total  $36,067 ;  from 
Griffith  Co.,  25  14th  St.,  improving  Ess-  x, 
Herbert  and  Vermont  Sts.,  212  cu.yd.  excav. 
$1,  189,040  Sq.yd.  1$  in.  asphaltic  concrete 


See  proposal  advertisements  on  page  151,  Advertising  Section. 
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r.  and  Roads  (Continued) 
j  n  concrete  paving  $0,198,  3.351  sq.ft, 
sidewalk  ^$0.21.  693  1 in.ft  wn- 


121,150  lb.  reinforcing  $0.05,  etc.,  total  $31,-  to  P.  Richter.  1803  Pearson  Av 
341  ;  to  1).  S.  Rlount,  Charlotte,  on  Proj-  Wisnlland  Ave..  40  ft.,  $715,  e. 


,  urhing  $0,64,  etc.,  total  $39,397. 


San  Rafael— Supervs.  Marin  Co., 
'.V  .Moreing,  Harris  Bldg.,  htockton. 
,r.  ing  Red  Hill  Hd.  from  Mcasio  Ud. 

impT'  _  y«ii  x-’A  oitr- 


..I-  ..  Platform  Bridge.  3.000  cu.yd.  sur- 
f  J  SI  50  per  cu.yd..  33,000  cu.yd.  grad- 
,vLr  %rnishing  culverts  $16,340,  cn- 


,  wrier  furnishing  culverts  $16,340,  con- 
furn^  culverts.  $17,400,  etc. 
jCot.ii  Feb.  18. 

CO>'TB.'.CT8  AWARDED 
V  Y  I’eekaklll  —  Westchester  Co.  Park 
Pnivii  '72  West  Pondlleld  Ud..  Bronxville, 
eri  IniK  and  concrete  paving  portion  State 
atafo  C'nmn  RiH-k  to  Bear 


ect  650,  Mecklenburg  Co..  941  cu.yd.  Class 
“A”  concrete  $26.50,  126,190  lb.  reinforc¬ 
ing  $0.05,  total  $31,246;  to  T.  A.  looting  & 
Co.,  Uoldsbor.j,  on  I*roject  479,  Wake  Co., 
28  cu.yd.  <71ass  ■•A"  concrete  $.30,  70  cu.yd. 
Class  ••B"  concrete  $24,  199,630  lb.  rein¬ 
forcing  $0.05,  total  $48,573.  tlrand  total 
$225,367.  Noted  Feb.  18. 

South  Carolina — State  Hy.  t^imn.,  Colum¬ 
bia,  topsoiling,  etc.  6.4  mi.  State  Route  43, 
Federal  Aid  Project  268-A,  Kdgefield  Co., 
to  Nichols  Constr.  Co.,  1  La  France  St., 
Atlanta,  Oa.,  $35,829  ;  also  concrete  bridge 


to  P.  Richter,  1803  Pearson  Ave.,  1  bl«H-k 
WisHlland  Ave..  40  ft.,  $715,  e.  e.  $1,900  . 
to  C.  F.  Browne.  224  Cornelia  Ave..  eon- 
•Tete  paving  3  blocks  41st  Alley  S.  20  It. 
$1,370  e.  e.  $1,650  Crand  totitl  $237,516 
Noted  IVc.  24  and  Feb  4 

Ala..  .Mobile  —  Mobile  Bay  Bridge  Co . 
Meaher  Bldg.,  roadways  in  eonin-elion  with 
Mobile  Bay  Bridge.  Mobile  and  Baldwin 
Counties,  to  J.  tlwin,  Age-Herald  Bldg  . 
Birmingham.  $279, 3oo.  Kngrs.  est.  $28o.- 
OOO.  Noted  .Ian.  21 

.3llsn.,  Jackson — Bd.  Suin-rvs.  Hinds  i’o 
and  Advisory  Committee.  com|>leting  Jack- 
son-Haymond  Highway,  to  Ht>rie  &  tbird.ni. 


over  Atlantic  Coast  Line  U.H.  tracks,  on  Jackson  concrete  $137,692  or  \ibrolithl< 
State  Route  28.  Federal  Aid  Project  12.  $462,376. 


Krkwav  from  State  Camp  Roc-k  to  Bear 
Mountain  Bridge  Approach  at  Roa  Hwk. 
nKtr  here,  to  W.  F.  Carey,  Inc.,  Peekskill, 
{■•i  Noted  Feb.  4.  t-,  .  . 

iviinsylvanin— State  Hy.  Dept.,  Harris¬ 
burg  (A  means  Application  and  R  means 
Ront'el  rein.-con..  paving,  etc.  22,180  sq.yd. 
1  it;  i"’  West  Wheatfield  Twp.  Rd.,  Indiana 
i'l,  to’R  \'  Baldwin,  Coraopolis  $92,184, 
-- i‘.7  sq  yd.  R.  19  and  16,  Sect.  3,  Sullivan 
M;  to  James  &  Nicholson  Co.,  Johnstown 
i  4t.  4S‘>  8,280  sq.yd.  R.  18  and  20. 

I  veiiinin’g  Co.,  to  A.  W.  Hinaman.  Willlams- 
H^rt  $47,363.  27.901  sq.yd.  A.  3604,  Spring- 
',,w.  r  Heidelberg  Twp.,  Rd.,  Berks  Co.,  to 
M  .staub,  Reading  $120,059,  9.582  sq.yd. 
R  .363.  Sect.  2,  A.  3661,  Fayette  Co.,  to 
vitvtnd  &  Strite,  Altoona  $48,166,  9,605 

ft  H  228  and  348,  A.  3730,  West  Moreland 
(■„  til  State  Constr.  Co.,  New  Kensington 
»liV.7n9  29,508  sq.yd.  A.  3583  and  3631, 
Rlair  Co.,  to  Lincoln  Constr.  Co.,  Strafford 
$irM35'  and  grading,  etc.  38,555  ft.  R. 
Jo  "North  Middleton-Middlesex  Twp.  Rd., 
Cumberland  Co  to  Wstate  Eng.  Co. 
Cumberland.  Md.  $79,577.  Grand  total 
$11136  975.  Noted  Feb.  18  and  25. 

W.  Va..  Charleston — Kanawha  Co.  grad¬ 
ing  and  paving  Projects  171,  172  and  174  to 
Bruce  Constr.  Co.,  Charleston,  $90,27., 


Barnwell  Co.,  to  I).  M.  Richardson,  I’nion 
$6,473,  and  2  rein.-con.  bridges  on  State 
Project  S-522-B.  Aiken  Co.,  to  Igitimer  & 
Peake,  Columbia,  $16,767.  Noted  Feb.  4. 

Cieorgia — State  Hy.  Dept.,  East  Point, 
(F.  A.  P.  means  Federal  .Aid  Project  (, 
earth  approach  fills  to  proitosed  overhead 
crossing  near  Ways,  from  Sta.  2325  to  Sta. 
2341,  F.  A.  P.  177,  Bryan  Co.,  to  Gibson 
Constr.  Co..  Savannah,  $24,026  ;  bituminous 
surfacing  on  bridges  and  surface  treating 
2.23  mi.  Hazelhurst-Lumber  City  Rd.,  F. 
A.  P.  210,  Telfair  and  Jeff  Iiavis  Counties, 
to  Hardaway  Constr.  Co.,  Columbus  Otlice 
Bldg.,  Columbus,  $19,670;  topsoiling  5.2  mi. 
Royston-Danlelsville  Rd..  F.  A.  1’.  402-B. 
Madison  Co.,  to  W.  C.  McCoy  Constr.  Co., 
Lafayette.  Ala.,  $27,856,  and  2.5  mi.  Alto- 
Baldwin  Rd .  F.  A.  P.  423-B,  Habersham 
Co.,  to  M.  R.  Woodal  Co.,  Walton  Bldg., 
Atlanta.  $24,387  ;  concrete  surfacing  5.9  ml. 
Newman-Lagrange  Rd..  F.  A.  P.  33,  Troup 


Co.,  to  j.  B.  McCrary  Eng.  Corp.,  Citiiens  Noted  Feb.  11 


Tenn.,  Nashville — City  will  surface  with 
granite  blin-k  I’nion  St.  from  9th  Ave.  to 
Viaduct,  and  macadam  surface  4  8th  St. 
from  Elkins  Ave.  to  Wyoming  Ave.,  bv  div 
lalsir.  To  exceed  $23,000.  W.  W.  South- 
gate,  City  Hall,  engr 

Kentiirky — State  Hy.  Itcpt.,  Frankfort, 
grading,  etc.,  4.064  ml.  I'olumbia-Greeiis- 
burg  Rd.,  Federal  Aid  Project  143-.\, 
Adair  Co.,  to  E.  Young.  Columbia,  $39.- 
027.  Noted  Feb.  IS. 

O..  I.iHimn — (''olumbiana  Co.,  surfacing 
North  Georgetown-Valley  Salem  Rd..  also 
grading  and  surfacing  4  ml.  East  Rm-hes- 
ter-North  Georgetown  Rd.,  to  Holmes 
Con.str.  Co..  Wrwister,  $99,133  and  $50,891 
respectively.  Engrs.  est.  $HiO,noo  and  $5o,- 
000  respectively. 

O.,  Portsmouth — Grading,  curbing,  widen¬ 
ing  and  brick  on  7  In.  concrete  luiving  3,800 
ft.  Chillicothe  St.  from  2nd  to  9th  Sts.,  4o 
ft.,  to  T.  J.  McAJuaide,  Portsmouth,  $25,007. 


Noted  Feb.  4.  „  t,  .  ■ 

North  Carolina— State  Hy.  Dept.,  Raleigh, 
tn  V  U  Teer.  Durham,  improving  7.95  ml. 


to  N  L.  Teer,  Durham,  improving  7.95  ml. 
Project  479.  Wake  Co.  76.800  cu.yd.  com¬ 
mon  and  rock  excav.  at  $0.40  per  cu.yd. 
27  200  cu.yd.  borrow  $0.30,  1,028  lln.ft.  18 
in.  reinforced  pipe  $2.45,  248  lln.ft.  24  in. 
reinforced  pipe  $3.75,  234  lin.ft.  30  in.  reln.- 


Southern  Bank  Bldg.,  Atlanta.  $140,986, 
and  3.9  mi.  Royston-Hartwell  Rd..  F,  A.  P. 
189  and  44S-B.  Hart  Co.,  to  Campbell 
Constr.  Co.,  Georgia  Home  Bldg.,  Columbu.s, 
$123,930;  sand  clay'  surfacing  5  mi.  Lyon.s- 
Swainsboro  Rd.,  F.  A.  P.  417-A,  Emanuel 
Co.,  and  paving  13.1  mi.  IjOuisvHle-Wrens 
Rd.,  F.  A.  P.  249*  Jefferson  Co.,  to  J.  R. 
and  J.  B.  Miller,  Beaconton,  $34,839  and 
$305,100  respectively.  Grand  total  $700,794. 

Oa.,  Atlanta  —  To  Pittman  Constr.  Co., 
Rhodes  Bldg.,  concrete  paving  3,804  sq.yd. 
Matthews  Ave.  at  $2.18  per  sq.yd.,  2,336 


Mich.,  .Mason— Ingham  Co.,  16  ft.  gravel¬ 
ing  2.042  ml.  road,  to  M.  W.  Friedley, 
Eaton  Rapids,  $15,656;  3.221  mi.  road,  to 
C.  A.  Delhi,  DansvHle,  $18,868;  and  2.325 
ml.  road,  to  Welker  &  Van  Dosler.  Nev,  (>. 
$18,512.  Grand  total  $53,035.  Noted  Feb.  18. 

Illinois — State  Dept.  Pub.  Wks.  &  Build- 
ing.s,  Div.  Highways,  Springfield,  grading 
Route  3,  Sect.  33-X.  Warren  Co.,  to  Wilson 
&  Co.,  Peoria.  $3,832  and  Route  30.  Se<-t. 
3-A,  Peori.a  Co.,  to  Knapp  &  Cruse,  Flast 
Peoria.  $29,638;  bridges  on  Route  30.  Sects. 
8-B  and  3-B,  Peoria  Co.,  to  Herrick  Constr. 


sq.vd.  Kent  Ave.  $2.20.  2,222  sq.yd.  High-  Co..  Carlinville.  $13,850  and  $6,513  resiMM  - 
land  Terrace  $2.20,  and  1,405  8<i.vd.  Rav-  lively,  and  bridge  on  Route  30,  Sect.  3-C. 

Peoria  Co.,  to  Clinton  Bridge  Co.,  ('linton 


land  Terrace  $2.20,  and  1,405  8<|.yd.  Ray¬ 
mond  St.  $2.20,  and  to  J.  N.  Saunders,  663 


forced  pipe  $6.50,  etc.,  total  $47,766  ;  to  Gordon  St.  concrete  paving  770  8<i. yd.  Tower  *’cc.  3 


forced  pipe  $6.50,  etc.,  loiai  10 

Hanford  Bros.,  Burlington,  15.54  mi.  Proj¬ 
ect  240,  Johnston  Co.,  196.600  cu.yd.  com¬ 
mon  excav.  and  borrow  $0.41  100  cu.yd. 

solid  rock  excav.  $2,  1,856  lin.ft.  18  in. 
rein.-con.  pipe  $1.80,  518  lin.ft.  24  in.  $2.75, 
674  lin  ft.  30  in.  $4.50,  etc.,  total  $98,163, 
to  Iluffstltler  &  Ginn,  Gastonia.  8.73  ml. 
Project  635,  Gaston  Co.,  40  acres  clearing 
$50,  500  cu.yd.  drainage  ditch  excav.  $0.60, 
297,800  cu.vd.  common  excav.  and  borrow 
$0  34.  etc.  total  $101,909.  to  W.  E.  Graham. 
Mt.  rila,  6.47  ml.  Project  650,  Mecklenburg 
Co..  29  acres  clearing  $60,  700  cu.yd.  drain¬ 
age  ditch  excav.  $0.60,  11,700  cu.yd.  sloid 
rock  excav.  $0.90  634  lln.ft.  18  In.  rein.-con. 
pipe  $2.20,  etc.  total  $68,619 ;  to  G.  T. 
M.artin,  Salisburg.  5.16  ml.  Project  465, 
Person  Co.,  500  cu.yd.  drainage  ditch  excav. 
$0.60,  75,300  cu.yd.  common  excav.  and 
burrow  $0.45,  100  c’j.yd.  solid  rock  excav. 
$3,  54,190  sq.vd.  pltin  concrete  $2.47,  etc. 
tot.-il  $173,457;  to  R.  H.  Wright  &  Son, 
Bryson  City,  10.27  mi.  Project  579, 
Randolph  Co.,  10 J  cu.yd.  drainage  ditch 
excav.  $0.75.  108,400  sq.yd.  plain  concrete 
$2.43,  etc.  total  $273,037  ;  to  Highway  Eng. 
It  Gonstr.  Co..  Selbyvllle,  Del..  6.57  mi. 
Project  4870,  Wake  Co.,  11,600  cu.yd.  com¬ 
mon  excav.  and  borrow  $0.60,  67,820  sq.yd. 
plain  8  in.  7  In.  8  in.  concrete  paving  $2.58, 
total  $182,811 ;  to  O.  F.  Leighton  &  Co.. 
Mutual  Bldg.,  Richmond.  Va.,  13.46  mi. 
Project  3960,  Robeson  Co.,  14,000  cu.yd. 
drainage  ditch  excav.  $0.45,  126,090  sq.yd. 
plain  6  in.  concrete  paving  $2.25,  etc.  total 
$294,593  ;  8.56  ml.  Project  1020,  Beaufort 
Go.,  500  cu.yd.  drainage  ditch  excav.  $0.50, 
9.900  cu.yd.  common  excav.  $0.45,  80,390 
sq  yd.  plain  6  in.  concrete  $2.23,  total  $187,- 
340;  to  Powell  Paving  Co.,  Inc.,  Wlnston- 
.‘talem,  11.63  ml.  Project  5230,  Davidson 
Go.,  13,000  cu.yd.  common  excav.  $0.60, 
122,780  sq.yd.  cement  concrete  $1.66,  101,- 


910  sq.yd.  asphaltic  concrete  $1,  total  $324,- 
135;  to  Tallassee  Power  Co.,  Calderwood, 


Tinn.,  6.34  mi.  Project  932-A,  Graham  Co.. 
'3.800  cu.yd.  common  excav.  and  borrow 
$935,  61,800  cu.yd.  solid  rock  excav.  $0.90, 


St.  $2.40;  to  Meador  Constr.  Co.,  10  West 
Harris  St.,  54,000  sq.yd.  concrete  sidewalks 
on  various  streets  at  $1.47  per  sq.yd.,  56,000 
sq.yd.  concrete  tile  In  city  during  this  year 
at  $1.49,  and  constructing  concrete  drive¬ 
way  in  city  $1.65  ;  to  MacDougall  Constr. 
Co.,  1803  Spring  St.,  asphalt  on  Wlllite 
paving  3,772  sq.yd.  Stephens  St.  at  $2.40. 

Fla.,  Key  West — Monroe  Co.,  construct¬ 
ing  approximately  20  mi.  Projects  7  and  9, 
to  S.  J.  Groves  &  Sons.  306  Globe  Bldg., 
Minneai)olis,  Minn.,  $875,000. 

Alabama— State  Hy.  Dept.,  Montgomery, 
(e.  e.  means  engineers  estimate),  gravel 
surfacing  10.9  mi.  Court land-Town  Creek 
Bridge  Rd.,  18  ft.,  Lawrence  Co.,  to  Nixon 

6  Phillips,  Linevllle.  $126,204,  e.  e.  $130,- 
000 ;  asphalt  and  top  soil  surfacing  2  mi. 
Camp  rim  Rd..  20  ft..  Tallapoosa  Co.,  to 
J.  A.  Taylor.  Tuscaloosa.  $33,979,  e.  e.  $3  4.- 
000 ;  grading  2.5  ml.  Moulton-Russellville 
Rd.,  Lawrence  Co.,  to  O.  Llttrell  Constr. 
Co.,  Decatur,  $21,088  e.  e.  $25,000,  14.86 
mt.  Seale-Girard  Rd..  Russell  Co.,  to  A. 
H.  Singer.  I.a  Fayette.  $83,495  e.  e.  Ms.- 
000.  and  19,4  ml.  Tuscaloosa-Fosters  Ferry- 
Greene  Co.  line  Rd.,  Tuscaloosa  Co.,  to 
Fountain,  Lamb  &  McLemore,  Montgomery, 
$137,620  e  e.  $140,000.  all  foregoing  18  ft. 
Grand  total  $402,386.  Noted  Feb.  25. 

Ala..  Birmingham — City  Comn.,  (e.  e. 
means  engineers  estimate),  to  Independent 
Paving  Co.,  Amer.  Trust  Bldg.,  sheet 
asphalt  paving  9  blocks  2nd  Ave.  S.,  60  ft., 
$42,211  e.  e.  $85,900,  to  H.  N,  Bowdry, 
Alabama  Power  Co.  Bldg.,  1  block  32nd 
St..  60  ft.,  $4,178  e.  e.  $5,050,  1  block  23rd 
St.,  60  ft.  $5,331  e.  e.  $6,150,  concrete 
paving  3  blocks  10th  St.  and  Grayson  Ave., 
50  ft.,  $12,008  e.  e.  $15,500  and  2  blocks 
Pike  Rd..  50  ft..  $9,782  e.  e.  $11,345;  to 
Morgan  Hill  Paving  Co.,  Woodward  Rldg., 
concrete  paving  3  nlocks  Court  R,  40  ft., 
$16,002  e.  e.  $19,250,  sheet  asphalt  paving 

7  blocks  5th  Ave.  S.,  40  ft.,  $43,787  e.  e. 
$78,000,  asphalt  paving  3  blocks  Court  Y 
and  Ave.  Z.  Ensley.  $18,980  e.  e.  $35,500; 


III.,  Batavia — To  McCarthy  Impvt.  Co,, 
Kahl  Bldg.,  Davenport,  la.,  concrete  pav¬ 
ing  27,000  sq.yd.  various  streets  at  $2  30 
p<-r  sq.yd.,  grading  $9.50  p*-r  cu.yd.  and 
curbing  and  guttering  at  $0.64  per  ft.  Noted 
Feb.  11. 

111.,  East  St.  Louis — Improving  18th  St 
from  Bway.  to  Illinois  Sts.,  3,360  cu.vd.- 
excav.,  removing  7.720  sq.yd.  8  in.  con¬ 
crete,  3,760  ft.  curbing,  also  8-  to  12-ln. 
vltr.  clay  sewers  in  Exchange  Ave.  from 
18th  to  20th  Sts.,  to  L.  Rich  &  Sons.  1520 
Wlnstanley  Ave.,  $31,640  and  $4,750  re¬ 
spectively  ;  grading,  curbing,  sewering  and 
8  in.  concrete  paving  1,860  sq.yd.  Wabasha 
St.  from  Summit  to  Clair  Sts.,  to  Moore 
Bros.  Constr.  Co.,  925  North  8th  St.,  $9,546. 
Grand  total  $45,936. 

111.,  Galesburg  ■ —  Grading,  curbing  and 
brick  on  concrete  paving  8  blocks  Dav  St.. 
27  ft.,  to  H.  IT  Gunther.  571  North 
Seminary  St.,  $42,096,  Engrs.  est.  $44,830. 
Noted  Feb,  18. 

HI.,  Pittsflrid — Bd.  I»cal  Impvts..  7  in. 
rein.-con.  paving,  etc.,  27.3S.'>  sq.yd.  Cen¬ 
tral  Paving  DIst.,  to  Divine  Constr.  Co,, 
Paplneau,  $74,379.  Noted  Feb.  11. 

la..  West  Liberty  —  City  Clerk.  6  in. 
rein.-con.  paving  35.000  sq.yd.  various 
streets,  to  Union  Constr.  Co.,  200  New  York 
Life  Bldg.,  Des  Moines,  at  $2.03  per  sq.yd. 
Noted  Feb.  11. 

Minnesota  —  State  Hy.  Dept..  St.  Paul. 
(F.  A.  P.  means  Federal  Aid  Project  and 
8.  P.  means  Htate  Project)  to  C.  F.  Scullev 
Equipment  Co.,  212  Dakota  Bldg.,  St.  Paul, 
paving  47,298  sq^-d.  Forest  Ijike-W'vomlng 
Rd..  S.P.  1-34.  F.A.P.  322  $64,602.  30,132 


’.''.■|6  lln.ft.  18  In.  corrugated  metal  pipe  to  Wood  Rucker  Constr.  Co.,  Amer.  Trust 
?2.60,  etc.,  total  $96,489.  Grand  total  Bldg.,  sheet  asphalt  paving  2  blocks  16th 
?1. 848.339.  Noted  Peb.  18.  St..  40  ft..  $6,492  e.  e.  $8,280,  and  asphalt 

North  Carolina — State  Hy 


St.,  40  ft..  $6,492  e.  e.  $8,280,  and  asphalt 
paving  2  blocks  4th  Ave.  S.,  40  ft..  $10,776 


I'  igh.  to  E.  A.  Wood  *  Co.,  Andrews,  bridge  e.  e.  $26,350;  to  Dunn  Constr.  Co.,  Chamber 


'•n  Project  240,  Johnston  Co.,  103  cu.yd. 
Giass  “AA”  concrete  $34.  2,493  cu.yd.  Class 
■I"  concrete  $32,  404.520  lb.  reinforcing 
*'•05.  etc.,  total  $114,204,  and  on  Project 
^*^5,  Person  Co.,  15  cu.yd.  Class  “A A”  oon- 
rete  $30.  849  cu.yd.  Class  “A”  concrete  $27, 


sq.yd.  White  Bear-Hugo  Rd.,  S.P.  1-36, 
F.A.P.  259  $48,429,  52,285  sq.yd.  Hugo- 
Forest  l>ake  Rd..  S.P.  1-38,  Div.  B.  F.A.P. 
268  $71,360,  and  12,500  sq.yd.  road  fri>m 
Wyoming  east.  S.P  46-23,  F.A.P.  2  $32,908; 
and  to  Thornton  Brr>8.,  318  Endicott  Bide.. 
St.  Paul,  28,252  8<|.yd.  mad  north  and  south 
of  Bamum,  S.P.  1-44,  Sect.  9.  F.A.P.  123-D, 
$44,989.  Grand  total  $252,288.  Noted 
Jan.  14. 

Minneaota — State  Hv.  Dept.,  St.  Paul, 
grading  260,000  cu.yd.  Moorhead-North 
Clay  Co.  line  Rd.,  Federal  Aid  Project  349. 
State  Project  6-44,  to  Stanley  Bros..  St 
Cloud,  $70,934  ;  and  364.240  cu.yd.  Tnter- 


of  Commerce  Bldg^  sheet  asphalt  paving  8  national  Palls-Koo<-hlchlng  Go.  line  Rd..  to 


blocks  3rd  Ave.  ^.,  40  ft.,  $47,703  e.  e. 
$69,100,  and  1  block  24th  St..  60  ft.,  $2,682 
e.  e.  $3,100;  to  Federal  Asphalt  paving 
Co.,  Amer.  Trust  Bldg.,  asphalt  paving  5 
blocks  2nd  Ave.,  40  ft.,  $35,499  e.  e.  $59,050, 


Superway,  Inc.,  Fergus  Falls,  $182,487. 
Noted  Jan.  21. 

Minn.,  Dniuth  —  W.  H.  Tlscher,  city 
comr.,  grading  and  gravel  surfacing  2.2ii 
ml.  Becks  Road  Blvd.  connection.  24  ft.. 


See  proposal  advertisements  on  page  151,  Advertising  Section. 
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Streets  ;ind  Hoads  (Continued) 


Calif.,  Compton — Improving  Belle,  Pearl,  X.  Y.,  New  York  —  APARTM  \’t 


a  Schrader,  506  West  2nd  St.,  Sedalla,  |34,-  ^74.565. 

307.  *  allf..  Hern 


ilermona  Beach  —  Improving 


$750,000. 

X.  Y.,  Xew  York — APARTMK.V 


Mo.,  Hamilton— C.  F.  Ridings,  city  elk.,  between  14th  St.  and  Pier  Thousand  Right  Hundred  Slxty-Or 

grading,  curbing  and  7  In.  concrete  paving  290,840  sfj.ft.  concrete  pa^ng,  400  lin.  versity  Ave.  Corp.,  c/o  (Jronent  n 


Home  Life  Bldg.,  $46,522.  Noted  Feb.  11.  I  alir.,  l.oa  Anreles-^'urhlng,  walks  and  of  Honn  Barber,  engra.  and  archt  {  I 

Tc*.,  .\blleiie— Taylor  Co.,  IJ  in.  War-  concrete  paving  etc  .  La  Clenga  Blvd.  be-  Park  Ave.,  20  story,  brick,  steel  aivl  ;to^ 

renite  bitulithic  on  2  in.  concrete  and  6  in.  9'  P'****'  foundation,  1st  Ave.  and  4!ttl.  si 

gravel  paving  Sayles  Blvd.  to  Butternut  y,-  Mica®'®.  227  Ave.  D,  Redondo  Beach,  X.  Y..  Xew  York— HOSPITAI^St  I'lL 
St.,  to  West  Texas  Constr.  Co.,  Abilene,  .  t.--  o.  i  i.  n  Hospital,  415  West  51st  St.,  so.  n  i,,'., 

$42  166.  Kngrs.  est.  $45,000.  Oakland- L  K  Sturgis,  city  elk.,  contract  6  story,  120  x  200  ft.,  bri.  1  \  „i 

Tex..  Brownsville  —  Asphalt  on  wood  grading  and  warrenite  bituminous  paving,  and  stone,  plain  foundation.  Fort  W  ,.hin» 
block  paving  30  blocks  various  streets,  to  etc.,  4  <8,787  sq.ft.  Peralta  St  between  7th  ton  Ave.  $800,000.  O’Connor,  Delan.w  a 
Chapin  Paving  Co.  9 la  Austin  St.,  San  An-  M.  and  north  city  limits  to  Oakland  Pav-  Schultz.  162  Ka.st  37th  St.,  ensr--  Us 

tonio  approximately  $60,000.  *ng  Co.,  5000  Bway.  Noted  Feb.  2o.  archts.  Noted  Jan.  7. 


archts.  Noted  Jan.  7. 


Ave.  from  Oak  St.  to  Scripture  St.s.,  Bell  grading  and  paving  Kettner  Blvd..  Spruce  OOO.  H.  G.  Kittredge.  446  lAington  av!' 

Ave  to  Texas  &  Pacific  Ry.  tracks.  Oak  ^V  mder.  Laurel  and  Pierce  St-s..  to  Hazard  ch.  engr.  ' 

St  from  North  locust  St.  to  Texas  &  Contg.  Co,  2548  Kettner  Blvd.,  $100,067.  X.  J.,  Atlantic  City  —  HOTKL  and  Pi  s 

Pacific  Ry.  tracks,  to  W.  M.  Jagoe  Constr.  Noted  Jan.  28  „  ^  r,  IJACRANT  —  Childs  Co.  200  5th  Av.  w 

Co..  lieiiton,  $2.25  per  cu.yd.  I”  ’’ J'5’  having  plans  prepared  bv  c.  n 

Tex.,  tiroesbeek  —  H.  F.  Kirby,  judge  concrete,  paving  27,736  st|.jd.  Chollas  P,  1.  Post  &  Sons,  engrs.  and  archts.,  lo|  pirli 

IJmestone  Co..  2  in.  rock  a.sphalt  on  8  |n^  York  City,  18  story,  brick,  steel 


streets,  to  Panhandle  Constr.  Co..  Lubbock,  asphalt,  concrete,  macadam  and  gravel  >•.  4.,  I’vrtli  Amboy—HOSPITAI^itv 

$163. .".33.  Noted  Feb.  <  ,  ,  ^  $796’o73  lIarris^^("iU  en^rging  hospital.  $200,000.  s 

Tex.,  San  ,\nt«nlo — .Asphalt  topping  16  $<96,073.  R.  C.  Harris,  City  Hall,  engr.  RiddlestorfTer,  pres.  ’■ 


bliM-ks  Kendall.  IIcH-fgen,  Mason.  Post  and 
South  Pecos  Sts.,  to  Southwestern  Bitu¬ 
lithic  Co..  C  O  Gunter  Bldg.,  $29,000. 

Tex  Tiilia — For  2}  in.  brick  on  4  in.  con¬ 
crete  I’mving  47.000  sq  yf .  various  streets, 
to  Jordan  Con.str.  Co.,  Plainview,  $131,806. 
Tex.  AVlchlta  Falls— For  2  in.  arrenite 
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Buildings — Commercial 


PROPOSKD  B  ORK 


Pa..  Phlla.— THEATRE— Stanley  Co  of 
America,  1916  Race  St.,  having  plans  pre¬ 
pared  by  Hoffman-Henon  Co.,  Finance 
Bldg.,  1  story  and  basement,  120  x  l.lo  ft 
theatre,  Kensington  and  Cumberland  Sts 
Pa.,  Phila.— THEATRE— Stanley  ('«.  of 


Mas*.,  .Allston  (Boston  P.  O.) — WARE-  America.  1916  Race  St.,  having  plans 


bitulithic  on  5  in.  concrete  paving  6  blocks  HOCSK — Jhttsburg  Plate  Glaes  Co.,  99  pared  by  Hoffman-Henon  Co..  Finance 
Kemp  Blvd.,  to  West  Texas  Constr.,  Portland  St..  Boston,  soon  lets  contract  3  Bldg.,  theatre.  Broad  and  Erie  Sts. 


Staley  itidg.,  $2.93  s<i.yd.  Engrs.  est.  story  and  basement,’  125  x  200  ft.,  rein 


Pa.,  Phl'a.  —  THEATRE.  STORE  and 


con.,  Babcock  St.,  here.  $250,000.  Dens-  SALES — Brown  &  Sons.  145  Fairni< 


St.,  Oklahoma  City.  $211,041.  Engrs.  est.  nient,  brick  and  steel,  Amity  and  Pleasant  Md.,  Point  Lookout  —  HOTEL  —  Point 

$280,000.  Not<'d  Feb.  18  Sts.,  here.  $150,000.  Engineer  and  archl-  Lookout  Corp.,  having  plans  prepan-d  hv 

Hkla.,  Hennessey— Grading  and  concrete  selected.  Mllburn,  Heister  &  Co.,  Union  Savings 

paving  19.300  »>I.y<f.  M-aJn  St  ,  to  L.  B-  Mass..  Boston— OFFICE — Salada  Tea  Co.  Bank.- Wash.,  D.  C  ,  for  hotel.  $200, onn. 
Baker.  1116  AVest  Main  St..  Oklahoma  t. lt>,  having  plans  prepared  by  Densmore,  Le-  f*a.,  Decatur — HCITEI.. — Hotel  Committee. 
$52,128.  Engrs.  est.  $6o,58i.  Clear  &  Robbins.  31  St.  James  St.,  9  story  J-  H.  Green,  pres.,  plans  granite  hotel 

Colorado — State  Hy.  Dept.,  Dpu''®L  fonu  nnd  basement,  80  x  160  ft.,  brick,  stone  and  $200,000. 

surfacing  6.856  mi.  Federal  Aid  1  roject  steel  addition,  Stuart  St.  $700,000.  Fla..  Sarasota — OFFICE — O.  Ne<'soiK 

27S-B.  extending  southeast  frimi  Hugo  on  Mass..  Fall  River — HOSPITAI., — Trues-  307  AVest  Johnson  St..  Madison,  AVis.,  pur- 
Rd.  8,  Lincoln  Co.,  tri  D-  S.  Beld  t  onstr.  dale  Hospital.  P.  E.  Truesdale,  dir.,  plans  chased  site  and  plans  brick,  .steel  and 

Co.,  501  Tramway  Bldg.,  Denver.  3  story  and  ba.sement,  45  x  130  ft.,  brick,  rein.-con..  plain  foundation.  Central  .\ve., 

paving  0.879  mi.  Federal  Aid  I  roject  2 < 0-1 ».  steel  and  concrete  addition.  $500,000.  here.  $150,000.  Engineer  and  architect 

Douglas  Co  .  to  J.  F.  Roberts  &  S<ms  Constr  Mass..  Spencer— TOAA'N  HALI, — Plans  -  - 

Co.,  Tramw'ay  Bldg.,  Denver,  $j5,  <01  ,  ana  rebuilding  3  or  4  story  and  basement  town 


le  Hospital.  P.  E.  Truesdale.  dir,  plans  chased  site  and  plans  brick,  .steel  and 
story  and  ba.sement,  45  x  130  ft.,  brick,  rein.-con..  plain  foundation.  Central  .\ve., 
:*el  and  concrete  addition.  $500,000.  here.  $150,000.  Engineer  and  architect 

AlaHs.,  Spencer — TOAA'N  HALI., — Plans  POt  selected. 


Co.,  Tramw'ay  Bldg.,  Denver,  $j5,<  01  ;  ana  rebuilding  3  or  4  story  and  ba.sement  town  Fla.,  Tampa  —  CLUB  —  Tampa  Y.AA’.C.A. 
grading  5.772  ml.  Federal  Aid  Brojeid^-T.'-  hall,  recently  destroyed  by  fire.  $150,000-  A.  K.  Dickinson,  pres,  plans  to  raise  $750,- 
C.  Jefferson  &  Park  ”,  $200,000.  w  000,  9i  story  building,  inch  gymna.sium. 

Colt  &  Son.  I.2ts  .Animas.  $l_a,996.  Noted  Conn.,  Hartforil — THEATRE — D.  AA’ein-  swimming  pool,  office  apace,  etc.  in  down- 
Jan.  14  Grand  total  *1^8,920.  stock,  22  Girard  Ave.,  having  plans  pre-  town  section.  M.  I.  Manley,  303  Brickell 

AVnsliIngfon — State  By.  Dept.,  Olympia,  pared  by  E.  T.  AA'iley,  75  Pratt  St.,  2  story  Ave.,  Miami,  archt.  Noted  Feb.  11. 
Improving  0  92  mi.  State  Rd.  8,  43.000  cu,  basement,  brick,  steel  and  stone.  State  Fla.,  AVest  Palm  Beach — APAR’TMENT — 


Improving  0  92  mi.  State  Rd.  8,  43.000  cu,  basement,  brick,  ’steel  and  stone.  State 

yd.  earth  and  27,000  cu.yd.  rock  excav.,  565  $150,000.  Noted  Jan.  7. 


cu.yd.  concrete,  16  ton  riinforcing  and  Conn.,  Xew  Britain — BANK — Fidelity  -  ..  - ^  ..  ..  ....  . . 

3.800  lin. ft.  timber  piles,  to  Myers  &  Goul-  Finance  Corp.,  87  AA’e.st  Main  St.,  J.  M.  Royal  Palm  Way.  here.  $200,000.  Addi.son 

t«'r.  607  Cherry  St..  Port  Angeles,  ^5.698,  chernoff,  pres.,  plans  brick  and  steel,  AA'est  Mlrner,  Boca  Raton  Developers,  Miami, 

and  3.1  mi.  State  Rd.  6,  to  Cole  &  Strong.  Main  St.  $150,000.  Engineer  and  archl-  archt. 

Riverside.  $13,843,  both  In  Skamania  Co. ;  selected.  .  AIUs.,  Biloxi  —  HOTEL — See  ‘‘Unclassi- 

cru.shed  ro<  k  re.surfaclng  7.100  cu.yd  State  Y.,  Allmnv  —  BANK  and  OFFICE —  fled." 

Rd.  3.  AValla  AValla  Co.,  to  H.  AA’.  Anderson,  Xevv  York  State  Natl.  Bank,  65  State  St.,  MUs..  Jackson — STATION— Illinois  Cen- 
311  California  Bldg.,  Tacoma,  $10,489,  and  having  plans  prepared  by  H.  I.  Cobb,  engr.  tral  R.R.  Co.,  135  East  11th  PI.,  Chicago, 

crushed  gravel  resurfacing  6.500  cu.yd.  and  archt.,  1465  Bwav.,  New  A'ork  City,  Ill.,  having  preliminary  plans  prepared  2 

State  Rd.  2.  Douglas  Co.,  to  Chenault  &  brick,  steel  and  stone,  plain  foundation,  story  and  basement,  rein.-con.,  brick,  stone 

AA'agner,  331  Couch  St.,  Portland.  Ore.,  state  St.  $1,000,000.  and  tile  station,  here.  $250,000.  F.  L 

$8,951.  Grand  total  $88,981.  X.  Bav  Shore  —  THEATRE  —  M.  Judd,  engr.  of  buildings.  This  corrects  re- 


$150,000.  Noted  Jan.  7.  Ocean  &  Lake  Realty  Co.,  Palm  Bi-ach. 

Conn.,  Xew  Britain — BANK — Fidelity  plans  3  story.  86  x  86  ft.,  steel  and  tile, 
nance  Corp.,  87  AA’e.st  Main  St..  J.  M.  Royal  Palm  Way.  here.  $200,000.  Addi.son 


AA’agner,  331  Couch  St.,  Portland,  Ore.,  state’ St.  $1,000,000 
$8,951.  Grand  total  $88,981.  ^  X.  Y’.,  Bay  Sliori 


$8,951.  Grand  total  $88,981.  ^  X.  Y’.,  Bay  Shore  —  THEATRE  —  M.  Judd,  engr.  of  buildings.  This  corrects  re- 

AVash..  AAalla  AA'alla  —  Comrs.  Walla  Glynne,  c/o'  Rialto  Theatre,  Patchogue,  port  in  Feb.  18  issue. 

Walla  Co.  will  grade  and  7  in.  crushed  having  plans  prepared  bv  (3.  A.  Sandblom,  Miss.,  YfeComb  —  OFFICE  —  X.  A. 
rock  surfacing  6,427  cu.yd.  Harry  Shaw  engr.  and  archt.,  145  West  45th  St.,  New  Kramer  having  plans  prepared  by  C.  H. 
Rd..  hv  dav  labor.  $25,540.  L.  O.  Kennedy,  York  Cttv,  brick,  steel  and  stone,  plain  Ijindsley,  Lamar  Life  Bldg..  Jackson.  7 
AA’alla' AA’alla,  engr.  foundation,  Montauk  Highwav.  $250,000.  story,  100  x  200  ft.,  rein.-con.,  brick  and 

Oregon — State  Hy.  Dept.,  Salem,  grading  y..  Mt.  A’ernon  —  OFFICE  —  West-  stone.  Main  and  Front  Sts. 

and  concrete  paving  6.86  ml.  George  Ranch-  Chester  Lighting  Co.,  South  1st  Ave.,  F.  A.  YIIss.,  Meridian — HOTEL — Meyers  Bros.. 
Deer  Creek  Se<'t.  Redwood  Highway.  Jose-  Stratton,  pres.,  having  plans  prepared  by  S.  Meyers,  pres.,  soon  takes  bids  10  or  11 
phine  Co.,  to  E.  McNutt.  Eugene.  $69,325.  B.  S.  King,  engr.  and  archt.,  18  East  41st  story,  75  x  100  ft.,  rein.-con.,  brick  and 
Calif.,  .Alhambra — To  Curtis  Paving  Co.,  st..  New  York  City,  10  story,  brick,  steel  stone,  21st  Ave.  and  5th  St.  P.  J.  Krouse, 
2440  East  26th  St.,  Ixis  Angele.s,  improv-  and  stone,  plain  foundation,  1st  Ave.  Meridian,  archt. 

Ing  portions  of  8th  St.,  9,414  cu.yd.  grade  $1,000,000.  Noted  Jan.  7.  La.,  Alexandria  —  MEMORIAL  —  Anier. 

$0.50,  asphaltic  concrete  paving  $0.16  per  x.  Y’.,  Xew  Y’ork — APARTMENT — A^ario  I.iegion  of  Honor,  C.  E.  Barrow,  c<im- 
sq.ft..  etc.,  total  $26,165.  Realty  Corp.,  c/o  Moore  &  I.4indseidel,  mander,  plans  raising  funds  war  memorial 

Calif..  Bra wiev— City  Trustees,  6  in.  con-  engrs.  and  archts.,  14  8th  St.  and  3rd  Ave.  at  Bolton  High  School. 

Crete  paving  119,997  sq.ft.  K  St.,  to  B.  having  plans  prepared  5  story,  brick,  steel  La..  Lafayette  —  COURT  HOUSE 
Noble,  Spreckels  Bldg.,  San  Diego,  $37,-  and  stone,  plain  foundation,  229th  St.  and  Lafayette  Parish  Police  Jury  having  pl.'ins 

566.  Noted  Feb.  11.  Sedgewick  Ave.  $175,000.  prepared  by  W.  T.  Nolan,  1,026  Canal-Com- 


See  proposal  advertisements  on  page  151,  Advertising  Section. 
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Hu  ililings — Commercial  (  Continued ) 

rnal  Bldg.,  New  Orleans,  courthouse. 
t’liM' uuO.  Noted  Jan.  21. 

I  run.,  Brintol— -HOTKLj — J.  A.  and  W. 

!•  .stniie,  plan  General  Shelby  Hotel,  8 
and  basement.  Front  and  Cumberland 
■  $iuo,ooo. 

Icnii.  Knoxville — LODGE — B.  P.  O.  E. 
i.'riternitv.  State  St.,  purchased  site  and 
ni  l'll''  lodge.  Gay  St.  1150,000. 

‘  ‘Tei.n..  Slemphit— OFFICE  and  STORE— 
r  K  Farnsworth,  1st  Natl.  Bank  Bidg., 
hivitig  Ilians  prepared  by  E.  L.  Harris- 
son  IJ  &  F  Bank  Bldg.,  and  takes  bids 
in  fall  12  story,  modern  office  and  store 
iiiiiliiiii’g.  South  Main  St.  and  Union  Ave. 

Ten  II.,  Murfreesboro — HOSPITAL — City, 
Futherfiird  Co.  and  endowment,  S.  B. 
(•hriity,  chn..  take  bids  about  Mar.  15, 
cuiure'te,  brick  and  stone  hospital.  $150,- 
UHii  Berlin  &  Swern,  19  South  La  Salle 
m  Chicago,  111.,  archts.  Noted  Feb.  4. 

Teiiii.,  Nashville  —  <j.\RAGE  —  Marr  & 
Holman,  archts..  Stahlman  Bldg.,  preparing 
nreliminarv  plans  four  3  story,  rein. -con., 
brii  k  and  stone  garages  In  business  sec¬ 
tion  {500,0(10.  Owner's  name  withheld. 

Tenii.,  Nashvllle-^IARAGE — O.  F.  Noel 
Kstate.  Noel  Blk..  having  plans  prepared 
bv  Hart,  Nevens,  Freeland  &  Roberts, 
efigrs  and  archts..  Independent  Life  Bldg., 

;  'itorv,  550  car  capacity,  concrete  and 
brick.  3rd  and  Church  Sts.  To  exceed 

*'o"''^"\kron— OFFICE  and  GARAGE— W. 

B  Peters  dir.  Pub.  Wks.,  soon  takes  bids 
1  and  2  storv,  156  x  280  ft.,  brick  and  steel, 
iilain  foundation,  Johnston  St.,  for  City. 
*1.50  000.  Good  &  Wagner,  Mohawk  Bldg., 
archts.  M.  P.  Tucker,  Municipal  Bldg., 

'"o!  Cleveland— INSTITUTIONAL— Y.  M. 
r  \  c/o  F.  W.  Ramsey,  pres..  East  22nd 
aiid  Prospect  Ave.,  having  surveys  made 
l)v  Hubbell  &  Benes,  archts.  and  engrs., 

4  5110  Euclid  Ave..  engrs.  and  archts.,  brick, 
steel  and  concrete  building.  $4,000,000. 

O.  Columbus  —  BANK  and  OFFICE  — 
Buckeye  State  Building  &  Iioan  Assn.,  22 
West  Gav  St.,  having  plans  prepared  by 
Hopkins  &  Dentz,  415  Lexington  Ave..  New 
York  City,  13  storv  and  2  basements,  95  x 
1871  ft  brick,  steel  and  concrete.  East 

Oav  St.  '$850,000.  _ 

O  Columbus — STORAGE  and  GARAGE 
— J  E.  McCrehen,  880  East  Broad  St., 
having  plans  prepared  by  Richards.  Mc¬ 
Carty  &  Bulfard,  684  East  Broad  St.,  3 
storv  and  basement,  100  x  100  ft.,  brick, 
steei  aniJ  concrete.  South  4th  St.  $200,000. 

().,  Columbus — S'TORE  and  OFFICE! — R. 
O.  Hanford,  (owner  and  archt.),  681  East 
Broad  St.,  making  plans  4  story  and  base¬ 
ment.  53  X  140  ft.,  brick,  concrete  and 
stone,  683  East  Broad  St.  $175,000. 

(».,  Columbus  —  THEIATRE  —  James 
Theatre  E7nterprises,  39  West  Broad  St., 
having  plans  prepared  by  C.  H.  Crane.  542 
Griswold  St..  Detroit.  Mich.,  9  story  and 
basement,  115  x  167  ft.,  concrete,  steel  and 
terra  cotta.  High  St.  $250,000. 

O..  Portsmouth — STORE! — Steahly  Dry 
Goods  Co.  having  plans  prepared  5  story 
and  basement,  304  *  100  ft.,  brick,  steel  and 
concrete.  4th  and  Chllllcothe  Sts.  $185,000. 

Inil.,  Fort  Wayne — THEATRE — Keenan 
Hotel  Co.  having  plans  prepared  by  C.  R. 
Weatherhogg,  250  West  Wayne  St.,  4  story 
and  basement.  150  x  185  ft.,  brick,  steel 
and  rein. -con.  vaudeville  and  motion  pic¬ 
ture  theatre,  3,100  seating  capacity. 
$1,000,000. 

MIrh..  Battle  Creek— EXCHANGE  and 
GAR,\GE  —  Smith,  Hlnchman  &  Grylls, 
archts.,  800  Marquette  Bldg..  Detroit,  take 
bids  about  Mar.  8,  3  story  and  basement, 
rein. -con.,  brick  and  steel,  plain  founda¬ 
tion,  for  Michigan  Bell  Telephone  Co.,  Cass 
Ave.,  Detroit.  $150,000. 

III.,  Chicago  —  HOTEL  —  Syndicate,  c/o 
E.  J.  Meles,  archt.,  105  West  Monroe  St., 
having  plans  prepared  and  takes  bids  about 
.■\pr.  26,  9  story  and  basement,  100  x  100 
ft.,  rein. -con.,  brick  and  terra  cotta.  Claren¬ 
don  Ave.  and  Gordon  Terrace.  F.  A. 
Randall,  160  North  La  Salle  St.,  engr. 

HI.,  Chicago  —  HOTEL  —  Rissman  4 
Hirschfeld,  archts.,  64  'West  Randolph  St., 
takes  bids  in  March,  1 4  story  and  base¬ 
ment,  1071  g  200  ft.,  rein. -con.,  brick,  stone 
and  terra  cotta,  Walton  PI.  near  North 
Michigan  Ave.,  for  Davis  Hotel  Corp.,  831 
Wilson  Ave.  Total  $3,000,000.  Noted 
Dec  17. 

III.,  Evanston — HOTEL — A.  E.  Johnson 
&  Co.,  Main  and  Maple  Aves.,  having  plans 
prepared  by  Ronneberg  4  Pierce.  10  South 
I-a  Salle  St.,  (Chicago,  7  story.  75  x  180  ft., 
rein. -con.,  brick  and  stone  addition. 

WIs.,  Baraboo — HOTEL — Warren  Hotel. 
c(o  L.  H.  Hill,  proprietor,  having  plans 
prepared  by  O.  J.  and  R.  E.  Sorenson,  226 
Main  St. ;  La  Crosse,  4  story  and  basement, 
50  X  75  ft.,  rein. -con.,  brick  and  steel  hotel. 
Noted  Jan.  21. 


POT — Chicago.  Mil-  230  ft.,  rein. -con.  and  brick  refectory  ami 
R.  Co.,  Canal  and  locker,  etc.,  E'orest  I’ark.  $I5o.ooo. 

11..  plans  rebuilding  Mo..  «t.  I.uul*  —  SE!RVICE!  —  Bd.  Pub. 
iestroyed  by  lire.  Serv..  208  City  Hall,  takes  bids  in  April, 

)t  selected.  C.  E".  3  ^tory,  rein. -con.  and  brick.  Inch  2oo  ft 

smoke  stack  and  isiwer  plant,  etc.,  12th  and 
'ARTMENT — C.  J.  Clark  Sts.  $750,000.  Study  &  E'arrar.  Ar- 
32  Bway.,  prepared  cade  Bldg.,  archt.'*. 

ment,  48  X  128  ft.,  Tex.,  Amarillo  -HOTE!Ij — E.  Thompson 

foundation.  Cedar  &  R.  Roger.s,  having  plans  prepared  b> 
xcavation  for  same,  Shepard  &  Wls*'r,  R.  A.  Long  Bldg.,  Kan- 
Po.,  c/o  architects,  sas  City,  Mo.,  11  story  and  basement,  48  x 
17.  76  ft.,  rein. -con.,  brick  atid  stone  hotel. 

SI.NESS  and  RE!C-  $300,000. 

Co.,  CO  E!.  G.  Tex.,  Brownsville — BUS1NE!.SS  J.  L. 

405  Bway.,  having  Mendlewitz  &  Assis'iates  plan  6  story  and 
ind  basement,  rein.-  part  ba.sement,  rein. -con.  and  brick,  plain 
otta,  plain  founda-  foundation.  $150,000.  E!nglneer  and  archl- 
),000.  tect  selected  soon. 

LUBHOUSE — Beth-  Tex.,  Brownsville  —  HOTE!L — Hotel  E!! 

11,  pres.,  585  Mary-  Jardin  Co.,  c/o  J.  N.  Nix,  c/o  Lanier  Hotel, 
3ry  and  basement  Nan  Antonio,  and  A.  D.  Dickinson  4  L. 
in  foundation,  49th  Brownsville,  having  preliminary 

r  and  architect  not  Pl^os  prepared  by  Kelwinid  Co.,  archts.  and 
engrs.,  C  O  Travis  Bldg.,  San  Antonio,  7 

MARY _ State  Bd  story  and  basement,  rein. -con.,  brick,  tile 

res..  State  Capitol,  stone  addition,  plain  foundation.  $300,- 

Madisun,  reln.^con., 

V  $’50  OOU  Noted  DFFK  E,  —  Texas  State  Batik  4  Trust  Co., 
y.  $-50,000.  Noted  J  ^Jarrett.  pres.,  having  prelimlnar.v 

rmATJTTTVT _ Tteiiitier  plans  prepari'd  12  story  and  bas**m**nt,  5o 

F  G  '  rein  -con.,  brick  and  stone,  plain 

City  and  E.  G.  Hoi-  foundation.  $75o.immi.  Private  plans. 

oo*  Temple  Xrx.,  Corpus  ChrUtl  —  HOTEL  —  H.  C 

t  altering  and  con-  Wood  4  assiK'iates,  c/o  Travis  Bldg.,  San 
Anionlo,  had  plans  prepared  by  Kelwistd 
r/o  Travis  Bldg.,  San  Antonio,  and 
takes  bids  after  Mar.  10,  6  story  and  base- 
$150,000.  Noted  ment,  rein. -con.,  tile  and  stui'co  hotel,  here. 

's^Jr^’lu^Z.rv^Vi^v  *^T«.rDalU.  —  BANK  and  OFFICE  — 
e*  lt'9>;fMmn'  *{.'n  Dallas  Natl.  Rank,  c'o  J.  D.  Gillespie, 
vlce-tires.,  havIng  preliminary  plans  jire- 
gAitpt  TmiTQic—  ^  **  •  2006  Republic 

»  ^atl.  Bank  Bldg..  15  story  and  biisement. 
ley^,  aud  ,  plans  3  rein. -con.,  brick,  steel  and  stone.  Main  St. 
irt  house.  $200,000.  $800,000. 

'ED — R-  E.  Bryant  Xrx..  Krrrvlllr — HOTE!L  R.  T,.  Burney 
ment.  125  x  154  ft  (promoter),  *'/o  Walsh  4  Burney,  929  North 

eers  and  archt.  not  E'’lores  St.,  San  Antonio,  plans  6  story  and 
___  basement,  reln.-ctin.  brick  and  stone,  plain 

SIN  ESS  —  Spelers  foundation,  here.  $200,000.  E!ngineer  and 
O  Sts,  had  plans  architect  seleited  simui 

Wilson,  525  South  Tex.,  LevelUnd— COURTHOUSE — Hock- 
basement,  60  X  134  ley  Co.  plans  election  soon  $200,000  bonds, 
:a  business  building.  3  story,  concrete  courthouse.  J.  R.  Evans, 
■!MORlAL  —  Omaha  Levelland,  co.  Judge. 

J.  L.  Webster,  chn.,  Tex..  Mineral  Wells  —  HOTEL  and 
memorial  in  Elm-  PAVILION  —  Crazy  Water  Co.,  c/o  S. 

Webb,  pres.,  having  plans  prepared  by 
'ICE  —  Metropolitan  Withers  4  Merrell,  104|  oak  St.,  Dalla.s 
Leisen,  mgr.  and  125  room,  brick,  stone  and  rein. -con.  hotel 
t  plans  prepared  by  and  pavilion.  $300,000. 

Jatl.  Bank  Bldg.,  4  Tex.,  San  Antonio  —  H(')TEL  —  H.  B. 

X  136  ft.,  rein. -con.  Rouse  4  Co.,  2214  Ward  St.,  Chicago.  Ill. 
amey  Sts.  $275,000.  having  preliminary  surveys,  etc.  made  12 
story,  brick  and  stone,  plain  foundation. 
lOTEL  and  LODGE  here.  $1,000,000.  Private  plans, 
id  .M.  Eltel),  Madl-  Tex..  Vernon— HOTEI.e-E.  O.  Thompson, 

.,  Chicago,  Ill.,  hav-  Memphis,  having  plans  prepared,  Shephard 
y  L.  CJucnzel,  879  4  Wiser,  1208  R.  A.  I>*ng  Bldg.,  Kansas 

fo.  111..  7  story  and  City,  Mo.,  5  story  and  basement,  75  x  140 
Ick  and  stone,  here,  ft.,  rein. -con.  and  brick  hotel.  To  exceed 
$150,000.  Noted  Feb.  11. 

OSPITAL  —  Sacred  Okl*.,  Durant — HOTET., — R.  T.  Storey 
100  room  hospital  plans  80  room  hotel.  $250,000.  E!ngineer 
and  architect  not  selected. 

URT  HOUSE— Em-  Wash.,  Seattle  —  HOTEIL — C.  Linde. 

aud..  plans  3  story  archt..  Seaboard  Bldg.,  takes  bids  about 
m.  and  brick  court  July  1,  12  story  and  basement,  120  x  120 
ft.,  rein. -con.,  brick  and  terra  cotta,  9th 

OURT  HOUSE! _ St  Pine  Sts.  $1,500,000.  Owner's  name 

Is  about  Mar.  15.  3  withheld. 

1  X  96  ft.,  reln.-con..  Wash.,  Seattle — OFFICE! — H.  Blttman, 

house.  $250,000.  archt..  Securities  Bldg.,  takes  bids  about 
rnational  Life  Bldg..  Mar.  15,  2  story  (ultimately  8  story).  111  x 
'd  Jan.  14.  120  ft.,  reln.-con.,  stone  and  steel,  3rd  and 

-COURT  HOUSE —  Union  Sts.,  for  E.  L.  Mann,  c/o  architect, 
itlon  $225,000  bonds,  $200,000. 

Ore.,  Portland  —  APARTMENT  — E.  B. 
FFICE! — See  "Build-  Hallwork,  Northwest  NatL  Bank  Bl<^., 
having  plans  prepared  by  J.  H.  Grant.  Br. 

hotel _ E  Thomn-  Trade  Bldg.,  4  story,  95  x  110  ft.,  concrete, 

n^illorT^M.,  having  East  20th  and  Madison  Sts.  $200,000. 
ppard  *4  Wiser,  1208  Ore.,  Portland  —  BANK  —  Northwestern 
trillo  Hotel,  ll’ story  Natl.  Bank  Bldg.,  6th  and  Morrison  Sts., 

I  ft.,  reln.-con.,  brick  El.  Olmsted,  pres.,  having  preliminary  plans 
000.’  prepared  by  H.  Westcott,  Spokane.  Wash., 

—THEATRE! — J.  C.  for  bank  addition.  $175,000. 

J.  having  plans  pre-  Ore.,  Portland  —  CITY  HALL  —  H.  E. 

,  114  West  10th  St.,  Plummer,  city  comr,  submitted  preliminary 
steel,  concrete  and  plans  for  addition  to  City  Hall.  $845,000. 
id  business  building.  Calif.,  Boyes  Springs — H«  )TE!L— Sonoma 
Properties  Co.,  c/o  J.  L.  Stewart,  archt., 
-■WAREHOUSE! — The  Spreckels  Bldg.,  San  Francisco,  had  plans 
!’aciflc  Tea  Co..  818  prepared  reln.-con.  hotel,  here.  To  exceod 
k,  N.  J.,  purchased  $150,000. 

use  80,000  sq.ft,  floor  Calif.,  Burbank — STUDIO  —  First  Natl. 
/  Sta,  here.  Pictures,  Inc.,  c/o  Austin  Co.,  California, 

■  REFECTORY  and  archts.,  777  E!ast  'Washington  St..  Los 
3erv..  208  City  Hall,  Angeles,  having  plans  prepared  motion 
bv  H.  E.  George,  Dl-  picture  studio,  Incl.  power  plant,  garages, 
ition.  and  takes  bids  cottages,  shops,  etc.,  approximately  40 
an(i  basement,  94  x  buildings  In  all.  $500,000  or  more. 

See  proposal  advertisements  on  page  151,  Advertising^Section. 
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Calif.,  8aii  Pedro — LODGE — San  Pedro  $500,000.  Warren,  Knight  &  Davis,  Km- 


Calif.,  Fre.no— HOSPITAL  and  OFFICE  136,  Knights  of  Pythias  plans  3  plre  Blk  Rirn^ngham  archt 


Eastman,  c/o  H,  R.  Davies,  archt..  Farmers 
&  Merchants  Bldg.,  had  plans  prepared  12 


Mia..,  Gulfport  —  BANK  and  OFKli'i-;. 
Apr.  1,  by  Bank  of  Gulfport,  48  x  '  ft 


'i  lorr.nl  I'ar  ifle  Southwest  Bide  story  and  basement.  50  x  140  ft.,  brick,  Mias.,  Gulfport  —  BANK  and  OFKH  i; . 
nlans  2  ,  ?  more  storv  rein -con  Calaverls  Pacific  Ave.  Apr.  1.  by  Bank  of  Gulfport,  48  x  '  f, 

Snd  Van  Ave  $150  00^^^  «“*“•.  Three  River.  —  HOSPITAL  —  Le  reln.-con..  brick  and  terra  cotta,  Im  f, 

r*llf  l  oneReorh _ APARTMENT _ El.  Corporation  de  I’Hospital  Cook,  P.  Blque,  high,  14th  St.  and  25th  Ave.  $125,O0(i-}l.’.u . 

Kastman  c/o*H  R  Davies  archt  Farmers  pres.,  having  plans  prepared  by  Asselin  &  000.  N.  W.  Overstreet,  Overstreet  t;!.!.;' 

*  M^chkms  Blda  htd  uians  beunienut.  Three  Stivers,  for  hospital.  Jackson,  archt.  Noted  Feb.  11. 

«..rv  aSd  ^.a«ement.  fl?eir^f  E^  $150,000.  $100,000  fund_  appropriated..  —  COMMEIRCIAL  and 


000.  N.  W.  Overstreet,  Overstreet  iJldt 
Jackson,  archt.  Noted  Feb.  11. 


atorv  and  basement  flrenroof  East  Ocean  $150,000.  $100,000  fund  appropriated.  O.,  Cleveland  —  COMMERCIAL  and 

HivJ  To  exceed  $150  000  ’  «"*•'  HamUton— APARTMENT— Godson  APARTMENT  —  One  Hundred  Thirtieth 

Calif.,  Ixmg  BeJh-^LUB  and  HOTEL  Pudding  Co.,  435  Parkslde  Dr..  Toronto,  Buckeye  Co.,  and  A.  F.  Janowltz  anht , 
—Seaside  Commercial  Club  &  Hotel  having  P  a[>9  5  story,  brick,  tile,  stone  and  ste^,  811  Prospect  Ave.,  taWng  bids  3  story  and 

K-  j  prepared  by  L.  A.  Smith.  Film  Exch.  plain  foundation.  James  St.  S.  $175,000.  nSl'n’ 

isn«  Anirple*  k  storv  and  basement  Private  plans.  St.  and  Buckeye  Rd.  $150,000. 

••  Hi®  Angeies,  5  story  ana  oasemeni,  _ itr  a iTQr^T  itittu _ r«onofia  o  ^  r. 


O.,  Cleveland  Heights  ( Warrensvitlt  p 
O.)  —  COMMERCIAI...  THEATRE  and 


120  X  165  ft.,  reln.-con..  East  Ocean  Blvd!  t  HamUton— MAUSOLEUM— C^ada  O.,  ClevM^d  Height,  < Warrensvlli,  p 

Tn  evceed  t26i)iino  Mausoleums  Ltd.,  Metropolitan  Bldg.,  O.)  —  COMMERCIAL.  THEIATRE  and 

Calif  1  OB  AnselrB _ HOTF'L  and  STAGE  Toronto,  having  plans  prepared  by  APARTMENT — W’.  T.  Arnos.  402  Kni?!- 

DEPOT _ Pickwh-k  Staire  Co  6th  and  Los  Cameron  &  Ralston,  Bartlett  Bldg.,  Wind-  neers  Bldg.,  Cleveland,  and  J.  F.  Steffens, 

Anceles  Sts  nlans"  8  ^torv  ’  80  x  150  ft  and  marble.  Woodland  archt.,  Fidelity-Mortgage  Bldg.,  Cleveland, 

wHh  6  storv'additron  to  s™l^^  Cemetery,  here.  $25g,000,___  _  taking  bids  3  story  and  basement,  100  x  ns 


Angeles  Sts,,  plans  8  story,  80  x  150  ft.  "yD  “tan* 
with  6  story  addition  to  structure  at  pres-  *’^1, 

ent  adjoining  site.  6th  St.  and  Maple  Ave.  .  ,, 

Engineer  and  architect  not  selected.  navir 

CuUf..  Lob  AngeleB— LOFT— L.  Conrad.  Hazelgrov 


et  al.  940  South  Western  St.,  having  plans  takes  bids  l^lck  stmie,  and  steel, 

prepared  by  S,  C.  I.ee,  530  Pet.  Sec.  Bldg.,  Pja*"  foundation.  Bank  St.  $225,000.  Noted 


fmetery,  here.  $250,000.  taking  bids  3  story  and  basement.  100  x  ns 

Out.,  Ottawa — LIVE  STOCK — Bd.  Con-  ft.,  brick,  steel  and  concrete.  Green  Kd. 
trol  having  plans  prepared  by  Burrltt  &  $200,000. 

Hazelgrove,  Hope  Bldg.,  Sparks  St.,  and  Ind.^^  Seymour — BANK — Mar.  9,  by  First 


13  story  and  basement,  55  x  125  ft.,  con¬ 
crete  and  terra  cotta,  8th  and  Santee  Sts. 
$500,000, 


Out.,  Toronto — OFFICE! — Federal  Build-  Jan.  21 


Ind.,  Seymour — BANK — Mar.  9,  by  First 
Natl.  Bank,  2  story  and  basement,  40  x  132 
ft.  bank.  $150,000.  McGuire  &  Shook 
F*ythlan  Bldg.,  Indianapolis,  archts.  Noted 


fVo'S’nni'i'*  Corp.,  85  Richmond  St.,  having  plans  Mich.,  Detroit — OFFICE! — Smith,  Hinch- 

Ca’llf  loB  AnreleB _ TGFT _ M  R  Grav  prepared  by  Chapman  &  Oxley,  Northern  &  Orylls,  archts.,  800  Marquette  Bldg, 

c/o  Moraan  Ss^ft  Clementk  archts  Ontario  Bldg.,  11  story  and  bksement,  75  taking  bids  4  story,  100  x  100  ft.,  rein -con., 
Van  Nu>*  Bldg.,  havl^gSplans  prepared  5  rPv 


s'to^y  (ultlnratelv  ?rsto%y7  and‘'b7sement.  tlon.  Bay  and  Albert  Sts.  $500,000.  Noted  gUy  «as  Co  415  Clifford  St.  $175.oo0. 

gele^St^**  Vnt.,  MnlkervIUe  — HOSPITAL  — Essex  Mich.,  Detroit— OFFICE  and  BANK— 

Calif  Los  .\ngeIeB  —  LODGE  OFFICE  Border  Utilities  Comn.,  Murray  Bldg.,  P,^**'°**  Trust  Co.,  West  Fort  St.,  taking 
and  STORE^olden  W'est  Lodge  86  I  B  Windsor,  having  plans  prepared  by  Pen-  bids  1  story  basement  and  mezzanine,  loO 


ment,  brick.  Central  Ave.  $150,000. 
R.  Williams.  Stock  E!xch.  Bldg.,  archts. 


se-  nlngton  &  Boyde,  Bartlett  Bldg.,  Windsor 
p_  and  Stevens  &  Lee,  62  Charles  St..  Toronto, 
3  story,  reln.-con.,  brick  and  steel,  plain 


Calif.,  Lok  Angeles— STORE  and  IGFT  fo^datlon.  $500,000.  Noted  Jan  21. 


PeVroUum^Seourules^^Blde  ^ha^nir  ^nlans  Co-.'  Ltd.,  Torontor  Ont"' takes  bids  about  W.  Brewer,  secy.  Building  Com.  Oakland 
pr"e‘^l-?d'"l3'’«or?and-bfs%en^^^  x**  126  Mar.  15.  4  story  and  basement  100  x  120  Co  3  story  basement  brick  steel  and 

ft  rein  -con  8th  nnd  Santee  Sts  To  exceed  ff-'  concrete,  brick  and  Steel,  265-67  Carl-  Plain  foundation.  $300,000.  F.  I) 

$25roo6  NoUd  Dec  3  ^  fo"  St-,  here.  J.  W’oodman,  408  Great  Madison.  Royal  Oak.  archt.  Noted  Jan  2S. 

ezou.uuu.  ivotta  L»ec.  a. _  _ -.i-— ♦  n!._ ill  _ apartmkmt i  i 


Man.,  Winnipeg — GARAGE! — T.  Eaton 


Slain  foundation.  Fort  St.  A.  Kahn,  1000 
larquette  Bldg.,  archt.  $250,000.  Noted 
Jan.  28. 

Mich.,  Pontiac — HOSPITAL — Mar.  12,  by 


lU..  Chicago — APARTMENT- 


Callf  I  OB  \nreleB  —  STORE  and  OF-  West  Permanent  Loan  Bldg.,  archt.  *•*.,  Chicago— APARTMENT — J.  J.  Jen- 

FICE>— Dodd  &  Itlchards  archts  Br^k-  Man.,  Winnipeg— HOSPITAL— Sisters  of  sen,  archt.,  1105  Lawrence  Ave  ,  taking  bids. 
ShonTBldg  making  nlans  12  rtory  ^nd  Mlserlcorde,  Sherbrooke  and  W’olseley  Sts.,  6  story  and  basement.  60  x  150  ft.,  rein.- 
basement  60  x  160  ft*^  5th  and  Figueroa  having  plans  prepared  by  Vlau  &  Venne,  99  con.  and  ^Icjc,  5324  Winthrop  Ave.,  for 
S?s  To  exceed  $750,000  Owner's  name  St.  James  St..  Montreal.  3  story,  bawment,  Winthrop  Building  Corp.,  c/o  architects, 
withheld  sub-basement,  46  x  150  ft.,  and  46  x  $300.000. 

Calif  Oakland _ HOSPITAL _ Hlllcrest  205  ft.,  reln.-con.,  brick  and  stone  addl-  .  J***'.  Chicago  —  THEATRE,  STORE  and 


Bank  of  Savings  Bldg.,  having  plans  pre¬ 


liminary  plans 
ment,  steel  an 


T.  H..  Honolala— T.  M.  C.  A.,  347  MadI-  NoUh  Michigan  Ave.,  taking  bids  3  story, 
n  Ave.,  New  York  City,  N.  Y.,  having  135  x  225  ft.,  brick  and  terra  cotta.  Irving 
ans  prepared  by  L.  Rodgers,  633  Park  Blvd.  and  Austin  .Ave.,  for  Mltcnell 
ireckels  Bldg.,  San  Diego,  Calif..  5  story,  Bros.,  c/o  architects.  $750,000. 

6  X  250  ft.,  Y.  M.  C.  A.,  here.  $650,000.  Wla.,  Milwaukee — THEATRE  and  BUSI- 
B.  C..  Vancouvei^-APARTMENT  HO-  NESS— Mar  13.  by  A.  H.  Klenapiwl,  archt  , 
EL — Georgia  Hotel,  c/o  O.  S.  Harrison  <<5  Milwaukee  St..  2  story  and  basement. 


nrenared  6  story  and  bMe-  TEL— Georgia  Hotel,  c/o  G.  S.  Harrison  <<5  Mllw-aukee  St .  2  storv  and  basement 
S  Concrete  2l8t  and  San  Seymour  and  Pender  Sts.,  having  plans  ft.,  reln.-con.  and 

)  000  or  more.^^”  ^  prepared  10  or  12  story,  lio  x  150  ft.,  brick,  plain  foundation,  8th  Aye.,  for  A.  H 


Pablo  Sts.  $250,000  or  more.  prepared  lo  or  iz  story,  izo  x  150  ft  ur.ca  .ounuai.on, 

Calif.,  Oakland— JAn.r-Alameda  Co.  fc'n  -con  '  hrlck  and  steel,  Georgia  and  Bartelt.  1350  8th  At^  $150,000 


plans  fireproof  annex,  5th  and  W^ashlngton  Howe  Sts.  $1,000,000. 

Sts.  $150,000.  H.  H.  Meyers,  Kohl  Bidfir*#  BIDS  DESIRBD 

®‘‘c.«r?"pr.2de"a’’-  LODGE  -  Masonic  c''*A^’’2  ft’ 

fireproof  lodge.  fdditl^'.  $150,000 


Mo.,  Sprlngfleld^ — -DEPOT — Mar.  8,  by  F. 
G.  Jonah,  ch.  engr.  St.  Louis  &  San  Francisco 
R.R.  Co.,  Frisco  Bldg.,  St.  Louis,  remodeling 


Mass.,  West  Springfield  (br.  Springfield)  and  cdnstructing  2  story  and  basement,  77 
■Mar.  20,  by  Y.  M.  C.  A.,  2  story,  brick  x  247  ft.  depot  addition,  here.  $150,000. 


$250,000  or  more. 

CaUf.,  San  Diego— CLUB — Y.  W.  C.  A. 
of  San  Diego,  had  plans  prepared  by  C.  E. 


pecker  w“  sV^rns^om’^eis"  sVreckeTs  ^tate  Hospital  Comn  Hartford.  RM 


lessee  for  20  years. 


tracts  Awarded. 


J.  Greenback,  et  al,  Hearst  Bldg.,  having 


and  steel  addition.  $150,000.  L.  R.  R.  C.  Stephens,  Frisco  Bldg.,  St.  Louis. 
Howes,  41  Keith  St.,  Springfield,  archt.  archt. 

Conn.,  Norwich  —  SANATORIUM  —  Mar.  Mo..  St.  Louis— GARAGE! — See  ‘■Con- 
6,  by  State  Hospital  Comn.,  Hartford,  F.  M.  tracts  Awarded." 

Salmon,  comptroller,  2  story  and  basement,  Collf.,  Lob  Angetea — APARTMENT — See 
40  X  190  ft.  brick  and  steel  employes  build-  “Contracts  Awarded.” 

Ing,  2  story,  60  x  80  ft.,  stone  and  timber  Calif.,  Lo#  Angeles — HOSPITAIj — Mar 
addition,  and  1  story  infirmary,  here.  15,  by  Bd.  Supervs.  Los  Angeles  Co.,  five 
$150,000.  Noted  Jan.  21.  1  story,  approximately  35  x  165  ft.,  frame 

N.  Y.,  New  York  —  APARTMENT  —  See  buildings,  for  Infirmary  section.  To  exceed 
"Contracts  Awarded.”  $150,000.  Noted  July  2. 

N.  Y.,  New  York— THEATRE!— See  "Con-  Calif.,  San  FranclBCo— APARTMENT— 

tracts  Awarded.”  See  "Contracts  Awarded.” 

N,  J..  Plainfield— APARTMENT— Wig-  Calif.,  Wationvllle— HOTEL  and  STORE 

ton-Abbott  Corp.,  engrs.  and  contractors,  — ^W.  H.  Weeks,  archt.,  369  Pine  St.,  San 
552  West  23rd  St.,  New  York  City,  taking  Francisco,  taking  bids  5  story  and  base- 
sub  bids  4  story  apartment.  Crescent  Ave.  ment,  reln.-con..  Lake  and  Main  Sts.,  here, 
and  East  7th  St.,  here,  for  One  Hundred  for  Resetar  Bros.  $250,000. 


Contracts  Awarded.” 

N.  Y.,  New  York — THEATRE — See  "Con- 


N,  J..  Plainfield— APARTMENT— Wlg- 


One  Hundred  for  Resetar  Bros.  $250,000. 

Sixty-Five  Crescent  Ave.  Corp..  652  W^est  mna  wpcwfvpn 

Bldg.,  preparing  preliminary  plans,  6  story,  23rd  St  New  York  Cltv  Slmoson  &  BIDS  RECEIVED 

basement  and  sub-basement,  reln.-con.,  Rolston  'Newark  archts  ^  Ind.,  IndianapoIU  —  WAREHOUSE  — 

l^lon  and  Tx>avenworth  Sts.  $200,000.  TrTfton-HOSPITAL.  etc.-Mar.  Vonnegut  Hardware  Co..  120  East  Wa.^h- 

Owners  name  withheld.  ^2,  by  Bd.  Institutions  &  Agencies,  W.  J.  Ington  St.,  Feb.  15,  general  contract  6  story 

Calif.,  San  Franrlsco  —  FAC7TORY  and  Ellis,  acting  comr..  State  Office  Bldg.,  group  and  basement,  101  x  195  ft.,  brick,  s^l 
W.\RE!HOUSE  —  See  “Buildings  —  Indus-  6  hospital  buildings,  etc.  at  New  Jersey  and  reln.-con.,  from  Service  Cons^.  Co., 
trial.”  State  Hospital,  here.  $742,000.  Former  Castle  Hall  Bldg.,  *207  862^  Noted  Feb_ll. 

Calif.,  San  Francisco  —  HOTEL  —  bids  rejected.  Noted  Feb.  ll  Mo.,  St.  lonU  -—  MOR(^E  —  Bd.  Pub 

Y.  M.  C.  A..  Leavenworth  and  Golden  Gate  Pa.,  Phlla. — STORE! — Mar.  7,  by  J.  Q.  Serv.,  208  City  Hall,  Feb.  16,  1  and 


Y.  M.  C.  A.,  Leavenworth  and  Golden  Gate  Pa-  Bhila.— ^TORE!— Mar.  7,  by  J.  <L  Serv.,  208  City  Hall,  Feb.  16,  1  and 
Ave..  having  plans  prepared  by  F.  H.  McCrory  Co.,  919  Market  St.,  8  rtory  and  story  and  basement,  88  x  ISO  ft.  rein. ^n., 
Meyer,  742  Slarket  St..  16  story  and  base-  basement  50  x  125  ft.,  reln.-TOn..  brick  and  brick  and  terra  cotta.  Clark  Ave^  from  G 
ment,  Turk  St  near  Leavenworth  St.  $800,-  steel,  plain  foundation.  $500,000.  Constr.  Griffiths  Constr.  Co.,  705  Olive  St,  $204.- 
000.  Dept,  of  J.  G.  McCrory  Co.,  1107  Bway.,  643.  Noted  Jan.  21. 

Calif..  San  Francisco- OFFICE  —  San  New  Y^k  City,  N  Y.,  a^ts.  CONTRACTS  AWARDED 

Francisco  Builders  Exch..  W.  H.  George,  W  Mats  Lvnn  _  LODGE  _  Knights  of 

pUni  alpr^xlmatel^  ir’s‘torr‘*an1^^ajrf  KS  ’ 3  8?6rf^nd  basement.  60  x  192  Pythias;  S  Parsons^?  Conant  Rd  Marblc- 

m?m.  8oT  i20  ft^  Cliss  A  "Construction,  «■/  brlcfc  and  Indiana  limestone,  head,  3__story  and  basement  65^  x  J50^  ft. 


and  Indiana  limestone. 


Mission  and  New  Montgomery  Sts.  $750.- 
000.  Engineer  and  architect  not  selected. 

Calif..  San  Joar  —  OFFICE  —  Local 
Physicians  &  Sunfeons.  c/o  M.  Hopkins, 


4th  and  State  Sts.  $350,000.  Noted  Feb.  4 


Pythias,  S.  Parsons,  7  Conant  Rd.,  Marble¬ 
head,  3  story  and  basement,  65  x  150  ft. 
brick  and  steel.  Market  St,  here,  to  K. 


South  16th 


building.  To  exceed  $150,000. 

Call^  Sa*  Joae — TEMPLE! — San  Jose 
l.abor  Temple  Assn.,  A.  W.  Crawford,  secy.. 


I^^hltTct  liot  selected  Catonsvllle  (br.  Baltimore)— HOS-  Swanson,  133  Euclid  Ave.  Archts.  est 

selected  pitaL— Mar.  18.  H.  P.  Hopkins  &  A.  $300,000. 

-  OFFICE  •—  l^al  Burton,  archts.,  347  North  Charles  St.,  Bal-  Conn.,  New  Haven— TEMPLE— Masonic 
ns.  c/o  M.  Hopkins,  tlmore,  4  story  and  basement.  50  x  115  ft..  Temple  Assn.,  W.  A.  Warner,  chn.  building 

plans  fireproof  office  atone,  plain  foundation  wing  to  Foster  com..  2  story  and  basement  80  x  140  fU 

150,000.  Clinic,  at  Spring  Grove  Hospital,  here.  W'hltney  Ave.,  to  Larkin  Carey  Co..  166 


1150,000.  Noted  Oct  15 


Ala.,  Anniaton — OFFICE! — Mar.  25,  by  L.  Feb.  25. 


Brewery  St,  about 


plans  fireproof  labor  temple.  $150,000.  En-  B.  Liles.  10  story,  100  x  150  ft.,  reln.-con.,  N,  Y.,  New  Tork — APARTMENT^Hiirn 
slneer  and  architect  not  selected.  10th  and  Noble  Sts.,  fof  L.  B.  Liles,  et  al.  View  Building  Corp.,  c/o  C.  Kreymborg  « 

See  proposal  advertisements  on  page  151,  Advertising  Section. 
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_ Commercial  (Continued)  and  stone,  to  Mason  Constr.  Co..  618  Natl.  r«ln,-con.  and  brick.  MliblRan  Avc 

'  Marlon  Ave  Hldg..  Minneapolis.  Minn.,  $172,250.  Not«-d  $2oti.ooo. 

^‘Tl'  i  storv  brli’k"  steel  and  stone!  KasttHi  .Mil. U -Cunning  Silk  .Mills 

will  I  ^  OKden  Ave  and  162nd  »w«on— HOTKL,--K.  L.  Maytag.  6  liavlng  plans  prepar.  d  by  HalliiiK*  r  «•<>  . 

|il;iiii  j^.ii  1)00  story.  66  x  133  ft.,  rein. -con.  hotel,  plain  1 2th  and  Chestnut  Sts .  Phila  .  silk  mill  ad 


::moe"''ldain  foundVtlon^  Vs 

St  ,  t.'>  Voo ***•  Loul*— UAKAC.E— Burdeau  Heal 

.Vn  tits.  est.  .rpiup _ F'^.l(^shm  Katate  Co.,  8t>l  Chestnut  St.,  will  build  1 

N.  Y.,  New  I  IVans^^n  enJr  “'“1  ^  story,  rein. -con.  and  brick.  Iron  St. 

,-„i,.«tr.  ^  "rP-i  «■/•?  *•  ,44,h  St  w"ll  bufld  “"‘i  Mis.sourl  Baclflc  K.K.  tracks,  by  day 
ni'^^Va^^■founda^^^^^  $200.000,.  Peoples  Motorbus  Co.. 


i.ri.'k  steel  and  stone,  plain  foundation, 
Wib-iter  .Xve..  by  day  labor.  $175,00lt. 

1-H..  K«X  Chase  (Phila.  P.  C.)— HOSPI- 


ug.  Arcnis.  esi.  ^i.uuu.uuu.  .>oiea  Hosiery  co..  .A  anu  «. ourtlaiul  Sts.,  having 
n.  28.  plans  prepared  by  E.  .\.  Wight  man. 

Mo..  St.  Louis — UAKAtlE — Burdeau  Heal  Bankers  Trust  Bldg..  2  storv  and  baseim  nl. 
date  Co.,  80l  Chestnut  St.,  will  build  1  rein. -con.  and  brick,  plain’  foundation.  A 
id  2  story,  rein. -con.  and  brick.  Iron  St.  and  Courtland  Sts.  $6n.iniii. 
id  Mis.suuri  Pacific  H.H.  tracks,  by  day  I'a  .  I'hlla. —  K.VCTOHY  —  E.  .\.  llopi»T. 
bor.  $200,000.  Peoples  Motorbus  Co.,  archt..  10  South  ISth  St.,  soon  lets  contract 
2854  Chippewa  St.,  lessee.  3  story  and  basement.  33  x  130  ft.,  lain.-i'on. 


-Mo.,  St.  Louis-  STOHE  and  OFFICE — X.  and  brick  addition,  iilain  foundation.  Inia- 
Pelligreeii.  1123  Hodiamont  Ave..  6  story  ware  and  llowell  Sts.,  for  llellwig  Silk 
and  basement.  45  x  210  ft.,  rein. -con.  and  Dyeing  Co..  Sth  and  Buttonwood  Sts.,  $40.- 


and  Easton  Aves.,  to  ooo. 


ft  administration  building,  and  38  x  157 
ft'  nurses  home,  all  2i  story  and  basement, 
rein  -con.,  brick  and  steel,  plain  founda¬ 
tions  Filmore,  Hartel,  Shelmire  and  Has- 


Investment  Co.,  816 
$500,000. 


Ml»»..  Cleveland— HE.XTl.NC,  PLANT — 
Misssissi|i|>i  Delta  State  Teachers  I’ollege. 


Indemnity  Bldg.,  for  Canal  Hank  & 
Co.  .\bout  $4.it00,000.  Noted  Jan.  21 


Tex.,  Houston — HOTEL — Terminal  In-  J.  W.  Broom,  pres.,  having  prellminar.v 
vestment  Co.,  c/o  J.  H.  Crocker.  1202-10  plans  jirefiared  2  story  cntral  heating 
State  Natl.  Bank  Bldg.,  10  story,  125  x  250  plant,  rein  -con.  and  brick.  $4n.iMm. 

ft.,  rein. -con.,  brick  and  steel.  Texas  Ave.  Tenn.,  Nashville  -llE.XTI.Nil  PL.X.N’T _ 

and  Craw  ford  St.,  to  Southwestern  Constr.  Montgomery  Bell  Academv.  Harding  Hd  . 
Co.,  West  Bldg.,  $750,000.  Noted  Jan.  21.  having  plans  jirepared  by  <!.  D.  Waller.  2ni 
Tex.,  Houston  —  WAHEHOUSE,  etc. —  Independent  Lift  Bhlg.’,  tirepriM)f  central 
Southern  Pacific  H.H.,  H.  M.  Lull,  ch.  engr.,  heating  plant.  $5o,ooo. 

Southern  Pacific  Bldg.,  2  story.  40  x  2o2  ft.  Ky..  NorUmvIlle  •  -  PDWF.H  PL.VNT  — 
head  house  and  oftlce,  45  x  1,080  ft.  freight  Kentucky  Electric  Power  Corp.  retained  J. 
house,  1  story,  28  x  1,140  ft.  outbound  O.  White  Eng.  Corj).,  43  Exch.  PI.  New 
freight  warehouse.  14  x  1.100  ft.  transfer  York  City,  to  design  and  construct  5, mm 


lo.i.r  mm  Noted  Mar  4  « anii.,  . . .  —  imivei  non.  r.asi  jra  ni.,  simi.mm. 

‘’ll  ’Yminrsto^^^^  Park  Co.,  4  story,  stone  and  timber  hotel  Mleh..  Hetrolt  CHEAMEHY  Fairmount 

(’,.  304  Mahoning  Bank  Bldg.,  general  con-  halge  here,  to  Balinger  &  bord.  Creamery  Co.  2452  Faistern  Market,  had 

triet  earaae  Phelns  St  to  Heller  Bros.  Everett,  $1j0,000.  ,,  .  plans  iirepared  2  story  and  basement.  150 

C(‘)  'Thurnmii  and  Ha  yen  Aves..  $200,000.  .  **iVa — J  '**0  rein -con.,  brick  and  steel,  plain 

I'nil  IndUnapollie — (lAR.AtlE — Merchants  M  llson,  Bradbury  Bldg.,  1^)8  Angeles,  o  foundation,  .Milwaukee  Ave.  $25o,ooo. 

Jt.  I  leht  Co  Washington  and  story  (ultimate  7  story)  and  basement.  50  Private  plans 

MeHdian  Sts  generaT’contract  garage  and  *  ^^0  ^t..  reln.-con..  Canon  Dr.,  to  Indus-  .Mich..  .Muskegon  —  FAf’TDHY  —  Piston 
storage  of  records  building.  200  cars  ca-  tr|al  Constr.  Co.,  Chamber  of  Commerce  Hlng  Co  E.  Young  having  i.lans  pre- 

iianitv  to  T  H  Currv  Constr  Co  Lorn-  Bldg.,  Los  Angeles,  $150,000.  pared  4  story,  122  x  125  ft,.  rein.-<sin..  San- 

Cd'’BlV,  4400  Nork^  M^^^^  a  ,nr«  $100,000.  E.  Young,  c/o  Engr. 

A.  Ford.  201  San  Canon  Dr.,  Beverly  Hills,  Dept,  of  owner,  engr. 


"wiVi,  iv»»i.nit _ ADMlNTstTR \TION _  "'••1  build  4  story  and  basement,  60  x  125  wu..  .Miiwankcc — Lltill'r  .M.X.nckac- 

Park  Dav”  &  Co..  2951  ADvater  St..  4  TCHINO-J  Huesch  Printing  Mchy  ro. 

story  and  basement.  85  x  lOO  ft.,  rein  -con..  „  prepared  bv  M 


Wl»..  Miiwankcc — LIC.HT  MANCFAC- 


Anhts.  est.  $160,000.  Noted  Feb.  4.  wMU  m.iM  ‘‘‘S  .  ni.-xfi.'V'r  ri  a  vm 

\iG>ii  Tk..a _ lA  cTXTj LTV  krnpcN _ -pv  I  ouiijf  Hill  DUilu  tiir©^  o  stoFy,  tini“  Ia.,  Dav^npopt  OFcMKNx  HKANX  — 

lander  ’ll  Camnus  MaDiii8g!'neral  con-  ber  and  brick  veneer,  Taylor  St.  near  Jack-  Dewey  Portland  Cement  Co.,  3ol  Mutual 

met  2  storv  and  imrt  baAeS  115  x  ^t..  by  day  labor.  $150,000.  R.  R.  Bldg..  Kansas  City,  Mo..  F.  E.  Tyler,  pres., 

o's  ft  re^n  -con  bH^k  anT  steel  ulaln  ’  prepared  by  J.  C.  Buckbee 

nndatinn  Si^  Mile  Rd  fo  N  M  'lirne?  “»"'«•*  —  CLUB  —  Beach  Co.,  en^s.  and  archts..  38  South  Dearborn 

Constr^  Co  1107  ^fave’ttl  Bldg**  Archts  Southern  California.  9  story  and  St..  Chicago,  III.,  group  buildings  .-overlng 

.st"‘*i7(>  (ui’n  Latayette  Biag.  Arc  basement,  20  x  340  ft  .  brick  and  reln.-con.,  215  acre  area,  concrete  foundation,  here. 

viieli  J»eb.«n  _  ORRICF _ Consumers  Marine  Terrace,  to  Fidelity  Constr.  Co..  $3,000,000.  Noted  Feb.  25. 

Mioh..  tiaoKHon  —  Up  r  H  K  —  consumers  arknr/^vi.  _  x;f  a  *  i-»nnTTi>iKT/4 


Power  Co"  11  story  and  basement,  69  x  aPProxl- 


126  ft.,  and  50  x  133  ft.,  reln.-con.  and  "lately  $750,000. 
brick,  plain  foundation.  Main  St.,  to  H.  L.  — — , 

Vander  Horst,  Kalamazoo.  Noted  Feb.  4.  Tk  ’U* 

III.,  Chicago— BANK — Columbia  State  UUlldin 

Savings  Bank,  5000  West  Chicago  Ave., 
general  contract  2  story  and  basement.  50  non 

X  125  ft.,  brick,  marble  and  stone,  5146  fko 

West  ('hicago  Ave.,  to  A.  Houston,  5946  Maas..  Fall 

West  Division  St.  Noted  Jan.  7.  Mattress  Co.  pi 


Buildings — Industrial 


PROPOSED  WORK 


$3,000,000.  Noted  Feb.  25. 

Neb..  Hastings  —  MANUFACTUHINH  — 
Roth  Mfg.  Co.,  plans  2  story  and  basement, 
brick,  near  Chicago,  Burlington  &  Quincy 
R.R.  tracks.  $100,000.  Engineer  and  archi¬ 
tect  not  selected. 

Mo..  Kansas  City  —  SHOP.  etc.  —  L. 
Dresc'her,  Ambassador  Hotel,  having  plans 
prepared  by  R.  F.  Oornall,  Barclay  Bldg.. 


Mais.,  FaU  Rlvef— MILI.r— Fall  River  3619  Bway  ,  6  story  and  basement,  rem  ¬ 
attress  Co.  plans  rebuilding  brick  and  cpn.  shop  and  omce,  plain  foundation,  37*.4 


West  Division  St.  Noted  Jan.  7.  Mattress  Co.  plans  rebuilding  brick  and  J®"-  P*®*'* 

III.^  Chicago  —  THEATRE.  STORE,  steel  mill  addition.  $50.000-$60,000.  Bv^y.  $250,000.  .  vm  o 

.\PARTMENT  and  OFFICE  —  Addison  Mass.,  Somerset  —  PLANT  —  Montaup  M“.,  Lenl* — BP”,.ER  H^ANT — See 

Southport  Building  Corp.,  general  contract  Electric  Co  .plans  plant  addition.  To  ex-  Buildings  Commercial. 

-  -  ■  -  -  ed  $40,000.  Engineer  and  architect  not  _Mo.,  IM.  Louis  —  FACTORY  —Century 

lecte(i  Electric  Co.,  1806  Pine  St.,  purchased  8 

R.  1..  Brlsto’l— TEXTILE  MILL— Crans-  traft  and  plans  factory  on  branch  of 


4  story,  125  x  150  ft.,  reln.-con..  brick  and  ceed  $40,000.  Engineer  and  architect  not 
terra  cotta,  Addison  St.  and  Southport  Ave.,  selected. 

to  J.  J.  Redding  &  Co.,  10  North  Clark  St.  R.  1..  Bristol — TEXTILE  MILL — Crans- 
Archts.  est.  $750,000.  ton  Worsted  Co.,  Thames  St.,  having  plans 

III.,  Fairmount  City  (mall  East  St.  prepared  by  Jenks  &  Ballou,  1035  Orosvenor 
Louis) — CLUB— Fairmount  Jockey  Club,  Bldg.,  Providence,  4  story,  135  x  140  ft.. 


Bruce,  genl.  mgr..  Hotel  Jefferson,  St.  brick  addition.  $225,000 


ton  W’orsted  Co.,  Thames  St.,  having  plans  Wabash  R.R.,  Forest  Park  Blvd.,  Spring 
prepared  by  Jenks  &  Ballou,  1035  Orosvenor  ®ttd  Manchester  Aves. 

Bldg.,  Providence,  4  story,  135  x  140  ft.,  „  M®-,;,  Louis— FACTORY— Koken  Co., 


D'uis.  Mo.,  general  contract  3  story,  80  x 


N.  Y..  Buffalo  —  CORE  and  MALLE- 


200  ft.,  brick  and  steel,  here,  to  W.  H.  ABLE  PLANTS — Amer.  Radiator  Co.,  1807 


Mo.,  8t.  Louis — FACTORY' — Koken  Co., 
2528  'Texas  Ave.,  plans  group  buildings  for 
barber  supply  factory,  near  here.  $2,000,000. 
Mo..  Ht.  Louis— POWER  PLA.NT— Union 


Smith-Nelson  Cunllft  Co.,  107  North  7th  Elmwood  Ave.,  having  preliminary  plans  Electric  Light  A  Power  Co.,  12th  and  Lo¬ 
st..  St.  Louis,  Mo  Archts.  est.  $150,000.  prepared  1  story,  80  x  300  ft.  core  plant,  cust  Sts.,  D  H.  Egan,  pres.,  plans  to  ex- 

Xot»-d  Feb  11  $45,000.  also  1  story,  100  x  300  ft.  and  100  pend  more  than  $11,000,000  in  construction 

111..  YYankegan — THEATRE.  STORE  and  x  300  ft.  malleable  plant  addition,  $100,000,  w-ork  to  keep  pace  with  growing  demand 

APARTMENT — YV.  G.  Burnett  general  con-  both  on  Elmwood  Rd.  ;  also  1  story,  ware-  for  electric  power  In  territory,  Incl.  addl- 


APARTMENT — YV.  G.  Burnett  general  con-  both  on  Elmwood  Rd. ;  also  1  story,  ware-  for  electric  power  In  territory,  Incl.  addl- 
tract  3  story,  137  x  205  ft.,  reln.-con.,  brick  house  addition,  Rano  St.,  $50,000.  all  brick  tlons  to  Kahoka  and  Ashley  power  plants, 
and  terra  cotta.  Genesee  and  Claj'ton  Aves.,  and  steel.  L.  A.  Harding,  1335  Main  St.,  Minn.,  Minneapolis — FACTDRY’ — Strong- 
t'l  J.  J.  Redding  &  Co.,  10  North  Clark  engr.,  lor  malleable  plant  onlv.  Scott  Mfg.  Co.,  413  South  3rd  St.,  plans 

St  .  Chicago.  Archts.  est.  $1,200,000.  N.  Y.,  Buffalo — INDUSTRIAL — Buffalo  2  or  3  story  and  basement,  reln.-con.. 

,.la..  Mason  City — T.  M.  C.  A.,  C.  H.  Mac-  Goodwill  Industrial.  Inc.,  372  Michigan  and  brick.  Taft  St.  between  Traffic  and 
N'ider,  chn.  building  comn.,  general  con-  Ave.,  having  plans  prepared  by  Hudson  A  Kennedy  Sts.  $176,000.  Engineer  and 
tract  3  story  and  basement,  reln.-con.,  brick  Hudson,  Dunn  Bldg.,  4  story,  75  x  150  ft.,  architect  not  announced. 

See  proposed  advertisements  on  page  151,  Advertising  Section. 
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Buildings — Industrial  (Continued)  had  plans  prepared  by  D.  R.  Clavel,  Baste,  Ave.,  general  contract  1  story,  108  x  17',  ft 

Minn  «  Inonn— POWKR  PLANT _ Miss-  Switzerland,  silk  factory,  here.  brick,  2841  North  Western  Avev.,  to  i:  r’ 

iKsippI  Valley  Pub.  Serv.  Co.  plans  1  story,  — Bramp-  Lcker  &  associates,  110  South  Dearborn 

rein. -con.,  brick  and  steel  additional  unit,  ^  proprietor,  ht.  Archts.  est. 

plain  foundation,  here.  $40,000.  hlnglneer  plans  rebuilding  mill,  recently  destroyed  by  Ill..  Fulton  —  W  AREHOUSE  —  Pot.  nt 
and  architect  not  sel«*cted.  a orcoD-w  tt  basement.  Sim  x 

T.waa COTTON  OINS Pharr  Gin  &  Ont..  Moodstork — FACTORY — Harvey  140  ft.,  concrete  and  brick  warehouse,  to  A 

W'arehouse  Co.,  Pharr,*  plans  2  complete  factory  addition.  G.  Hoctc,  J^.  14. 

cotton  gins,  one  at  Bill  Schlltz  Switch,  and  «•  *  i  *  m-i  r>  mitt  — 

other  at  San  Juan  Plantation.  $75,000.  „  »•  R  ^  '-  "“i" 

Work  may  be  done  by  day  labor.  ITivate  i  ?Va’**rMr  u*!!’  c'*m*  o'^r»^?i'  i Central  Bldg.,  (Cincinnati, 

ulans  solidated  Industries,  Ltd.,  City  Hall,  S.  M.  O.,  O.  H.  Baldwin,  ch.  engr.,  brick  ri.und 

Tea  Bervllle _ BOTTLING  PLANT — E  Bump,  pres.,  having  plans  prepared  pulp  house,  service  building,  etc.,  to  A.  J.  Glaser 

K.  iJyons  "it^eder  Takes  bids  “"f.  «“an  “ere.  Muncle  Ind.  Engrs.  est.  $208,900.  xVed 

bottling  plant,  4,200  dally  capacity.  $50,-  $2,000,000.  Private  plans.  .  urintr  dtx-ts 


000.  Private  plans. 

STTmAGF^PLANT'-^BT^ownsvme  a  ’  ^^^rioo'k  iTs'  fC* wncre?;”and“ b^ir^to 

cTld“iAor«gJ  ^’o.*  having®  hMwLd®' sTs'‘"2‘stor‘y  Sa^ne  aTld  bail*^ 

prepared  4  5  ton  capacity  ice  and  cold  stor-  .V.ent  io7  x’ 176  «  ?efn -^Sn  and  bH^k  *  x-c  ^  ^ 

“*'Vez.!’'Brs,wnr;d\Te  -  152(l‘^ust^St  ^"arch%‘‘°"*  ^*  k 

PLANT  —  Merchants  &  Planters  Cotton  S^a-picvv-  mo,  o  P'®*”  founds- 


BIDS  DESIRED 


Jan.  28. 

III.,  Sycamore  —  BOOK  BINDERY  — 
Chamber  of  Commerce,  1  story  and  base- 


derson  &  Webb  sfxj 
saw  capacity  cottor 
plans. 

Tez.,  Pluinview 


MILL  —  Harvest 


WIs.,  M'isronsin  Rapids — PLANT — Con- 


Oueen  ’  Mill  &  Elevator  Co  having  plans  WIs.,  Milwaukee  —  FACTORY  —  R.  E.  solidated  Water  Power  &  Paper  Co.,  will 
prepared  rebuilding  5  stoVy  ' and  basement.  «Jpht..  _128  Grand  Ave.,  taking  bids  build  25  x  28  x  40  x  40  ft.,  rein. -con.,  brick 


rein -con  mil  and  vvarehouse  recently  ^  story  88  x  88  ft.,  brick  and  timber  addl-  and  steel,  plain  foundation,  by  da v’ labor 
destroyed  by  fire  SoXwee^irn  Eng  Co^  foundation  Harmon  St.,  for  $50,000.  L.  A.  DeGuere,  Wisconsin  Rapids; 


destroyed  by  fire.  Southwestern  Eng.  Co., 

Wwdruff  Bldg.,  Sprlngheld.  Mo.,  engrs.  B.  Nasnot  c/o  architect 

Tez.,  Rochester— COTTON  GIN— Farm-  ep'VtrkctVAwarded*” 
ers  Gin  Co.,  plans  cotton  gin  of  two  ee-  VD>1nes— PLANT— Mar  15  by 

parate  units.  $75,000.  Private  plans.  J 

Tez.,  San  Antonio— PACKING  PLANT—  ^7  ^ 

Plans"  2  Tto’ry’’^  x"97'ft  Tid^fo^  a^nd  160  x  r0O%t!'°8rx”  4T^r  a^d 

^  *  1 9 >;  oon  *^^m'  f^*niver  plant,  also  40  x  60  ft.  power  plant  rein. -con. 
c/o  C^caiPeu  BWg  eVJ^  concrete  foundation. 

A-iSSfiVAlTvAPTOnv  T  love  *»•.  *®»*  City  — HEATING  PLANT  — 
InJ  20  b"aa?  22nr^T'^‘^Ne^^^^^  City  ^*®*'  *•  ”  Gemmell.  secy.  State  Unl- 

ho vi„i  !>  .focA,  h««J’  verslty.  State  House,  Des  Moines.  1  story 

having  plans  prepared  2  story  part  base-  ,  basement  120  z  210  ft  rein -con 
ment,  rein. -con.,  brick  and  stone,  plain  Kari 

foundation,  here.’  $200.000..  Private  plans, 


engr. 

Mo.,  Jacksonville  —  WOOD  WORKING 
PLANT — Huttig  Sash  &  Door  Co.,  12M0 


la.,  Des  Moines — PLANT — Mar.  15,  by  South  Vandeventer  St.,  St.  Louis,’  wood 


— Spears  Vinegar  Mfg.  Co.,  Nicholson  and 
W’atklns  Sts.,  Kansas  City,  will  build  2 


N^-  York  Citv’  ^*®*'-  *•  Gemmell.  «ecy.  State  Uni-  story,  reln.-con.  factory,  here,  by  day  labor 

i  story  part  base-  verslty.  State  House,  Des  Moines.  1  story  $60,000-$75,000.  Private  plans.  Noted 
otone  niain  basement,  120  x  210  ft.,  reln.-con.,  Feb.  18. 


Tez.,  Temple  —  COTTON  GIN  —  O.  L.  rejected.  Noted  Feb  25 

rofto^^gln‘''T4th*St’’‘and  lve®*‘c’  ‘/t’JTSoo'  — sle” -Mracts  Aw^ Jded 
^  ^  Mo..  8t.  Louls— FOUNI 

Erivaie  plans  _  _  tmcta  AwnrHeH  ” 


Mo.,  St.  Louis— FOUNDRY— Koken  Co., 
2528  Texas  Ave.,  will  build  1  story,  100  x 


Mo.,  Martonvllle — VINEGAR  FACTORY  ieo  ft.  foundry,  Morganford  St.,  bv  day 
See  "Contracts  Awarded.”  labor,  under  supervision  of  W.  A.  Lucas, 


Tez.,  Yoakum  —  HOSIERY  MILL  — C,  _ TTRTT''Tr  "PT  ANT— .See  r*  7  " "N ""”"”"171  T  r"",  '  — 

Mankln  and  associates,  soon  take  bids  "^•••'-^‘•‘vhai^ha— BRICK  PLANT— See  Petroleum  Co  win  buHd  brick  plant,  by 

hosiery  mill,  brick  and  reln.-con.  $65,000.  ‘Contractu  Awarded.  day  labor.  J80.000.  Private  pl^ans. 

Private  plans.  Noted  Sept.  3.  CONTRACTS  AWARDED  —  xF"  * 


Mo.,  8t.  Louis — FOUNDRY — See  "Con-  archt.,  3411  Halliday  Ave.  $50,000.’ 
acts  Awarded.”  „  Okla.,  Chickasha— BRICK  PLANT— Bay- 


day  labor.  $80,000.  Private  plana. 

Calif.,  Bakersfield  —  NEIVSPAPER 
PLANT — C.  H.  BIggar,  archt..  Bank  of 


Okla.,  Oklahoina  Clty--hLt,u  HOLsr^  Conn..  Southington— HARDWARE  FAC-  italv  Bldg"  2  atorv  rn’d  basement  70  z 
Southwestern  Cotton  Oil  Co..  6  East  Chicks-  TORY'— Peck.  Stow  &  Wilcox  Co..  Railway  con  plant  to  H  Elssle? 

aaw  St.,  making  preliminary  plans  rebuild-  «!„  9  Htnrv  97  z  too  ft  brick  Addition  to  iZ,  .^P'“"v-_  LiMier, 

inr  T  sforv  124  z  270  ft  seed  house  steel  ‘  Zi’c?  -  o-  x#  .  1  Bakersfield,  for  Bakersfield  Dally  Cal - 

ing  1  STOiw,  in  X  £10  IT.  seen  nouse,  sieei,  jj  W’ales  Lines  Co.,  134  State  St.,  Meriden,  fnmian  183  500  Noted  Feb  25 
recently  destroyed  by  fire.  $175,000.  H.  Archts  est  165  000  Noted  Nov  19  .  , 

Hayden,  mgr.  Engineer  and  architect  not  ^  '  t.,*  _  CalH..  Lo_i__Angele8--FACTORY— Angelas 


Sfn'oun^d’""’  Engineer  and  architect  not  conn  W.terbury  -  FACTORY  -Lux  Fu-V^luuVe^  MfJ’co^-^h^^asrP^^^^^ 

YVash  Grotto _ CEMENT  MILL _ North-  Clock  Mfg.  Co.,  97  Sperry  St.,  6  story  and  story,  176  x  &00  ft.,  brick.  East  9th  St.,  to 

western ’’Portland  Cement  Co.,  Seattle,  plans  *  ^Rlo«‘’Vo''‘"62‘‘SSntdlct  st‘  ^Ives-Strong  Bide,.  $150,000 


cement  plant,  here.  $1,000,600. 

YVash..  Seattle  —  CEMENT  PLANT  — 


ditlon,  to  Tracy  Bros.  Co.,  62  Benedict  St. 
Noted  Dec.  31. 


Calif.,  Los  Angelea— CREAMERY— Jer¬ 
sey  Farm  Dairy  Co.,  Slauson  and  Vermont 


Wasiirngton' Portland  Cement  Co.,  s'eattle,  tiOn'”n>^  Yo?k~EdllI^^C?^*130  ®Ea^t  ’  ^  1®?.^  ^ 

“•  T«hV. i & inV5a  ?af i^TsSoo.'- “ 


Or*;.’.  liood  ’River  —  COLD  STORAGE  gl^'^to^KemWeU’ Conte^^^^  Calif..  Oakland  —  WAREHOUSE  - 

■  A  N'T  _  xfoA-nard  A  r’hiid  Ttv  Ezch  "t.,  to  Kcn-vv  ell  Loiitg.  Lo.,  4!>  Last  iTtn  Lawrence  Warehouse  Co..  A.  T.  Gibson. 


1223  West  6l8t  St,  $60,000. 


r-i-A.x  1  —  Maynard  A  Child.  Ry.  Exch.  ti5nnnn  «■  «  .  - 

Bldg  .  Portland,  having  preliminary  sketches  St.  Archt s  est  $25^000.  pres.,  37  Lrumni  St  San  Francisco.  5 

made  cold  storage  plant,  here.  $100,000.  f;*  .’5“  At  TORY -—congress  story,  reln.-con.,  1st,  W'ater,  Franklin  and 

Calif.,  Berkeley--PLANT— H.  J.  Hein*  FiF  f»  ’  Fnd  ''''et>«ter  Sts.,  to  Industrial  Constr.  Co.,  815 

Co..  217  2nd  St..  San  Francisco,  and  1062  L  z  so  f^  »nd®hzi^k'liDi^n’Vmm  P*'yat>t  St.  San,  Francisco,  approximately 

Progress  St..  Pittsburgh,  Pa.,  purchased  oth  onS'*T?KoJtw**<5Vr**^h’oJi*  tI>  >350,000.  Noted  Nov.  26. 

site  and  plans  fireproof  food  products  plant,  ® Calif.,  San  Jose  —  CANNERY  —  U.  S. 

Ashby  and  San  Pablo  Ave*.  $750,000  or  nnn*  Nnt^i’  ttJtF  t^’  Products  Co.,  e/o  Wolfe  &  Higgins,  archts. 


Lawrence  Warehouse  Co.,  A.  T.  Gibson, 
pres.,  37  Drumm  St.,  San  Francisco,  6 


™*railf..  ChowrhIIla  —  PLANT  —  Danish  „  fnnf' to  R.  O.  Summers,  *11 ’32  South  2nd  St.. 

Cr«.nmerv  Cn-Onerntl ve  Assn  J  R  Hosiery  Mills,  Erie  Ave.  and  Amber  St.,  1  140  000 

Murphy,  genl.  mgr.,  E  and  ’inyo  Sts.,  t>a9®ment.  8®  *  Calif.,  South  San  Francisco — FACTORY 

Fresno,  plans  dried  milk  plant,  here.  $90,-  and  *>r'c>t.P'aln  foundation,  M  St.  north  of  p,  ppHer  Co.,  301  Mission  St..  San 

000  or  more.  Gary  St.,  to  Robbins  Contg.  Co.,  1137  North  Francisco.  3  story  paint  factory,  reln.-con.. 


Archts.  est.  $300,000.  Noted  Feb.  11. 


Auzerals  Bliig.,  1  story,  timber.  Race  St., 


Calif.,  Fresno  —  PLANT  —  Danish  Frankford  St.  Archts.  esL  $60,000. 


Creamerv  Co-Operative  Assn.,  J.  *».  u 

Muimhy.’genl.  mgr..  E  and  Inyo  Sts.,  plans  STORAGE  PLANT  Dyersburg  Ice  A  Cold 
dried  milk  plant.  $75,000.  Storage  Co .  2  story  and  basement  brick 

Calif.,  Oakland— FACTORY— California  and  concrete  along  Illinois  Central  R.R. 
Wire  A  Cable  Co..  564  Market  St..  San  tracks,  to  S.  BRven  Constr.  Co.,  Dyersburg, 
Francisco,  had  plans  prepared  1  story,  $40,000.  Noted  I>c.  IL  a, 

brick  and  steel  addition.  8l8t  St.  To  ex-  „  —  FACTORY  — B.  Heller  A 

ceed  $40,000  .  Austin  Co.  of  California.  244  Co..  3925  Calumet  Av-e  general  contract 


here,  to  P.  J.  Walker  Co..  Sharon  Bldg.. 


San  ’Francisco,  to  exceed  $150,000. 


Buildings — Educational 
Religious 


Kearny  &t .  San  Franclsca  engre  w  *  ‘'"wn ‘‘^Tith'*  lYeoZI  PROPOSED  WORK 

OiSnat  ’BroF  2248‘^Mr^n^S^^havMng*pre-  borii  St.  Archts.  est.  $’l2M00.  Mass.,  l^amlngham -- CHURCH -— Grace 

Oranat  Bros..  zz4h  Mission  o^.  ^vi^pre  Chicago  —  TOY  #ACTORY  —  N.  Congregational  Church  plans  rebuilding 

t‘(JS  "27?  ^ort  ^t  *^  story  ^d\aren5^iU*  Shure.  4537  Fulton  St.,  general  contract  4  church,  recently  destroyed  Ly  fire  $200,000. 
rt?el  and  concrete  farter?  and  store,  story.  99  x  100  ft.,  brick  addition.  4631-4639  Engineer  and  arch  tect  not  elected 

af.  *150  non  pyjton  gt  to  G.  F.  Meyne.  127  North  Dear-  Mass..  Springfield  —  SCHOOL  and  OF- 

factory  —  boim  St  FICE— bay  Path  Institute.  Chestnut  SL 

Calif.,  Santa  M^lca  FACTOR  Chicago _ FACTORY — F  A  Randall,  plans  2  and  3  story  and  basement,  60  x  120 

pi'^S^Varto^  “^o"  eSt^cied  $2^0  000  ®  ’  st"cturele^^.'^  160  North  *^La'' S^Ue  Sl!  brick  and  steel  Chestnut  St.  and  Har- 

**  Csilf  Santa  Rosa _ PLA*NT — E  F.  and  general  contract  2  stoiw,  75  x  100  ft.  top  rlson  Ave.  $150,000-$170^00. 

H  *p' Sonhev  Dlan^ebullding  1  storv,  120  x  addition,  1660  Walnut  St.,  to  B.  J.  Resell  Mass.,  Worceste^TORMlTORY—Wor- 
200  ft ^a^to^b^y  and  truck  plant  3rd  and  Co.,  19  ^outh  La  Salle  St.,  for  Jewell  Elec-  center  Polytechnic  Institute  plans  3  or  4 
A  V.*  *  ^  trlcal  Instrument  Co.  Archts.  est.  $40,000.  story  and  basement,  brick  and  steel 

One  DrnmmondTlIlc— SILK  FACTORY  III.,  Chicago  —  FACTORY  —  Universal  dormitory.  $225,000.  Engineer  and  archi- 
CaSan  C™r!iae^  Ltd..  L.  Auger,  Stamping  A  Mfg.  Co..  1926  South  Western  tect  not  selected. 

See  oroDOSMl  advertisements  on  ptge  151,  Advertising  Section. 


2  story,  67  x  369  ft.,  brick  and  steel  addi¬ 
tion,  to  W.  McCumber,  140  South  Dear- 


March  4,  1926 
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Que.,  Hull  —  aCHOOI^  —  Hull  School 
Comn.  havInK  plana  prepared  by  J.  O. 
Chene,  163  Notre  Pame  St.,  2  achoola. 
$150,000. 

Ont.,  Hamilton  —  SCHOOP — Bd.  Kduc. 
having  plans  prepared  by  Wltton  &  Walsh, 

7  HuRhson  St.  S..  2  story  and  basement. 

8  room,  rein. -con.,  brick  and  steel,  plain 
foundation.  Westdale  St.  $150,000. 

Ont..  Toronto — MUSEUM — Royal  Ontario 
Museum,  Bloor  St.,  plans  2  story  and  base¬ 
ment,  brick  addition.  $250,000. 

Ont..  Toronto — SUHOOI^ — Bd.  Eduo.  hav- 
InR  plans  prepared  by  C.  E.  Dyson,  155 
Colleite  St..  John  Winters  School.  2  story 
and  basement,  9  room.  rein. -con.,  brick  anil 
steel,  plain  foundation,  Falrlawn  Ave., 
$150,000;  also  repairing  various  schools, 
$350,000. 

Ont.,  Toronto — SCHOtll^ — Chapman  & 
Oxley,  archts..  Northern  Ontario  Bldg.,  soon 
take  bids  3  story  and  basement,  rein. -con., 
brick  and  steel,  plain  foundation.  Olenview 
Ave.,  for  Havergal  College,  345  College  St. 
$250,000. 

Ont.,  Welland  —  SCHOOL  —  Bd.  Educ. 
plans  2  story  and  basement,  9  room,  reln.- 
con.,  brick  and  steel,  plain  foundation, 
North  IVard.  $150,000.  Engineer  and 
architect  not  selected. 

BIDS  DESIRED 

.Md.,  Baltimore — SCHOtll.,— Mar.  17,  by 
Bd.  Awards,  3  story  and  basement,  64  x  252 
ft.,  brick  and  steel,  plain  foundation,  Pres¬ 
ton  and  Walnut  Sts.  Flournoy  &  Flournoy, 
306  St.  Paul  St.,  archts.  H.  Massart,  326 
North  Charles  St.,  engr. 

N.  C..  fioldsbortr— HIOH  SCHOOL — Mar. 
10,  by  Bd.  Trustees  (loldsborn  Schools.  2 
story,  22  class  room,  Herman  Park.  $225,- 
000. 

Pa.,  rolnmbla — CONVENT — Mar.  11,  by 
P.  A.  Monaghan,  archt.,  1713  Sansom  St., 
Phila.,  3  story  and  basement.  48  x  120  ft., 
and  48  x  200  ft.,  rein. -con.,  stone  and 
steel,  plain  foundation,  here,  for  Sisters  St. 
Joseph  Convent.  $300, ooo. 

O. ,  East  Cleveland  (Cleveland  P.  O.)  — 
SCHOOL— Mar.  22.  by  Bd.  Educ.,  C.  A. 
Tllden,  dir.,  Shaw  and  Euclid  Aves.,  2 
story  and  basement,  brick,  steel  and  con¬ 
crete.  Caledonia  St.  $225,000.  J.  F.  Cava¬ 
naugh,  2729  Prospect  Ave.,  Cleveland, 
archt.  Noted  Jan.  28. 

O.,  Marysville  —  DORMITORY  and 
ASSEMBLY  HALL  —  Dept.  Welfare  Oak 
and  9th  Sts.,  Columbus,  taking  bids  3  story 
and  basement,  60  x  200  ft.  dormitory, 
$120,000,  also  3  story  and  basement,  40 
X  50  ft.  gymnasium  and  assembly  hall, 
$65,000,  both  brick  and  steel,  for  Ohio  Re¬ 
formatory  for  Women,  here.  H.  B.  Briggs, 
Ohio  Hartman  Bldg.,  state  archt. 

O..  Stowe  (mall  Lowell) — HIGH  SCHOOL 
— Mar.  10,  by  Bd.  Educ.,  3  story  and  base¬ 
ment  addition,  Incl.  auditorium  and  gym¬ 
nasium.  $150,000. 

Ind.,  Indianapolis — SCHOOL — Mar.  6,  by 
Bd.  School  Comrs.,  150  North  Meridian  St., 
School  78,  Vermont  St.  and  Sherman  Dr. 
E.  D.  Pierre,  1134  Hume-Mansur  Bldg., 
archt. 

Ind..  Anderson — SCHOOL — Mar.  17,  by 
Bd.  Educ.,  2  story,  160  x  180  ft.,  brick 
and  reln.-con..  East  12th  St.  between 
Fletcher  and  Pearl  Sts.  $165,000.  E.  R. 
Watkins,  Farmers  Trust  Bldg.,  archt. 

Mieh.,  Fordson  (Detroit  P.  O.) — HIGH 
SCHOOL— Apr.  14.  by  F.  E.  Ylnger,  secy. 
Bd.  Educ.,  3  story  and  basement,  reln.-con., 
brick  and  steel,  plain  foundation.  $150,000. 
H.  J.  Keough,  3440  Cass  Ave.,  Detroit,  engr. 
and  archt. 

MIeh..  Ypsllantl — SCHOOI.r— Mar.  15.  hy 
W.  M.  Derbyshire,  secy.  Roosevelt  School. 
3  story  and  basement,  160  x  190  ft.,  reln.- 
con.,  brick  and  steel,  plain  foundation,  Au¬ 
gusta  Twp.,  for  Consolidated  Agricultural 
School.  $350,000.  Warren  Holmes-Powers 
Co.,  Lansing,  archts. 

lU.,  rhieago— HIGH  SCHOOL— Mar.  16. 
by  Bd.  Educ.,  650  South  Clark  St..  Roose- 
velt  Senior  High  School,  3  story  and  base¬ 
ment.  300  X  650  ft.,  reln.-con..  brick  and 
stone,  Wilson  and  Kimball  Aves.  $4,000,- 
000.  J.  C.  Christensen,  c/o  owner,  archt. 


Buildings — Educational,  Religious  (Cont.) 

(  onn..  Hartford  SYNAGCKJUE  and 
<;i'HOOL — Emanuel  Synagogue,  M.  Sllver- 
n.iin  rabbi.  90  Homestead  Ave.,  having 
plans  prepared  by  Ebbets  &  Frld,  15  I^-wis 
1  ana  2  story,  brick  and  stone,  Green- 
firl'd  and  Woodland  Sts.  $250,000. 

(onn..  New  Britain  —  SCHOfiL  — M.  J. 
Vukelbach,  archt.,  52  Main  St.,  soon  takes 
bids  3  story  school,  Incl.  20  class  rooms, 
*>  evmnaslums,  boys  shop  room,  girls  house¬ 
hold.  art  room.  Tremont  St.,  for  P-* 

J  M  Halloran,  chn.  school  com. 


iiiliaBiuili,  luvnei  i  uuiii  anu  xou  il. 

chimney,  23rd  St.  $200,000. 

Wla.,  Sun  Prairie  —  COMMUNITY  — 
Sacred  Heart  Congregation,  c/o  J.  J. 
Salentin,  pastor,  having  plans  prepared  by 
Claude  &  Starck.  Badger  Annex,  Madison, 

1  story  and  basement,  reln.-con.,  brick  and 
steel,  plain  foundation.  $150,000. 

la..  Muscatine — SCHOOLS — Plans  elec¬ 
tion  $275,000  bonds,  1  new  and  additions 
to  2  schools. 

la..  Newton— SCHOOLS— Voted  $170.- 
000  bonds,  2  new  grade  schools  and  addi¬ 
tion  to  Washington  School.  Thoma.s,  Mc¬ 
Lennan  &  Thomas,  527  West  17th  St.,  Des 
Moines,  archts.  Noted  Jan.  28. 

la..  Sioux  City — DORMITORY— Morn- 
ingslde  College,  1500  Mornlngside  Ave.,  hav¬ 
ing  plans  prepared  by  Beuttler  &  Arnold, 
engrs.  ana  archts..  Grain  Exch.  Bldg., 
Women's  Dormitory.  3  story  and  basement, 
56  X  135  ft.  main  building  and  two  units, 
each  2  story,  42  x  80  ft.,  reln.-con.  and 
brick,  concrete  pile  foundation.  Vine  Ave. 
$205,000. 

Neb.,  Hastiags — SCHOOL — Election  Mar. 
9,  $450,000  bonds,  addition  to  Longfellow 
Grade  School,  Incl.  gymnasium,  shop,  etc. 
K.  H.  Giding  &  Co.,  Loyal  Mystic  Legion 
Bldg.,  archts. 

Mo.^  Cape  Girardeau — SCHOOLS — Bd. 
Educ.  having  plans  prM>ared  by  R.  K.  Knox. 
H.  &  H.  Bldg.,  Cape  Girardeau,  and  W.  B. 
Ittner,  911  Locust  St.,  St.  Louis,  and  takes 
bids  about  Apr.  1,  2  story  and  basement, 
122  X  195  ft.,  reln.-con.,  brick  and  atone 
addition  to  school.  Louisiana  and  West 
Themis  Sts. ;  2  story  and  basement,  80  x 
164  ft.  with  two  46  X  70  ft.  wings  to  Wa.sh- 
Ington  Grade  School ;  and  46  x  70  ft.  .ad¬ 
dition  to  Bay  Greene  School.  $150,000 
each.  Noted  Nov.  12. 

Mo.,  8t.  Louie — SCHOOLS — Bd.  Educ., 
911  Locust  St.,  soon  takes  bids  reconstruct¬ 
ing  Central  High  School ;  constructing  6 
room  additions  to  Long  and  Rose  Schools ; 
8  room  addition  and  auditorium  for  Harris 
Teachers  College :  12  room  additions  to 
Scruggs  and  Buder  Schools ;  and  recon¬ 
structing  Arlington  and  3  story  school  to 
replace  Canterbury  portables.  R.  M. 
Milligan,  c/o  owners,  archt.  and  engr.  and 
engrs. 

Mo..  8t.  Louis  —  SCHOOL  —  Central  In¬ 
stitute  for  Deaf.  818  Klngshlghway,  soon 
takes  bids  3  story  and  basement,  reln.-con., 
brick  and  stone  school  addition.  $300,000. 
W.  B.  Ittner,  911  Locust  St.,  archt. 

Mo.,  Webster  Groves — SCHOOLS — Plans 
election  $180,000  bonds,  constructing  (2nd 
unit)  new  high  school  and  addition  to  negro 
high  school,  for  Bd.  Educ. 

Tex.,  Amarillo — CHURCH — Central  Pres¬ 
byterian  Church,  takes  bids  after  Mar.  10, 
2  story  and  part  ba.sement.  140  x  210  ft., 
reln.-con.,  brick  and  stone,  plain  foundation. 
11th  and  Harrison  Sts.  $250,000.  Shepard 
&  Wiser,  1208  R.  A.  Ijong  Bldg.,  Kansas 
City,  Mo.,  archts.  Noted  Jan.  7. 

Tex.,  Amarillo— HIGH  SCHOOL — Ama¬ 
rillo  Independent  School  Dlst.,  c/o  G.  M. 
Waddell,  secy.,  having  preliminary  plans 
prepared  high  school.  $225,000  bond  elec- 


for  Bd.  Educ., 

_ _  $200,000. 

No^edVeb^  18.^10— church— St. 

1  ima  Roman  Catholic  Church.  42  Carmel 
Rd  having  plans  prepared  by  Bley  4  Ly¬ 
man  505  Delaware  Ave.,  2  story  and  base¬ 
ment,  reln.-con.  and  brick,  Parkslde  Ave. 

1150  000.  Noted  Jan.  21. 

X  V.,  New  York  —  CHURCH  and 
SCHOOL — Church  of  Our  Lady  of  Pompel, 

C  O  M.  W.  Del  Gaudlo,  engr.  and  archt.,  160 
West  45th  St.,  having  plans  prepared  brick, 
steel  and  stone,  plain  foundation,  6  Leroy 
St.  $550,000. 

N.  Y.,  Oyster  Bay — SCHOOL— Bd.  Educ. 
having  plans  prepared  by  Tooker  &  Marsh, 
engrs.  and  archts.,  101  Park  Ave.,  New 
York  brick,  steel  and  stone,  plain  founda¬ 
tion.  $600,000. 

J.,  Union — SCHOOLS — Bd.  Educ.  hav¬ 
ing  plans  prepared  by  F.  A.  Elsasser,  855 
Broad  St.,  Newark,  2  twelve  room  schools. 

$340,000. 

Flu.,  Lake  City — SCHOOL — Bd.  Educ. 
voted  $175,000  bonds,  school. 

Kla.,  WInterhaven  —  SCHOOL  —  Plans 
election  $200,000  bonds,  new  high  school, 
for  Bd.  Educ.  C.  F.  Ward,  mayor. 

Ky.,  Louisville— HIGH  SCHOOLS— Bd. 

Educ.  plans  1  Senior  and  8  Junior  High 
Schools.  $3,500,000. 

La..  Rueton  —  ADMINISTRATION  — 

Louisiana  Institute  of  Technology,  having 
plans  prepared  by  E.  F.  Nelld,  Shreveport, 

2  and  3  story  administration  building. 

$400,000. 

Miss..  Cleveland  —  COLLEGE  —  Missis¬ 
sippi  Delta  State  Teachers  College.  J.  W. 

Broom,  pres.,  having  preliminary  plans  pre¬ 
pared  womens  dormitory.  $120,000,  and 
academic  building.  $200,000,  each  2  story, 
brick  and  concrete. 

O. ,  Alllanee — LIBRARY — Mt.  Union  Col¬ 
lege  having  plans  prepared  by  Walker  & 

Weeks.  1900  Euclid  Bldg.,  Cleveland.  3 
storv  and  basement,  Mt.  Union  St.  $460,000. 

Iiid.,  Greencastle — CHURCH — Methodist 
Episcopal  Church,  having  preliminary  plans 
prepared  by  Daggett  &  Hibben.  922  Con¬ 
tinental  Bank  Bldg..  Indianapolis,  brick, 
steel  and  rein.-con.  church.  $200,000.  P. 

°^Ind!;*'"GreencastIe— DORMITORIES— De 
Pauw  University  having  plans  prepared  by 
Daggett  &  Hibben,  922  Continental  Bank, 

Lucy  Roland  Hall  and  Longden  Hall,  both 
brick  and  reln.-con..  University  grounds. 

$250,000  each. 

Ind.,  Indianapolis— PARISH  HOUSE — 

First  Presbyterian  Church,  M.  F.  Smith, 
pa.stor,  16th  and  Delaware  Sts.,  having 
plans  prepared  by  R.  F.  Daggett,  959 
(..erncke  Annex,  brick  and  reln.-con.,  adjoin¬ 
ing  church.  $150,000. 

Ind.,  Indianapolis  —  SCH(50L  —  School 
Comn.,  150  North  Meridian  St.,  having 
plans  prepared  by  McGuire  &  Shook,  320 
Indiana  Pythian  Bldg.,  Grade  School  9, 
brick  and  reln.-con.,  incl.  gymnasium,  Ver¬ 
mont  and  Davidson  Sts.  $160,000.  Snider 
&  Rotz,  703  Merchants  Bank  Bldg.,  engrs. 

Mich.,  Highland  Park  (Detroit)  — 

CHURCH — Hi^Iand  Park  Baptist  Church 
had  plans  prepared  by  Lane,  Davenport 
A  Peterson.  1017  Charlevoix  Bldg.,  De¬ 
troit,  plans  3  story  and  basement,  115  x 
140  ft.,  brick  and  steel,  plain  foundation. 

$150,000. 

Mich.,  Oxford  —  SCHOOL  —  Bd.  Educ. 
having  prelimlnarv  plans  prepared  by  Mal- 
eolmson  A  Higginbotham,  1217  Griswold 
St.,  Detroit,  2  story  and  basement,  reln.- 
con.,  brick  and  steel,  plain  foundation. 

$150,000. 

III.,  Normal— HIGH  SCHOOL— Bd.  Educ., 

H.  Dermert,  supt.,  having  preliminary  plans 
prepared  by  Schaeffer,  Roozen  A  Hooten, 

Peoples  Bank  Bldg.,  Bloomington,  reln.- 
con.,  brick  and  stone  high  school.  $200,000. 

IVIs.,  Lake  Geneva— GYMNASIUM— Bd. 

Kduc.,  P.  Peterson,  elk.,  plans  2  story  and 
basement,  brick  and  concrete,  plain  founda¬ 
tion.  $150,000.  Engineer  and  architect 
not  selected. 

IVIs.,  Madison — SCH(X)I.< — University  of 
Wisconsin,  c/o  J.  D.  Phillips,  bus.  mgr., 

•tdmlnistratlon  Bldg.,  plans  rein.-con.,  brick  -  ---  -  -  -  _  _ 

and  steel  medical  building.  $600,000.  En-  Dlst.  BIDS  RECEI 

gineer  and  architect  not  selected.  Calif.,  Loa  Angeles  —  UNIVERSITY  —  D.  C.,  Wash.  —  HIGH 

Wit.,  Mllwankee — SCH(50L,  etc. — School  University  of  California,  Berkeley,  plans  Comrs.,  Feb.  19,  Stuart  Ju 
Bd..  F.  Harbach,  secy.,  having  plans  pre-  fireproof  branch  buildings,  here.  To  ex-  from  Parson  A  Hyman, 
pared  by  O.  E.  Wiley,  c/o  owner.  North  ceed  $750,000.  O.  W.  Kelham,  Sharon  Bldg.,  (a)  $10,000  (b) 

Division  High  School,  3  story  and  basement.  Bldg.,  San  Francisco,  archt.  Feb.  4. 

See  proposal  advertisements  on  page  151,  Advertising  Section. 
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T.  H.,  Pearl  Harbor  —  Administrati 


Buildings — Kducational,  Religious  (Cent. )  ment,  to  W.  MacDonald  Constr.  Co.,  Syndi-  T.  H.,  Pearl  Harbor  —  Administrati  ■  _ 

v.K  nmuhu  -  HIt’.H  S('nrx»l  _  Bd  •’ate  Trust  Bldg.,  St.  Louis,  archts.  est.  Spec.  5149 — Bureau  Yards  &  Docks,  '.'iw 

Cduc  ’m  K  Bird  seVv  CiVy  Hall  general  *250,000;  and  3  story.  67  x  98  ft.,  and  38  Dept.,  Wash.,  D.  C..  Feb.  24.  extendinc  nd- 

contract  2  storo  and  basement,  brick:  Maple  *  to  Harvard  High  School  ministration,  here,  from  W.  Wills 

and  52nd  Sts.  from  F.  Kiewitz  &  Sons.  90S  ’  "ash.,  fi.s  .;.i 

Omaha  .Natl.  Bank  Bldg.,  1376.850.  St.  Louis,  archts.  est.  *170.000.  Noted  Jan.  7. 

Calif  I  o«  \nKrleH  _  SCHOOL  _  Bd.  Noted  Jan.  21.  C.  Z.,  Panama — Pipe  Masts — Spec.  51 

F.diic  Feb’  17  general  contract  2  storv.  11.5  Ore.,  Portland — SCHOOL — Bd.  Educ.,  2  Bureau  Yards  &  Docks,  Navy  Dept.,  W  ...h 


Omaha  Natl.  Bank  Bldg.,  1376.850.  o, 

Calif  I  o«  \nKrleH  _  SCHOOL  _  Bd  Noted  Jan.  21.  C.  Z.,  Panama — Pipe  Masts — Spec.  51 

Educ.,  FeK  17.  general  contract  2  story.  11.5  .  Ore.,  Portland— SCHOOL— Bd.  Educ  2  Bureau  Yards  &  Docks,  Navy  Dept.,  \\  ,.h  . 

[  235  ft  hrii  k  17th  St  from  J  F  Kobler.  «tory,  107  X  260  ft.,  rein. -con.  and  brick,  D.  C.,  Feb.  3,  2  guyed  steel  pipe  mast  for 
3’  Smith  Itiniiviu  St'  1102  678  Noted  1169  Fremont  St.,  to  Stebinger  Bros.,  naval  radio  station.  Cape  Mala,  here. 

,4b  11  Worcester  Bldg.,  *170,827.  P.  C.  Delaney.  15  Grant  Ave.,  Han 

CONTKXCTS  AWARDED  Calif.,  Santa  Barbara — G5'MNASIUM —  *7,230.  Noted  Jan.  28. 


..  „  '  ,  I  j  c  D  _ _ \  Santa  Barbara  Recreation  Center,  3  story, 

MasH.,  Braintree  (Ind.  br.  Boston)  steel  and  rein. -con.,  gymnasium,  to  Wag- 


.SCHOOI,  —  City.  Sch(H)l  Com..  3  story  and  eonpr  &  Fell 
basement,  llo  x  180  ft.,  brick  and  steel,  to  voted  Jan  2l’ 
J.  .M  Hartwell,  46  Cornhill  St..  Boston. 

Archts.  est.  $175,000. 

MasH.,  >«irwo««l  —  SCHOOL  —  St. 

Catherine's  Si  hiMif.  J.  F.  Doherty,  pastor,  2  y'pf1p|*o1  ( 
story  and  l>asement.  brick  and  steel,  *** 

Nahatan  Si.,  to  J.  F.  Griffin  Co..  15  Ex-  — 

change  St.,  Boston.  Archts.  est.  *150,000.  PR 

Noted  Feb  18.  Oa..  .4tlants 


goner  &  Fell,  1515  Laguna  St.,  *165,000. 


Federal  Government  Work 


PROPOSED  WORK 


Ga.,  .Atlanta  —  Administration  —  I'’’.  S.  Noted  Jan.  14. 


CONTRACTS  AWARDED 
Ky.,  Louis ville — Metal  Work — 1'.  S  V'n- 
gineer  Office,  Lots  A,  B,  C,  D  and  F  ii,.  tal 
work  for  Chanoine  and  Beartrap  Weir>  fur 
Dams  46.  49  and  50,  in  Ohio  Riv.r  to 
Amer.  Car  &  Fdry.  Co.,  Jetfer.sonville.  .\in 
*105,000  ;  Lots  E  and  H.  to  J  and  .1  ri’ 
Mulholland  Co..  Pittsburgh,  Pa.,  $17  ■c,’ 
and  Lot  G,  to  Wright  Machine  Co.,  ow.nsi 
boro,  Ky.,  $1,975.  Grand  total  $124, .'iTn. 


N.  Y.,  ItayHiile  (Ind.  Sta.  Flushing) —  Veterans  Bureau,  Arlington  Bldg.,  Wash.,  m.  i^uum — hum — eii.s«i.ssippi  laver 

SCHOOIj — Bd.  Educ.,  .500  Park  Ave.,  New  D.  C.,  rejected  bids  Dec.  22.  2  story  and  Comn.  at  office  of  Secretary,  1311  lnt,r- 
York  City,  general  contract  for  addition  to  basement  administration  building  for  U.  S.  national  Life  Bldg.,  steel  hull  for  steam, -r 
P.  S.  41, '35th  Ave.  fnoii  214th  PI.  to  214th  Veterans  Hospital  48,  here.  Noted  Dec.  31.  “Mississippi,”  to  Howard  Ship  YorcK 
I.Ane,  here,  to  M  F.  Kelly  Building  Corp..  Galveston — Dredging — U  S.  Engl-  Dock  Co.,  Jeffersonville,  Mo.,  $52,793.  .N.  t.d 

.33  Old  Bway.,  New  York  City,  *297,840.  neers  Office.  Trust  Bldg.,  J.  L.  Schley,  dist.  J®"  21. 

Not*‘d  Jan.  14.  engr.,  making  plans  and  takes  bids  about  Calif.,  Santa  Rosa — Remodeling— Tr, as. 

N.  Y.,  Wells»ille-  HIGH  SCHOOt., — Bd.  June  1,  dredging  9  ml.  channel.  *3,000,000.  Dept,  at  office  Supervising  Archt.,  Wash.! 
Educ.,  brick,  steel  and  stone,  plain  founda-  mria  ni.'aiDs.'n  71.  C..  remodeling  and  enlarging  U.  .S  Post 

tion,  to  Havens  Conir.  Co.,  Olean,  N.  Y.,  tJius  uivniKr.u  Office,  here,  to  H.  Papenhausen,  595  Vio- 

$321,008.  Noted  Jan.  21.  Ala.,  Florence  —  Roadway  —  Mar.  25.  by  torla  St.,  San  Francisco,  *16,000.  Noted 


Mo.,  St.  Louis — Hull — Mississippi  River 


Pa..  Ardmore  HIGH  SCHOOI^Lower  I  -  A.Vjr*'-  constructing  roaa- 

Merion  Twp.  S.hool  Dist..  general  contract  (Wilson  Dam),  Tennessee 

two  3  stor.v  and  basement,  69  x  84  ft..  River,  adv.  E.  N.-R.  Mar.  4. 


Rina  ni.'aiRi.'n  71.  C..  remodeling  and  enlarging  U.  .S  Post 

BIDS  DEXIKEU  Office,  here,  to  H.  Papenhausen.  595  Vio- 

Ala.,  Florence  —  Roadway  —  Mar.  25.  by  torla  St.,  San  Francisco,  *16,000.  Noted 
C.  S.  Engineers  Office,  constructing  road-  Feb.  18. 


rein. -con.  and  brick  wings  to  Senior  High 


Ky.,  Lonlsvllle — W'icket  Irons,  etc. — Mar. 


School,  plain  foundation.  Montgomery  Ave.  16,  by  U.  Engineer  Office.  P.  O.  Box 
and  I'hurch  Rd.,  to  Wllls-Bill  Co..  1706  72,  wicket  irons,  horses  and  props  for 

San.Hom  St..  Phila.,  *274,724  ;  heating  and  Navigable  Pass,  Dam  41,  Ohio  River;  adv. 
ventilating,  to  N.  Connelly,  1404  North  E.  N.-R.  Mar.  4. 

18th  St..  $27,107.  Noted  Feb.  25.  Ind.,  Fort  W’ayne — Remodeling — Mar. 


Unclassified 


PROPOSED  lYORK 

Car  Barns  and  Shops — Cambridge  <  Bos- 


18th  St..  $27,107.  Noted  Feb.  25.  Ind.,  Fort  W’ayne — Remodeling — Mar.  Car  Barns  and  Shops — Cambridge  (llos- 

Pa..  Johnstown — HIGH  SCHOOL — J.  D.  17,  by  Treas.  Dept.,  at  office  Supervising  ton  P.  O.),  .Muss. —  Boston  Elevated  Hy. 
Rutledge,  pres.  Bd.  Educ.,  601  Sw’an  Bldg.  Archt.,  Wash.,  D.  C..  remodeling  and  en-  Co..  E.  Dana.  genl.  mgr..  Park  Sq.  Bldg, 
general  contract  Gartield  Junior  High  larging  U.  S.  Post  Office  and  Court  House,  Boston,  plans  steel  and  concrete  car  barns 
School,  3  story  and  basement,  260  x  300  here.  J.  A.  Wetmore,  acting  supervising  and  shops.  Fresh  Pond  St.,  here.  $20n,noo. 
ft.,  brick  and  steel,  Morrellville  St.,  to  R.  R.  archt.  ;  adv.  E.  N.-R.  Mar.  4.  Work  may  be  done  by  day  labor. 

Kitchen  Co..  Bae  Mar  PI..  W'heeling,  W.  MIrh.,  Camp  Custer  (br.  Battle  Creek)  Swimming  Pool — Lawrenee,  Mass. — Citv 


ft.,  brick  and  steel,  Morrellville  St.,  to  R.  R.  archt.  ;  adv.  E.  N.-R.  Mar.  4.  Work  may  be  done  by  day  labor. 

Kitchen  Co..  Bae  Mar  PI..  W'heeling,  W.  MIrh.,  Camp  Custer  (br.  Battle  Creek)  Swimming  Pool — Lawrence,  Mass. — Citv 
Va.,  $670.000 ;  electrical  work,  to  Reese  &  — W'alks — Mar.  16,  by  U.  S.  Veterans  Bu-  plans  swimming  pool.  South  Ijawrcnce. 
Barnhart.  Johnstown,  $32,687.  Noted  reau,  Arlington  Bldg.,  Wash.,  D.  C.,  con-  *25,000.  J.  E.  Allen,  283  Essex  St.,  engr. 
Eeb.  4.  structing  covered  walks  for  V.  S.  Veterans  Siibwav — New  Britain.  Conn. — Citv  made 


Pa..  Phila.  —  CHCRCH  —  Tabernacle  Hospital  100,  here.  F.  T.  Hines,  dir. 


Lutheran  Church,  c  o  W.  L.  Miller,  pastor. 


Subway — New  Britain.  Conn. — Citv  made 
plans  subway.  South  Main  St.  from  High 


III.,  Great  Lakes  (br.  Waukegan) — Ash  School  to  Roberts  St.  and  Franklin  S' 


612.3  Christian  St.,  stone  and  steel  church.  Handling  System-— Spec.  5184 — Mar.  24,  by  *45,000.  J.  D.  W'illiams,  city  engr. 
plain  foundation.  .59th  and  Spruce  Sts,  to  Bureau  Yards  &  Docks,  Navy  Dept.  ^sh..  Subway— New  York  Bd.  Transportation. 

E.  J.  Kreitzburg,  1333  Arch  St.  Archts.  p.  c..  ash  handling  system  for  Naval  Train-  j.  h.  Delaney,  chn.,  49-I.,afayette  St.,  .New 


est.  *150,000.  ing  Station,  here.  Noted  Dec.  3.  Y'ofk  City,  '8''o’on  ‘takes  bid^'sil'bVay '  from 

Pa..  Phila. — SCHOOTj — Bd.  Educ.,  19th  Colo..  Denver — Gates — Mar.  29,  by  Bu-  8th  Ave.  and  53rd  St..  New  S'ork  City,  to 
and  chestnut  Sts.,  general  contract  2  reau  Reclamation,  Dept.  Interior,  E.  Mead,  Hancock  St.  and  Nott  Ave.,  Long  Island 

story  and  basement.  76  x  173  ft.,  rein. -con,  comr.,  two  4  x  4  ft.  high  pressure  emer-  City. 

and  ‘•rlc'i  plain  foundam^^  genp'  gates  for  McKay  Dam,  Umatilla  Water  and  Power  Development— Niagara 

Shaner  A:  Son,  Palmyra,  .\.  J.,  $128,279,  Project,  Oregon;  and  three  5x5  ft.,  high  Falla  N.  Y’. _ latwer  Niagara  River  Power 


Y'ork  City,  soon  takes  bids  subway  from 


YVater  and  Power  Development — Niagara 
F'alln,  N.  Y’. — latwer  Niagara  River  Power 


niain  .''•uudatlon.  <th  Ave  to  j.t  tinning-  ^  .,  5-  patterv  PI  at  *0  775  per  cu  streets,  seyvers,  waterworks,  electric  lights, 

ftam.  Elmira  N.  5  .  $296,362;  heat  ng  and  I^k  «  o  17  BaUery  I L  a^^^  per  cu.  250  room  hotel  with  auditorium, 

ventilating,  to  B.  G  Carpenter  (’o.,  508  y a,  total  »i»,6uu.  x-NOiea  jan.  -8.  3  000  seating  canaeitv  Private  nlons 

South  .Main  St..  Wilkes-Barre.  $60,436;  and  N.  Y..  Troy— Post  Office— Treas.  Dept,  at  ’  „  ”  F. 


idumidng,  to  K,  Plankenhorn.  Williamsport,  office  Supervising  Archt.,  W'ash.,  D.  C.,  Feb.  ,  ’’w"  *1,"  e*J!?®‘Z“ji’rlson  <  o. 

$23,599.  Grand  total  $360,397.  Noted  16,  mailing  vestibule,  mezzanine,  etc.  at  election  Mar.  9.  *7>700  000  bonds.  9.93  mi. 

Feb.  4.  IT.  S.  Post  Office,  here,  from  Nial  Bros.  ®‘‘»  "j?"-  ^ -'• 

MUs..  Raymond- HIGH  SCHOOL  — Bd  Constr.  Co..  Dnuw  St.  (I)  $4,990,  (2)  ouVorreh  engr'  Noted  Feb  18^ 

Trustees  Hinds  t'o.,  general  contract  2  *1,460.  Noted  Jan.  28.  uuiiport,  cn.  engr.  Noted  Feb.  18. 

story,  72  x  210  ft.,  hriek  administration  i,a.,  Reserve — Dock — Inland  Waterways  Development  —  Henderson  Point 

building;,  HwimininK  frymna^ium  and  Corp.,  321  Custom  House  Bldg.,  New  Or-  Ix)ul8).  Miss. — C.  Ij.  Schmidt 

addition  to  pirls  dormitory,  to  K.  it.  leans,  constructing:  dock,  from  DalRarn  «  »  ^uth  La  Salle  St..  Chicagro,  111, 

Parrish  Constr,  Co.,  Jackson,  for  Hinds  Co.  Constr,  Co..  Louisiana  Bldg..  New  Orleans.  U.  L.  Schmidt,  pres.,  plans  developing 
Agricultural  High  School  and  Junior  Col-  creosoted  $34,558.  creosoted  and  untreated  acres,  incl.  streets,  sidewalks  dredging, 
lege.  $122,900.  Noted  Feb.  4.  $31,558.  and  untreated  $28,300.  Noted  bayous,  here,  $3,000,000.  Plans  later  hot$  l. 

Trnn..  Knoxville  CHURCH  —  Central  Feb.  11. 

Methodist  Church,  brick  and  stone  church,  iii  _  'Remn.lAlinir  —  ’Tpona  Hlbi  mia  Bank  Bldg.,  New  Orleans,  Li., 


III.,  Evanston 


Remodeling  —  Treas. 


to  J,  M.  Sunn  &  Son,  Knoxville.  Archts.  Dept.',  at  oflice  Supervising  Archt.,  'Wash., 


est.  *2611,000.  Noti'd  May  1 


D.  C.,  remodeling  U.  S.  Post  Office,  here, 


Lighting  System  —  rolnmhns,  O.  —  City 


<>..  Clnrinnatl — SCHOOI.) — St.  Joseph  Col-  from  '  Pearson-Regnall  Co.,  5816  Bway.,  Uouncil  plans  9  ml.  each  lighting  system 
ife,  I>elhl  ltd.,  5  story'  and  hasement,  rein.-  Chicago,  *4,900.  Noted  Feb.  4.  J***  Broad  SL  7rorn  oast  to  "'ost  corpora- 


con.'and  brick.’ plain  foundation  7)ellhi  Rd  ,  Xex..  Brownsville  —  Remodeling  —  Treas.  coJJy!ratron"‘*lines^  ‘"’$35frnoo"”'^*Cltv  "'  "m 
to  Penker  &  .Son.  123  Valencia  St.  *250,000.  Dept,  at  office  Supervising  Archt..  Wash..  *1 50  000  toward  cost  and  r  ’- 

Mo..  St.  Louls-LIRRARY'— Pub.  Library  D.  C..  Feb.  23,  remodeling  and  enlarging  7he^™ 

Bd..  0,0  (Vntral  Library.  14th  and  Olive  U.  S.  Court  House.  Custom  House,  and  assesrea  on  the  Pr'’P» 


Sts.,  2  story  and  basement.  30  x  60  ft.,  and  Post  Office,  here,  from  C.  Weltz  Sons,  713 


-Springfield,  Mo. — Plans  elec¬ 


ts  x  100  'ft.,  bril'k.  concrete  and  stone.  Mulberry  St.,  I>es  Moines,  la.,  (a)  *11,490  7**'"  soon  *121,000  bonds,  constructing  con- 

Grand  St.  and  Utah  PI.,  to  Dickie  Constr.  (b>  *6,080.  Noted  Jan.  28.  subway  on  National  Ave. 

Co..  Syndicate  Trust  Bldg.  Archts.  est.  r«llf  San  nieao _ YY'nter  Meter  etc _  Park  and  Playgroundu — Webster  Grove* 

*150.000.  Noted  Dec.  31.  Snec  5165 _ Bureau  Y'ards  &  Docks  Na'w  (Ind.  br.  St.  Ixiuis),  YIo. — Election  Mar. 

Ylo..  l’nlver«Ity  (St.  Ixiuls  P.  O.)  —  Dept.,  Wash.,  D.  C.,  Feb.  24.  water  meter,  76,  *225,000  bonds,  for  parks,  playgrounds, 

SCHOt>IJ4 — Bd.  Educ.,  6701  Delmar  Blvd.,  tank,  equipment,  etc.,  for  Naval  Operating  ®7c. 

general  contract  2  brick  and  concrete  wings  Base,  (Marine  Corps  Base),  here,  from  w.  Y’oltage  Line — Texas — East  Texas  Pub. 

to  Flynn  Park  School,  and  addition  to  E  Kler  Constr.  Co.,  8130  Ist  Natl.  Bank  Serv.  Co.,  Marshall,  K.  Lee,  genl.  mpr , 

Pershing  Schotd,  each  2  story  and  base-  Bldg.,  *8,083.  Noted  Jan.  28.  plans  125  ml.  high  voltage  line  from  Mar- 

See  proposal  advertisements  oa  page  15 1,  Advertising  Section. 


vert*  and  extensions  on  Federal  Aid  Project 
247-B,  W.  L.  Anderson,  Court  House,  engr. 

Klertric  TransmlssioB  Line— Oklahoma — 
See  "Contracts  Awarded." 

Oas  Tank  —  Toronto,  Ont.  —  See  “Con¬ 
tracts  Awarded." 

BIDS  RECEIVED 

Platform  Extensions — Brimklyn,  N.  T. — 

--  -  -  Bd.  Transportation  J.  H.  Delaney,  chn..  49 

neni  \-o.,  c/o  Frost  Bldg.,  Lafayette  St.,  New  York  City,  extending 
charge  of  operations  and  station  platforms,  to  Bway.-4th  Ave.  Rapid 
"  Transit  R.R.,  Group  4,  here,  from  Corson 

ctDtA  Constr.  Co..  1440  Bway.,  New  York  City, 
ians  2  »345,022.  Noted  Feb.  11. 

■  R.  at  Subway — New  York,  N,  Y. — Bd.  Trans¬ 

portation,  J.  H.  Delaney,  chn.,  49  Lafay¬ 
ette  St.,  Feb.  26,  subway.  Sect.  1,  Route 
102,  under  and  along  Greenwich  and  8th 

_ ).  '’r.  '  M.  Aves.,  from  Bank  to  West  17th  Sts.,  from 

Sacramento,  highway  MorantI  &  Raymond,  42  Bway.  14,160,322. 
Noted  Feb.  18. 

Lighting  System  —  Los  CONTRACTS  AWARDED 

—  Made  plans  ornamental 

portions  of  Lorraine  Timber  Flume,  etc.— Brooklyn,  N,  T. — 
Saiie  Ave.,  Woodbine  and  Reeves  Bd.  Transportation,  J.  H.  Delaney,  chn.,  49 
etc  *50.000,  and  portions  of  Tract  Lafayette  St.,  constructing  timber  flume 
Kewanee  St.,  Holly  Vista  Dr.,  etc.  and  signal  tower  foundations  at  Coney 
•  c  i.  metal  standards  on  streets  in  Island  Yard,  Shell  Rd.,  here,  to  J.  H. 

List,  *25,000 ;  metal  standards  on  Duncan,  Inc.,  6718  2nd  Ave.,  *271,292. 
St.  between  1st  and  9th  Sts.  *40,000,  Noted  Feb.  25. 

.  between  5th  and  9th  Sts.  and  Heating,  etc. — Ithaca,  N.  Y.— C.  D.  Bost- 
.r..  9th  and  Pico  Sts.  *30,000,  Hill  St.  wick,  comptroller  Cornell  University,  heat- 
1st  to  5th,  5th  to  9th  and  9th  St.  to  ing  and  sanitary  work,  under  ground  con- 
T—  *60.000,  4th  St.  between  Main  nections,  etc.,  for  green  houses,  at  Dept, 
aiif  Hill  Sts.,  6th  St.  between  Main  and  Floriculture  and  Vegetable  Gardening,  at 
Bway.  Sts.  and  between  Bway.  and  Olive  New  York  State  College  of  Agriculture, 
Sts  *40,000,  1st  St.  betw’een  Main  and  Hill  here,  to  Holleran  Bros.,  901  Linden  Pi.,  EI- 
Sts.  and  6th  Ave.  between  Vernon  Ave.  and  mlra,  N.  Y.,  *14,890.  Noted  Feb.  25. 

54th  St.  *30.000,  in  area  funded  by  Bway^  Subway— New  York,  N.  Y.— Bd.  Trans- 

Vermont.  Slauson  and  F'orence  Aves  to  portatlon,  J.  H.  Delaney,  chn.,  49  Lafayette 
exceed  *90,000.  varies  struts  in  Holmby  subway  Sect.  4-A,  Route  78.  under  and 

Hills  Tract  *25,000,  Compton  Ave.  ^tween  -in--.  av»  fmm  Wax 


fnclassifled  (Continued) 

shall  to  Grand  Saline.  *125,000.  Private 
plans. 

ijind  Development — Carrlio  Springs,  Tex. 

_I..inbach  Bros..  2120  Dime  Bank  Bldg., 
and  Verner.  Wilhelm  A  Molby,  602  Book 
Hide  Detroit,  Mich.,  purchased  32,000 
a.  res'  land  and  plan  colonization  develop¬ 
ment  etc  in  Dimmit  and  Zavalla  Counties, 
nUr'here.  *500,000  cost  of  Jand  J^atl. 
Viin.str.  &  Development  Co.. 

San  Antonio,  have  _ 

plot  land,  roads,  wells,  etc. 

Grade  Separations  —  Ci 

Hv  Comn.,  Sacramento,  i - „ 

er'ade  .separations  of  Santa  Fe  - 

Serra  Orange  Co.  to  connect  South  Coast 
Hiehwav  with  Inland  route  to  Los ,  An- 
celes  aiid  Coast  Route  to  San  Diego  (co- 
flper.ative  project  with  railroad).  R.  M. 

Morton,  Forum  Bldg.  - - - 

engr. 

Ornamental 
.Angeles,  Calif.  - 

lighting  system  on 
Bivd.,  La  ‘  ‘ 

Sts. . 

9134. 

{26,000  .  - 
Bell-Air  Dist. 

Spring  El 
Olive  St. 
between  ! 
from  1  — 

Pico  Sts. 


Que.  —  Donacona  Paper  Co.,  made  plans  2 
units.  4,500  hp.  water  power  development. 

*500,000.  J.  A.  Beauchenln,  engr. 

Fire  .Alarm  System,  etc. — Quebec,  Que. — 

City  plans  Are  alarm  system  and  new 
switchboard.  *35,000  .  W.  D.  Baillarge. 

Quebec,  engr. 

Electric  Lighting  System — St.  Pierre  lee 
Berqiiets.  Que.  —  Shawinigan  Water  & 

Power  Co.  Ltd.,  Shawinigan  Falls,  plans 
street  and  domestic  electric  lighting,  nere. 

*40,000.  R.  C.  Lindsay,  Shawinigan  Falls, 
engr. 

Sprinkler  System — Toronto,  Ont. — Plan* 
sprinkler  system  in  City  Hall  attic.  *35,- 
000.  R.  C.  Harris,  City  Hall,  engr. 

Subway — Toronto,  Ont. — Canadian  Natl. 

Ry.  231  St.  James  St.,  Montreal,  Que., 
making  plans  and  soon  takes  bids  subway 
on  Ynoge  St.  in  connection  with  Toronto 
Grade  Separation  Scheme.  *500,000.  C.  S. 

Gzowski,  ch.  engr. 

Subway  —  Toronto.  Ont.  —  Canadian 
Pacific  Ry.,  Windsor  Sta.,  Montreal,  Que., 
plans  subways  on  Bay  and  York  Sts.  In 
connection  with  grade  separation  scheme, 
here.  *1,000,000.  J.  M.  R.  Falrbalrn, 

Windsor  Sta.,  Montreal,  Que.,  engr. 

Freight  Shed,  etc.  —  Calgary,  Alta.  — 

Canadian  Pacific  Ry.,  'Windsor  St.  Sta., 

Montreal,  having  plans  prepared  1  story 
and  basement,  60  x  130  ft.  freight  shed 
with  28  ft.  platform,  and  40  x  80  ft.  ex¬ 
press  building,  rein. -con.  and  brick,  here. 

*100.000.  Private  plans.  J.  M.  Cameron, 

Calgary,  Alta,  genl.  supt. 

BIDS  DESIRED 

Fire  Alarm  System — Rochester,  N.  T. — 

Mar.  24,  by  State  Hospital  Comn.,  Capitol, 

Albany,  fire  alarm  system  for  Rochester 
State  Hospital,  here ;  adv.  E.  N.-R.  Mar.  4. 

Subway,  etc.— Wash.,  D.  C. — Mar.  11,  by 

way  anrbrldae*"''  Paving  Materials.  etc.-Buffalo,  N.  Y.-  maV^'and'Vhn.*  bT  Cont 

way  and  bridge.  11.  by  Commissioner  Pub.  A\ks..  pav-  iron  corp.  foot  Chei 

Dock — Superior,  Wl*. — Mar.  12,  by  Great  ing,  stone,  curbing,  sand  grit,  gravel,  go  in.  pipe  at  *146  per  le 
Northern  R.R.  Co.,  St.  Paul,  Minn.,  280  x  crushed  stone,  bitumen  for  top  dressing,  gO  in.  extra  heavy  pipe  wll 
2.200  ft.  steel  and  concrete  iron  ore  dock,  etc.,  for  year  ending  Dec.  31,  1926.  C.  E.  ^nd  300  lengths  8  in.  b< 
on  pile  and  concrete  foundation,  etc.,  at  P.  Babcock,  Municipal  Bldg.,  engr.  129.80:  to  Canada  Meta 

Alloue*  Bay.  *1,000,000.  J.  R.  'W.  Davis,  Lnmbei^-dones,  La. — Apr.  6.  by  Police  Ave.,  Tobin  bronze  casti 
ch.  engr.  H.  J.  Seyton,  resident  engr.  jury  Morehouse  Parish.  Bastrop.  J.  W.  lb. ;  to  Petrte  Brass  Wks. 

Culverts — Primghar,  Kan. — Mar.  16.  by  Brodnax,  pres.,  39,000  ft.  creosoted  lum-  brass  castings  *0.191  pei 
Auditor  O’Brien  Co.,  13  concrete  box  cul-  ber,  4,300  ft.  creosoted  piling  and  28,000  *50,000. 

See  proposti  advertisements  on  page  151,  Advertising  Section. 
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uda’tqmipped  Barbtr^Gret»$  ditchtr 


In  Florida,  where  everything  is 
labelled  “rush,**  development  work 
must  be  finished  with  speed  and 
dispatch. 

The  Barber-Greene  ditcher  shown 
here  was  used  in  opening  gas  main 
trenches  through  coral  rock  in 
Florida.  This  machine  worked  out 
so  well — saving  time  and  cutting 
costs — that  the  Barber-Greene  Com¬ 


pany  received  orders  for  five  more 
Buda-equipped  ditchers  to  be  used 
in  Miami  on  similar  work. 


Contractors  who  must  get  their  work 
doneon  time  insiston  Buda-powered 
equipment.  Budapowerplants  range 
in  size  from  20  to  87  Horse  Power. 
Write  for  a  copy  of  our  power  plant 
bulletin. 


THE  BUDA  COMPANY,  HARVEY  ILLINOIS 

ESTABLISHED  1881 


Buy  only  genuine  Buda  Parts  for  your  Buda  engines 
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Engineering  News-Record,  March  11,  1926 

Construction 

News 


Some  of  the  Week^s  Large  Projects 


\  MONG  the  announcements  for  the  cur- 
AVeiit  week  are  the  following: 

Proposed  Work 

Ituildings  for  various  departments,  Wash- 
ineton  I>.  C.,  Treas.  Dept,  plana  buildings, 
t  ital  $26,000,000. 

Ketinerv,  Indiana,  Roxana  Petroleum 
('iirp.,  St'.  Louis,  Mo.,  plans  oil  rehnery, 

$7.0(10,000.  j  ^  ^ 

S.h<K)l  buildings,  Cleveland,  O.,  Case 
>t,hool  of  Applied  Science  having  plans 
Iireiiared,  $5,000,000.  ^  „ 

Motor  device  factory,  Cicero,  Ill.,  Strom- 
iH-re  Motor  Devices  Co.  having  plana  pre- 
iiared.  $4,000,000.  ^ 

*Hotel  and  store.  Alban>\  N.  Metro- 

imli'an  Realty  Co..  N.  Y.  C.,  having  plans 
itrenared,  $4,000,000.  ,  ,  •  » 

‘  flotel  New  York.  N.  Y..  Luigi  Oerblno 
having  plans  prepared.  $4,000,000. 


Exposition  building,  Des  Moines,  la., 

G.  E.  Hamilton,  Convention  Secy.,  plans 
building.  $2,000,000-13,000.000. 

Hotel.  San  Antonio,  Tex.,  St.  Anthony 
Hotel  having  plans  prepared,  $1.6oo,ooo. 

Exchange  and  oftice,  Stoi-kton,  Calif.. 
Pacific  Telegraph  and  Telejihone  Co.  having 
plans  prepared,  $I,5oo,(tOo. 

Club,  hotel  and  theatre.  San  Antonio, 
Tex.,  San  Antonio  Turn  Verein  Club  having 
plans  prepared.  $l,50o.((00. 

Apartment,  Brooklyn,  N.  Y.,  Brooklyn 
Realty  Co.  having  plans  prepared, 
$1,500,000. 

Bids  W  anted 

Hospital  buildings,  Chicago,  Ill.,  Mar.  29, 

H.  A.  Zender,  supt.  Public  Service,  Cook 
Co.,  total  $2,500,000. 

Club.  Chicago,  Ill.,  about  April  1, 
Mlchaelson  &  Rogustod,  archts.  for  Mid- 
West  Athletic  Club,  $2,500,000. 


Apartment,  Chicago,  HI..  Guske  &  Pos¬ 
ter.  archts.,  taking  bids  for  P.  M.  Gordon, 
$2,45(1,000. 

-•Xjiartment  hotel,  Chicago.  Ill.,  W. 
Reichert,  archt..  preparing  plans  and  takes 
bids  April  or  May,  $2.0((0,000. 

Paving,  Durham,  N.  C.,  April  1,  City 
Council,  $1,000,000. 

Contracts 

Depot.  Cleveland.  O.,  D.  Jonett,  engr.,  to 
.1.  Gill  &  Sons.  $8,000,000. 

Hotel.  Detroit.  Mich..  Detroit.  Hotel  Co. 
to  Lundoff  Bicknell  Co.,  Cleveland,  O., 
$3,5((((.00((. 

Hotel.  New  York,  N.  Y..  S.  Jacobs  to 
Schroeder  &  Koppel,  Inc.,  $3,000,000. 

Bank  and  omce,  Washington,  D.  C., 
Coolidge,  Shepley,  Bulfinch  &  Abbott, 
archts.,  to  Boyle  Robertson  Contr.  Co., 
$2,000,000. 


Classified  Index  of  Bids  Wanted 


Waterworks 

Bids  close  See  Eng.  News-Record 

Mar.  12  Dayton,  O . Mar.  11 

Mar.  12  Ix>ng  Island  City,  N.  Y....Mar.  11 

Mar.  12  New  York  City,  N.  Y . Mar.  11 

Mar.  12  St.  George,  N.  Y . Mar.  11 

Mar.  15  St.  Paul,  Minn . Mar.  11 

Mar.  15  Kenosha,  Wis . Mar.  11 

Mar.  15  Knoxville,  Tenn . Mar.  11 

Mar.  15  Warren,  Mich . Mar.  11 

Mar.  15  Fairmont.  Minn . Mar.  11 

Mar.  15  Crane,  Mo . Feb.  18 

Mar.  15  Edmonton,  Alta . Feb.  25 

Mar.  15  Chicago  HI . Mar.  11 

Mar.  16  St.  Louts.  Mo . Feb.  25 

Mar.  16  Perry,  Fla . Mar.  11 

Mar.  16  Phila.,  Pa . Mar.  11 

Mar.  17  Baltimore,  Md . Mar.  11 

Mar.  17  Cleveland.  O . Mar.  11 

Mar.  17  Saugertles,  N.  Y . Feb.  25 

Mar.  17  Wilmington,  Del . Feb.  25 

Mar.  18  Cincinnati,  O . Mar.  11 

Mar.  18  Puyallup,  Wash . Mar.  11 

Mar.  19  Abilene,  Tex . Mar.  11 

Adv.  Mar.  4  and  11. 

Mar.  19  Holyoke,  Mass . Mar.  11 

Mar.  19  Virginia  . Mar.  11 

Adv.  Mar.  11. 

Mar.  19  Cleveland,  O . Mar.  11 

Mar.  22  San  Diego,  Calif . Mar.  4 

Mar.  22  Wolf  Point.  Mont . Mar.  4 

Adv.  Mar.  4  and  11. 

Mar.  22  Yonkers,  N.  Y . Mar.  4 

Adv.  Mar.  4  and  11. 

Mar.  23  Detroit.  Mich . Mar.  11 

Mar.  23  I.a)ng  Beach,  Miss . Mar.  11 

Mar.  23  Akron,  O . Mar.  11 

Mar.  26  East  Paterson,  N.  J . Feb.  18 

Mar.  26  Wash.,  D.  C . Mar.  4 

Adv.  Mar.  4  and  11. 

Mar.  26  Wash..  D.  C . Mar.  11 

Adv.  Mar.  11. 

Mar.  29  Waite  Park,  Minn . Mar.  11 

Mar.  30  Tampa,  Fla . Mar.  11 

Adv.  Mar.  11. 

Mar.  31  Warsaw,  Ill . Mar.  4 

Mar.  31  Decatur,  HI . Mar.  11 

Adv.  Mar.  11. 


Sewers 


Mar.  12  Dayton.  O . Mar.  11 

Mar.  13  Milwaukee.  Wis . Mar.  11 

Mar.  15  Detroit,  Mich . Mar.  11 

Mar.  15  Waco,  Tex . Jan.  21 

Mar.  16  West  Palm  Beach,  Fla. ...Feb.  18 
Adv.  Feb.  18  to  Mar.  11. 

Mar.  16  Barrington,  Ill . Mar.  4 

Mar.  17  Wichita  Falls,  Tex . Feb.  25 

Mar.  17  Cleveland.  O . Mar.  11 

Mar.  17  Baltimore,  Md . Mar.  11 

Mar.  18  Akron,  O . Mar.  11 

Mar.  18  Chicago,  Ill . Mar.  4 

Mar.  23  Paris.  Ark . Mar.  11 


Bids  close  See  Eng.  News-Record 

Mar.  24  Kansas  City,  Mo . Mar.  4 

Adv.  Mar.  4  and  11. 

Mar.  25  Sioux  Falls.  S.  D . Mar.  4 

Adv.  Mar.  4  and  11. 

Apr.  5  Coatesville,  I’a . Mar.  11 

Adv.  Mar.  11. 

Apr.  7  Rye.  N.  Y . Mar.  11 

Adv.  Mar.  11. 

Waste  Disposal 

Mar.  12  Cleveland,  O . Mar.  11 

Bridges 

Mar.  16  South  Carolina  . Feb.  25 

Mar.  16  Walters,  Okla . Mar.  11 

Mar.  16  Missouri  . Mar.  11 

Mar.  16  Oklahoma  . Mar.  11 

Mar.  18  I.,a Verne,  Okla . Feb.  11 

Mar.  19  Ohio  . Mar.  11 

Mar.  22  California  . Mar.  11 

Mar.  23  Louisiana  . Mar.  11 

Mar.  23  Texas  . Mar.  11 

Mar.  29  San  Antonio,  Tex . Mar.  11 

Mar.  29  Camden,  N.  J . Mar.  11 

Adv.  Mar.  11. 

I  Mar.  30  Tampa,  Fla . Feb.  25 

Mar.  30  Louisiana  . Feb.  25 

Adv.  Feb.  25  and  Mar.  4. 

Mar.  30  Poughkeepsie,  N.  Y . Mar.  4 

Adv.  Mar.  4  and  11. 

Mar.  30  I.,ouisiana  . Mar.  4 

Apr.  6  Jones,  I.,a . Mar.  4 

Apr.  6  St.  Louis,  Mo . Mar.  11 

Excavation,  Drainage,  Irrigation, 
Levees,  River  and  Harbor 

Mar.  15  Orange,  Tex . Mar.  11 

Mar.  16  New  Jersey  . Mar.  4 

Mar.  17  Milwaukee,  Wis . Mar.  11 

Mar.  18  Schuyler,  Neb . Mar.  11 

Mar.  18  New  York  City,  N.  Y . Mar.  11 

Adv.  Mar.  11. 

Mar.  19  British  Columbia  . Mar.  11 

Mar.  20  Nebraska  . Mar.  11 

Mar.  25  Hammond,  T.4i . Mar.  4 

Mar,  26  Shreveport,  I.,a . Mar.  11 

Apr.  5  Peru,  Ind . Mar.  4 

Adv.  Mai.  4. 

Apr.  8  New  York  City,  N.  Y . Mar.  11 

Adv.  Ms..  11. 

Streets  and  Roads 

Mar.  12  Cincinnati,  O . Mar.  11 

Mar.  15  Charleston,  W.  Va . Mar.  11 

Mar.  15' Anderson,  Ind . Mar.  4 

Mar.  15  Summerville,  W.  Va . Feb.  25 

Mar.  15  Florida  . Feb.  25 

Mar.  15  Oklahoma  . Feb.  25 

Mar.  15  Reno,  Nev . Mar.  4 

Mar.  15  Okemah,  Okla . Mar.  4 

Mar.  15  South  St.  Paul,  Minn . Mar.  11 


Bids  close  See  Eng.  News-Record 

Mar.  16  Missouri  . Mar.  11 

Mar.  16  Oshkosh,  Wis . Mar.  11 

Mar.  16  Michigan  . Mar.  4 

Mar.  16  West  Virginia  . Feb.  25 

Mar.  16  Louisiana  . Feb.  18 

Mar.  16  St.  I.,ouis,  Mo . Feb.  25 

Mar.  16  Sheboygan  Falls,  Wis . Mar.  4 

Mar.  16  Montana  . Mar.  4 

Mar.  16  Washington  . Mar.  4 

Mar.  16  Minnesota,  Wis . Mar.  11 

Mar.  16  Oklahoma  . Mur.  11 

Mar.  16  Trenton,  N.  J . Mar.  11 

Mar.  17  North  Dakota  . Mar.  11 

Mar.  17  Rhode  Island  . Mar.  4 

Adv.  Mar.  4  and  II. 

Mar.  17  Baltimore,  Md . Mar.  11 

Mar.  18  New  York  City,  N.  Y.  ...Mar.  11 

Mar.  18  North  Dakota  . Mar.  11 

Mar.  18  Russel  Springs,  Kan . Mar.  11 

Mar.  18  Illinois  . Mar.  11 

Mar.  19  North  Dakota  . Mar.  11 

Mar.  19  Joliet,  HI . Mar.  4 

Mar.  19  Winfield,  Kan . Feb.  25 

Mar.  19  Cleburne,  Tex . Mar.  4 

Mar.  19  Ohio  . Mar.  11 

Mar.  19  Cincinnati,  O . Mar.  11 

Mar.  2(1  Idaho  . Mar.  11 

Mar.  22  New  Jersey  . Alar.  4 

Adv.  Mar.  4  and  11. 

Mar.  22  Ontario  . Mar.  11 

Mar.  22  Texas  . Mar.  11 

Mar.  22  Dayton,  O . Mar.  11 

Mar.  22  California  . Mar.  11 

Mar.  23  I,arned.  Kan . Mar.  4 

Alar.  23  Pennsylvania  . Feb.  25 

Adv.  Feb.  25  to  Alar.  11. 

Mar.  23  Bastrop,  I.,a . Alar.  11 

Mar.  23  Sigourney,  la . Alar.  11 

Alar.  23  Williamson,  W.  Va . Alar.  11 

Alar.  23  Louisiana  . Alar.  11 

Alar.  23  Indiana  . Alar.  11 

Alar.  23  Elkhart,  Ind . Alar.  11 

Alar.  24  Smithfield.  N.  C . Mar.  11 

Mar.  24  Holton,  Kan . Alar.  4 

Mar.  24  North  Dakota  . Alar.  11 

Alar.  24  Hastings,  Allnn . Alar.  11 

Mar.  25  Florida  . Feb.  18 

Mar.  25  Biloxi,  AIlss . Alar.  11 

Mar.  26  Hays,  Kan . Alar.  4 

Alar.  26  Huntington,  W.  Va . Mar.  11 

Alar.  26  North  Dakota  . Afar.  1 1 

Alar.  27  Hoxle,  Kan . Alar.  11 

Alar.  29  Oskaloosa,  Kan . Mar.  4 

Alar.  30  Ottawa,  Kan . Mar.  4 

Mar.  31  Erie,  Kan . Mar.  4 

Apr.  2  lola,  Kan . Mar.  11 

Apr.  5  Coatesville,  Pa . Mar.  11 

Adv.  Mar.  11. 

Apr.  6  Winona,  AIlss . Mar.  11 

Apr.  6  I.,oulsiana  . Alar.  11 

Apr.  8  Winfield.  Kan . Mar.  1 1 

Apr.  12  Kentucky  . Alar.  11 

Apr.  12  Akron.  O . Mar.  11 

Apr.  15  Birmingham,  Ala . Mar.  11 

Apr.  20  Birmingham,  Ala . Mar.  11 


See  proposed  advertising  on  page  134,  Advertising  Section 
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Market— E  N  G  I  N  E  E  R  I  N  G  N  E  W  S  -  R  E  C  O  R  D— Place  Vol.  96.  y  , 


“LEADITE” 


TRADE 


MARK 


RegUtered  D.  S.  Pat.  Office 


NO  CAULKING 


lb-in.  c.  I.  B&S  water  main  laid  with  LE.4DITE 
joints,  tested  to  195  tbs.  water  pressure. 


Pipe  Joint  Knowledi^e 


LEADITE  is  recognized  to  be  the  best  material 
for  making  joints  in  cast  iron  bell  and  spigot 
water  mains  by  thousands  of  water  works  men 
thruout  the  world.  - 


Water  works  men  who  keep  a  check  on  their 
systems  and  make  water  waste  surveys  know 
that  their  pipe  lines  laid  with  LEADITE  are 
tight. 

Their  experience  with  LEADITE  has  proven 
to  them  that  LEADITE  joints  improve  with 
age,  and  that  the  joints  do  not  corrode  or  rust. 

They  know  that  LEADITE  has  been  success¬ 
fully  tested  and  used  for  over  30  years. 

They  know  LEADITE  will  flow  around  a  60-in. 
pipe  just  as  easily  as  it  does  around  a  4-in.  pipe; 
size  does  not  make  any  difference.  They  know 
LEADITE  fills  every  crevice  of  the  joint. 

They  know  LEADITE  eliminates  the  expense 
and  drudgery  of  caulking. 

They  know  the  simplicity,  economy  and  effi¬ 
ciency  with  which  LEADITE  can  be  used. 

Give  LEADITE  a  f^ir  trial  and  convince  your¬ 
self  of  its  merit  and  many  advantages. 

Join  the  LEADITE  users. 

The  up-to-date  water  works  man  specifies  and 
uses  LEADITE. 


Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 


THE  LEADITE  COMPANY,  Inc. 

1512  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  .A. 


LEADITE  saves  at  least  75% 

LEADITE  is  the  pioneer  self-caulking 
Material  for  c.  i.  pipe 


Tamiliini  —  St'<‘  “nuililiiiKs  -  Indus¬ 
trial  '' 

Kla.,  Kt.  Mradr  —  Viitfd  bonds, 

•  xtondinK  niaina  in  various  strvi'ts.  Noted 
Jan.  21. 

Kla..  Kr.v  \V«*«I — ltd.  Trustees  Monroe 
t'o..  Water  Supply  I>ist.,  t'.  1>.  Stearns,  ohn  , 
wants  proposition  for  «‘nsiin‘ers  for  seour- 
iiiK  fresh  water  supi)!y  for  K<-y  West  and 
other  Keys,  eltlur  l>y  oonstruotine  idpt*  line 
from  Mainland  or  icrantinK  of  franchise  for 
supidyintj  the  water. 

Fla.,  I’err.v  —  Kleotlon  Mar.  16.  $2r>,000 
bonds  extendinK  waterworks,  t”.  1...  Itran- 
dow,  mayor. 

Fla..  I’ompaniv  — Klection  Mar  16,  1100,- 
000  iHinds,  waterworks.  I,.  K.  Haines,  city 
elk 

MUs.,  Wrbh  —  IMans  election  $;i.'i,000 
bonds,  new  waterworks  U.  A.  Mentz, 
Hammond.  La.,  consult  eiiKr 
<>..  (  let  eland  - -See  ‘'Sewers." 

(>..  Hamilton  —  Service  Hiroctor,  City 
Hall.  In  market  1  centrifuKal  water  pump 
for  booster  station.  Ilo.ooo. 

111.,  Christopher  —  Takes  bids  in  April, 
4.2.">  ml.  4  in.  c.l.  mains,  etc.,  in  various 
sireet.s.  $36,800.  C.  H.  Maufz.  Henton, 
enttr. 

111..  Harvard  —  MakinfC  plans  rein. -con. 
storaKe  reservoir.  6o  ft.  diam..  loj  ft.  deep, 
rein. -con.  slab  cover.  .Mead  &  Seastone, 
Journal  Itldt;.,  Madison,  enttr. 

Win..  Itelolt — Heloit  Water,  Gas  &  Klec- 
trlc  t'o.,  .\.  Dobson.  lUKr..  plana  drillInK 
Well,  1,000  ft.  deep  and  2  m.K.  capacity,  for 
additional  water  suitply.  also  1,000  Kp.m. 
pumj).  $25,000.  l-’nKineer  not  selected. 

Kan..  Khlorado-  Klection  Mar.  16.  about 
$430,000  bonds,  new  dam  acro.sa  Willow 
Creek,  pumps,  pipe  line  filter  plant  Imjtrove- 
nients,  etc.  Black  &  Veatch.  701  Mutual 
IlIdK.,  Kansas  City,  Mo,,  enfcrs.  Noted 
Jan.  7. 

Kan.,  (iirard  —  Plans  water  softening 
plant.  To  exceed  $5,000. 

Kan.,  IlillMhnro — Klection  Mar.  16.  $102,- 
600  bonds,  waterworks.  F.  K.  Devlin,  Bit- 
ting  Bldg.,  Wichita,  engr. 

N.  I»..  Criish.v  —  Election  Apr.  5.  $35,000 
bonds,  waterworks.  O.  Woolfrey,  city  aud. 
Noted  Feb.  25. 

N.  I).,  Mandan — Election  Mar.  15,  $165,- 
000  bonds.  Improving  waterworks,  inch  fil¬ 
tration  plant  and  extending  mains,  etc. 
Noted  Jan.  28. 

Mo.,  ChafTee  —  F^lectlon  Apr.  6,  $60,000 
bond.s,  drilling  artesian  well,  new  elec¬ 
trically  driven  pumping  unit,  4  and  6  In. 
c.l.  mains,  extension  to  sewertige  system. 
F.  R.  Nohl.  resident  engr.  C.  E.  J?mith  & 
Co.,  Ry.  Exch.  Bldg.,  St.  Louis,  consult, 
engr. 

Mo.,  Norborne  —  Plans  election  $80,000 
bond.s,  waterworks  and  sewerage  system. 

Mo.,  Seymour  —  Plana  election  $30,000 
bonds,  complete  waterworks  and  distribu¬ 
tion  system. 

Tex..  Nacogdoches — Voted  $50,000  bonds, 
waterworks  Improvements.  Addressed  W.  I. 
Baker,  Nacogdoches,  mayor. 

Tex..  O'Donnell  —  Voted  $27,500  bonds, 
complete  waterworks.  Devlin  Eng.  Co., 
Amarillo,  engrs. 

Tex.,  St.  Jo— Made  plans  5  ml.  4-  to  8-ln. 
mains,  new  deep  well,  50,000  gal.  tank  on 
100  ft.  tower  $55,000.  Douglas  &  Daven¬ 
port,  c/o  Ward  Bldg.,  Wichita  Falls,  engrs. 

Tex.,  SeagovHle  —  Voted  $30,000  bonds, 
complete  waterworks.  Municipal  Eng.  Co.. 
1107  Athletic  Club  Bldg.,  Dallas,  engrs. 
PrODOted  W  ork  Okla..  Achllle — Making  preliminary  plana 

Mar.  11  new  waterworks.  $20,000.  J.  Cl.  Crossley, 

Mass.,  Amesbury — Plans  additional  water  mayor.  Engineer  not  selected, 
supply  and  nitration  plant.  $150,000  ap-  Okla.,  Altus — Soon  takes  bids  new  water 
Feb.  <,5  proprlated.  Kngin^eer  imt  selected.  supply  from  Wichita  Mountains  at  Lugert 

Mass.,  Falmoath  --  Plans  300,000  gal.  and  main  extensions.  Benham  Eng.  Co.. 

*^2.000;  pumping  engine  (Fall),  c.umbel  Bldg.,  Kansas  City.  Mo.,  consult. 
Mar.  11  $38,000  ;  and  4*  to  12-ln.  pipe  lines  $91.-  engrs.  Noted  Nov.  26. 

■VI  11  oon* I?* .  Okla.,  .\ntlers — Making  preliminary  plans 

Mar.  11  &  Gay,  220  Devonshire  St.,  Boston,  consult,  settling  basin  and  filter  equipment.  $17.- 

,Mar.  11  VT  -1,  vj  Til  .  G.  E.  Stephenson,  mayor.  Engineer 

—  Mass.,  North  Adams  —  Plans  water  not  announced. 

,  itieters.  $10,000  appropriated.  Okla..  Blair  —  Made  preliminary  plana 

Mar.  4  i"* ••  Council  plans  „  new  waterworks,  connecting  with  Altua 

vinw  11  nnn”**  ^i^i*^*””**  and  new  Standpipe.  $150,-  supply.  Election  soon  $65,000  bonds  for 

ti  1  1  same.  Benham  Eng.  Co..  Oumbel  Bldg., 

Mar.  4  Pa..  Ebensburg  —  Plans  filtration  plant.  Kansas  City,  Mo.,  engrs. 

and  Hid.^“”pitf^hnr^h  cniirV*""'  "abash  Okla.,  (ollinsTlIle  —  Election  Mar.  11, 

11  -I-*,,  aiotriKiiUnr.  $81,000  bonds,  new  pumps  and  power  plant 

^  svrte’m*'*8tlndnlw  anT  ^uimB^  ^Vto  oo"  extensions,  etc.  Holway  Eng.  Co.,  Wrlghl 

5i  f  Bldg.,  Tulsa,  engrs.  Noted  Dec.  10. 

Hudson  &  Myron,  802  abash  Bldg.,  Pitts-  _ i„  vini,i„™„i»„- 

Mar  11  hiireh  engrs  Okla..  F.ldorado  —  Making  plans  water- 

Pm.:  McKeesport  — Making  plans  addl- 

tional  supply  line  from  Monongahela  in-  I'-'bg-  Co.,  Oumbel  Bldg.,  Kansas  City,  Mo., 
■  Mar.  4  take.  $250,000.  Hudson  &  Myron,  802  ,  vi  i  ■  n  > 

.Mar.  4  Wabash  Bldg.,  Pittsburgh,  engrs.  Okla..  Fairmont  ■—  Making  prellmlnarj 

•  Mar.  11  Pa..  Port  Vue  (McKeesport  P.  O.)— Plans  plans  new  waterworks.  $  1 8.0(10.  J.  J.  Gor 
.Mar.  11  improving  waterworks,  Incl.  tank,  pipe  lines  don.  mayor.  Engineer 

.Mar.  11  and  appurtenances,  etc.  $40,000.  Hudson  Okla..  Hallna — voted  $45,000  bonds,  new 

&  Myron,  802  Wabash  Bldg.,  Pittsburgh,  waterworks.  C.  E.  Lindsay,  mayor.  En 
.Feb.  25  engrs.  gineer  not  announced. 

Pa.,  Haltsburg  —  Plans  filtration  plant.  Calif.,  Burlingame — Plans  election  $225, 
.Mar.  11  $25,000.  Hudson  &  Myron.  802  Wabash  000  bonds.  Improving  and  extending  watei 

Bldg.,  Pittsburgh,  engrs.  system. 

See  classified  index  on  bids  wanted  on  page  131 


Matprialg 


Mar.  13  Filler,  etc. — Kenosha,  Wis.  .Mar.  11 
Mar.  15  Cable,  etc. — Milwaukee, 

Wis . Mar.  11 

Mar.  15  Road  Oil.  etc. — Milwaukee, 

Wis . Mar.  11 

Mar.  15  Wire— Kenosh.a,  Wis . Mar.  11 

Mar.  15  Paving  Material — Phila., 

Pa . Mar.  11 

Mar.  15  Trap  Heuk.  Gravel,  etc.  — 

Mimieapoli.s,  Minn . Mar.  11 

Mar.  15  Road  Signs— Minnesota. .  .Mar.  4 

Mar.  16  Paints,  etc. — Iowa  . Mar.  4 

Mar.  16  Road  Material,  etc. — Memphis, 

Term . Mar.  11 

Mar.  16  Creosoted  Ties — Phila..  P.a.Mar.  11 
Mar.  16  I.umber,  etc. — New  York  Citv, 

N  Y . Mar.  11 

Mar.  17  Portland  Cement,  etc. — Brook¬ 
lyn.  N.  Y . Mar.  11 

Mar.  17  Paving  Blocks — Baltimore. 

Md . Mar.  11 

Mar.  18  Road  Oil — Minneapolis, 

Minn . Mar.  11 

Mar.  19  Rail,  Timber,  etc. — New 

York  City.  N.  Y . Mar.  11 

Mar.  19  Lumber.  Gravel.  Stone,  etc. — 

Indianapolis,  Ind . Mar.  11 

Mar.  19  Cast  Iron  I’ipe — Cleveland, 

O . Mar.  11 

Mar.  20  Road  Oil — Sturgeon  Bay. 

Wis . Mar.  '4 

Mar.  22  Pipe — Montreal,  (jue . Mar.  4 

Mar.  23  Paving  Blocks — Detroit, 

Mich . Mar.  11 

Apr.  6  Lumber — Jones,  I.,a . Mar.  4 


These  reports  are  grouped  under 
each  class  (water-works,  sewers, 
each  class  (water-works,  sewers. etc  Q 
etc.)  and  under  each  stage  of  the  work 
(proposed,  bids  desired,  etc.),  accord¬ 
ing  to  the  following  geographic  sec¬ 
tions:  New  England,  Middle  Atlantic. 
South,  Middle  IVesf,  between  Missis¬ 
sippi  and  Rocky  Mountains,  Far  H’esf, 
and  Canada. 

Where  name  of  official  is  not  given 
inquiries  should  be  addressed  to  City 
Clerk,  County  Clerk,  or  corresponding 
official. 


Waterworks 


Market— E  NGINEERING  NEWS-RECOK  D— Place 


Vol.  96,  Xo. 


Double-Quick  Concrete 

Engineering  News-Record  Comments  Editorially 
on  Quick-Hardening  Concrete 

“Thus  vve  have  in  3  days  a  concrete  workable  and 
usable  which  is  as  strong  as  normal  28-day  concrete,” 
says  an  editorial  in  Engineering  News-Record,  Feb¬ 
ruary  18,  p.  266,  in  commenting  on  the  quick-hard¬ 
ening  concrete  made  with  standard  Universal  ce¬ 
ment,  the  same  quality  Universal  as  regularly  used. 

The  methods  for  obtaining  this  concrete  are  easily 
understood  but  to  get  best  results  must  be  applied 
with  care,  cautions  Engineering  News-Record,  and 
adds  that  “the  series  of  tests  on  which  the  Universal 
company  is  basing  its  campaign  are  well  authenti¬ 
cated.” 

Detailed  information  on  this  time-saving  concrete 
made  with  standard  Universal  cement  gladly  fur¬ 
nished  on  request  to 

Universal  Portland  Cement  Co. 

Chicago — Pittsburgh — Minneapolis — Duluth — Cleveland — New  York 

Concrete  for  Permanence 


ENGINEERING  N  E  \V  S  -  R  E  C  O  R  D 


133 


Manh  11.  1926 


•VV  rworks  (Continu'd) 

,  .,iif  tiarilrii  tJrove  —  Voted  $30,fi00 
1  ,,‘L  niains.  etc.  in  various  streets  for 
I-.'r'^n  "'rove  Water  Works  Dist.  3.  Noted 

.lit'  I.aKiina  Beach  —  Making  plans 
.1,,  wills  and  pumping  plants  in  Santa 
I,  Uiver  basin,  12  ini.  pijie  line  from 
<  .'.I  >  \na  Uiver  basin  to  district  lands. 
^  'u’mg  and  three  100,000  gal.  reser- 
V  ,r-  I  U  Uippincott,  I»etroleum  Securl- 
-  lildg..  Uos  Angeles,  engr. 

*  (  .lit  ^  .'lontleeto — Monticeto  Water  Dist. 
Ilia  IIS  election  bonds  to  exceed  $100,000, 
.■i.ii'itrueting  Mono  Dam. 

I  ilif  Kedlands — IMans  election  bonds  to 
.KiiVd  $350,000,  additional  water  facility 

'‘'«'»'i.l'^"i»hBwa— I’lans  electrically  driven 
"  1,1  ii:.’-  iiump  at  waterworks  plant.  $4,000. 
\\  ('  Smith.  Municipal  Bldg.,  engr. 

(lilt  Toronto — Blans  3,500  lin.ft.  20  in. 
,  I  mains  between  main  on  Boulevard  Dr. 
ami  main  on  Pearson  Ave.  $55,467.  U.  C. 
Harris.  City  Hall.  engr. 

sask  Kston — Canadian  Natl.  Ry.,  230 

lames  St.,  Montreal,  Que.,  making 
liirvevs  13  mi.  pil>e  line  from  Saskatchewin 
kiv.r  to  here.  $250,000.  C.  S.  Gzowski. 
Montreal,  ch.  constr.  engr. 

It  f..  4  hilllwaek  —  Klk  Creek  W  ater- 
woriis  t'o..  Ltd.,  H.  Ryall,  pres..  New  West¬ 
minster,  'taking  plans  storage  dam  and 
watermaiiiS  in  Dunville  Creek,  near  here. 
$3U.000.  A.  H.  Turvey,  engr. 

Bid$  Desired 


Mass..  Holyoke  —  Mar.  19,  by  W’ater 
Comrs.,  53,000  ft.  20  in.  pipe^  for  Ashley 


.nains  in  Denton  Dr.,  57th  Ud.,  Anna  and 
113th  Pis..  Carhart.  Herrick.  Lotus  and 
Wilton  Aves.,  Locust,  32nd,  33rd.  and  92nd 
Sts.,  here.  _  .  ... 

N.  V..  New  York  —  Mar.  12,  by  N.  J. 
Haves,  comr.  Water  Supply.  Gas  &  Elec- 
trii’it.v.  Municipal  Bldg.,  mains,  transferring 
taps,  rearranging  connections,  and  setting 
additional  valves  and  hydrants  in  Battery 
Park.  Riverside  Dr.,  River  Rd.,  5th,  9th. 
I'ayson.  St.  Nicholas,  7th  and  I2th  Aves., 
Church.  Dyckman,  East,  Sickles,  W’est, 
East  57th  and  W'est  193rd  Sts. 

\.  Y.,  St.  George  —  Mar.  12.  by  N.  J. 
Haves,  comr.  W’ater  Supply.  Gas  &  Elec¬ 
tricity,  Municipal  Bldg.,  New  York  City, 
mains  in  Bloomingdale  Rd.,  Bronx  and 
.lohnson  Pis.,  Burnside.  Cedar,  Geldner. 
Halpin,  Hitchcix'k,  Kissani.  Lockman, 
I’elton.  and  Shady  Side  Aves.,  Atlantic. 
Brabant,  and  3rd  Sts.,  here. 

ra..  I'hila. — Mar.  16,  by  Dept.  Pub.  Wks., 
Bureau  of  Water,  16  and  24  in.  pipe  lines 
in  .Northeast  Sect..  Contr.  793  ;  plumbing 
for  Dak  Lane  B(«)ster  Sta..  Contr.  808  ;  hot 
water  heating  system,  for  Oak  Lane  Booster 
Sta..  Contr.  809  ;  also  motor  driven  pumiis 
for  Shawmont  and  Roxborough  Booster 
Pumping  Stations,  Contr.  810.  G.  H.  Biles, 
dir  . 

M(l..  Baltimore — Mar.  17,  by  Bd.  Awards, 
excavating  trenches  for  Bureau  W’ater 
Supply.  V.  B.  Siems,  City  Hall,  water 
engr. 

n.  W  ash. — Mar.  26,  at  office  W'ash- 

ington  Suburban  Sanitary  Comn.,  Evans 
Bldg.,  New  York  Ave.,  150,000  gal.  elevated 
sti'el  tank,  Contr.  60-W'.  R.  B.  Morse, 
Hyattsville,  Md.,  ch.  engr. ;  adv.  E.  N.-R. 
Mar.  11. 

Ha..  Terry  —  Mar.  16,  by  City  Council, 
18,00(1  lin.ft.  4  in.  and  6  in.  mains  and 
20,1100  ft.  8  in.  sewers  in  various  streets. 
$25,000.  A.  B.  Gross,  Perry,  engr.  Noted 
Nov.  26. 


Kla..  Tampa — Mar.  30,  by  City  Comn., 
City  Hall.  20  In.  pipe  line  across  Hills¬ 
borough  River  from  a  point  in  Txvzana  Ave. 
at  Kay  St.  to  Riverside  Dr.  at  the  inter¬ 
section  of  Adams  St.  N.  S.  Hill,  Jr..  112 
East  19th  St..  New  York  City,  N.  Y., 
consult,  engr.;  adv.  E.  N.-R.  Mar.  11. 

Miss.,  Long  Beach  —  Mar.  23,  by  J.  J. 
Bailey,  mayor,  and  Bd.  Aldermen,  water¬ 
works  improvements.  Swanson-McGraw, 
Inc..  426  Balter  Bldg.,  New  Orleans,  La., 
consult,  engrs. ;  adv.  E.  N.-R.  Mar.  11. 

Tenn.,  Knoxville  —  Mar.  15,  by  City, 
38.400  ft.  16-  to  30-ln.  trunk  water  mains 
under  Tennessee  River.  F.  W'.  Albert,  engr. 

o.,  Akron  —  Mar.  23,  by  A.  S.  Help- 
hringer,  purch.  agt.,  825  tons  Class  “B," 
190  tons  Class  "C,”  15  tons  Class  “D”  4- 
to  16-ln.  c.l.  pipe,  and  50  tons  6-  to  16-in. 
standard  special  castings.  M.  P.  Tucker, 
Municipal  Bldg.,  engr. 

O..  Clnelnnati — Mar.  18,  by  Director  Pub. 
Serv.,  10,800  ft.  6-  to  36-in.  c.l.  mains,  etc. 
In  Central  Parkway  from  8th  St.  and 
Eggleston  Ave.  to  Flndaly  St.  $60,000. 
C.  O.  Sherrill,  City  Hall.  engr. 

<>.,  Cleveland — Mar.  17,  by  Bd.  Comrs. 
Cuyahoga  Co..  3,300  ft.  6  and  8  in.  c.l. 


mains  in  Impvt.  Dist.  158,  also  18.000  ft. 

8  and  12  in.  c.i.  mains  in  Impvt.  Dist.  452. 
$75,000  ,  K.  W’illiams.  (’ourthou.se,  engr. 

O..  C'levelund- -Mar.  19,  by  City,  mains 
In  Rosewood  Ave.  S.  E.,  Greenway  Ud. 
N.  W..  East  Blvd.  S.  E..  Harvard  Blvd., 

S  E.,  Brighton  Ave.  S.  W.,  Mortimer  .\ve. 

S  W.,  Wayland  Ave.  S.  W.,  Ira  Ave.  S.  W.. 
Lieila  .\ve.  S.  W..  West  155th.  134th.  135th. 
136th.  137th.  13Sth  and  13yth.  also  blast 
116th  and  13oth  Sts.  To  exceed  $15,000. 
R.  Hoffman.  C'it.v  Hall,  engr. 

<>.,  I)u.vt»n — Mar.  12,  bv  Comrs.  Mont¬ 
gomery  Co.,  5,455  ft.  4-  to  8-in.  c.i.  mains. 
5.400  ft.  0  ft.  to  10  ft.  trenching,  etc.,  in 
Bway.  Dist.  $30. (too.  P.  E.  Borchers,  I’.  B. 
Building,  CO.  sanitary  engr. 

Mich.,  Betrult — Mar.  2.3.  by  Bd.  Water 
Comrs.,  6.683  ml.  c.i.  mains  in  various 
streets,  Contr.  1926-4;  7.923  mi.  Contr. 
1926-5;  and  7.727  mi.  Contr.  1926-6.  G.  H. 
Fenkcll,  176  East  Jefferson  Ave..  genl.  mgr. 
Noted  Nov.  12  and  Dec.  lo,  1925,  Jan.  28 
and  Feb.  4. 

MIeh.,  Warren  —  Mar.  15,  by  F.  Licht, 
village  elk.,  water  distribution  system,  incl. 
60,000  gal.  elevated  steel  tank.  20.100  lin.ft. 
4-  to  8-in.  c.i.  pipe.  (‘tc.  G.  H.  Ruhling  & 
Co..  16549  Woodward  Ave.,  Detroit,  engr. 

III.,  Chieugn — Mar.  15,  by  f’ity,  Rtsnn 
406,  City  Hall,  3  in.  velocity  water  meters 
at  Meter  Shops.  314  8  South  Sacramento 
Ave.  A.  A.  Sprague,  comr.  Pub.  Wks. 

WIs..  Kenosha — Mar.  15,  by  C.  M.  Osborn, 
city  mgr.,  6,910  ft.  galvanized  iron  pipe 
for  Park  Dept.  W’ater  Supply  System. 

la..  lies  Moines  —  See  “Contracts 
Awarded.” 

Minn.,  Fairmont  —  Mar.  15.  by  H.  J. 
W’aite,  secy.  Water  &  Light  Comn.,  1  each 
1,000,  1,500  and  2.500  g.p.m.  motor  driven 
centrifugal  pumps.  C.  Foster,  512  Sellwood 
Bldg.,  Duluth,  engr. 

.Minn.,  St.  I’aiil — Mar.  15,  by  G.  J.  Ries, 
aud.  Ramsey  Co.,  constructing  and  equiping 
brick  pump  house. 

Minn.,  Waite  I’ark  —  Mar.  29,  by  L.  A. 
Clean,  village  reedr.,  waterworks  and  dis¬ 
tribution  system,  inch  cistern,  wells,  pump 
house,  pumping  machinery,  tank  and  tower. 
$20,000.  S.  S.  Chute  Court  House,  St. 
Cloud,  engr.  , 

Tex.,  .Abilene  —  Mar.  19,  by  Bd.  <!*lty 
Comrs.,  water  puritication  plant.  O.  K. 
Hobbs,  city  engr.;  adv.  E.  N.-R.  Mar.  11. 

Wash.,  Tiiyalliip  —  Mar.  18.  by  A.  R. 
Shevland,  secy.  North  Hill  W’ater  Co., 
pumping  plant,  incl.  water  collecting 
system,  pump  house,  and  pumps,  distribu¬ 
tion  system,  8  ml.  mains,  reservoir.  30,000 
gal.  wood  stave  tank  on  20  ft.  timber  tower, 
etc.  Miller  Eng.  Co.,  Burke  Bldg.,  Seattle, 
engrs. 

Bids  Received 

N.  Y’.,  Brooklyn  —  N.  J.  Hayes,  comr. 
W’ater  Supply,  Gas  &  Electricity,  Municipal 
Bldg!.,  New  Y’ork  City,  Mar.  5.  mains  in 
De  Kalb.  Forbell,  Foster,  Georgia,  Levonia 
Aves.,  and  Avenues  S  and  T,  etc.,  here, 
from  Dragonetti  Contr.  Co.,  1123  Clinton 

Ave.,  New  York  City,  $11,470.  Noted 
Feb.  25. 

N.  Y.,  laing  Island  City — N.  J.  Hayi'S, 
comr.  W’ater  Supply,  Gas  &  Electricity. 
Municipal  Bldg.,  New  Y’ork  City.  Mar.  5. 

mains  in  22nd  and  45th  Drs.,  22  Rd. 

Hopkins,  Washington  and  60th  Aves.,  etc., 
here,  from  S.  Gallucci  &  Sons,  Inc..  38 
Railn^ad  Ave.,  Corona,  $4,389.  Noted 

Feb.  25. 

N.  Y'.,  New  Y'nrk  —  P.  J.  Dooling,  comr. 
Purchase,  Municipal  Bldg,,  Mar.  5,  c.l.  piiM- 
and  special  castings,  from  J.  P'ox  &  Co..  233 
Bway.,  $105,420;  and  wet  connection  sleeves 
and  valves,  from  A.  P.  Smith  Mfg.  Co..  Ill 
Norman  St..  East  Orange.  N.  J..  $43,275, 
all  above  for  Dept.  W’ater  Supply,  Gas  & 
Electricity.  Noted  Feb.  25. 

N.  Y'..  Potsdam  —  Municipal  Bd.,  C.  E. 
Haywood,  chn.,  Feb.  25.  four  2,000,000  g.p.d. 
rein. -con.  mechanical  filters,  clear  well,  etc. 
for  waterworks,  from  Shephard  Constr. 
Service,  Inc.,  423|  South  Sallna  St.,  Syra¬ 
cuse.  $80,000.  Noted  Feb.  4. 

Pa..  Phlla. — Dept.  Pub.  W’ks.,  Bureau  of 
W’ater,  Mar.  3,  small  pipe  lines,  Contr.  796, 
from  M.  and  J.  B.  McHugh,  892  North 
Markoe  St.,  $95,685 :  electrical  receiving 
equipment  for  Queen  I.,ane  Bisister  Station, 
Contr.  799,  from  Keystone  State  Piping  & 
Equipment  Co.,  2849  Germantown  Ave., 
$34,750. 

.Md.,  Baltimore — Bd.  Awards  Mar.  3.  lay¬ 
ing  mains  for  Bureau  W’ater  Supply,  from 
Ligon  &  Ligon,  2  East  I.,exington  St.,  $59,- 
856.  Noted  Feb.  25. 

Colo.,  Ft.  Collins  —  Improving  water¬ 
works  (a)  wood  and  concrete  pipe  <b)  wisid 
and  steel  pipe  (c)  concrete  plt>e  <d)  steel 
pipe  (e)  c.l.  pipe  (I)  Sect.  B  flow  line  (S) 
Sect.  C  flow  line  (3)  distribution  main.  Sect. 
D  (4)  distributing  reservoir  (5)  labor  for 
distribution  system,  from  A.  K.  MacKay, 
Sterling  (al)  $351,711;  from  W’heelwright 
Constr.  Co.,  2476  Washlngrton  Ave.,  Odgen. 


I’tah  (III)  $34(1.016  (b2»  $68,118;  from  Unk 
Joint  I’iiH-  Co..  1716  ('aliforiiia  St..  l>en\«T 
(rl)  $3..4.(I3(I  (u2)  $72,019  (ci)  $7.'.. 337 

(r;4)  $79,228  ;  from  Johnson  McKIrovy.  Ft. 
Collins  <d2)  $98.;i2(i  ;  from  .1  ('ollit  r, 

Denver  <e3)  $lll,67.'i;  from  Babb  U«id, 
iH'nver  (4)  $69,946  ;  from  I'aliniiui.st  A 

I’rum,  Denver  (.%)  $29,7  43.  Not*d  Ktb  4 

Wash..  Seattle  Bd.  Pub.  Wks..  Kill  19. 
from  Interstate  Constr  Co..  1713  22nd 
Ave.  .S.,  maims  in  Melrose  .\ve.  N..  et  al  . 
2,355  ft.  20  in.  c.l.  pila-  $6.40  i«r  ft,.  1.215 
ft.  30  in.  $11.58.  20  ft  X  16  in.  $3.  etc.  total 
$44,051.  Engrs.  est.  $46,142. 

Contraels  Atrarded 

Pa..  Phila. —  IVpt.  Pub.  Wks.,  Bureau  of 
Water.  City  Hall,  installing  electrical  euuip- 
ment  for  Torresdale  I’umping  Sta..  Contr. 
797,  to  Acme  Machine  ('o..  316  North  7th 
St,.  $112,096;  .switchboard,  wiring,  etc.  for 
Torresdale  Pumping  Sta.,  (’ontr.  798.  to  H 
May.r  Co..  103  Walnut  St..  $71,178;  and 
5(1,000  lb.  piglead.  Contr  794.  to  .N.  Trailer 
A  Co,,  36  North  Front  St,.  $4.71o.  Grand 
total  $187,98  4.  Noted  Feb.  18 

MisN.,  Laurel — City,  7.500  ft.  8  In.  and 
17,000  ft.  6  in.  c.l.  piiK‘  and  fittings,  to 
Amer.  Cast  iron  I’iiie  Co,,  Birmingham, 
Ala.,  $21,999  ;  .seven  8  in.  and  sixteen  6  in. 
valves,  to  laiurel  Machine  A  Fdry.  Co.. 
l,aurel.  $4,430  ;  26  fire  hydrants,  and  2,ooo 
lb.  lead,  etc.,  to  Dixie  Mill  A  Supply  Co., 
9ol  Tchoupitoulas  St.,  New  (')rleana.  La  , 
$3,899.  Grand  total  $30,328.  Noted 
Feb.  4. 

MIhh.,  M(ihm  Paint — For  71,500  ft.  2-  to 
8-ln.  c.i.  mains,  to  Natl.  Cast  Iron  Pipe 
Co.,  Tarrant  City,  Birmingham.  Ala.,  $41.- 
673  :  hydrants,  valves  and  boxes,  to  Dixie 
Mill  Supply  Co..  901  Tchaupitaulas  St.. 
New  Orleans.  l>a.,  $5,589;  pumping  isiuip- 
ment,  to  Fairlianks-Morse  A  ('o..  608-14 
Magazine  St.,  New  Orleans.  La.,  $20,750 ; 
deep  Well,  to  Gray  Artesian  W’ell  (’o.. 
IVnsacola.  Fla.,  $5,200  ;  tank  on  tower,  to 
Chl('ago,  Bridge  A  Iron  W’ks..  37  West  Van 
Buren  St.,  Chicago.  HI..  $5,575  ;  also  con¬ 
crete  reservoir  and  haying  mains,  to  C.  ,1. 
Montgomery.  Kaplin,  1-a..  $39,339.  Grand 
total  $118,126. 

III.,  Chiragn  —  City,  5,600  tons  30-  to 
48-In.  c.i.  piiie.  to  I’.  S.  Pipe  A  Fdry.  Co., 
128  South  Michigan  Blvd.,  Chicago.  $48.15. 

HI..  Lnrkport  —  W’ell.  pumping  station, 
etc.,  to  Nash-Dowdle  <'o.,  77  West  Wash¬ 
ington  St.,  (■'hicago,  $41,823.  Noted  Jan.  21. 

HI.,  Yliinilririn  —  Bd.  I.ocal  Impvts.,  to 
C.  M.  Barker,  Maywisid,  4.400  ft.  8  in. 
mains  at  $1.85  |M-r  ft..  15,300  ft.  6  in.  mains 
$1.45,  four  8  in.  valves  $47.  twenty-six  6 
in.  valves  $33,  and  4  4  hydrants  $90. 

HI..  Phoenix — Waterworks  improvements, 
inch  c.i.  mains,  etc.,  to  E.  K.  Ladd,  I’eotone, 
$147,396.  Noti'd  Aug.  6. 

la.,  Des  Moines — -City  will  extend  vari¬ 
ous  size  mains  in  various  parts  of  city,  by 
day  labor.  $175,000. 

Ylinn.,  Clniiiiet — J.  A.  Parks,  city  elk.,  2 
wells,  to  I.4iyne-Bowler-4’hicago  Co.,  37 
W’est  Van  Buren  St.,  Chicago,  Ill.,  about 
$20,000.  Noted  Sept.  24. 

Minn.,  Minneapolis  —  F.  S.  Gr.am,  city 
purch.  agt.,  five  thou.sand  g  in.  water 

meters,  to  Natl.  Meter  Co.,  1455  W'est 

Congress  St.,  Chicago,  HI.,  at  $9.50  each. 
Noted  Feb.  11. 

Minn.,  St.  Paul  —  A.  E.  Eggert,  city 
purch.  agt.,  seventy-five  5  in.  single 

steamer  valves,  compressor  tyis*  fire  hy¬ 
drants.  to  Michigan  Y’alve  A  Fdry.  <’o., 

Amer.  Trust  Bldg.,  Detroit,  Mich.,  at  $77.70 
each  ;  two  thousand  six  hundred  and  forty 
12  ft.  lengths  6  in.  c.l.  pll)e.  to  Amer.  Cast 
Iron  Pipe  Co.,  712  Plymouth  Bldg.,  Minne¬ 
apolis,  $0,695  per  ft.  for  mold  cast  pipe ; 
and  one  thou.sand  |  in.  water  meters,  to 
Badger  Meter  Co.,  30th  and  Meinecke  Aves., 
Milwaukee,  W'is.,  $7.45  each.  Noted  Feb.  4. 

Kan.,  .St.  Francis  —  W’aterworks  exten¬ 
sions.  incl.  100,000  gal.  elliptical  type  tank, 
to  Chicago  Bridge  A  Iron  W’ks..  37  W’est 
Van  Buren  St.,  Chicago.  Ill,,  $8,080. 

Okla.,  Frederick  —  City,  1  m.g.  rein. -con. 
circular  reservoir  and  fdorm  sewers  in 
various  streets,  to  Gallamore  Constr.  Co., 
Cushing,  $46,566.  Noted  Feb.  25. 

t'olo..  Ft.  Cullins — City,  filter  plant,  to 
Spotts  A  Malcolm,  Loveland,  $191,022. 
Noted  Feb.  4. 


Sewers 


Proposed  W'ork 

Mass.,  Marblehead  —  F.  R.  Ireaon,  chn. 
Sewer  Com.,  making  preliminary  plans 
main  trunk  line  sewerage  system  from 
Flying  Point  to  Little  Harbor.  $300,000  ap¬ 
propriated.  F.  A.  Barbour.  1120  Tremont 
Bldg.,  Boston,  engr. 


\ 


MarM—E  N  G  I  N  E  E  R  I  N  G  N  E  W  S  -  R  E  C  0  R  D— Place 


BRIXMENT  FOR  PERFECT  MORTAR 


Unquestioned  strength  and  permanent  architectural  charm  of  the 
automatically  assured  when  Brixment  is  used  for  mortar. 
For  every  shipment  of  Brixment  has  been  subjected  to  rigid  physical 
and  chemical  tests  to  insure  more  than  the  required  strength  in 
every  part  of  the  structure  and  a  uniformity  of  tone  and  texture  that 
will  endure.  No  scaling  of  joints,  no  fading  of  mortar  colors.  These  are 
some  of  the  reasons  why  Brixment  is  today  more  widely  used  than  any 
mason’s  cement.  Ask  for  further  details  describing  its  unusual  strength,  archi' 
tectural  adaptability  and  economy  as  a  mortar  material  for  masonry  and  stucco. 

Louisville  Cement  Company,  Incorporated^  Louisville,  Kentucky 
Cement  Manufacturers  for  J^inety'five  Years 


ENGINEERING  NEWS-RECORD 


:\Iarch  11,  1926 


i:u 


<•  i-rs  (Continurd) 

’  Hii..  Meade  —  Voted  $65,000  bonds, 

.•  r*J  in  various  streets. 

"'  Via*  Vompano— Klection  Mar.  16. 

iMinds.  sewers  In  various  streets.  L..  K. 

o  ‘'  '"  \kroii^—  W.  F.  Peters,  dir.  Pub. 
V,  r\’  takes  bids  in  sprinp  15,000  ft.  8-  to 
.1,'  vitr  flay  trunk  sewers  in  Kiverside 
2  $86,450  ;  also  7,760  ft.  8-  to 

1 ’.in  in  luka  Ave.  et  al,  $43,750.  J.  E. 
.Municipal  PldB.,  en^r 
C  leveland — Permanent  Homes  Land 
,  'e  o  J.  «.  EnRelman,  1227  Prospect 
\v.'  takes  bids  in  spring  sewers  and 
uiit.'rniains  in  I.atke  Shore  l*l'’d.  *125.0(l(t. 

J, '  .\  l*ease  Hfij?*  Co.,  Marshall 

"'vv^rM  Janesville — H.  Trailer,  city  mgr, 
n  iking  plans  18,000  ft.  storm  and  6,300  ft. 
vinitary  sewers  in  various  streets.  C.  V. 

K. rch  Citv  Hall.  engr. 

Kan  llerington — Making  plana  sanitary 
wer«  in  various  streets.  To  exceed  $25,- 
'tM.e  Black  &  Veatch.  701  Mutual  Bldg., 
Kansas  Citv,  Mo.,  engrs. 

Nell.,  Shelton  —  Election  .soon  $56,000 
iHinds  sewers  in  various  streets. 

Mo.,  Chaffee — See  "Waterworks.” 

Mo.,  Norliorne — See  "W’aterworks. 
lev..  Ileaiimont  —  Making  preliminary 
Ilians  sewer  improvements,  mains,  and 
[iroliably  disposal  plant.  $200,000.  K.  C. 
lilai  k,  city  engr. 

l>x.,  <iriip«*vlne — Klt^ctlon  ^lar.  10,  J30,- 
inni  bonds,  sewers  in  various  streets.  S.  C. 
Yansev,  citv  secy. 

Te\.‘  Vaiogdoehes — Voted  $35,000  bonds. 
Sewerage  system.  J.  Thackwell,  Lufkin, 

*"Te.\..  W  ellington — Making  plans  sewerage 
s\stein,  probably  disiwi-sal  jilant.  $4(>.000 
'bonds  voted.  Hasie  &  Morrison,  Memphis, 
I'oiisult.  engrs.  .  . 

(  alif.,  Iliirhank  —  See  "Streets  and 

I'lilif.,  San  Franclaeo — Made  plans  reln  - 
eon  sewer  in  Sect.  "(■’"-(''ontr.  2.  4  3rd  Ave. 
To  exceed  $25,000.  M.  M.  O'Shaughnessy, 

*  "c  allf.'^'^Santa  rrii* — Plans  election  $450,- 
oaii  bonds,  extending  sewers  in  various 
street.s.  J.  K.  James,  city  engr. 

tint..  Eastvlew — Town  Council,  R.  Begin, 
elk.,  plans  0-  to  24-in.  vitr.  clay  sewers  in 
Ist'.Vve.,  Marine  Kd.,  Overton  and  Hanna 
Sts.,  etc.  $25,000. 

tint.,  Toronto — East  York  Twp.  making 
plans  630  ft.  12  in.  vitr.  tile  sewer  in  I.ieroy 
.Ave..  $7,100;  1,260  ft.  12  and  15  in.  in 
lireenwood  Ave.,  $15,635;  and  900  ft.  in 
■Main  St.,  $8,983.  O.  R.  Jack,  443  Sammon 
,\ve.,  engr. 

Bids  Desired 


N.  Y.,  Kye  —  Apr.  7,  by  Bd.  Village 
Trustees,  Municipal  Hall,  constructing  and 
extending  existing  separate  sewerage  sys¬ 
tem.  J.  A.  Ehler,  village  engr.  ;  adv.  E. 
X.-R.  Mar.  11. 

I’a.,  f'outesvillr — Apr.  5,  by  City  furnish¬ 
ing  and  laying  540  ft.  84  in.  rein. -con. 
storm  -sewers.  L.  F.  Hoffman,  supt.  Dept. 
Streets  &  Pub.  Impvt.  ;  adv.  E.  N.-R. 
-Mar.  11. 

Md.,  Baltimore  —  Mar.  17,  by  Bd. 
-Awards,  storm  drains  and  sanitary  sewers 
in  liists.  H-9  and  H-12,  Contr.  93,  1,764 
lin.ft.  27  in.  and  30  in.  rein. -con.,  drain, 
1.107  lin.ft.  21  in.  vitr.  drain,  5,000  lin.ft. 

6  in.  underdrain,  and  6,400  lin.ft.  8  in. 
vitr.  sewer.  M.  J.  Ruark,  311  Courtland 
St.,  sewerage  engr. 

N.  Smithfleld  —  See  "Streets  and 
Hoads." 

O. ,  Akron — Mar.  1  8,  by  W.  F.  Peters,  dir. 
Pub.  Serv.  815  ft.  18  in.  vitr.  sewer  in  West 
Market  St..  $16,800  ;  1,140  ft.  8  in.  in  Spring 
and  Stuber  Sts.,  $4,400;  4,700  ft.  8-  to 
36-in.  in  Diagonal  Rd.  et  al.,  $38,800;  3.7!;o 
H.  8-  to  30-in.  in  Lucille  St.  et  al.,  $22,100: 
and  1,830  ft.  8-  to  15-ln.  sanitary  and 
storm  sewer  in  Elinor  and  Norton  Sts., 
$9,200.  J.  E.  Root.  Municipal  Bldg.,  engr. 

Cl.,  CTeveland — Mar.  17,  by  City,  sewers 
in  Carroll  Ave.,  from  West  25th  to  West 
.32nd  Sts.,  Purltas  Ave.,  culverts  over  Big 
•  'reek  and  Purltas  Ave.  and  over  branch 
Big  Creek.  To  exceed  $25,000.  R.  Hoff¬ 
man.  City  Hall.  engr. 

O.,  CTeveland — Mar.  10.  by  City,  sewers 
in  Kingsbury  Run,  Woodbury  Ave.  S.  W., 

<  Ttavia  Rd.  N.  E.,  Victoria  Rd.  N.  E.,  East 
53rd,  We.st  llth,  130th,  150th  and  ISlst 
Sts.  To  exceed  $.50,000.  R.  Hoffman,  City 
Hall,  engr. 

<)..  Da.vton — Mar.  i2,  by  Comrs.  Mont¬ 
gomery  Co..  Court  House,  3,965  ft.  8  In. 
vitr.  sanitary  sewer,  etc..  In  Bway.  Sewer 
Dist.,  $8,000;  and  3,100  ft.  36  In.  mono¬ 
lithic  concrete  sewer,  etc..  In  Westwood 
Main  Outlet  Sewer  Dist.,  $50,000.  P.  E. 
Borchers,  U.  B.  Bldg.,  co.  sanitary  engr. 

Alirh.,  Detroit  —  Mar.  15,  by  Dept.  Pub. 
Wks..  2.253  ft.  brick  or  concrete  Seven  Mile 
Hd.  Arm,  Ashland  Ave.  Sewer  In  Seven 
Mile  Rd.  from  Gratiot  Ave.  to  point  166  ft. 


west  of  Schoenherr  Rd..  and  Winchester 
Ave.  Arm.  Gallagher  Ave.  SeWer  in  Win¬ 
chester  Ave.  from  Gallagher  to  Ryan  .Aves. 
and  from  Gallagher  to  alley  west  of 
Mitchell  Ave.  ;  also  rein. -con.  Twelfth  St. 
outlet  dock,  12th  St.  and  iH-troit  River. 

P.  A.  Fellows,  City  Hall.  engr. 

WU..  Milwaukee  —  Mar.  13.  by  J  H. 
Fowles,  secy.  Metroiailitan  Sewerage  Comn., 
508  Market  St.,  extending  main  sewer  in 
RiKisevelt  Dr..  11,550  ft.  42  in.  concrete 
pi])e,  1,085  Vertical  ft.  standard  and  535 
vertical  ft.  drop  manholes. 

.Ark.,  I'aris — Mar.  23,  by  Commissioners 
Sewer  Dist.  2,  Logan  Co..  51.893  ft.  8-  to 
21-in.  vitr.  clay  pi|M',  130  manholes.  25  flush 
manholes,  195  ft.  9-  to  21-in.  c.i.  pi|«‘,  con¬ 
crete  dis|Misal  plant,  etc.  Ford  &  Mac- 
Crea,  215  Gazette  Bldg.,  Little  Rock,  engrs. 

Bids  Received 

.Md.,  Baltlmure  —  Bd.  -Awards,  Mar.  3, 
storm  drains  and  sanitary  sewers  in  Sewer 
Dists.  G-2.  tJ-13  and  P-O,  Storm  Water 
Contra.  89,  from  Adams  &  Marino  Co,, 
Old  Town  Natl.  Bank  Bldg.,  for  Mavor  and 
City  Council.  $128,610.  -Noted  Feb.  25. 

Ky.,  Ft.  Thomas — City,  Sect.  2  of  Ft. 
Thomas  Sewerage  system,  incl.  3. Son  ft,  6- 
to  13-in.  vitr.  clay  pilie,  etc.,  from  Bishop 
Watts  Constr.  Co.,  Huntington,  W.  \'a., 
$72,471.  Engrs.  est.  $80,000. 

O.,  (Teveland — Sewers  in  Bradgate  and 
Grimsley  Aves.,  from  A'ahya  Bros.,  3i;i6 
West  25th  St..  $4,713,  and  $5,584  res|K-e- 
tively  ;  in  Brookfield  and  IK-Iora  Aves.,  from 
E.  Cesa,  2462  Baldwin  Rd..  $2,o78  and 
$6,194  respectively  ;  in  Caine  Ave.,  from 
A.  Marra  Co..  IMmer  Bldg.,  $9.765 ;  in 
El.seinna  .Ave.,  from  A.  J.  Galvin,  Hunkin- 
Conkey  Bldg.,  $4,415;  in  Greenwa.v  Ave., 
from  Kassouff  &  Co..  3182  West  25th  St., 
$8,326  ;  and  in  East  39th  St.,  from  CiracI 
Constr.  Co.,  3414  East  123rd  St.,  $7,988. 
Noted  Feb.  18. 

<>.,  Cleveland — From  Janaslak  &  Callow 
Co.,  13606  I’nion  Ave.,  865  ft.  18  in.  vitr. 
file  sewer  in  Bader  Ave.  $4,021  ;  from 
A’ahya  Bros..  3196  West  25th  St.,  in  tler- 
maine  Ave.  $2,556,  Leeita  .Ave.  $4,674.  West 
152nd  St.  $7,746,  Walbrook  Ave.  $2,925, 
work  Involves  5,226  ft.  8-  to  2o-in.  vitr.  .tile 
pipe ;  from  T-angenham  Constr.  Co..  Mar¬ 
shall  Bldg..  380  ft.  3  C  brick  and  335  ft. 

2  C  brick  or  rein. -con,  in  West  114th  St., 
brick  $14,253,  from  Randall  &  Coojier, 
Lorain,  AVest  114th  St.,  concrete  $13,313. 

Contracts  Awarded 

Pa..  Phlla. — Dept.  Pub.  Wks.,  Bureau  of 
Engineering,  to  A.  Mattia,  310  North  65th 
St.,  branch  sewers  in  Atlantic  St.  $15,718, 
Erdick  St.  $24,467,  and  Pickwick  St.  $3,846, 
to  J.  Moas,  1652  Wakeling  St.,  Cheltenham 
St.  $4.77T5.  to  McIntyre  Constr.  Co..  6811 
Franklin  St.,  Cottman  St.  $12,014,  and  58th 
St.  $4,491  to  A.  Bonltatibu.s,  300  West  Mt. 
Pleasant  St..  Edgewiaid  St.  $5,666,  to  A. 
Parna  &  S<in,  752  South  10th  St..  45th  St. 
$3,170,  and  Theodore  St.  $5,830,  to  A.  Di- 
Sandro  &  Son,  3906  North  5th  St.,  Mark- 
land  St.  $8,999,  to  Pastore  &  ('o..  5903 
Woodland  Ave.,  Millick  St.  $6,228,  to  F.  T. 
Buckins,  4050  Kensington  Ave.,  N  St.  $24,- 
895,  to  A.  Frunzi,  536  High  St.,  Sllverwood 
St.  $14,064,  to  DeMayo  Bros.,  817  South 
Hutchinson  St..  Spangler  St.  $9,069,  to  P. 
Pinclatti,  4103  Roosevelt  Blvd.,  Vankirk 
St.  $22,083,  to  O'Neill  Co.,  127  East  Mer¬ 
maid  St.,  main  sewer  in  Sanger  St.  $27,814, 
to  C.  G.  Centrone,  Bailey  Bldg.,  Armlngo 
Ave..  $39,989,  to  Acchione  &  Caruso,  804 
South  12th  St.,  sewers  and  pumping  station 
south  of  Pattlson  Ave.  and  west  of  Broad 
St.  $66,262,  south  of  Packer  and  west  of 
Broad  Sts.  $37,305,  to  Ridpath-Potter  Co., 
22nd  and  Bainbridge  Sts.,  900  ft.  churn 
borings,  $2,610.  Grand  total  $305,77  8. 
Noted  Mar.  4. 

Md.,  Baltimore — Bd.  Awards.  500,000  lb. 
manhole,  sewer  inlet  and  similar  iron  cast¬ 
ings  to  Bureau  Sewers,  to  Amer.  Brake 
Shoe  &  Fdry.  Co.,  Fulton  Station,  $13,430. 

D.  r.,  AVaoh. — Dist.  Comrs.,  sewers  in 
16th  St.  Heights,  to  W.  A.  Pate.  Jr.,  Rock¬ 
ville.  Md.,  $6,168  ;  In  T  St.,  to  W.  H.  Angle, 
1737  H  St.  N.  W..  $2,810;  and  In  various 
streets,  to  G.  B.  Mullin  Co.,  1296  TTpshur 
St.  N.  W..  $11,050.  Grand  total  $20,028. 

Fla..  Miami  —  City  Council,  sanitary 
sewers  In  SR  64  and  65,  and  storm  sewers 
in  SR  69.  to  J.  B.  McCrary  Co.,  Citizens 
Savings  Bank  Bldg.,  Atlanta,  Ga.  Noted 
Feb.  11. 

O..  Cleveland — Bd.  Comrs.  Cuyahoga  Co., 
4.000  ft.  8-  to  36-ln.  vitr.  clay  sewer  in 
Snow  Rd.  Impvt.  53.  to  Gantose  Constr. 
Co.,  4816  Brookpark  Rd..  $49,739.  Noted 
Mar.  4. 

O.,  Cleveland — Bd.  Comrs.  Cuyahoga  Co., 
sewer  and  water  curb  connections  In  South 
Canterbury  Rd.,  to  Hanna  A  Michael 
Constr.  Co.,  Erie  Bldg.,  $26,580. 

O..  Ravenna — Portage  Co.  sanitary  sewer 
In  Longmere  allotment,  to  TJoyd  Constr. 
Co..  Xenia,  $27,923.  Engrs.  est.  $30,000. 


Mirh.,  Grand  Kapiils  —  Direitor  Pub. 
Serv.,  City  Hall,  constructing  Silver  Creek 
Drain,  Contr.  K-4.  to  Fry  A  Kain,  BlufTton, 
Ind,,  $214,916.  Engrs.  eat,  $257,339.  Noti  d 
Jan.  28. 

III.,  Fust  St.  I.oiiis  —  To  Kcelev  Bro.s 
Constr.  Co.,  2100  State  St.,  sew.  rs  in 
Market  St.,  7oo  ft  10  in.  $1.60  p,  r  ft  .  72o 
ft.  12  in.  $2.  1,140  ft.  15  in.  $2.5o.  4.440  ft. 
18  in.  $3.15.  1,300  ft.  21  in.  $4  15.  32  com¬ 
bined  manholes  and  catch  basins  $75  .-ach, 
450  .sq.ft,  i-oncrete  sidewalks  replaced  $o.3o 
|>er  sq.ft.,  45  -sq.vd.  brick  on  concret.' 
paving  $6.  20  sq.yd  8  In.  concrete  imving 
$6,  etc.  Engrs.  est.  $3(>,900. 

M  Is.,  Milwaukee  —  J.  H.  Fowles,  secy. 
Metropolitan  Sewerage  Comn.,  508  Market 
St.,  rein. -con.  sewer  in  Muskego  -Ave.  la-- 
tween  Canal  and  Park  St  .  to  Wenzel  A- 
Hems'h  Co.,  498  27th  St..  $27,953. 

Ml*..  St.  I-niiln — For  2,83o  ft.  8-  to  51 -in. 
vitr.  clay,  brick  and  segmental  bba-k 
sewers  in  North  Baden  Joint  .Sewer  Dist.  1, 
to  Riley  Contg.  Co..  110  North  7lh  St., 
$29,510.  Engrs.  e.st.  $30,000.  .Noted  July  23. 

M«..  t'nlverMlt.v  (Ind.  br.  St.  Louis)  — 
Approximately  9,000  ft,  33  and  36  in.  sewers 
in  Se<-t.  B  River  Des  Peri'S  Public  Sanitary 
Sewer,  to  T.  Prendergast  Constr.  Co..  Mer¬ 
chants  Laclede  Bldg..  St.  Louis.  $6o,;i79. 
Engrs.  est.  $75,000.  Noted  Feb.  18. 

Oklii.,  Freilerlek — See  "Waf<“rworks." 

t'ullf..  Glendale — City  Council  Improving 
Sewer  Dist.  2.  67.121  ft.  8  and  lo  in.  \itr. 
and  126  ft.  8  and  lo  in.  encasisl  vitr  piis-, 
etc.,  to  .A.  Glebisch.  Virgil  AValk.  Long 
Bi'iich.  $165,601.  Noted  Mar,  4. 

Calif.,  Oakland  —  For  5,oS6  lin.ft.  lo-  to 
24-in.  vitr.  seWer  in  Webster  St.  biTweeii 
12th  and  2oth  S4s.,  to  W.  J.  Tobin,  527 
Santa  Ray  Ave.  Noted  .Mar.  4. 

Ciillf.,  KIchmnnd — .A.  C  Paris,  city  dk.. 
to  L.  L.  Page,  8th  and  BIssell  '.Aves., 
sewers  in  Dist.  1  $15,666.  Dist.  2  $19,388, 
and  Dist.  3  $554.  Noted  Mar.  4. 


Waste  Disposal 


Proposed  Work 

Fla.,  Ft.  Myers— Election  Mar.  23,  $45,- 
Ono  bonds.  Incinerator. 

Bids  Desired 

O.,  Cleveland — Mar.  12.  by  City.  A.  K. 
Hoare,  purch.  agt.,  iien-olator  for'  disiaisal 
plant,  at  Willow. 

Bids  Received 

N.  4.,  Deal — Boro  Comrs.,  Mar.  3,  con¬ 
structing  incinerator,  from  Ellison  Co.,  Im-.. 
211  West  126th  St.,  New  Y'ork  Citv,  $14.- 
907.  Noted  Nov.  12.  ' 

Md..  Baltimore  —  Bd.  Award.s,  altering 
and  constructing  2  story,  30  x  50  ft.,  con¬ 
crete  and  brick  incinerator  plant  addition, 
plain  foundation,  Sisson  and  28th  Sts.,  from 
DeCou  &  Davis,  9  West  Chase  St.,  for 
Mayor  and  City  Council.  $101,990. 

Calif.,  Long  Beaeh — C.  D.  Windham,  city 
mgr..  Incinerator,  S|)e«-.  C-339.  75  tons  for 
8  hrs.  capable  of  reducing  same  to  odor¬ 
less  ash,  material  to  be  approximately  70% 
market  refuse  and  30%  garbage,  from 
Sherer  &  Son,  1865  East  Anaheim  St.,  $75,- 
000;  Spec.  C-338.  1,500  I'u.yd.  capacity 

<150  tons)  per  24  hr.,  and  C-337.  refuse 
Incinerator  plant  (complete),  from  Nye 
Odorless  Creamatory  Co.,  Macon.  Ga.,  $4.5.- 
000  and  $55,750  resp«-ctively.  Noted 
Mar.  4. 


Brid^res 


Proposed  W'ork 

l-a..  New  Orleans — Pub.  Belt  R.R.  Comn., 
Municipal  Bldg.,  making  preliminary  plans 
for  Mississippi  River  Bridge  2  ml.  above 
city  limits.  R.  Modjeska,  121  East  38th 
St..  New  Y’ork  City,  engr.  Noted  Feb.  4. 

O.,  Cincinnati  —  Hamilton  Co.  plans  2 
span  78  ft.  concrete  girder  bridge.  Red 
Bank  Rd.  $25,000.  E.  A.  (last.  Court 
House,  engr. 

Tenn.,  Savannah — State  Dept.  Highways 
A  Pub.  'VkSj,  Nashville,  making  surv«‘ys 
bridge  over  Tennessee  River.  Wayne  Co., 
near  here.  $500,000.  C.  N.  Bass,  comr. 

111..  Joliet — City  and  Will  Co.  noon  take 
bids  reln.-c'on.  viaduct,  on  4th  Ave.  $33,500. 
W.  H.  Smith,  Court  House,  co.  highway 
supt. 

Wlo..  Madison  —  W.  WInckler,  city  elk., 
plans  bridge  over  Chicago  A  Northern  R.R. 
tracks,  on  Pond  St.  $25,000.  Engineer  not 
selected. 

M'Is.,  Muscoda — Grant  Co.  (T^ancaster). 
plans  1,000  ft.  single  leaf  bascule  typo 
bridge  with  bascule  approach  span,  etc., 
over  Wisconsin  River,  here.  $180,000.  C. 
H.  Kirch.  State  Capitol,  Madison,  engr. 
Noted  Mar.  19.  1925. 


Market— E  N  GIN  BERING  NEWS-RECOR  D— Place 


SHOVEL 


DRAGLINE 


CRANE 


A  FIFTY-MAN-POWER 


MASTERPIECE 


his  industrial  crawling  tractor  crane,  shovel  and  dragline  is  producing 
IlSfiSBl  50-nian-power  results  in  handling  the  heavy  loads  of  industr)-.  It  is 

cutting  deep  into  the  high  costs  of  manual  material-handling  and 
ing  a  huried  treasure  of  non-productive  dollars.  The  type  1 
Ej'lffTijgKaJ  masterpiece  of  design  and  construction.  Its  outstanding  superiority  is 
guaranteed  by  America’s  pioneer  crane  builders.  Over  fifty  years  of  untarnished 
business  integrity  and  highly  specialized  skill  and  experience  form  its  background. 

This  INDUSTRIAL  has  a  greater  field  of  usefulness  in  industry  than  any  other  material¬ 
handling  equipment  on  the  market  today.  With  but  one  basic  machine,  it  is  a 
full-fledged  locomotive  crane,  power  shovel  and  dragline  and  vastly  superior  to  any 
other  equipment  designed  specifically  for  only  one  of  these  three  services.  The  source 
of  power  is  optional — it  may  be  steam  with  a  high-pressure  boiler,  gasoline  with  a 
powerful  engine,  electric  from  plug-in  connection,  full  Diesel  or  semi-Diesel. 

As  a  crane  with  clamshell  bucket,  lifting  magnet,  hook  and  block,  wood  grapple  or  pile 
driver  leaders,  this  DC  will  supplant  manual  effort  at  tremendous  savings.  As  a 
power  shovel  or  dragline,  it  has  no  equal. 

These  three  machines  are  offered  for  but  little  more  than  the  price  of  any  one  of  other 
make.  Think  of  the  vast  saving  in  capital  investment! 

H’rite  today  for  your  copy 
of  Book  120-.4. 


recover- 


INDUSTRIAL  WORKS 

Bay  City,  Michigan 


PILE  DRIVER 


MAGNET 


GRAPPLE 


CLAMSHELL 


\liilrn<> — Se.-  "Streets  and  Roads.” 
ileniamln — Knox  Co.  election  Mar. 
<7(1  000  l)<)nds  concrete  and  steel  bridge 
n'ss  Hrazos  River.  N.  S.  KilKore  judtte. 

tiiddInKii — See  "Streets  and  Roads. 
oWlHliema  — State  H.v.  Dept..  Oklahoma 
itv  inakinK  preliminary  plans  1  span  8fi 
Jt.el  truss  bridge  on  concrete  piers  at 
Seminole  Co.,  $32,000;  and  1  span 
■,i'  V»  steel  truss  bridge  on  concrete  piers 
1.1, veil.  Kogan  Co..  $42,000.  J.  M.  Rage, 

llklu..  Chandler  —  Voted  *2:>,000  ^'0*^** 
•i(lu(  t  Henham  Kng.  Co.,  (.umbel  RldK-. 
iiiisas  City.  Mo.,  consult,  engrs.  Noted 

okla..  Wetumku  —  Making  preliminary 
ns  1  nil-  outfall  sewers  and  disposal 
'..lit  $30  000.  R.  (.race,  Holdenville, 


Excavation,  Drainage 
Irrigation,  Levees, 
River  and  Harbor 


Proposed  W  ork 

X.  Y.,  KiilTuIn  —  Hurcau  Waterwa.vs  & 
Canals,  Di  pt.  Rub.  W  k.s.,  Capitol.  Albany, 
plans  riM-k  and  earth  dredging  and  eban- 
ing  entire  Krie  Itasin  Rargc  Canal  Ter¬ 
minal,  foot  of  iienesec  St.,  here.  $3aO,iMMI. 
T.  R.  Farrell,  conir. 


acro.ss  >>„  York  —  Apr.  .<!.  by  T.  F.  Farrell, 
os.  Dos  comr.  t'anals  &  Waterways,  Dept.  Rub. 

1  Bldg.,  tyks.,  S.'i  l.akncaster  St..  Alhan.v,  excavating 
,  Krie  ('anal  channel  in  Mohawk  River  from 

VIschar  Kerry  to  Dis  k  14.  Contr.  234;  and 
same  channel  from  Indian  Castle  Creek  to 
Herkinier-Dneida  Co.  line,  ('ontr.  331  ;  adv. 

^  K.  X.-R.  .Mar.  11. 

bridge  Md.,  Italtimnre — See  "Waterworks.” 

6th  St..  I.a..  Shre\e|H>rt — Mar.  26,  by  Bd.  Comrs. 
iter  St.,  Caddo  la-vi^e  DIst.,  531.000  cu.yd.  excav. 

and  clearing  17$  ml.,  etc.,  Kellv  Bayou  from 
Arkansas  line  to  Black  Bayou  ;  also  3,300 
ft.  bank  protection.  White  Hall  Bend,  in 
Red  River  34  mi.  below  here.  Bd.  State 
Harris-  Kngineers,  213  New  Courthouse  Bldg.,  .New 
,  one  44  Orleans,  engrs.  This  corrects  reisirt  In 
1  bridge  Mar.  4  issue. 

$?4*'o8n*  WU..  Milwaukee — Mar.  17,  by  J.  Spartz, 
toads"’  '••■‘■y  Milwaukee  (’o.  Farm  Itrainage 

itarria  •  1^22  1  .St  Natl.  Bank  Bldg.  32.000 

vVaHi  e»  t'U.yd.  Farm  Drain  S.  and  2S,.500  cu.yd. 
vief,Vev.  f’u*’m  Drain  15.  To  exceed  $25.iittO.  H.  ('. 
■awford  ^Vebster,  217  West  Water  St.,  engr. 

Nebraska — Mar.  20,  by  Peterson  &  De 
ge  Joint  attys..  Bankers  l.lfe  Bldg.,  Lincoln, 

>t,  chn.,  clearing,  grubbing,  grading,  eti..  78.5tlo  cu 
Ige  over  bi-tween  Waverly  and  Havehick.  for 

if  Rhila.  Lincoln  Sanitary  Dist.,  I.,ancaster  Co.  (Lln- 
Ford  &  coin).  $25,000.  Scott  &  Scott,  Bankers 
622,000  ;  mdg.,  Lincoln,  engrs. 

r.  Rang-  Neb.,  Schuyler — Mar.  18.  by  H.  Kasai,  et 
lery  St.,  al.  Court  House,  constructing  Kasai  D.  D.. 

26,  to  Colfax  Co.,  approximately  118,333  cu.yd. 
t.,  $139,-  excav.  J.  K.  Severyn,  co.  elk. 

Tex..  Orange — -Mar.  15,  by  J.  E.  Johnson, 
oranu  engr..  Orange,  dredging  channel  for  ferry 
\vh«  crossing  of  Xechea  River  and  Ship  Chan- 
oK.,*'  uu  Orange  and  Rort  Arthur  Rd.,  Incl. 

r  PhiVnI  20,000  yd.  excav.,  here,  for  Orange  Co. 
n  pi.Io*  (Orange)  and  Jefferson  Co.  (Beaumont), 
ge^date  *25.000. 

et  "F”  Calif.,  Rich  vale  —  Trustees  D.  D.  100 
ird  Eng.  Butte  Co.  taking  bids  repairing  and 
1  bridge  enlarging  3  ml.  ditches  from  .3-4  ft.  Ixittom 
■er  Buck  *ud  deepening  1  ft.,  .31  ml.  cleaning.  F.  S. 
d  widen-  Koblnson,  Chico,  engr. 

o  Reedy  British  Columbia — Mar.  19,  by  Secretary 
;  respec-  Dept.  Rub.  Wks.,  Ottawa.  Ont.,  dredging  at 
1  bridge  False  Creek,  here.  $40,000.  A.  S.  Cameron, 
,  Hardin  Ottawa,  Ont.,  engr. 

$16,858  ; 

^Tkingum  Received 

Beverly,  New  Y'ork — Salt  Water  Rays  Comn.,  R. 
Xoted  O.  Finch,  chn..  Journal  Bldg.,  Plaza,  Al¬ 
bany,  Mar.  3,  timber  bulkheads  along  north 
for  210  bank  Quisiue  Canal  and  at  (Juo<(ue  Bridge, 
bascule  and  for  placing  riprap  stone  at  tide  gates 
at  North  on  Shlnnecock  Canal,  Suffolk  Co.,  from 
:  Co..  53  Gaston  Bishop,  South  Rd.,  West  Hampton. 
Noted  Noted  Feb.  18. 


(’reek,  on  Sect.  "C"  Ohio  River  Rd.,  $22,796. 
rein. -con.  bridge  Sect.  "H"  same  road 
$3  941,  also  bridges  and  culverts  Sect.  "H" 
.same  road  $5,282,  all  foregoing  in  Wash¬ 
ington  Co.  G.  F.  Schlesinger,  highway 
comr.  ,  .  , 

Minnesota — See  “Streets  and  Roads. 

Kan.,  Hoxie — See  "Streets  and  Roads.” 

Kan.,  Russell  Springs — See  "Streets  and 
Hoads.  ^  ^  „ 

Kan..  M’tnfleld — See  "Streets  and  Roads.” 

MisHonri — Mar.  19,  by  State  Hy.  Dept., 
.Jefferson  City,  three  80  ft.  steel  truss  spans, 
etc.,  over  north  fork  Spring  Creek,  Barton 
Co.;  two  10  ft.  and  two  12  ft.  rein. -con. 
slab  .spans,  etc.,  over  stream,  one  20  ft. 
rein. -con.  slab  span,  etc.,  over  south  fork 
Peer  Creek,  one  30  ft.  rein. -con.  slab  span, 
etc.,  over  north  fork  Deer  Creek,  one  40 
ft.  rein. -con.  deck  girder  span,  etc.,  over 
Mackofish  Branch,  and  one  60  ft.  steel 
tru.ss  span,  etc.,  over  Mormon  Fork,  all  in 
Bates  Co. ;  one  20  ft.  rein. -con.  slab  span, 
etc.,  over  Smith  Branch,  one  24  ft.,  and  two 
12  ft.  rein. -con.  slab  spans,  etc.,  over  Mc¬ 
Kinney  Branch,  also  one  45  ft.  rein. -con. 
deck  ^rder  span,  etc.,  over  Richland  Creek, 
all  In  Callaway  Co. ;  three  24  ft.  rein. -con. 
slab  spans,  etc.,  over  Green  Valley,  also  one 
160  ft.  and  two  80  ft.  steel  truss  spans,  etc., 
over  James  River,  both  In  Christian  Co.  ; 
two  80  ft.  steel  truss  spans  and  two  30  ft. 
rein. -con.  deck  girder  spans,  etc.,  over 
Petite  Saline  Creek,  both  in  Cooper  Co.  ; 
two  $5  ft.  rein. -con.  deck  girder  spans,  etc., 
over  Wild  Cat  Creek,  Douglas  Co.  ;  three 
100  ft.  arch  span  open  spandrel  bridge  over 
Soc  River,  Greene  Co. ;  two  10  ft.  rein. -con. 
slab  spans,  etc.,  over  Kaolin  Branch,  Iron 
Co. ;  one  80  ft.  steel  truss  span,  etc.,  over 
Black  Water  River,  and  one  80  ft.  steel 
truss  and  four  35  ft.  I-beam  spans,  etc., 
over  Black  Water  D.  D.,  all  In  Johnson  Co. ; 
two  20  ft.  rein. -con.  slab  and  one  40  ft. 
rein. -con.  deck  girder  spans,  etc.,  over 

.stream,  I.,ewl8  Co. ;  two  12  ft.  rein.-con.  slab 
and  two  30  ft.  rein.-con.  deck  girder  spans, 
etc.,  over  stream,  and  one  30  ft.  rein.-con. 
deck  girder  span,  etc.,  over  Wollard 
Branch,  all  in  Polk  Co. ;  also  three  30  ft. 
rein.-con.  deck  girder  spans,  etc.,  over 

Beeler  Creek,  Texas  Co.  B.  H.  Piepmeier, 
ch.  engr.  Noted  Dec.  31. 

Mo.,  8t.  Lonia — Apr.  6,  by  Bd.  Pub.  Serv., 
208  City  Hall,  constructing  nine  42  ft. 
rein.-con.  span  viaduct.  70  ft.  to  carry 
Kingshlghway  Blvd.  over  Terminal  Rail¬ 
road  Belt  line  In  Penrose  Park.  $196,40(>. 
L  R,  Bowen,  301  City  Hall,  engr.  Noted 
Dec.  31. 

Texas  —  Mar.  23,  by  State  Hy.  Dept., 
-Austin,  Sabine  River  Bridge,  Incl.  75  ft. 
I>ony  truss  span  and  part  300  ft.  steel  swing 
span,  etc.  Federal  Aid  Project  336  Sect.  A, 
near  Orange.  H.  Moseley,  highway  engr. 
See  bridges  under  Louisiana. 


Contracts  Atcarded 

N.  J.,  Newark — T.  L.  Raymond,  dir.  Pub. 
Affairs,  City  Hall,  approximately  150,000 
cu.yd.  dry  fill  behind  new  docks  at  Port 
Newark,  and  constructing  2  docks  on  Pas¬ 
saic  River,  to  Linde  &  Griffith,  4th  Ave., 
$117,000  and  $33,457  respectively;  5.000 
lin.  ft.  wash  borings  at  Port  Newark  Tcr- 
min.al,  to  Phillips  &  Worthington,  90  West 
St.,  New  York  City,  $5,340.  Noted  Jan.  14. 

Calif.,  Han  Franrlsri) — State  Bd.  Harbor 
Comrs.,  Ferry  Bldg.,  50,000  cu.yd.  fill  at 
outer  end  of  Pier  48,  to  Healy-Tibbltts 
Constr.  Co.,  64  Rlne  St..  $0.67  per  cu.yi 
Noted  Feb.  11. 


Railways 


Proposed  Work 

Mannarhnsett* — Boston  &  Maine  R.R.,  F. 
C.  Shepherd,  asst.  ch.  engr..  North  Sta., 
Boston,  plans  2$  mi.  classification  yard  and 
freight  terminal,  in  I»well  Junction. 
$2,500,000. 


Market— E  NGINEERING  NEWS-REC  OED— Place 


Centrifugally  Densified 


Manufacturing  Processes  and  Equipment  Fully  Patented 


Lightness— achieved 
without  sacrifice  of 
strength.  Density- 
concrete  with  the 
ideal  water  content, 
densified  by  centrif¬ 
ugal  force,  without 
separation  of  aggre¬ 
gates.  Interior  Fin¬ 
ish-burnished  to  a 

glaze  offering  minimum 
flowage  resistance.  Rein¬ 
forcement — circular,  ellip¬ 
tical  or  any  other  desired 


shape — perfectly  centered 
or  placed  as  specified. 

Nichols  pipe  are  econom¬ 
ically  made  in  sizes  from 
18  in.  up.  They  are  suit¬ 
able  for  sewers,  drains, 
highway  and  railway  cul¬ 
verts,  water  supply  lines, 
irrigation  and  hydro-elec¬ 
tric  developments. 

W e  are  prepared  to  license 
and  equip  complete  pipe 
plants  or  execute  pipe  con¬ 
tracts  ourselves. 


Nichols  Centrifugal  Products  Corp. 
8100  E,  Jefferson  Ave.,  Detroit,  Mich, 


Cv 
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Streets  and  Roads 


Proposed  W  ork 


M 


....  Anieitbiiry — Flans  concrete  pav- 
*  nil.  Main  St.  $75,(tOO. 


\mlier»t — I’lans  cement  sirtewalks 
.  f:.. It  wood  Ave.,  Pleasant.  Amity  and 

'[i  '  iison  Sts.;  also  bituminous  macadam 


iiL’  i  mi.  Holtwood  and  Colletre  Aves., 
•■iiii:  and  South  Pleasant  Sts.  $25.00<t. 

Barnstable  —  Plana  ImprovinK 
u  ’jHio.ooit. 

j.Tse> — CaiM-  May  Co.  (Caja;  May) 
ninrovlnK  2  mi.  road  from  Ocean 
.  Somers  Point.  *50,000.  It.  F. 

<iii'ith.  .Marmora.  eiiKr.  , 

■  ivniisvB  aids  —  State  Hy.  Dept.,  llarris- 
I.iiri:  oliins  concrete  pavinB  8,000  ft.  I’ort- 
nd-Mouiit  Bethel  Hd.,  Northampton  Co. 
\V  n.mdwork,  HarrisburK,  ensr 

Pa  (  bester — Parkstone  Ilealty  Co.,  c,o 
\  l.iiberman.  1211  South  15th  St..  Phila.. 
...akim:  plans  (jradinK.  paving,  etc.  in 
r. 'iii.  ntial  district,  here.  Albrisht  &  Mebus, 
1,11’  lax  ust  St..  Phila.,  enprs. 

North  Carolina— State  Hy.  Comn 


itandoliih  Co.,  *41.800.  C.  M.  Cpham,  Ka- 
IfiKh.  enftr. 

N  (■  \HheviIle — Plans  to  issue  *l;)0.noo 
bond.x.  ’’improvinK  various  streets.  J.  H. 
('athev,  ma.vor. 

V  i'.  IMirham — City  Council  takes  bids 
about  .\pr.  1.  hard  itavinK  various  streets. 

$1  111111,000.  H.  AV.  ItiKshy,  city  niRr. 

■>.  <•.,  Bladenbortr— Plans  pavinR  Main 
.'4t  |.10,0o0. 

I.illinKtnn  —  Harnett  Co.  Road 
Comn  .  Ilians  constructlnK  1.5  mi.  road  from 
l.illinKton  to  Cumberland  Co.  line.  *75,000. 

lot..  Dawson — Terrill  Co.  voted  *300,000 
bonds,  constructinK  roads. 

tia..  Tiflon — Voted  *70,000  bonds,  paving 
various  streets.  Noted  Jan.  21. 

tia..  Perry — Houston  Co.  election  Mar.  10, 
*200, 000  bonds  for  roads. 

Kill.,  Be  Fiiniak  Springs  —  AValton  Co. 
election  Mar.  30,  *1,000,000  bonds,  for 

roads. 

Pla.,  Perry  —  Election  Mar.  16,  *75,000 
iMiiids,  improving  various  streets. 

Fla.,  Starke — Bradford  Co.  election  Mar. 
19,  *450.000  bonds,  improving  130  mi.  roads. 

Fla.,  Pompano — Election  Mar.  16,  *550,- 
(1(10  bonds,  constructing  streets  and  side¬ 
walks.  L.  E.  Raines,  city  elk. 

Tennessee — State  Dept.  Highways  &  Pub. 
AVks.,  Nashville,  making  surveys  Improv¬ 
ing  8  mi.  Martin-Sharon  Rd.,  State  Road 
5,  AA  eakley  Co.  C.  N.  Bass,  comr. 

Tenn.,  Plarksvllle — Plans  paving  various 
streets.  *75,000. 

Tenn.,  South  Pittsburg — Defeated  *7<i,000 
bonds,  paving  and  sewers  in  various  streets. 
Noted  Jan.  28. 

«).,  Cleveland — Permanent  Homes  l.,and 
Co.,  c/o  J.  (1.  Engelman,  1227  Prospect 
.Ave..  takes  bids  in  spring  grading,  side¬ 
walks  and  paving  l.,ake  Shore  Blvd.  *75,- 
(((((•.  F.  A.  Pease  Eng.  Co.,  Marshall  Bldg., 
engrs. 

D.  Crooksvllle — Perry  Co.  making  plans 
curbing,  grading  and  asphalt  or  brick  pav¬ 
ing  Main  St.  from  Zanesville  and  AA'estern 
H  R.  tracks  to  bridge,  32  ft.  *28,000.  J. 
Meenan,  Crooksvllle,  engr. 

().,  Dayton  —  Plans  asphalt  on  old  con¬ 
crete  paving  Ludlow  St.  from  3rd  to  AA’ash- 
ington  Sts.  ;  rein. -con.,  vlbrolithic  concrete 
or  a.sphalt  on  concrete  paving  Overhmk  St. 
from  Huffman  to  Springfield  Sts.  ;  rein.- 
con.  paving  Lind  Vista  St.  from  Fountain 
to  Marathon  Sts.,  *110,000.  J.  F.  Hale, 
Dayton,  city  engr. 

t>.,  Medina — Comrs.  Medina  Co.  plan  im¬ 
proving  I.  C.  H.  553  Cleveland-Rittman  Rd. 
from  Akron- AVooster  Rd.  to  Cleveland. 
*25(1,000. 

III.,  .Alton — Takes  bids  in  March  or  April 
grading,  curbing  and  paving  Belle  St.  *40,- 
7!(.5 :  also  Adams  Court  Sewer  1,  1,835  ft. 
10  in.  and  800  ft.  6  in.  vltr.  clay  pipe, 
*4,919.  and  Adams  Court  Sewer  2,  393  ft. 
1((  in.  and  160  ft.  6  In.  vitr.  clay  pipe,  *846. 
•I  E.  Schwaab,  City  Hall,  engr.  Noted 
Feb.  25. 

III.,  Bridgeport  —  Making  preliminary 
plans  grading  and  rein. -con.  paving,  etc., 
various  streets.  *25,000.  R.  J.  Beneflel, 
Court  House,  I.4»wreneevllle,  engr. 

III.,  rarl'.nvllle — Macoupin  Co.  plans  20 
to  30  car  loads  road  oil  on  various  roads. 
*20.000.  D.  T.  Alford,  supt.  highways. 

III.,  East  St.  Lonls — Making  preliminary 
I'lans  grading,  curbing  and  8  in.  concrete 
paving,  etc.  19.060  sq.yd.  Wlnstanley  and 

1th  Sts.  *89,400.  \V.  McK.  Brown.  City 

Hall,  engr. 


III.,  I  .am  reneevllle  —  E.  .Ashbaugh,  city 
elk.,  takes  bid.x  probably  in  .April,  grading 
and  rein. -con.  paving  I6,0(io  s<i.yd.  1.5th  St. 

R.  J.  Beneflel,  Court  House,  engr. 

III.,  .Alt.  Sterling — Plans  5  or  6  car  loads 
road  oil  on  various  streets.  A\'.  (>.  Grove, 
Mt.  Sterling,  supt.  highways. 

III.,  I  rbunii--Champaign  Co.  plans  grad¬ 
ing  and  paving  4  to  6  mi.  various  roads, 

18  ft.  *l,5((,00o.  R.  F.  Fisher.  Court  House, 
engr. 

AA'lKrunNlii  —  State  Hy,  Dept.,  Madison, 
plans  gravel  surfacing,  etc..  6  mi.  Clam 
laike-tliidden  Rd.,  S.  T.  H.  77,  and  ((.25  ml. 
Deer  Creek  Fill  Rd..  S.  T.  H.  ID',  both  in 
Ashland  Co.,  *31, ('15  funds  available.  1.91 
mi.  Bloomer-Colfax  Rd..  S.  T.  H.  4(»,  Chip- 
|(ewa  Co.,  *8, (((((' ;  9.61  mi.  Greenwood- 

AA'ithee  Rd..  S.  T.  H.  72.  Clark  ('o.,  *2.5.00(1; 
1.5  mi.  Merrimac  Ferry-Dkee  Rd..  S.  T.  H. 
113.  *3,000,  2  mi.  laidi-Arlington  Rd..  S. 

T.  H.  60,  *10, coo.  4  mi.  Columbus-AA'au- 
toma  Rd.,  S.  T.  II.  73.  *2o.ooo.  1.25  mi. 
Columhus-Cambria  Rd.,  S.  T.  H.  141.  *4.ooo, 

4  mi.  Arlington-Columhus  Rd.,  S.  T.  H.  6". 
*15,000  and  22  ml.  S.  T.  H.  29  and  lo.  *22,- 
912,  all  foregoing  in  Columbia  (*o.  ;  Horl- 
con-AVest  Bend  Rd.,  S.  T.  11.  68,  *2o.ooo  ; 

2  mi.  Columbus-Randolph  ltd.,  S.  T.  H. 
73,  *8,451.  and  4  mi.  Columbu.s-Hustisford 
Rd.,  S.  T.  H.  60,  *40.000,  both  Dodg<! 

Co.  ;  2.27  mi.  Vlau  Claire-Eleva  Rd..  S. 

T.  H.  93,  *14.963,  0.32  ml.  Eau  Claire- 
Fall  Creek  Rd..  S.  T.  H  12,  *20.000.  1  21 
ml.  Augusta-Fairchild  Rd..  S.  T.  H.  12, 
*18,000,  and  0.58  mi.  same  road.  *8,0oo, 
all  foregoing  in  Eau  Claire  Co.;  2.5  mi. 

.S.  T.  H.  14  and  32,  Forest  Co.,  *8.00((  ;  7.65 
ml.  New  Lishon-AA'esl  ('o.  Line  Rd.,  S.  T.  H. 
12  and  29.  Juneau  Co..  *65,000;  Luxenburg- 
Rio  Creek  Rd.,  S.  T.  H.  54.  Kewaunee  Co.. 
*29,126;  4  to  5  ml.  Merrill-AA'est  Co.  line 
Rd.,  S.  T  H.  64.  Lincoln  Co..  *41,989  ;  6.3 
ml.  Hustler-Sparta  Rd..  S.  T.  H  12  and 
29.  Monroe  Co.,  *105.000  ;  Breed-Glllett 
Rd..  S.  T.  H.  32.  (h-onto  Co..  *9.64  4  :  Stiles 
.lunction-I.e-na  Rd..  S.  T.  H.  57.  Oconto  Co., 
*10,000;  approximately  I  mi.  Toniahawk 
Lake-North  Rd.,  S.  T,  H.  47.  *14,172;  4.87 
mi.  Maiden  R(H-k-StiK‘kholm  Rd..  S.  T.  H. 
35.  Pepin  Co.,  *25.995;  1.91  mi.  same  road. 
*30.000  ;  2.8  mi.  Martell-Spring  A'alley  Rd.. 
S.  T.  H.  116,  *12,000.  2.2  mi.  Ellsworth- 
I’lum  City  Rd..  S.  T.  H.  18,  *9.0oo.  and  1 
mi.  Elntwood-Downsville  Rd.,  S.  T.  H.  51. 
*8,000,  all  foregoing  in  Pierce  Co.  ;  1  mi. 
St.  Croix  Falls-Centuria  Rd.,  S.  T.  H.  35. 
*8,000,  and  4  ml.  Luck-T,oraine  Rd.,  *14.- 
547,  both  in  Polk  Co.;  3  mi.  S.  T.  H.  13. 
Price  Co.,  *21,989;  1.55  mi.  Somerset-New 
Richmond  Rd..  S.  T.  H.  64.  *6,ooo.  and  2.57 
mi.  Osceola -Somerset  Rd.,  *9.500,  both  in 
St.  Croix  Co.  ;  4  ml.  Delton-Reedsburg  Rd.. 
S.  T.  H.  23,  Sauk  Co.,  *34,932  ;  Plvmouth- 
Kiel  Rd..  S.  T.  H.  57.  Sheboygan  Co.,  *91.- 
135;  1.05  mi.  Thorp-GIlman  Rd.,  S.  T.  H. 
73,  *20,000.  1.05  mi.  Jump  RIver-Ingram 
Rd..  S.  T.  H  73,  *6.000,  and  0.93  miwtlH- 
man-Medford  Rd..  S.  T.  H,  64,  *10.00o,  all 
foregoing  in  Taylor  Co.  ;  also  3  ml.  Eagle 
River-Conover  R(i.,  S.  T.  H.  26,  Vilas  Co., 
*21.472.  J.  T.  Donaghey.  highway  engr. 

AVU..  Lh  Crosse — AA’.  J.  Fries,  secy.  Bd. 
Pub.  AA'ks.,  rejected  bids  Feb.  10,  improving 
various  streets,  16,639  s(|.yd.  various  types 
paving,  10,794  ft.  concrete  curbing  and 
guttering.  1,997  sq.yd.  pavement  In  car 
tracks,  etc.  C.  C.  Congdon.  City  Hall,  engr. 
AA’lll  readvertise.  Noted  Mar.  4. 

AVIs.,  Madison — Election  Apr.  6.  *609.000 
bonds,  extending  Fnlversity  Ave..  to  Cap¬ 
itol  S<|uare.  E.  E,  Parker.  City  Hall,  engr. 

la..  Cedar  Rapids  —  Takes  bids  about 
Apr.  1,  grading,  curbing  and  tarvia  maca¬ 
dam  on  asphaltic  concrete  repaving  24.300 
sq.yd.  Park  Courts.  Ridgewood  Terrace, 
3rd,  17th,  ISth,  19  th  and  Blake  Aves.; 
1,4  40  s<i.yd.  Hllcrest  Dr.  ;  and  4,426  sq.yd. 
5th  and  21st  Aves.  J.  L.  Storey,  city  elk. 
Noted  Dec.  31. 

la..  Tipton  —  Cedar  Co.  takes  bids  in 
March  or  April,  improving  Primary  Road 
74  from  Tipton  to  Scott  Co.  line,  165,766  cu. 
yd.  excav.,  10,110  ft.  dlam.  tile.  18,945  ft. 
guard  rail,  etc.  R.  P.  Zimmerling,  Tipton, 
engr.  • 

Minn.,  Caledonia  —  Making  plans  paving 
approximately  12  blocks  various  streets. 
*50.000.  AV.  S.  AAViods,  Batavian  Bank 
Bldg..  l>a  Crosse,  AA’Is.,  engr. 

Minn..  St.  Paul — Plans  paving  St.  Clair 
St.  between  Osceola  and  Snelling  Ave., 
*139,000;  and  Fairchild  Ave.  between 
Wabasha  and  South  Robert  Sts.,  *29,486. 
O.  M.  Shepard,  city  engr. 

Kan.,  Kingman — Making  plans  paving  24 
blocks  various  streets.  C.  A.  Haskins,  822 
Finance  Bldg.,  Kansas  City,  Mo.,  engrs. 

Mo..  Bnrklln — Making  plans  Improving 
various  streets.  To  exceed  *25.000.  AA'. 
B.  Rollins  &  Co.,  521  Ry.  Exch.  Bldg.,  Kan¬ 
sas  City,  engrs.  To  exceed  *25.000. 

•AIo.,  California  —  I’lans  paving  various 
streets.  To  exceed  *25,000. 

Mo..  Chaffee — Takes  bids  in  May,  grad¬ 
ing,  curbing  and  concrete  paving  various 
streets.  #To  exceed  *25,000.  F.  R.  Nohl, 


resident  engr.  C.  E.  Smith  &  Co.,  Ry. 
Exch.  Bldg.,  St.  Louis,  consult,  engrs.  Not<  d 
Dct.  29. 

-Ale.,  .S(.  I.niiia-  Bd.  Pub.  Serv.,  208  City 
Hall.  s<M>n  takes  bids  shallow  granite  bUx  k 
paving  1.340  s<|  yd.  .Arlington  St..  *13.7oii; 
concrete  paving  72o  sii.yd  AVilcox  St  . 
*5,800  and  1.825  s(|  yd  Harney  St..  *12,- 
450;  brick  paving  1,155  sq  yd.  .Newstead 
St.,  *7.65(1  ;  rein, -con.  paving  760  sq  yd.  Bay 
St..  *3,880,  and  .;,65o  sq.yd.  Kan.sas  St., 
*16,60((  ;  asphaltic  concrete  paving  775  s(|. 
rd  Hoffman  St..  *4,99o,  1,255  s(|.vd  F'ried.a. 
St..  *8.470.  1,865  sq  yd  Nicholson  St  .  *11.- 
800,  1.940  S(|.yd.  37th  St..  *ll.6oo,  1.085  sq. 
vd.  Art  Hill  PI..  *9,6((0,  and  1.155  s(|  yd. 
VA'Innebngo  St..  *S,85o.  W.  AA’.  Horner.  .3((0 
City  Hall.  engr. 

Al«.,  Trenton  -Making  preliminary  plans 
grading,  curbing,  hardsurfacing,  etc.,  9 
bhx'ks  various  streets. 

.Arkanxus-  State  Hy.  Dept.,  Little  R(xk. 
takes  bids  about  Apr.  1.  gravel  surfacing 
3  mi.  and  surface  treating  lo  mi.  macadam 
road  in  Dist.  5  from  Plumersville  to 
Springfield,  and  asphalt  resurfacing  3.75 
mi.  Dist.  1,  North  of  Morrillton,  both  Con¬ 
way  t'o.  resurfacing  roads  in  Dist.  3. 
grading  25  mi.  between  Clinton  and  Mor¬ 
rillton  and  from  .Alorrillton  to  .Scotland, 
Dist,  4  ;  and  rebuilding  Point  Reniovo 
Bridge.  R,  c,  Limerick,  highway  engr 
Tex.,  .Abilene— Taylor  t'o.  making  plans 
grading,  bridging  and  surfacing  with  6  In. 
coinpatied  gravel  and  4  in.  macadam  with 
2  in.  bituminous  topping  32.71  ml.  highway 
north  and  south  through  county,  *453.4(m  ; 
also  grading,  bridging  and  hituminous 
macadam  and  2  In.  hituminous  concrete  on 
waterbound  mac!(dam  paving  7  mi.  High¬ 
way  l-.A.  from  Abilene  to  Callahan  Co.  line. 
*2. ><•.(•((((.  L.  C.  McCanlies,  .Ahllene,  engr. 

Tex.,  Ileauiiioiit  —  Making  pl.ans  hard 
paving  Ash  .\\e..  Pecos  Blvd..  Avenues  A, 

C  and  F,  Center.  Emmett,  Elizabeth,  Ewing, 
Houston.  Irma.  Johna.  Laurel,  9th.  Orange, 
Park.  Pennsylvania.  Royal.  Fix-h,  6th. 
South.  A’ittoria.  Mariposa  and  4  Bad  vs  Sts. 
*4(111,1111(1.  R.  Slack,  Beaumont,  citw 

engr. 

Tex.,  (iimeroii  —  Milam  Co.,  c/o  J  T. 
Jemp.  judge,  taking  bids  tearing  down  ami 
numla-ring  members  of  old  .Alcf'owan  bridge 
near  here,  hauling  and  re-erecting  15('  ft. 
span  on  cut  channel  of  Little  River  near 
Buckholts ;  hauling  and  re-erecting  ice  ft. 
span  of  gulch  near  Black  Bridge;  con¬ 
structing  piers  and  approaches  for  2  spans 
at  new  location.  *27.50(1.  A.  F.  Mitchell, 
oo.  engr. 

Tex.,  Denison  —  Election  Apr.  6,  *50,000 
bonds,  paving  various  streets.  ('.  E.  Hay¬ 
den,  Denison,  engr. 

Tex.,  (ilildlngH  —  la-e  Co.  making  plans 
grading  and  bridging  lo  mi.  Taylor-la-xing- 
ton  Highway.  *3o,o0(i.  M.  Swain,  Cald¬ 
well,  div.  engr. 

Tex..  George  AAest — Live  Oak  Co.  plans 
Improving  7  mi.  Laredo-Houston  Highway 
from  Ray  Point  to  Three  Rivers.  *60,000 
bond  election  soon.  E.  I,.  Riser,  George 
AA’est,  CO.  judge. 

Tex.,  Hereford  —  Takes  bids  after  Mar. 
10,  brick,  concrete  or  asphaltic  tyi>e  lutving 
39  blocks  various  streets.  *130.000.  .Mont¬ 
gomery  A  AA'ard,  545  Snider  Bldg.,  AVIchIta 
Falls,  engrs. 

Tex.,  San  Antonio  —  Bexar  Co.  making 
plans  asphaltic  paving  12  blocks  Seguin  Rd. 
from  Crosby  St.  to  city  limits.  *30,000. 
City  appropriates  toward  cost.  I.  Ewlg, 
San  Antonio,  city  engr. 

Tex.,  Segiiln  —  GuadHlu|>e  Co.  making 
plans  grading,  bridging  and  gravel  sur¬ 
facing  17.05  mi.  Highway  3  from  city 
limits  of  Seguin  to  San  Marcos  River  at 
Caldwell  Co.  line,  18  ft.  *105,80(1.  H.  J. 
Caulfield,  Seguin.  engr. 

Tex.,  Shamrock — Making  plans  perma¬ 
nent  paving  55  bha-ks  various  streets. 
*130,000.  F.  Dubois.  Shamrock,  engr. 

Oklahoma — State  Hy.  Dept.,  Oklahoma 
City,  making  surveys  grading  and  gravel 
surfacing  14  ml.  ('‘rescent-Marshall  Rd.,  3o 
ft.,  I.,ogan  Co.,  *60,000 ;  and  grading,  etc., 
18  ml.  EUls-Shattuck  Rd..  30  ft..  Ellis  Co.. 
*40,000.  J.  M.  Page,  highway  engr. 

Oklahoma — -State  Hy.  Dept.,  Oklahoma 
City,  made  surveys  grading  an(l  paving  4,5 
ml  State  Highway  4,  18  ft..  Kay  Co.  *114,- 
000.  J.  M.  Page,  highway  engr. 

Okla.,  Bethany  —  Making  preliminary 
plans  grading,  curbing  and  concrete  paving 
22,600  tti.yd.  Oklahoma.  Canadian  and  Ash 
Sts.  *70,000.  J.  (■’.  Riggers,  city  elk.  En¬ 
gineer  not  announced. 

Dkla.,  Chandler— Plans  brick  on  concrete 
paving  9th  St.  from  business  section  to 
residential  section.  Benham  Eng.  Co., 
Gumbel  Bldg.,  Kansas  ('ity.  Mo.,  consult, 
engrs. 

Dkla.,  KIdoradn — See  “AA'aterworks.” 
Okla..  Elk  City  —  Making  plans  brick 

fiaving  various  streets  residential  district, 
tenham  Eng.  Co.,  Gumbel  Bldg.,  Kansas 
City,  Mo.,  consult,  engrs. 
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SlioelH  and  lioaus  \r'ontinuid) 

Oklii.,  Iloldrnvillr  --  rian.s  Kradin^  and 
coiKTi-t*-  imviriK  M>i.yd.  stn-cts  In 

Idst.  2t>.  $31,728.  C.  11-  KdRf.  Holden- 

villf.  t-nur. 

Oklu.,  KlnKtUlirr  —  Made  preliminary 
plans  KradiiiK  and  cninrfte  paving  17,200 
sci.\d.  2nd  and  Mlaine  Sts.  $4i>.ooi>.  A. 
Ash,  ritv  <-lk.  Knainrer  not  selected. 

«»kli4..’  Norniiin-  rians  KradiiiK.  curbing 
and  concrete  pa\ine  lii.tioo  si|  yd.  streets  in 
Impvt  l»ist.  .78.  $.'>8,420.  K.  Cobb.  Xor- 

nian,  •  iiKr. 

«>klu..  ttkialioniii  41I.V — Plans  wideniiiK  9 
bliK'ks  Harvey  St..  7. .'>00  si|.yd.  slieet  as¬ 
phalt.  $40.0110  ;  ami  !.'>  l)locks  Walker  Ave., 
80,000  SI). yd.  sheet  asphalt,  $l,2oo,000.  H. 
Hart.  Citv  Hall.  enar. 

ttkiii.,  ttkiuhoniu  <  ily  —  Plans  pr.adinR. 
curbiiiK  and  sheet  asphalt  paving  ti,l.'>o  s<|. 
yd.  17th  and  Catalpa  Sts.  $31, 400.  R  M. 
ilart.  City  Hall,  ••tmr. 

»>kla..  ttkiahoina  City  —  Oklahoma  Co. 
made  surveys  KradiiiK  and  concrete  paving 
:tl.tl80  sci.vd.  State  Hoad  3,  south  of  Har- 
rah,  $88,200;  and  lo.r)t:o  si|.yd.  Hritton- 
.\ovina  ltd..  $30,ooo.  It.  S.  James,  Court 
House,  eJi^r. 

Okla.,  I'erry — Maklntr  preliminary  plans 
Kr.'idiUK  and  concrete  pavint?  ir),5.'>o  sti.yd. 
various  streets  in  Hist,  17.  $46,210.  C. 

A.  WiM>d.  Perry,  cnftr. 

tikla..  Stillwater  —  Plans  ftradins  and 
com-rete  pavinK  9.440  S(|.yd.  Hast  6th  St. 
$28,867.  U.  O.  Saxton,  Stillwattr,  eiiKr. 

Okla.,  Tipton — MakliiB  Itreliminary  plans 
EradinB  ond  sheet  asphalt  i>avinK  6,100 
s.i.yd.  Main  St.  $27,000.  J.  W.  Collier, 
Tipton,  enpr. 

Oklu.,  Woodward — Plans  pavinB  various 
sfre<ls.  To  exceed  $25,000.  ITlack  & 
Veatch,  700  Mutual  Hlds.,  Kansas  City, 
Mo..  eiiBrs. 

ttkla.,  Yukon — Voted  $66,700  bonds  gr.ad- 
InK.  curbinB  and  concrete  pavinR  19,800 
sii.vd  .Main  .St  F.  Cobb,  Xorman,  enKr. 

(  alifornla — .State  Hy.  Dejit.,  Sacramento. 
makiiiK  plans  widenitiK  ond  thick«-n  itave- 
ment  on  8  n\i.  road  between  Modt'sto  and 
.N’orih  countv  line,  Stanislaus  Co.;  pavins 
1  2.'>  mi.  Seal  Iteach  ltd  and  2  mi.  laiRuna 
Heach  ltd.,  both  on  .South  Coast  HiKhway, 
Orantte  Co.,  and  7  mi.  Mountain  Si)rinKs 
tirade  on  K1  Centro-San  DieRo  HiKhway, 
San  Hiego  Co.  ;  KradinR  .tnd  pavinK  4.5  mi. 
t  ixnard-llueneme  ltd..  Ventura  Co.;  re- 
tnovitiK  danKerous  curves  and  grades  from 
Ventura  Blvd.  at  Chalk  Hill,  I.os  AnReles 
Co.  ;  also  7  timber  bridKes,  Imperial  Co. 
It.  M.  Morton.  hiKhway  enKf. 

Calif.,  Bukersfleld  Made  plans  improv- 
ItiK  Cnion  Ave.  between  Truxton  and 
California  Aves.,  38,961  sq.  ft.  IJ  in.  War- 
renite  bitulithic  on  4  in.  asi>haltic  concrete 
surfacInK,  1.965  sci.ft.  concrete  pavinK,  163 
ft.  concrete  curbInK.  etc.  W.  I>.  (  larke, 
citv  ♦*npr. 

Calif.,  niirbauk — City  Council  takes  bids 
about  Mar.  26,  KradlriK,  curbing,  ornamental 
lightinK.  sewerinK.  etc.,  Pasco  Redondo  St. 
To  exceed  $25,000.  J.  It.  Rose,  Burbank, 
ciijrr. 

<'ullf..  I.OS  .AuKeles  —  Tvos  Angeles  Co. 
making  plans  curbinK,  walks.  8  in.  concrete 
and  2  in  Willlte  on  3  In.  asphaltic  concrete 
with  4  in.  disintegrated  granite  sub-base 
ItavinK.  etc.,  portion  of  California  Ave.,  etc., 
Imiivt.  465.  To  exceed  $25,000. 

Calif.,  I,os  .Xngeles — Bd.  Pub.  Wks.  takes 
bids  about  Mar.  26,  curbinK.  Buttering, 
sidewalks,  grading  and  asphaltic  concrete 
on  concrete  paving  .\ddison  Way.  Fresno, 
24th  and  Park  View  Sts.,  to  exceed  $25,000  ; 
Saticoy  St..  .\rKary  Way,  Radford  and  T,a 
Jlirada  .Xves..  $25,000;  also  RonKacre,  Bell- 
vue.  Xei>tune,  Wabash  and  Sayre  Aves.  J. 
C.  Shaw,  Citv  Hall.  engr. 

Calif..  I-«»nK  Reach  —  City  Council  soon 
lake  bids  curbinK.  walks,  and  7  in.  con¬ 
crete  paving  96,599  sq.ft.  I,oma  A've. 
b*‘tween  Anaheim  and  State  Sts.  R.  D. 
Van  .Alstine,  city  engr. 

Calif..  I’omona — City  Council  soon  takes 
bids  curbinK,  guttering  and  waterbound 
macadam  paving  268.000  sq.ft.  Orange 
Grove  Ave.  $40,000.  F.  C.  Froehde,  city 
engr.  Xoted  Feb.  25. 

Calif.,  San  Riegn — Made  plans  grading, 
curbing,  sidewalks  and  5  in.  concrete  pav¬ 
ing  20.268  sq.yd.  C  and  28th  Sts.  P.  A. 
Rhodes,  Citv  Hall,  engr. 

Calif..  San  Rlego — San  Piego  Co.  plans 
improving  17th  St.  from  F  to  Imperial  Sts., 
412  lin.ft.  cement  curbing,  1.773  lin.ft.  ce¬ 
ment  sidewalk,  12,132  sq.yd.  IJ  in,  as¬ 
phaltic  concrete  on  2J  in.  concrete  paving. 
F.  A,  Rhodes,  City  Hall.  engr. 

Calif.,  San  Kranelseu — Making  plans  re¬ 
paving  Washington  St.  between  Mason  and 
Taylor  Sts.,  Clay  St.  between  Mason  and 
.lones  Sts.,  and  Mason  St.  between  Sacra¬ 
mento  and  Clay  Sts.  To  exceed  $25,000.  M. 

M.  O’Shaughne'ssy,  city  engr. 

Calif.,  San  Franelaen  —  Made  plans 
Improving  Woolsey  St.  between  Somerset 
and  Itnlverslty  Aves.,  2.880  lin.ft.  concrete 
curbing,  1,988  sq.ft,  artificial  stone  walks. 


86,600  sq.ft.  1}  in.  asphaltic  concrete  on  6 
in.  t'oncrete  paving,  etc.  To  exceed  $30,000. 
JI.  M.  ( i  Shaughnessy,  city  engr. 

Calif.,  San  Rafael — Plans  5  in.  concrete 
and  asphaltic  conixeje  j>aving  i)ortions  of 
Mira  Mar  Ave..  Reservoir  Rd.,  Ross  and 
Glenn  Sts.  $7u.0<iu. 

Calif.,  M  utts — Takes  bids  about  Apr.  26, 
grading,  curbing.  6  in.  concrete  and  4  in. 
asphalt  paving  Monitos  Ave.,  etc.  To  exceed 
$25,0(10.  H.  I!.  Carter.  Watts,  engr. 

tint.,  Toroiiln — Plans  resurfacing  Jame¬ 
son  Ave.  $9,896,  and  Sitringhur.st  Ave.  $18,- 
536.  Work  involves  14,000  .s(i.yd.  asphalt. 

R.  C.  Harris,  City  Hall,  engr. 

Bids  Desired 

N.  V..  New  York— Mar.  18.  by  J.  Miller, 
pres.  Manhattan  Boro,  .Municipal  Bldg., 
laying  and  relaying  sidewalks  and  curbs, 
when  and  where  directed  during  year  1926  ; 
al.so  granite  block  on  concrete  repaving  and 
widening  4th  Ave.  from  17th  to  23rd  Sts., 
and  sheet  asphalt  on  concrete  paving  4th 
Ave.  from  23rd  to  32nd  Sts. 

N.  J..  Trenton  —  Mar.  16.  by  Hamilton 
Twp.  Comn.,  Greenwood  School,  W.  R.  Hart, 
elk.,  bituminous  macadam  paving  2.900  ft. 
Bi'ar  Swamp  Road,  18,ooo  gal.  material. 
C.  S.  Sincerbeaux,  Mechanic  Bldg.,  engr. 

I’u.,  Coutesvllle — .\pr.  5,  by  City,  grad¬ 
ing,  paving,  etc.,  13.000  sq.yd.  various 
streets.  R.  F.  Hoffman,  supt.  Dept.  Streets 
&  Pub.  Impvt.;  adv.  10.  X.-P.  Mar.  11. 

Aid.,  Rultimore — Mar.  17,  by  Bd.  Awards, 
sheet  asphalt  paving  12,930  sipyd.  Contr. 
314,  9,000  sq.yd.  Contr.  315;  and  redres.sed 
granite  block  paving  9,000  sq.yd.  Contr.  316. 

S.  Purcell,  City  Hall,  highways  engr. 

VirBliilu — Mar.  19,  by  State  Hy.  Comn., 

Richmond,  concrete  paving  IToject  134  ; 
bituminous  macadam  paving  Project  428  ; 
bridges  on  Projects  432,  433  and  437;  adv. 
10.  X.-R.  Mar.  11. 

M'.  Vu.,  ('hurleston — Mar.  15,  by  Court 
Kanawha  Co.,  concrete  surfacing  1.1  mi. 
Ruffner  Hollow  Rd.,  16  ft..  Project  143; 
grading  and  concrete  surfacing  0.56  ml. 
Sugar  Creek  Rd.,  14  ft..  Project  172;  grad¬ 
ing  and  concrete  or  lametration  macadam 
surfacing  0.75  ml.  Wil.son  Hollow  Rd.,  14 
ft..  Project  175.  R.  X.  Moulton,  co.  elk. 

XX’.  X’a.,  Huntington — Mar.  26,  by  Court 
Cabell  Co.,  improving  5  various  projects 
in  Guyandotte  Co,,  inch  46,000  cu.yd.  excav., 
2,2oO  ft.  culvert  pipe,  178,000  lb.  reinforc¬ 
ing,  10,500  cu.yd.  concrete,  etc.  J.  M. 
Oliver,  CO.  engr. 

XX.  Va.,  XVilliamHon — Mar.  23,  by  Court 
Mingo  Co.,  D.  M.  McKenzie,  pres.,  curbing, 
guttering,  and  one  course  concrete  paving, 
etc.,  8,600  sq.yd.  and  asphalt  on  8  in. 
crushed  stone  paving  8.600  s<|.yd.  road  lead¬ 
ing  through  town  of  Matewan,  I’roject  36. 

X.  f'.,  Sinithfleld — Mar,  24,  by  Bd.  City 
Comrs,,  curbing,  guttering,  sidewalks, 
sewers  and  paving  30,000  sq.yd.  various 
streets.  $130,000.  G.  J.  Brooks,  Smith- 
field,  engr. 

Ala,,  Birmingham  —  Apr.  15.  by  City 
Comn.,  asphalt  paving  7  blocks  1st  Ave.  S. 
and  5th  Ave.  S.  $34,200,  6  blocks  20th  Pi. 
and  Ave.  Z  (Knsley)  $25,550,  7  blocks. 
Anniston  Ave.,  23rd  and  24th  Sts.  Knsley 
$35,600,  and  5  blocks  Ave.  Y  (Knsley)  $25,- 
350,  all  above  40  ft.  wide. 

AIIhh..  Biloxi — Mar.  25,  by  Mayor  and 
Bd.  City  Comrs.,  grading,  sidewalks,  curb¬ 
ing,  guttering  and  3  in.  sheet  asphalt  on  5 
in.  concrete  or  2  in.  asphaltic  concrete  pav¬ 
ing,  etc,,  55,383  sq.yd.  various  streets  and 
avenues.  Hawkins  &  Madding,  Biloxi,  and 
Gulfport,  consult.  «ngrs. 

Miss.,  XX'innna  —  Apr.  6,  by  W.  F. 
Blackston,  city  elk.,  curbing  and  1-2-3  in. 
concrete  paving  13.000  sq.yd.  Speedway, 
Powell  and  Beale  Aves.  $25,000.  M.  R. 
Culley,  Jackson,  and  H.  ’XVorley,  Jr, 
Winona,  engrs. 

Roiiisiana — Mar.  23.  by  State  Hy.  Comn., 
Baton  Rouge,  graveling  Rogansport-Gloster 
Highway,  State  Project  450-B.  DeSoto 
Parish.  XV.  B.  Robert,  Reymopd  Bldg., 
Baton  Rouge,  highway  engr. 

l.oiiislana — Apr.  6.  by  State  Hy.  Comn., 
Baton  Rouge,  graveling  or  clam  shell  pav¬ 
ing  13.025  mi.  Hammond-Xew  Orleans 
Highway.  State  Project  127-K.  St.  John  the 
Baptist  Parish.  X\'.  B.  Robert,  Reymond 
Bldg.,  highway  engr. 

Ra.,  Bastrop — Mar.  23,  by  Police  Jury 
Morehouse  Parish,  graveling  6  mi.  Bastrop- 
Monroe  Highway,  Road  5  ;  also  furnishing 
gravel  for  project.  J.  XX'.  Brodnox,  pres. 
I)olice  jury. 

Kentnrky — Apr.  12.  by  State  Hy.  Dept., 
Frankfort,  (F.  A.  P.  means  Feileral  Aid 
Project  and  8.  A.  P.  means  State  Aid  Proj¬ 
ect#,  grading,  etc.  10  mi.  Jackson-Hazard 
Rd.,  F.A.P.  138-B  Breathitt  Co.,  5.8  ml. 
Maceo-Pates  Rd.,  F.A.P.  105-B  Daviess  Co., 
4.4  ml.  Salyersvllle-Royalton  Rd.,  S.A.P. 
28-B  Magodln  Co.,  7.9  ml.  I.ioui8vllle-Mllton- 
Bedford  Rd.,  F.A.P.  145-A.  and  12  ml.  same 
road.  Sect.  B,  both  Trimble  Co.  ;  grading 
and  waterbound  macadam,  bituminous 
macadam  or  gravel  surfacing  11.2^1.  Dan- 


ville-Hustonville-Riberty  Rd.,  F,.\.p  )  ,  , 

Rlncoln  Co.  ;  and  grading,  rock  ■.tc'ii' 
waterbound  macadam  or  bituminou-  ’’ 
dam  surfacing  11.6  ml.  Mavsville-i 
town  Rd.,  S.A.P.  57-A,  Mas.>n  <V>..  a  .I,,,;' 
roads  24  and  28  ft.  wide.  K.  N  Vuiii 
highway  engr.  ' 

Ohio  —  Mar.  19.  by  Dept.  Hys.  ,  |.,,i 

XX'ks.,  Columbus,  surfacing  witii  (u 
Crete  (b)  bituminous  macadam  (e> 
treated  maciidam  (<1)  concrete  ai,,i 
minous  macadam  <e>  brick,  includin  i.rj.t 
(f)  brick  and  macadam  (g>  wat-  ..,,,,1 
macadam,  3.275  mi.  Sect.  •’H"  H-  h, , 
Katon  Rd.  (u)  $102,686  (b)  $162,^:  ' 

0.56  mi.  Sect.  "Somerville"  Hamiltoi 
ltd.  (u)  $14,708  (b)  $15,070  Butl.i  c,, 
0.531  mi.  Si-ct.  "Salineville”’  Salh:,  vill,.' 
XX'ellsville  Rd.,  18  ft.,  (^oiumbiana  ('  i.,^ 

$18,655;  3.12  mi.  Sect.  "K-1”  li.l.wir,. 
Rondon  Rd..  18  ft..  Delaware  Co.  (<m  . 

418;  0.158  mi.  Sect.  "B-1"  Cevlon-N'. .1 
ltd..  18  ft.,  (a)  $4,276,  0.628  mi  .<..,7 

"Berlin  Ib-ights"  same  road,  18  ft 
$19,155  and  o.t;2S  mi.  -same  section  v;,,',.,. 
road.  11  ft.  (a)  $8,131,  all  in  Kri. 

1.032  mi.  Sect.  "C”  Cambridge-Bani.  svill.'. 
Rd.,  Guernsey  Co.  (a)  $41,221  (b)  $:;i, 

5.725  mi.  Sect.  “A"  Dhio  River  ltd  .  jn  fV 
Hapiilton  Co.  (d)  $346,410  (b)  $:;ti,.ti,r 
0.256  mi.  Sect.  "K”  Cevlon-Xorwalk  ltd 
18  ft.,  Huron  Co.  (a)  $7,90t  (b)  #7,s\u 
3.035  mi.  Sect.  "C-2"  Mt.  \’ernon-Mt. 
ltd.,  18  ft.,  Knox  Co.,  (a)  $97,117  (-, 
$124,364;  1.942  mi.  Sect.  "H-l”  McComa.N. 
vllle-Xew  Rexington  ltd.,  16  ft.,  .M..n;an 
Co.  (f)  $60,758  (g)  $59,684  ;  1.225  mi.  S.-,  t 
"X"  Zanesville-Cincinnati  Rd.  (a)  flt.s.-,; 
(b)  $45,969  also  0.604  mi.  Sect.  "Kulton- 
ham”  same  road,  (a)  $19,887  <b)  $l:i..',:;i 
both  18  ft.,  Muskingum  Co.;  2.789  t.ii’ 
Sect.  “C”  Shelby-Ashland  Rd.,  IS  ft.,  Rirli- 
iand  Co.  (a)  $102,880  (g)  $104,197;  4 'n;. 
mi.  Sect.  "A”  Cleveland-XVest  Itichfi.-id  lid 
20  ft..  Summit  Co.  (a)  $219,951  (e)  $287  - 
014;  3.56  mi.  Sects.  "B-l"  and  "C"  Burton- 
Bloomfield  ltd.,  18  ft.,  Trumbull  Co  do 
$104,085;  0.759  mi.  Sect.  "A-l"  X'an  W.rt- 
Ottawa  Rd.,  18  ft.,  (b)  $31,081  and  1  98t 
mi.  Sect.  "A-2”  same  road,  <b)  $52,567  Imth 
18  ft.,  X'an  XX’ert  Co.;  grading,  etc.  2  421 
mi.  Sect.  "R"  RancaSter-Xew  la'xingion 
ltd.,  Fairfield  Co.  $39,392.  0.322  mi.  Sects 
"A”  "M”  “X”  and  "O."  Ohio  River  ltd  ,  2' 
ft.,  Gallia  Co.,  $13,114  ;  crushing,  hauling  and 
spreading  limestone  on  8.2  mi.  Seits.  "I,' 
and  "M”  Jackson-Pomeroy  Rd.,  Id  ft.. 
Meigs  Co.  $7,622,  5.8  mi.  Sect.  "X”  sam,- 
road  X’inton  Co.  $10,384,  10  mi.  Sects  "K-:;" 
and  “S”  McConnelsville-Caldwell  Rd..  in 
ft.,  Morgan  Co.  $18,105,  3.5  mi.  Sect,  "K" 
McConnelsville-Cambridge  ltd.,  10  ft.,  Mor¬ 
gan  Co.  $6,371  ;  grading,  finishing  should.  rs 
and  slopes,  etc.  on  0.322  mi.  Sect.  "1!" 
Ohio  River  Rd.,  28  ft.,  XV'ashIngton  Co., 
$29,005.  G.  F.  Schleslnger  highway  dir 

O.,  Akron — Apr.  12,  by  XX'.  F.  Peters,  dir 
Pub.  Serv.,  grading,  curbing,  vitr.  brick 
paving,  etc.,  5,650  sq.yd.  Gertrude  St.,  et  al., 
$44,4()0,  13,260  sq.yd.  Inman  St.  $101. 2dd, 
6,055  sq.yd.  Bacon  Ave.  $38,900.  and  7.7dd 
sq.yd.  Sunset  X'iew  and  Stadelman  Aves 
$7 2.00b  ;  also  grading,  walks  and  cindering 
2,000  cu.yd.  Stanton  Ave.  et  al..  $23,5dii, 
and  725  cu.yd.  Hunt  St.  $4,950.  K.  .\ 
Kemmler,  Municipal  Bldg.,  engr.  Xntid 
Feb.  25. 

O.,  CInrInnati — Mar.  12,  by  Comrs.  Ham¬ 
ilton  Co.,  grading,  guttering  and  concrete 
paving  18.320  sq.yd.  Camargo  Rd.  from 
corporation  line  of  Cincinnati  to  corpora¬ 
tion  line  of  Madera.  $130,623.  K.  A.  Gast. 
Court  House,  engr. 

O.,  Cincinnati  —  Mar.  19,  by  Comrs. 
Hamilton  Co.,  grading  and  tar  bound  maca¬ 
dam  paving  8.600  sq.yd.  School  Sect.  ltd. 
$25,000,  22,600  sq.yd.  Muddy  Creek  ltd. 
from  Bridgetown  Rd.,  to  Kbenezer  Rd.  $.79.- 
998,  12,700  sq.yd.  I.,inneman  Rd.  from 

Muddy  Creek  Rd.,  to  Need  Rd.  $30,705,  and 
8,200  sq.yd.  Rivingston  Rd.  from  Blue  Rock 
Rd..  to  Poole  Rd^.  $25,000.  K.  A.  Gast, 
Court  Hou.se,  engr. 

O..  Dayton  —  Mar.  22,  by  Comrs.  Mont¬ 
gomery  Co.,  sheet  asphalt,  rein. -con.  or 
macadam  paving  27,000  sq.yd.  Overlook, 
Hillcrest,  Kmerson,  Rugby  and  other  roads. 
$75,000.  XX'.  O.  Pease,  Court  Hou.se,  co. 
engr. 

Indiana  —  Mar.  23.  by  J.  D.  XX'illiams, 
dir.  State  Hy.  Comn..  Indianapolis,  hrii  k, 
bituminous  concrete  and  concrete  paving 
30.383  ml.  F.  A.  85.  Sect.  A.  S.  R.  1.  2  mi 
north  of  Peru  to  point  2  mi.  north  of 
Mexico,  Sect.  B.  2  mi.  north  of  Mexico  to 
Fulton  Co,  line.  Sect.  C,  Miami  Co.  line 
to  Rochester,  Miami  Co.  ;  17.878  mi.  S>s  t. 

D.  S.  R.  1,  Rochester  to  Marshall  Co.  line, 
Fulton  Co.,  Sect.  K,  Fulton  Co.  line  to 
Nickel  Plate  R.R.  crossing,  and  Sect.  F, 
Nickel  Plate  R.R.  crossing  to  Plymouth, 
Marshall  Co.;  F.  A.  101,  Sect.  A.  S.  R.  H. 
Marlon  to  Mt.  Ktna,  Grant  and  Huntington 
Counties;  F.  A.  103,  Sect.  A,  S.  R.  8,  Crown 
Point  to  Hebron,  Lake  and  Porter  Coun- 
tie.s,  etc. 

Ind..  Klkhart— Mar.  23.  by  Bd.  Pub.  XX'ks , 
brick,  concrete,  sheet  asphalt  or  asphaltic 
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P.  K.  Caldwell,  Huntsville,  enjjr.  Noted  Ono ;  and  steel  siii>erstrm'tures.  (Vmtrs.  i:tl4 
Mor-  18.  and  1.115,  $25, non.  U  M.  Smith,  110  I’ni- 

*Kin-  Tex.,  Meilina — Medina  Co.  taking  bids  versity  Ave.,  Toronto,  eh.  eiiKr. 

$11-  asphalt  pavinc  ll.O.S  mi.  Seet.  A.  Highway  »..  •  >.  .  ■ 

’  3,  Federal  Aid  I’rojeet  27n,  17  ft..  $7f.,5nO.  Iftds  Keceived 

f  Terrell  Hartlett  Kn^ineers,  612  Caleasieu  x-  •  t.j  . 

iviim  HldK..  San  Antonio,  enjirs.  .f'",?-;- *  **  m*" 

and  Tex.,  Stepl.envllle- -Krath  Co.,  (tradinp.  '.,‘^.*  "“0  aV.  -'U**;,  *•  ‘onerete  pavinp 
hrideMl  ir  .-.ml  ^lerteerl  Kt.me  on  rein  -eon  2^***  AlIeinvood-.Manas<|Uan  ltd..  Ill 


*  •“  .  X-  ij  €‘ii  null  nrmpuiK  and  s<k*dnt*d  stonn  on  n‘m.-con.  /J  i.xT  -  .  .  x- W*  * 

'■''nV  nieatiiV-  Mar.  31,  by  City,  extendinp  pavinp  l.KH  mi.  Hiphway  10,  State  Aid  “Ts  Cath^r  e  St’^ 

,,ur  ,u."tion  and  softeninp  Plant,  inel.  6  new  Fngeet  o63-ll  fr.m,  MH’lunp  <  onstr  t  o  Park  Manas., uan'  ltd  ; 

Ut.rs.  etc.  W.  C.  Clark,  SnUzer  Bldp  H  &  M.  Hank  dp.,  ht.  Worth,  $40.., 88.  from  I*.  Camillo  A.-  Co. 

!^l,I.do.  0.,.cmsult._enp.;  adt.  K.  N.-It.  ?35  Sprinp  St..  Westlhld.  $25.«1H.  Noted 


11.  Noted  l>ec.  24. 


\.  r.'  means  Federal  Aid  Project),  pavinB  Oklahoma — Mar.  16,  by  State  Hy.  I>ept 


335  Si>rinK  St..  W’esttield.  $25,634.  Noted 
Feb.  18. 

■‘ennsylvania — State  Hy.  I>e,it.,  Harrls- 
burp,  ^lar.  2  (K.  means  Koiite  an. I  .\, 

means  .%|M>llratlon ) .  .me  .•.iiirsi’  reili.-.-.dl. 
pavinp  36,436  ft.  K.  241,  S..t.  4.  Hra.If.ir.l 
Co.,  fr.mi  51.  H.dinett  ^  S.>ns.  In. liana. 
*543,781.  32,360  ft.  H.  242.  S.et.  3,  A.  37o3- 
3617,  W’ashinpt.in  C.,.,  fr.im  Blue  Hi.lpn 
C.mstr.  C.i.,  Ijic.,  I’niont.iwn,  $285.4;t3.  14,- 
610  ft.  K.  140,  Se.'t.  368',i,  l>aii,>hin  C'.,., 
fr.mi  W’.  H.  Muriihv  A:  Sons,  2 loo  Slate 
St..  Harri.sburK,  $114.32!*,  4,458  ft.  U.  182- 
240.  A.  3765.  Montour  ('o.,  from  T.  It. 


24!*;  bridpinp  and  pradlnp  Jtz.uoo  eu.yu.  S.  A.  F.  10!*,  Cotton  C.,.,  58,060  eii.yd.  .t.>2:>-3i>26-3734,  Jeffers.ni  and  « 'b-arfii  l. 

V  F  5-31,  Sect.  1,  F.  A.  P.  380,  also  196,-  exoav.,  23.21  tons  reinforcinp,  etc.,  $30,ooo.  Countle.s,  from  5Ietzp.-r,  Kirkpatrick  A  Wal 

iiiio  cu  vd.  S.  F.  37-21,  Sect.  3,  F".  A.  P.  376.  14,124  mi.  Bristow-Stroud  Kd.,  F.  A.  F.  Us.  Km,»orium,  $62,245,  19.461  ft  It  234 

Knir  liept.  State  Hy.  Dept.,  1246  Univer-  136-A,  B  and  D,  ('reek  Co.,  131,300  cu.yd.  Sect.  1.  A.  3577-3923.  t'ambria  Co.,  fr.m 

sitv  Ave.,  St.  I’aul,  enprs.  excav.,  69.4  tons  reinforcinp,  etc.,  $78,000,  Fayne-Y.ist  Constr.  Co.,  1101-3  l»iam.m(. 

Minn.,  liastlnps  —  Mar.  24,  by  K.  W.  6.997  ml.  F.inca  Clty-Tonkawa  Kd..  S.  A.  F.  Bank  Bldp.,  I’ittsburph,  $142,362  ;  als.i  one 

ri.iwns  aud.  Dakota  Co.,  7  In.  one  course  Hl-B  and  C,  Kay  Co.,  51,790  cu.yd.  ex.'av.,  curse  rein. -cm.  .ir  hitumin.ius  wearinp 


Kellev  city  enpr.  Noted  Dec.  10.  6.65  ml.  Snyder-5It.  Fark  ltd.,  S.  A.  P.  Dundalk  t.>  S.illers  Point  (Cmup  10),  from 

Kan'  Hoxle — Mar.  27,  by  Clerk  Sheri-  224-B,  Kiowa  Co.,  55,460  cu.yd.  excav,,  ('hristhilf  &  Knsey  t'o.,  1625  Itidpely  St 
dan  Co.,  pradinp,  three  30  ft.  and  two  25  26.61  tons  reinforcinp.  etc.,  $25,000,  8.897  Baltimore.  $38,009.  Noted  Feb,  25. 


Christensen,  hiphway  comr. 


;1  Vienna 
23rd  and 
F.  Hunt, 


A'id 'tToIe^c"t"‘3^6  l^‘^••c'Sste"nsen*'"hfph^  HlphwarFVd^ra.  Aid’W^^^^^^  2%  *1  Ha?es  St"  and 'vie;;;;;! 

uL^v  Vnmr  *  C,  4,741  cu.yd.  excav.,  9,288  lb.  reinforcinp.  13th  Ave  $9,309,  and  23rd  and 

"/^orr^akota-Mar.  24  by  State  Hy.  ^  «..^7t"h  lj;s.^;2V.^?5: 

5Undar  pr;d%";''“v^^^^^^^  •  ^’-atello.  dhst:  Yv?.  2Mh\"nd 

wL'l-  conr‘  r«Ilf«rnla-Mar.  22.  by  State  Hy  Comn..  LVand'^'A^e^  f  n 

North  liakota  —  Mar.  26,  by  State  Hy.  laff.  868  LlnnH 


California' 

Sacramento, 


laff.  868  Island  Ave.,  48th  and  49th  Sts. 


Missoiiri — Mar.  19.  by  State  Hy.  Dent.,  eft,  ^  two  course  concrete  *60,715.  Noted  Feb.  18. 

.b  ffer.son  City,  pradinp,  pravel  surfacinp  Ti?*  *'•  Trustees  taklnp  bids  Waiih.,  Seattle — Bd.  Pub.  W’ks.,  pradinp, 

and  concrete  pavinp  153.475  ml.  roads  in  eurbinp,  walks.  IJ  in.  purite  asphaltic  con-  curbinp  and  concrete  (lavinp  North  and 
Adair,  Barton,  Bates,  Callaway,  Chariton,  ~rA*nnn"  **)’*'**'•*<'  txmerete  surfacinp  West  76th  St.,  et  al,  from  J.  D.  Smith,  304 

•  'hristian.  Cooper.  Douplas,  Franklin,  3jO,000  sq.ft.  Hob.sonway  and  portions  of  West  36th  St.,  $31,981.  Knprs.  est.  $34,783. 

<;entry  Greene,  Harrison,  Howell,  Iron,  Main  St.  A.  C.  F  ulmor,  city  enpr.  Noted  Calif.,  I.oa  .Anpeleo — Bd.  Pub.  Wks.,  Feb. 

.b'hnson,  Lewis,  Macon,  Mercer  and  Polk  Jan.  7.  23,  from  M.  S.  Koss,  4651  Hollywood  Blvd., 

I'ounties.  B.  H.  Plepmeler,  ch.  enpr.  Noted  Calif.,  Santa  Crtix  —  S.  A.  Evans,  city  Improvinp  Dixie  Canyon  Ave.  between 
F.b.  25.  elk.,  takinp  bids  pradinp,  5  In.  concrete  Chetenham  and  Mullholland  Dr,  pradinp 

Texas  —  Mar.  22,  by  H.  Moseley,  chn.  pavinp,  etc.,  laiurent  St.  between  Mission  $110,000,  24,795  lln.ft.  woial  puard  rail 

Hiphway  Comn.,  Austin,  pradinp  and  bridp-  and  California  Sts.  J.  K.  James,  city  enpr.  $0.60  per  lln.ft.,  corrupated  piia*  culvert 
inp,  etc.  7.07  ml.  Hiphway  19,  Federal  Aid  Ontario  —  Mar.  22,  by  S.  L.  Squire,  $3,000,  total  approximately  *127,877;  from 
I’roject  485-B,  $51,300;  also  9.12  mi.  same  deputy  minister  hiphways.  Dept.  Pub.  H.  A.  McCray,  Amer.  Bank  Bldp.,  Kenll- 
road  Federal  Aid  Project  485-D,  $51,300,  Hiphways,  Toronto,  asphaltic  concrete  worth  Ave.  between  Moreno  Dr,  and  Aupust 
lioth  26  ft.,  Houston  C*t.  F.  J.  Von  Zuben,  pavinp  6.41  ml.  Contr.  1289,  $240,000;  con-  St.,  pradinp  $10,000,  345,790  sq  ft.  5  in.  con- 

•  T'Kkett,  CO.  enpr.  Noted  Dec.  17.  crete  pavinp  23.29  ml.  Contrs.  1290  to  1293  crete  pavinp  $0,173  per  mi.ft.  27.485  lln.ft. 

Tex..  Abilene _ Tavlor  Co.  takinp  bids  (inclusive),  $700,000;  bituminous  macadam  reinforced  monolithic  curbinp  $0.42,  12.981 

pradinp  and  bridpinp' 5.74  ml.  Hiphway  1.  pavinp  33.89  mi.  Contrs.  1294-1301  (in-  sq.ft,  one-cour.^  walks  $0,135.  etc.,  total 
Federal  Aid  Project  468  between  Abilene  elusive),  $450,000;  waterbound  macadam  approximately  $138,020.  Noted  Feb.  11. 
and  the  Callahan  Co.  line.  $62,000.  L.  C.  pavinp  26.3  ml.  Contrs.  1302-1306  (In-  Calif.,  Ia.«  Anpeles  —  » 

Meranlies.  resident  enpr.  elusive).  $300,000;  pradinp  Contr.  1307,  Anpeles  Co.,  from  H.  and  F*  Constr.  ('..,, 

Tex..  Huntsville— W'alker  Co.  takinp  bids  $15,000;  ollinp  61.3  ml.  Contrs.  1308-1310,  mpr^vinp  Palm  Ave.  Impvt.  497,  6^8M 

yradinp  and  bridpinp  17.27  ml.  Hiphway  $60,000;  also  concrete  culverts  and  abut-  Hn. ft.  curbinp  *0.42a  per  lln.fU  1 4,061  *^.n. 

45.  State  Aid  A-oject  664-B,  $100,000.  ments,  Contrs.  1311-1313  (inclusive),  $30,-  putterlnp  $018,  351  8<i.ft.  sidewalk  $0.18. 
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AMERICA  NEEDS  MORE  GARAGES  IN  HER  CITIES 


Layout  that  Counts 


If  you  can  plan  55  car  spaces  on  what  is  otherwise 
a  50  car  garage  storage  floor,  you  have  made  the 
owner  a  present  of  say  $1200.00  a  year  for  the  life 
of  the  building.  And,  if  it’s  a  four  story  building, 
the  sum  is  $4800.00  yearly,  and  every  year. 

When  we  ask  that  you  permit  us  to  suggest  car 
storage  layouts  for  a  multi-floor  building  you  have 
in  prosp>ect,  we  do  so  because  our  years  of  speciali¬ 
zation  have  given  us  a  skill  that  you  can  utilize  to 
save  your  own  time. 

We’ll  also  suggest  where  and  how  d’Humy  Motoramps  can 
be  installed  to  best  advantage.  If  d’Humy  Motoramps  are 
eventually  incorporated  in  your  final  plans,  a  charge  is  made 
to  the  owner.  Our  service  to  you  as  Engineer  and  Architect, 
is  without  cost  or  obligation. 


In  settingtheidea 
of  erecting 
A  GARAGE 


it  will  be  helpful  for  you  to 
have  a  copy  of  "Building 
Garages  for  Profitable  Opera¬ 
tion."  Ask  for  it  as  Cat¬ 
alog  "  N" 

Are  you  receiving  the  monthly 
Garage  Design  Data  Sheets? 
Would  you  like  a  set? 


Every  garage  deserves  a  lOO^r  layout  for  its  size. 

Let  us  see  how  near  that  mark  our  suggestion  will  come.  It 
costs  you  nothing. 


Ramp  Buildings 

CORPORATION 


21  East  40th  Street  New  York,  N.  Y. 

Garage  Engineers 

Consultants  on  Promotion  and  Garage  Operation 
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,ts  and  Ronds  (Continued) 
i  cuyd.  excav.  $0.43,  112.786  sq.ft. 

.V  .I'fL’ratid  eranite  sub  base  $0.05,  etc., 
•  $7.'>  702.  Kngrs.  est.  $85,200. 

I  ilif  Mountain  View  —  From  Union 
i  iMiiir  Uo,  Call  Bids.,  Oakland.  improviiiK 
..  -Mt.  View  Aves.,  etc.,  443,430  .s<i.ft. 
irr.dinc  $0.26  |>er  sq.ft.,  377,900  sq.ft.  4 
I",  u  irrenite  bitulithic  pavinR  $0,188.  6o.- 
iii.i  Ml  ft  4i  in.  Warrenite  bitulithic  pavinR 
j,.  '  etc.,  total  approximately  $137,575. 

Oakland — Supervs.  Alameda  Co., 
-ii  .\i  Blumenkranz.  Farmers  &  Mer- 
hint.s'  Bldg.,  Stockton,  improving  Crow 
(  ,n\oii  Kd..  52.000  cu.yd.  excav.  $0.50  per 
’  ll  >.i  .  1.700  cu.yd.  culvert  excav.  $1,  etc., 

‘  r'lliV '* Santa  rriii— S.  A.  Kvans,  city  elk., 
.•riding,  curbing,  concrete  IMi'ing.  et.v 
L.rtioiis  of  Berkeley  Way.  Market  and 
Wi-liburn  Sts.,  from  Thompson  Bros.,  H 
and  I'ivisadero  Sts.,  Fresno,  $4.1,001.  Noted 

’"tallf..  Walnut  Creek  —  City  Trustees, 
from  fl  W.  Cushing.  2005  Roosevelt  Ave., 
iii.hmond,  improving  various  streets  150,- 
......  ...ft  r,  in  concrete  paving  $0.18  per 


otc  total  approximately  $69,865.  Noted 
Kib.  18. 

Contracts  Awarded 

s  i  4  ainden  —  Delaware  River  Bridge 
loint  Comn.,  Widener  Bldg.,  Bhila.,  Ba., 
i:  I'inchot,  chn.,  grading,  pav'ing,  etc., 

I'amden  Approach  between  5th  and  ith 
Sts  Contr  27,  for  bridge  over  Delaware 
hi'v.'r,  connecting  cities  of  Camden  and 
Bhila..  I’a..  to  O’Nell  Co..  23rd  and 
.Spring  Garden  Sts.,  Bhila.,  $150,460.  Noted 
F«*b  1 

I'iniiKylvanla — State  Hy.  Dept.,  Harris¬ 
burg  rein. -con.  paving,  etc.,  17,641  sq.yd. 
Route  246.  Sect.  3.  Allegheny  Co.,  to  M.  O. 
Herron  Co.,  South  1st  and  McKean  Sts., 
Pittsburgh,  $91,235,  and  5,900  sq.yd.  Route 
fiS,  Application  3768,  Indiana  Co.,  to  M. 
Bennett  &  Sons,  Indiana,  $43,357  ;  grad¬ 
ing  etc..  79,984  cu.yd.  Route  246,  Sect.  2. 
Warren  and  Forest  Counties,  to  Milligan 
&  Ringler,  Blair.sville.  $214,918.  Grand 
total  $349,510.  Noted  Mar.  4. 

I’ll.,  I’hlla. — Dept.  Bub.  Wks.,  Bureau  of 
Kngineering.  grading,  etc.  area  south  of 
Shunk  St.  between  Delaware  and  Schuylkill 
Rivers,  to  Turner  Constr.  Co.,  1713  Sansom 
St  $702,782  ;  lighting  for  grounds  and 
buildings,  etc,,  to  W.  V.  Bangborne.  1927 
West  Montgomery  St„  $182,968.  Furnish¬ 
ing  and  equipping  buildings,  to  A.  Bomer- 
antz  &  Co.,  1525  Chestnut  St..  $19,338. 
Grand  total  $905,088.  Noted  Feb.  18. 

I’a.,  I’hlla. — Dept.  Pub.  Wks.,  Bureau  of 
Highways,  to  Barber  Asphalt  Co.,  239  North 
Siith  St.,  asphalt  repaving  Armat,  I.a>na, 
Maplewood,  Meehan,  Seymour,  Sheldon, 
Shedaker  and  Wister  Sts.  $80,980.  Clinton 
and  Water  Sts.  $21,318,  and  47th  St.  $26,- 
454,  to  Mack  Paving  &  Constr.  Co..  Nlce- 
town  Bane  and  Luzerne  Sts.,  Carlisle.  Pa- 
cltic,  Westmoreland  and  23rd  Sts.  $31,495, 
and  Lehigh  St.  $15,346.  to  Kastern  Asphalt 
Co.,  Pennsylvania  Bldg.,  Clarissa  St.  $77,- 
247,  Myrtlewood,  Pemberton  and  Watkins 
Sts.  $24,409,  to  t^nion  Paving  Co.,  30th  and 
LiK'Ust  Sts.,  Market  St.  (track  area)  $67,- 
1196,  and  38th  St.  $25,853  :  to  United  Paving 
Co,,  Real  Kstate  Trust  Bldg.,  redressed 
granite  block  repaving  Bainbridge  St. 
(track  area)  $12,862,  to  C.  O.  Centrone. 
Bailey  Bldg.,  Fulton,  Orianna,  Chancellor, 
Water.  Marshall,  Franklin,  Hancock,  and 
San.som  Sts.  $26,850,  Leithgow  and  7th  Sts. 
$26,645,  Richmond  St.  $21,992,  and  Salaig- 
nac  and  Terrace  Sts.  $8,293;  to  M.  and  J. 
B.  McHugh.  892  North  Markoe  St.,  curbing 
and  footway  work  (owners  to  pay)  Dist.  1 
$15,567,  Dists.  5  and  7  $18,864.  to  J. 
/a’aca  &  Co.,  6441  Vine  St..  Dlst.  2  $7,898. 
to  L.  Baker.  1518  North  18th  St..  Dlst.  6 
$9.987 :  and  to  J.  F.  O'Rourke,  925  North 
47th  St.,  curbing  and  footway  work  (city 
to  pay)  $10,968.  Grand  total  $634,187. 
Noted  Feb.  25. 

Fla..  Miami — City  Comrs.,  grading,  curb¬ 
ing,  guttering,  2  and  3  In.  sheet  asphalt  sur¬ 
facing  PV  69,  70,  71.  72,  73.  74,  75,  to 
Highway  Constr.  Co.,  West  112th  St.  and 
Madl.son  Ave.,  Cleveland.  O.  Noted  Feb.  11. 

I.a.,  Alexandria — -Grading,  curbing  and 
brick  paving  3,496  sq.yd.  Ressellar  and 
4.800  sq.yd.  Vance  Ave.,  to  Thurber  Constr. 
Co.,  Alexandria,  at  $3.30  per  sq.yd.  Noted 
Dec.  31. 

Ohio  —  Dept.  Highways  &  Pub.  Wks., 
Columbus,  grading  and  concrete  paving 
3  144  ml.  Sect.  “B”  Carrollton-New  Phila¬ 
delphia  Rd.,  18  ft.,  Carroll  Co.,  to  Urban 
Bros.,  Massillon  $139,824,  1.922  mi.  Sect. 
"R"  Natl.  Rd.,  Clark  Co.,  and  2.202  ml. 
Sect.  "E”  same  road,  to  Mannix  Bros,, 
Springfield  $62,020  and  $65,995  respectively, 
3.82  mi.  Sects.  •‘C-2  and  C-3"  Findlay- 
Delphos  Rd.,  Hancock  Co.,  to  C.  E.  Eding- 


ton,  Findlay  $74,918,  0.97  mi.  Sect.  "L-l" 
Mansfield-Millersburg  Rd..  Holmes  Co,,  to 
Allen  Paving  Co.,  Lima  $2,957,  and  3.93  mt. 
Sect.  "A”  East  .\kron-Massillon  Rd., 
Summit  Co.,  to  G.  S.  Mellert,  .Medina,  $135,- 
293 ;  gravel  surfacing  2.95  mi.  Sei't.  "K" 
Mt.  Vernon-Coshocton  Rd.,  Coshiaton  Co., 
to  Brilhardt  &  Wright,  War.saw,  $39,858  ; 
traffic  bound  limestone  paving  a  U97  mi. 
Sect.  ‘'14-2"  McArthur-Iaigan  Rd..  Hocking 
Co.,  and  6.693  ml.  Sects.  "A-;!  and  B'”  same 
road,  to  L.  S.  Gaty,  387  LInwood  .\ve., 
Columbus,  $7,927  and  $83,522  respectively  ; 
asphaltic  macadam  paving  3.68  mi.  Sects. 
"O”  "B”  and  “Solon"  Springtield-Washing- 
ton  <’.  H.  Rd.,  Madison  Co.,  to  N.  B. 
Putnam,  Columbus  $88,587,  3.377  mi.  Sect. 
“B"  ('’hagrin  Falls-Greeiiville  Rd.,  Trum¬ 
bull  Co.,  to  I.,aubis  Stone  ('o.,  Kenton.  $89.- 
739  ;  grading,  etc.  2.229  mi.  Sect.  "G" 
Newark-Coshocton  Rd.,  Licking  Co.,  to 
Edwards  C'onstr.  Co.,  Sunbury,  $21,334. 
Grand  total  $811,974.  Noted  Mar.  4. 

111.,  FIiihI  St.  I.oiiIh- — See  "Sewers.” 

111..  Sycamore — Bd.  I.s>c.al  Impvts..  grad¬ 
ing.  curbing,  guttering  and  7  in.  concrete 
paving  37.726  sq.yd.  various  streets,  to 
Tromjieter  (c  Sons,  Peru,  $117,919.  Noted 
Jan.  14. 

la.,  Alliia  —  Bd.  Supervs.  Monr<H>  (7o.. 
improving  9.87  mi.  Federal  .-\id  Project 
240-A  and  B,  grading,  to  Naylon  Bros,, 
Omaha,  Neb.,  $37,ooo ;  and  culverts,  to  .\. 
Emmert,  Newton.  $17,000.  Noted  Feb.  11. 

la..  Battle  Creek — Grading,  curbing,  gut¬ 
tering  and  asphaltic  concrete  on  5  in,  con¬ 
crete  paving  57.794  sq.yd.  various  streets, 
to  Western  Asphalt  Paving  Co.,  1st  and 
Nebraska  Sts.,  Sioux  City,  $148,000.  Noted 
Jan.  28. 

la..  Corydon — Bd.  Suia-rvs.  Wayne  Co., 
improving  9.336  mi.  Corydon  Rd..  Federal 
Aid  Project  237,  218,808  cu.yd.  excav.,  435,- 
300  yd.  overhaul,  etc.,  to  J.  C.  I’arquette, 
2347  Capitol  St.,  Des  Moines,  $66,891. 
Noted  Feb.  11. 

Kan..  Topeka — For  6  In.  concrete  paving 
32,698  sq..vd.  various  streets,  to  C.  A.  Ram¬ 
sey,  Toi>eka,  $74,369. 

Mo.,  St.  LouIh — Bd.  Pub.  Serv.,  208  City 
Hall,  to  Eyerniann  Bros.  Constr.  Co.,  1216 
South  Grand  Blvd.,  brick  paving  3,51U  sip 
yd.  Virginia  St.  $21,567,  to  Parkinson  Bros. 
Constr.  Co.,  3237  Carter  Ave.,  2,705  sq.yd. 
Scott  Ave.  $20,366,  1,095  sq.yd.  Wilson 

Ave.,  $10,777  ;  to  Skrainka  Constr.  Co.,  Se¬ 
curity  Bldg.,  concrete  paving  5,660  sipyd. 
McCune  St.,  $25,214  ;  to  Central  Paving  & 
Constr.  Co.,  6161  Maple  Ave.,  Warrenite 
paving  14.410  sq.yd.  Cass  Ave.,  $41,560;  to 
Webb- Blame  Paving  Co.,  5103  Fyler  Ave., 
asphaltic  concrete  paving  710  sq.yd.  Dewey 
St.  $4,767.  1.235  sq.yd.  DeTony  St.  $7,919. 
1,300  sq.yd.  Walnut  St.  $8,459,  and  to  Trini¬ 
dad  Asphalt  Mfg.  Co.,  Rankin  Ave.,  3,035 
sq.yd.  Walnut  St.,  $19,900.  Grand  total 
$160,529. 

Ark.,  Slloam  Spring* — Grading,  curbing, 
guttering  and  rein. -con.  paving,  etc.,  28,000 
sipyd.  Paving  Dlst.  4,  and  1,705  ft.  15-  to 
24-ln.  storm  sewers  to  E.  H.  Locher, 
Okmulgee,  $81,504  ;  also  bridge  on  street, 
to  W.  I,.  Miller,  Slloam  Springs,  $7,859. 

Tex.,  .Abileae — Warrenite  bitulithic  pav¬ 
ing  14  blocks  North  2nd  St.  from  Almond 
St.  to  city  limits,  and  Highland  Ave.  from 
Dallam  to  8th  Sts.,  to  We.st  Texas  Constr. 
Co.,  Abilene,  $3.03  and  $2.27  per  sq.yd. 
respectively.  Engrs.  est.  approximately 
$35,000. 

Tex.,  .Austin — Travis  Co.,  clearing,  bridg¬ 
ing  and  grading  5.34  5  mi.  State  Highwa.v 
29,  State  Aid  Project  634,  26  ft..  7,581 
lb.  reinforcing,  to  Smith-Boyette  Co., 
Bryan,  $38,701.  Engrs.  est.  $34,000.  Noted 
Jan.  21. 

Tex.,  San  Antonio  —  Bexar  Co.,  gravel 
surfacing  10  ml.  St.  Hedwlg  and  Abbot 
Rds.,  18  ft.,  to  (I!.  M.  Kelly,  506  Pershing 
St..  $35,000. 

Tex.,  Tiilla — For  2$  in.  brick  on  4  In. 
concrete  paving  47.000  sq.yd.  various 
streets,  to  Jordan  Constr.  Co.,  Plalnvlew, 
$131,806.  Engrs.  eat.  $140,000. 

Tex.,  AVIrhlta  Falls  —  Rein.-con.  paving 
11  blocks  Polk  St.  from  6th  to  7th  Sts.,  Sun¬ 
set  Dr.  and  Elizabeth  St.,  to  L.  E.  Whit- 
ham  &  Co.,  Wichita  Falls,  $3  per  yd.,  engrs. 
est.  $32,000 ;  also  2  In.  Wllllte  on  5  in. 
concrete  paving  8  blocks  Avenues  O  and  N. 
to  Plains  Paving  Co.,  c/o  Staley  Bldg.,  $3 
per  yd.,  engrs.  est.  $36,400. 

Tex.,  AVIrhlta  Falls — Wllllte  on  5  in.  con¬ 
crete  paving  5  blocks  Taft  St.,  to  Plains 
Paving  Co.,  Wichita  Falls,  approximately. 
$35,000. 

Okla..  Clinton  —  Grading,  curbing  and 
sheet  asphalt  paving  5,630  sq.yd.  Modell 
Ave.,  to  Western  Paving  Co.,  Tradesmens 
Bldg..  $28,590.  Engrs.  est.  $29,115. 

Okla.,  F'rederiek  —  To  AVestern  Paving 
Co..  Tradesmens  Bldg.,  Oklahoma  City, 
Warrenite  bitulithic  paving  various  streets 
in  Impvt.  Dlst.  7  $20,849,  Impvt.  Dist.  8 
$38,798,  and  Impvt.  Dlst.  9  $3,529.  Grand 
total  $63,176.  NWd  Feb.  25. 


Okla..  Iloburt  —  Grailing.  t  urbing  and 
concrete  paving  Hi, suit  sq \il.  W.-.n  3rd  St., 
to  Ward-lleekman  A;  Brooks,  tluthrie,  $35.- 
306.  Engrs.  est.  $36,610 

Calif..  Culver  CIt.v  -For  Ii  in.  Warrenite 
bitulithic  on  4i  in.  bituminous  concrete  pav¬ 
ing.  etc.,  Jeffer.son  St.,  to  Braun.  Brvant  .v 
Au.stin.  California  Bldg.,  la.s  .Angel.s, 
$53,765. 

Calif..  Ilanfuril  E.  F.  BIckerill, 

elk.  King  Co.,  asphalt  paving  2  mi.  h.gli- 
way  from  .\rmona  easterlv.  to  California 
Con-str.  Co..  58  2nd  .St..  San  Francl.sco,  $3;i.- 
535.  .Noted  Feb.  18. 

Calif..  l.iiH  .Angeles — To  Baker  A:  Vigus, 
lais  Angeles,  l  urbing.  walks,  com  rete 
paving,  etc.  Frigate  Ave  between  J  and 
Anaheim  Sts.,  $30,997;  to  C,.  H.  Oswald. 
366  East  5Sth  St.,  concrete  and  asphaltic 
concrete  paving,  curbing,  walks,  etc.  on  3rd 
St.  IvetWeeii  Harbor  Blvd.  and  Pacific  Ave. 
$78,750.  San  Marino  St.  betwe.-n  .Magnolia 
St.  and  Kingsley  Dr.  $5o,T56,  and  .Manches¬ 
ter  .-Ave.  Iietween  Western  and  Van  Ness 
Aves.  $31,672.  Grand  total  $192,175.  .Noted 
Feb.  II  and  25. 

Calif..  Moiirnvia — Meline  Co.,  Ba.sadena, 
grading,  curbing,  guttering,  walks,  «‘tc.  on 
Chateau  Bark  Tract,  here,  to  Stansbury 
Constr.  Co.,  11.  W.  Heilman  Bldg.,  i.os 
Angeles,  approximatelv  $45,500.  Noti-d 
Jan.  28. 

4  nllf..  Kiverslde— To  R.  T.  Shea  Co.,  169 
AVest  7th  St.,  improving  Grand  .Ave..  119,888 
sq.ft,  mai-adam  paving  $o,l2S  per  sq.ft  .  12 
in.  corrugated  culverts  $1.75,  lo  in.  $1.5o, 
and  18  In.  concrete  culverts  $3. 

Calif..  Sail  Diegii  —  .A.  H.  Wright,  city 
elk.,  improving  .Aluir  .Ave.,  to  G,  R.  Daley, 
4430  Boundary  St.,  $36,067  ;  also  Ess*-x, 
Herbert  and  Vermont  Sts.,  to  Griffith  Co., 
25  14th  St..  $39,397.  .Noted  March  4. 

Calif.,  San  Iliego— San  Diego  Co.,  side¬ 
walks.  i-urbing.  2J  In.  on  3J  In.  asphaltic 
concrete  paving,  etc.,  Kettner  Blvd.,  to  R. 
E.  Hazard  t'ontg.  ('o.,  Kettner  Blvd.,  $100,- 
067.  Noted  Jan.  7. 

Calif.,  AVhlttler — Grading,  curbing,  walks 
and  78,765  sq.ft.  6  In.  and  1  10.435  sq  ft.  5 
in.  concrete  paving,  etc.  |s>rtion  of  Phila¬ 
delphia  St.,  to  Griffith  Co..  Railway  Bldg  , 
Los  Angeles,  approximatelv  $75,915.  Noted 
Mar.  4. 

Washington — .State  Hy.  Dept.,  Olympia, 
grading,  crushed  riK'k  surfacing,  etc.,  7.600 
cu.vd.  State  Rd.  lo.  Okanogan  Co.,  to  Cole 
&  Strong,  Riverside.  $29,887,  and  7.8oo  cu. 
yd.  State  Rd.  10,  Chelan  Co.,  to  F.  G  Red¬ 
man,  206  South  4th  .Ave..  A'aklma,  $6,080  ; 
al.so  grading,  etc..  4  42.000  cu.yd.  State  Rd. 
12.  Cowlitz  Co.,  to  R.  B,  Magruder.  Clats- 
kanle.  Ore..  $82,098.  Grand  total  $118,065. 

AA'ash..  Seattle — Bd.  Bub.  AVks.,  concrete 
sidewalks  on  8th  Ave.  N.  E.  et  al.  to 
Baduano  &  Crisman,  1546  12th  Ave.  S. 
$41,621. 

Wash.,  Seattle — Comrs.  King  Co.,  paving 
15  ml.  North  85th  St.,  to  J.  L.  Smith,  304 
AVest  36th  St.,  $45,497;  engrs.  est.  $50,000; 
and  grading,  etc.  3  mi.  Des  Moines-Kent 
Highway,  to  A.  C.  Georlg.  Bantages  Bldg., 
$50,962,  engrs.  est.  $5o.ooo. 

Ont..  Toronto — A'ork  Twp.,  concrete  curb¬ 
ing.  guttering  and  bituminous  i-oncrete  on 
concrete  paving  2,100  ft.  Rogers  Rd  from 
Oakwood  Ave.  to  Dufferln  St.  F.  B.  Goe- 
dike,  40  Jarvis  St.,  engr. 


Buildings — Commercial 

Proposed  W  ork 

Mas*..  Alalden  (Boston  P.  O.) — MUNICI- 
DAIy — City.  Mayor’s  Office,  City  Hall,  plans 
municipal  building.  $525,000.  Engineer 
and  architect  not  selected. 

Mas*.,  Salem — GARAGE — City,  City  En¬ 
gineer.  City  Hall,  plans  municipal  garage, 
etc.,  Howard  St.  $150,000.  Architect  not 
selected. 

Mas*.,  AVorrester — AUDITORIUM— City. 
Pub.  Building  Dept.,  City  Hall,  plans  audi¬ 
torium.  $200,000.  Engineer  and  architect 
not  selected. 

Mass..  Worcester — APARTMENT — Lin¬ 
coln  Constr.  Co.,  c/o  McP'arland  &  I.,aurie, 
archts.,  160  Newbury  St.,  Boston,  having 
preliminary  plans  prepared  brick  and  steel. 
Chestnut  St.  $375,000. 

Mas*..  Worcester  —  EXCHANGE  —  New 
England  Telephone  &  Telegraph  Co.. 
Mechanic  St.,  having  plans  prepared  by 
Denmore.  Ix’Clear  &  Robbins,  31  St.  James 
St..  Boston,  exchange.  Elm  and  Chestnut 
Sts.  $150,000. 

Conn.,  Bridgeport  —  CLUB  —  Algonquin 
Club.  211  State  St.,  had  plans  prepared  by 
E.  O.  Southey,  983  Broad  St.,  2  story  and 
basement,  95  x  110  ft.,  brick  and  steel. 
Broad  and  Gilbert  Sts.  $200,000.  Noted 
Jan.  28. 

ronn.,  Hartford — TEMPLE — Blue  Ixtdges 
(Masonic)  O.  J.  Hart,  chn.,  having  plans 
prepared  by  F.  I.  Cooper,  983  Main  St.,  4 
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Htory  and  basem^-nt.  brick  and  steel, 
KarinInKton  Ave.  f tiaii.tino.  Noted  Feb.  2. 

N.  Y.,  Albany -- A1>AUTMKNT  —  J.  P. 
Sewail,  37»<  Morris  Ave.,  haviiiK  plans  pre¬ 
pared  by  W.  McCuIlouKh,  engr.  and  arebt., 
2r.  West  44th  St.,  New  York  City,  7  story, 
brick,  steel  iind  stone,  plain  f»)undation, 
Hudson  Ave. 

N.  Y.,  .\lbiiii>— t'.AKAC.K — K.  Hraun,  2» 
Handiton  St.,  Albany,  having  plans  i)re- 
pared  by  (>.  tloldschlag,  eiigr.  and  archt., 
1428  Hway.,  New  York  City.  2  story,  rein.- 
con..  brick  and  steel,  plain  foundation, 
llainilton  St.  $150, non. 

N.  Y..  Albany— HdTKH  and  STOR1-: — 
MetroiHilitan  Realty  Co.,  c/o  C.  H.  Crane, 
eiigr.  and  archt.,  345  Madi.son  Ave.,  New 
York  City,  having  plans  prepared  brick, 
steel  and  stone,  plain  foundation.  State  and 
laidge  Sts.  $4.000,(»00. 

N.  Y..  Br«M>klyn — APARTMKNT — Rrook- 
lyn  Realty  t’o..  c/o  Shainpan  &  Shainpan, 
engrs.  and  archts.,  188  Montague  St.,  hav¬ 
ing  plans  prepared  12  story,  brick,  steel 
and  stone,  plain  foundation,  Kastern  Park- 
wav.  $1,500,000. 

N.  Y.,  ItriHiklyn — BANK  and  OKKICh: — 
Manufacturers  Trust  Co.,  130  Bway.,  New 
Y’ork  City,  having  plans  prepared  hrlck, 
ste€'l  and  stone,  plain  foundation,  Hway. 
and  .Sumner  Ave.  $40o.ooo.  Private  plans. 

N.  Y.,  Ilrooklyn — COMMUNITY — Jewish 
Centre,  fi(:7  Kastern  Parkway,  soon  takes 
bids  4  story,  bri<k,  steel  and  stone,  plain 
foundation.  Ocean  I’arkway.  $350,000. 
Bleak  &  Hes.se.  18  Hast  41st  St..  New  Y'ork 
Citv,  engrs.  and  archts.  Noti-d  .Ian.  28. 

N.  Y..  Itruuklyn — THKATRK — Famous 
IMayers  I.atsky  Corp..  4  85  5th  Ave.,  New 
Y'ork  (Mty,  plans  brick,  steel  and  stone, 
plain  foundation,  Flatbush  and  Snyder 
Aves.,  h*'re.  $1,000,000.  Engineer  and 
architect  not  selected. 

N.  Y..  I,.Mk|Mirt— MASONIC  TEMPM>— 
Masonie-  l.odge  having  preliminary  plans 
pret>ared  by  H.  J.  Cook.  408  Pearl  St., 
Bunalo,  for  Masonic  temple.  $150,000.  _ 

N.  Y'..  Montauk — HOTEK — Montauk  Beach 
Hevelopment  Cori).,  G.  Fisher,  52  Van- 
derhilt  -Ave.,  New  York  City,  soon  lets  con¬ 
tract  brick,  steel  and  stone,  plain  founda¬ 
tion,  here.  Schultze  &  Weaver,  17  East 
4Stth  St.,  New  York  City,  archts. 

N.  \.,  New  Y'ork  —  APARTMENT  — 
Caughey  &  Evans,  engrs.  and  archts.,  29 
West  34th  St.,  preparing  plans  13  story, 
brick,  steel  and  stone.  West  58th  St.  $800,- 
000.  Owner's  name  withheld. 

N'.  Y.,  New  York— HOTEI.. — Eulgi  Ger- 
blno,  c/o  Schwartz  &  Gross,  engrs.  and 
archts.,  347  5th  Ave.,  having  plans  pre- 
pan’d  22  story,  brick,  steel  and  stone,  plain 
foundation,  AVest  End  .Ave.  and  92na  St. 
$4,000,000. 

N.  Y.,  New  York- -HOTEI.. — A.  Kosofsky, 
c/o  Hud.son  Bay  Fur  Co.,  662  6th  Ave., 
having  plans  prepared  by  F.  P.  Platt  & 
Bro.,  «‘ngrs.  and  archts.,  221  West  57th  St., 
26  storv,  45  x  75  ft.,  brick,  steel  and  stone, 
plain  foundation,  6th  .Ave.  and  46th  St. 
$1,000,000. 


N.  Y'..  New  Y'ork — OFFICE — Federation 
for  SupiH>rt  of  Jewish  Philanthropic  So¬ 
cieties,  c/o  Buchman  &  Kahn,  engrs.  and 
archts.,  49  We.st  45th  St.,  having  plans 
prepared  17  story,  brick  and  steel,  pliiin 
foundation,  67-71  AVest  47th  St. 

N.  Y'.,  New  Y'ork — THEATRE — A.  E.  Er- 
langer,  214  AA'est  4  2nd  St.,  having  plans 
prepared  by  AVarreti  &  AVetmore,  engrs. 
and  archts.,  16  East  47th  St.,  brick,  steel 
and  stone,  plain  foundation,  246  AA'est  44th 
St.  $1,000,000. 

N.  Y.,  Syrueiise — OFFICE — Mar.  10,  by 
Syracuse  Post  Standard,  brick,  steel  and 
stone,  plain  foundation.  $1,000,000.  M.  E. 
King.  Henison  Bldg.,  archt. 

l*a..  Altnnnn  THE.ATRE  —  Silverman 
Bros.,  1510  11th  Ave.,  having  |ilans  pre¬ 
pared  by  Hodgens  ft  Hills,  130  South  i5th 
St.,  Phila.,  1  storv  and  basetnent,  brick 
and  steel.  12th  St.  $15(t.000. 

I'a..  Phila.— B.ANK-  AV.  Penn  Title  & 
Trust  Co.,  c/o  J.  F.  Bradley,  archt.,  1121 
Fllmore  -Ave.,  having  plans  prepared  4  story 
and  basement.  32  x  90  ft.,  rein. -con.,  granite 
and  steel,  plain  foundation.  Market  and 
Edgewood  Sts. 

I*a.,  AVaynesburg — TIOTEI.< — Ft.  Jackson 
Hotel  Co.  having  plans  prepared  by 
Bartholomew  &  Smith,  Keenan  Bldg.,  Pitts¬ 
burgh,  4  story  and  basement,  6o  x  180 
ft.,  brick,  stone  and  steel.  Main  St. 
$300,000. 

Alil..  Italtimore — GARAGE — Ramp  Build¬ 
ing  Corp.,  21  East  40th  St..  New  A’ork  City, 
having  plans  prepared  5  story,  100  x  100 
ft.,  rein  -con.,  plain  foundation.  AA’ater  St. 
near  South  St.,  here.  $300,000.  F.  AA’.  Moe, 
c/o  owner,  ch.  engr. 

Aid.,  Ilaltlmore— INPUSTRIAE  HOME — 
Salvation  Army.  Sharp  and  Montgomery 
Sts.,  having  plans  prepared  by  AA'.  AA'.  Em- 
mart.  Union  Trust  Bldg..  3  story.  80  x  100 
ft.,  brick  and  steel,  plain  foundation,  Fre¬ 


mont,  Briscoe  and  Henrietta  Sts.  $150,000. 
Noted  Feb.  4. 

I».  C'.,  Wash. — OFFICE — United  Brother¬ 
hood  of  t'arpenters  &  Joiners  of  America, 
laical  132.  soon  takes  bids  8  story,  5tt  x 
100  ft.,  rein. -con.,  brick  and  Indiana  lime¬ 
stone,  10th  and  K  Sts.  O.  H.  Miller,  Mc- 
Eachlen  Bank  Bldg.,  archt. 

N.  <•..  Charlotte — TEM PEE-— Oasis  Tem¬ 
ple  Shriners  of  AA’estern  North  Carolina 
plan  stone  temple,  80  ft.  high.  East  More- 
head  St.  and  Hillworth  Rd.  $500,000.  AA'. 
•S.  Eiddell,  60(»  East  Ave.,  secy.  Engineer 
and  architect  not  announced. 

N.  <ireensbori>— BANK  and  OFFICE 

— Greensboro  Bank  &  Trust  Co.,  having 
Ilians  prepared  by  C.  C.  Hartmann.  Greens¬ 
boro,  12  story,  granite  and  marble  first  2 
story,  brick  other  10  story.  Elm  St.  $1,000,- 
000. 

N.  r.,  KnollwiKMl  (mail  Aberdeen)  — 
HO'TEL— Mid-South  Hotel  Corp.,  Southern 
Pines,  (R.  Page,  Aberdeen,  interested), 

})lans  2<i0  room,  fireproof  hotel.  Midlands 
td..  here.  $1,000,000. 

Pla.,  Ft.  Eainlerdale — HOTEE— AA'.  H. 
Marshall,  had  plans  prepared  by  J.  M. 
Peterman,  346i  Eos  Olas  Bldg.,  11  story, 
steel,  tile  and  rein. -con.,  on  75  x  130  ft.  site, 
Eas  Olas  Blvd.  $500,000.  A.  Belsam,  420 
Calun  et  Bldg.,  engr. 

Fla.,  JurkHonvIlle  —  HOTEE  —  George 
AA'ashington  Hotel  soon  lets  contract  12 
story,  brick  and  steel  hotel,  plain  founda¬ 
tion.  Marsh  &  Saxelbye,  AA'est  Bldg., 
archts.  and  engrs. 

Fla.,  I.eesburg — EODGE — Herman  Eodge 
27,  Knights  of  Pythias,  E.  M.  Johnson, 
chn.,  plans  5  story  lodge,  3rd  St  $150,000. 

Fla.,  Allami — 'THEATRE — Robertson  & 
High,  928  Flagier  St.,  had  plans  prepared 
by  G.  E.  T.  AA'ells,  Exchange  Bldg.,  theatre, 
2,500  seating  capacity,  incl.  11  stores  and 
shops,  on  140  x  200  ft.  site,  8th  St.  and 
8th  Ave.  $200,000. 

Fla.,  Aliaml  Beach — THEATRE — G.  E. 
T.  Wells,  archt..  Exchange  Bldg.,  soon  lets 
contract  2  story,  2,0oo  seating  capacity, 
incl.  stores  and  arcade,  rein. -con.  and  tile, 
Collins  Ave.  and  Biscayne  St.,  for  Smith 
Co.  Inc. 

Fla.,  Perry — HOTEI>— Community  Hotel 
having  plans  prepared  by  F.  A.  AA'inn,  Citi¬ 
zens  Bank  Bldg.,  Tampa,  rein. -con.  hotel. 
$350,000. 

Fla.,  YA'IIdwood  —  THEATRE  —  M.  M. 
Toddy,  et  al.,  having  plans  prepared  by 
Avery  &  Round,  St.  Petersburg,  theatre. 
$150,000. 

AIIhh.,  Meridian — HOTEIj — Meyer  Bros, 
having  plans  prepared  by  P.  J.  Krouse, 
Meridian,  8  or  10  story,  156  room,  21st  Ave. 
and  5th  St.  $150,000  plus.  Noted  Mar.  4. 

I>a,,  New  Orleans — OFFICE — Huszagh  & 
Hill,  archts.,  6  North  Michigan  Ave.,  Chi¬ 
cago,  Ill.,  preparing  plans  and  take  bids 
about  May  1,  6  story  and  ba.sement,  100  x 
125  ft.,  rein. -con.  and  stone,  here,  for  Pan 
Amer.  Petroleum  Corp.,  New  Orleans. 

O..  Akron  —  AA'AREHOl’SE  —  Saalfield 
I’ubllshing  Co.,  Miller  Ave.  and  High  St., 
plans  6  story  and  basement  warehouse  ad¬ 
joining  present  building.  $150,000. 

O.,  f'ineliinati  —  APARTMENT  —  AV.  A. 
Marqua,  3456  A'ine  St.,  having  plans  pre¬ 
pared  by  J.  G.  Steinkamp  &  Bros.,  Mercan¬ 
tile  Eibrary  Bldg.,  3  story  and  basement, 
90  X  105  ft.,  rein. -con.  and  brick,  plain 
foundation,  Reading  Rd.  $150,000. 

O..  Cleveland  —  APARTMENT  —  J.  E. 
Sague,  2087  Abington  Rd..  had  plans  pre¬ 
pared  by  H.  T.  Jeffrey,  10308  Euclid  Ave., 
3  story  and  basement.  55  x  111  ft.,  brick, 
2034  Cornell  Rd.  $150,000. 

O..  Cleveland— COMMERCIAE.  APART¬ 
MENT  and  GARAGE — Detroit-Hird  Impvt. 
Co.,  c/o  M.  S.  Galvin.  Guarantee  Title 
Bldg.,  had  plans  prepared  by  A.  AA'.  Harris. 
Guarantee  'Title  Bldg.,  1  and  2  story  and 
basement,  brick,  steel  and  concrete,  Detroit 
Ave.  $150,000. 

O..  Cleveland  —  POETCE  STATION  — 
City,  AA'.  R.  Hopkins,  mgr..  City  Hall,  hav¬ 
ing  plans  prepared  by  H.  Kregellus,  604 
City  Hall,  2  story  and  ba.sement,  85  x  102 
ft.,  brick,  steel  and  concrete.  East  37th  St. 
and  I.ongwood  Ave. 

O.,  Cleveland — SAEES  and  STORAGE — 
Studebaker  Corp.  of  American,  c/o  E.  R. 
Parker,  2000  Euclid  Ave.,  having  plans  pre¬ 
pared  by  AA'.  S.  Ferguson  Co.,  1900  Euclid 
Bldg.,  2  story.  105  x  140  ft.,  brick,  steel 
and  concrete,  AA'est  117th  St.  $150,000. 

O..  Coinmbua — HOTEI.< — H.  M.  Freeh, 
AA'orthington,  having  revised  plans  pre¬ 
pared  by  R.  Sims,  Grand  Theatre  Bldg.,  7 
story  and  basement,  62  x  133  ft.,  rein. -con. 
and  brick.  Town  and  Pearl  Sts.  $350,000. 

O..  Cnliimhiis  —  MUNICIPAE  —  City  had 
plans  prepared  by  Allied  Architects  Assn., 
82 J  East  Broad  St.,  5  story  and  basement, 
concrete,  stone  and  steel.  Water  St. 
between  Broad  and  Gay  Sts.  $900,000. 

O..  I.akrwomi  (hr.  Cleveland) — STORAGE 
— I.4ikewood  Fireproof  Storage  Co.,  J.  J. 
Gund,  pres.,  14401  Detroit  Ave.,  Cleveland, 
having  plans  prepared  by  AA'.  S.  Ferguson 
Co.,  1900  Euclid  Bldg.,  Cleveland,  6  story 


and  basement,  brick  and  concrete  ui; 

Detroit  and  Eincoln  Aves.  $150,ooii.  '' 

Ind.,  IndlaiiapuliH  —  GARAtJE,  _ 

IndianaiMilis  Power  &  Heat  Co..  AA'.  i  .q,. 
mon,  pres..  Monument  St.,  plans  1 
brick  garage,  also  1  story,  brick  n;  iriai 
and  creosoting  plant  for  impni;'  Unr 
poles,  Morris  St.  and  Belt  Ry.  t  ,,  lif 
$200,000. 

Ind.,  South  Rend  —  THEATRE  i 
Hendelsman,  363  Oliver  Annex,  had  !.!„ns 
prepared  by  Vitzthum  &  C'o.,  605  .X.irti, 
Michigan  Ave.,  Chicago,  III.,  8  st<ir\  i 
X  260  ft.,  brick,  steel  and  rein. -con  im'h, 

seating  capacity,  Michigan  and  Colt':', . 
$1,000,000.  Orpheum  (Mreuit  Motion  f  .iiir,. 
Co.,  220-22  North  Michigan  St.,  less,. 

Ind.,  South  Bend  —  'THEATRE  \;,tl 
Theaters  Co.,  having  plans  prepar.  d  l,v 

R.  B.  AA’llliamson,  405  Bway.,  Milwaiikie 
Wis.,  66  X  165  ft.,  50  ft.  high,  2,Oon  .-.  .aini,- 
capacity,  inch  2  storerooms,  1115  s..ii!h 
Michigan  St.  $300,000. 

Ind.,  Siinnyside  (mail  Indianapolis)  — 
HOSPITAL  —  Bd.  Comrs.  Marion  i',, 
(Indianapolis)  having  plans  prepar, d  i,v 
Harrison  &  Turnock,  500  Bd.  Trade  Rid): 
Indianapolis,  hospital,  here.  $350,O0(i.  jj’ 

S.  Hatch,  supt.  Noted  Jan.  7. 

Ylleh.,  Detroit  —  APARTMENT — M  H 
Finkel,  archt.,  1333  Book  Bldg.,  takes  t>ids 
about  Mar.  15,  6  story  and  basement,  iii'i 
X  150  ft.,  brick  and  steel,  plain  foundation, 
Euclid  Ave.,  for  J.  Polsky,  c/o  archit,ft. 

MIoh.,  Detroit — GARAflE — A'inton  ('o 
12-225  General  Motors  Bldg.,  Detroit  had’ 
plans  prepared  by  AA'iedmaier  &  Gay  .51 
Campau  Bldg.,  2  story  and  part  basenient 
100  X  140  ft.,  rein. -con.  and  brick,  plain 
foundation,  Dexter  Blvd.  and  Rochester 
Ave.  $150,000. 

.Alleh.,  Detroit — HOTEL  and  THE.ATHR 
— Allen  Realty  Co.,  c/o  Kohner  &  l’a\n,-, 
archts.,  405  Kresge  Bldg.,  Detroit,  having 
plans  prepared  4  story  and  part  basement 
no  X  160,  rein. -con.  and  brick,  plain 
foundation,  Schafer  Rd.  $275,000. 

HI..  Chleago — APARTMENT  HOTEI,— 
AA'.  Reichert,  archt.,  preparing  plans  and 
takes  bids  in  April  or  May,  17  .storv,  brick 
and  terra  cotta.  South  I,ake  Shore  Dr.  near 
55th  St.,  for  Flamingo  Hotel  Corp.,  c,o 
architects.  $2,000,000. 

111.,  t'hiragn  —  BANK  —  Calumet  Natl. 
Bank,  9117  (Commercial  St.,  having  plans 
prepared  by  J.  Eberson,  212  East  Suin  rior 
St.,  bank  building  on  125  x  135  ft.  site.  91st 
St.  and  Commercial  Ave.  $1,000,000. 

111.,  Chlragn  —  ('EITB  —  Michaelsen  & 
Rognstod,  archts.,  3815  West  Congress  ,st . 
takes  bids  about  Apr.  1,  12  story  and  base¬ 
ment,  137  X  158  ft.,  brick  and  terra  cotta. 
Madison  St.  and  Hamlin  Ave.,  for  Mid-AA'est 
Athletic  Club,  F.  A.  Alden,  pres.,  4004  AA'est 
Madison  St.  $2,500,000.  Noted  Oct.  22. 

AVIs.,  Milwaukee  —  HOTEE  —  Schroeder 
Hotel  Co.,  86  Michigan  St.,  having  pre¬ 
liminary  plans  prepared  by  Holabird  & 
Roche.  104  South  Michigan  Blvd.,  Chicago. 
Ill.,  17, story  and  basement,  150  x  200  ft., 
brick  and  steel  or  brick  and  concrete.  Grand 
Ave.  and  5th  St.  $4,000,000. 

AVU.,  Milwaukee— SERVICE— Mack  In¬ 
ternational  Truck  Co.,  419  Prospect  Ave., 
had  plans  prepared  by  S.  S.  Joy,  2001  AA'est 
Pershing  Rd.,  Chicago,  III.,  1  story,  192  x 
425  ft.,  brick  and  steel,  plain  foundation, 
Highbury  Place  and  Blue  Mound  Rd. 
$325,000. 

AVIs.,  Portage  —  THEATRE  —  Fischer 
Paramount  Theatres,  Inc.,  36  State  St..  Chi¬ 
cago,  Ill.,  plans  2  story,  rein. -con.,  brick 
and  steel,  plain  foundation,  here.  $150,000. 
Engineer  and  architect  not  selected. 

AVIs..  Kiehland  Center — HOTEI., — G.  A. 
Joachim,  c/o  Park  Hotel,  having  plans 
prepared  by  A.  S.  Conover,  Tenney  Bldg., 
Madison,  4  story  and  basement,  60  x  150  ft., 
brick,  rein. -con.  and  steel,  plain  foundation. 

AVU.,  AVInnebago — ASA'IJTM — State  Hd. 
Control.  A.  W.  Bagley,  secy..  State  Capi¬ 
tol.  Madison,  having  plans  prepared  by  A. 
Peabody,  Madison,  1  story  and  basement. 
50  X  125  ft.,  rein. -con.,  brick  and  steel, 
plain  foundation.  $150,000. 

la..  Cedar  Rapids  —  AA'AREHOIISE  and 
OFFICE  —  Three-Minute  Cereals  Co.,  J. 
Reid,  pres,  and  genl.  mgr.,  making  plans 
4  story  and  ba.sement,  rein. -con.  and  brick 
warehouse  and  office  building.  $150,000. 
Engineer  and  architect  not  available. 

la..  Des  Moines— EXPOSITION— G.  E. 
Hamilton,  convention  secy.  Chamber  Com¬ 
merce,  plans  large  municipal  exposition 
building  on  Des  Moines  River,  for  City. 
$2.000,000-$3,000,000. 

Minn.,  Rochester  —  CITY  HALE  and 
COMMUNITY  CENTER  —  A.  F.  Wright, 
city  elk.,  plans  3  story  and  basement,  rein.- 
con.  and  brick  city  hall  and  community 
center,  here.  $200,000.  Engineer  and 
architect  not  announced. 

Neb..  Omaha  — MERCANTILE  — W.  H 
Schmoller,  1512  Dodge  St.,  making  pre¬ 
liminary  plans  6  story  and  basement,  brick 
and  fireproof,  1517  Douglas  St.  $300.00(*. 
Engineer  and  architect  not  selected. 


brick  and  steel,  Wilshire  Blvd.  To  exceed  land  Ave., 
$750,000.  phone  Co., 

Calif..  Lob  Anirelr»  -APARTMKNT — O.  -Mleh.,  M; 

WurzInBcr,  c/o  W.  Bruce,  archts.,  4221  Mar.  15,  b; 
South  Bway.,  havinR  plans  proiuired  5  story  and  Mowbi 
and  basement,  brl<-k.  South  Crand  Ave.  57th  St.,  N 

Calif.,  MaryHvllle — THKATKK — (lolden  ment,  67  : 

State  Theatre  Corp.,  SO  (lolden  (late  Ave.,  plain  fount 
San  Francisco,  havinR  plans  v)repared  by  III.,  Chi 
A.  H.  I.,amb,  Flaza  lUdR.,  theatre,  1,700  Kjister.  an 
seatinR  caimcity,  here.  $25ti,ooo.  takinR  bldi 

Calif.,  Saeramrntu — THKATRK — Hippo-  107  ft.,  re 
drome  Theatre,  ((lolden  State  Theatre  I’ear.son  Si 
Corp.,  86  Golden  Gate  Ave.,  San  Francisco),  Grove  Ave. 
havinR  Plans  prepared  by  A.  H.  I.4imb,  HI..  Chh 

Plaza  BldR..  reconstructinR  and  additions  H.  A.  Zen< 
to  theatre.  K  St.,  here.  $150,000.  County  Bli 

Calif.,  San  FranrlNen  —  AR(^.\I)K  and  and  basem 
OFFICK — F.  \V.  la^is,  105  MontRomery  St..  winR  ;  Mer 
havinR  sketche.s  made  by  A.  I>.  Worswick.  47  x  2.17 
700  Octavla  St..  12  story  and  basement,  MorRue,  3 
arcade  and  office  buildinR,  near  Market  and  R-.  T  sha| 
Fulton  Sts.  $1,000,000.  story  and  I 

Calif..  San  FranrUeti — STORK  and  LOFT  «11  com  re i 
— San  Francisco  Really  Co.,  c  o  J.  H.  lljul,  Polk  and 
enRr.,  128  Russ  St..  havinR  plans  prepared  500,000.  H 
4  story,  rein. -con..  Mission  St.  near  7th  St.  IS-!  West 
$150,000.  Nov.  12 

Calif.,  Storkton — KX<"H.4NGK  and  OF-  HI.,  (leii 
FICK — Pacific  TeleRraph  &  Telephone  ('o..  Franklin  S 
Telephone  BldR.,  San  Francisco,  havinR  ment.  loo 
plans  prepared  by  K.  V.  Cobbv,  4  44  Bush  stone,  3rd 
St.,  San  Francisco,  lOO  x  100  ^t.,  steel  and  &  Jensen, 
rein. -con,,  Lindsay  and  San  Joaquin  Sts.,  archts.  N 
here.  $1,500,0011.  HI.,  (Hen 

Ont..  ThiBtletown— HOSPITAL — Hospital  Mar  15. 
for  Sick  Children.  67  ColleRe  St..  Toronto,  North  Mic 
plans  2  or  3  story  and  basement,  rein. -con.,  basement, 
brick  and  steel,  plain  foundation,  here,  here,  for  ( 

$500,000.  KnRineer  and  architect  not  M.  $1 
selected.  Wis.,  H 

Ont..  Toronto — APARTM KNT— Bloor  St.  To.,  c/o  I 
OeorRe  Realty  Co.,  307  Bay  St.,  Toronto,  story  and 
had  plans  prepared  by  Marani  &  Paisley,  brick  and 
archts.,  35  Colborne  St.,  4  story  and  base-  and  R.  I 
ment.  rein. -con.,  brick  and  'steel,  plain  Crosse,  ar 

foundation,  Bloor  St.  $750,000. 

Ont.,  Toronto — HOSPITAL  —  University  (extended 
of  Toronto,  (Jueens  Park,  idans  3  or  4  Masonic  C 
story,  rein. -con.,  brick  ana  steel,  plain  8«'cv.,  3  s 

foundation,  ColleRe  St.  $250,000.  Kn-  and  44  x 
Rineer  and  architect  not  select*-d.  tion.  plain 

Sask..  RrRina— HOTKI., — Canadian  Pa-  &  Arnold, 
cific  Ry.,  230  St.  James  St.,  Montreal.  Que., 
havinR  plans  prepared  by  Ross  &  Mac-  224  Ru8h( 
Donald,  1  Belmont  St.,  Montreal,  Que.,  Feb.  18. 
hotel,  here.  $700,000. 

THKATR 

Bids  Desired  .  mo.,  st 

Armstroni 

Maas.,  Amherat  —  THKATRE  —  I.,auder  bids  4  sto 
Bros.,  Federal  St..  Greenfield,  takinR  bids  rein. -con., 
2  story  and  basement,  brick  and  steel,  branch  p< 
Amity  and  Pleasant  Sts.,  here.  $150,000.  Blvd.  $24 
Silverman,  Brown  &  Heenan,  51  Cornhill  solidated 
St..  Boston,  archts.  Noted  Mar.  4.  O.  J.  Kri< 

Maaa.,  ('ambridRs  ( Boston  P.  O. )  —  Okla.. 
APARTMENT  —  See  “Contracts  Awarded.”  JAIL — Mi 
N.  Y.,  New  York — APARTMENT — See  and  baser 
“Contracts  Awarded.”  and  aton( 

N.  Y .,  New  Y’ork— HOTEL— See  **Con-  VahIberR, 

tracts  Awarded.”  archts. 

Pa.,  Phila. — STORE — Mar.  16,  by  Ritter  Calif. 

&  Shay,  archts.,  Packard  BldR.,  10  story  GARAGE 
and  basement,  23  x  200  ft.,  rein. -con.,  brick  Calif., 
and  steel,  plain  foundation,  929  Market  St.,  FICE — ^"m 
for  H.  C.  Kahn  &  Son,  11th  and  Filbert  PldR  tal 
Sts.  $500,000.  and  Miss 

Md.,  Hykeaville — HOSPITAIj — Mar.  22,  404  Calif 

by  H.  P.  Hopkins  and  A.  Burton,  archts.,  Huhe 

347  North  Charles  St..  2  story.  40  x  90  ft.  Noted  Ja 
men  and  women’s  buildinRs.  plain  founda¬ 
tions,  for  SprinRfleld  State  Hospital. 

$150,000. 

Ala.,  Fairfield— CITY  HALT.,— Mar.  20,  by  Wla., 
City  Clerk,  2  story,  150  x  200  ft.  city  hall,  Schutte, 
Main  St.  $150,000.  Warren,  KniRht  &  waukee, 
Davis,  Empire  BldR.,  BirmlnRham.  archts.  ft.,  brick 
Ala.,  Mobile— WAREHOUSE— Mar.  31,  Immei  C 
by  Alabama  State  Docks  Comn.,  W.  T.  I.,ac,  for 
Slbert,  chn..  State  Office  BldR.,  cotton  ware-  M.,  163  1 
house,  900  ft.  lonR,  230  ft.  wide ;  adv.  E.  Calif., 
N.-R.  Mar.  11.  Corder, 

O. ,  Cleveland — COMERCIAL  and  HOTEL  Mercanti 
— N.  Petti,  archt.,  Williamson  BldR.,  tak-  contract 
inR  bids  5  story  and  basement,  72  x  82  x  from  C. 
98  ft.,  brick,  steel  and  concrete,  6024  Euclid  Way  $i 
St.,  for  J.  Babin.  9709  Euclid  Ave.  $300,000. 

A.  G.  Simon,  Hippodrome  BldR.,  enRr. 

-  —  ■  •  TEMPLE  —  Brooklyn 

ma»tiiiic  leiiipie  v-o.,  c/o  G.  OtT,  Rose  Maaa., 
_  .  BuildinR,  takinR  bids  5  story  and  basement,  APARTI 

Ore.,  Aatoria — HOSPITAL — Sisters  of  brick,  steel  and  concrete.  West  25th  St.  Brown  ( 

. $300,000.  D.  H.  Famam,  The  Arcade,  Boston 

archt.  150  X  1 

Mieh.,  Belle  lale  (mall  Tobins  Harbor)  by  day  I 
— CLUB  HOUSE — C.  KottlnR,  archt.,  2306  Conn., 
Dime  Bank  BldR.,  Detroit,  takinR  bids  2  Motor  C 

story,  rein.-con.  and  brick  addition,  plain  175  x  1 

foundation,  Incl.  swlmmlnR  pool,  etc.,  here,  to  W.  1 

(representlnR  owner),  c/o  R.  for  Detroit  Eloat  Club,  714  Union  Trust  Archts. 

rviiiB,  aiciii..  Van  Nuys  BldR.,  had  plans  BldR.,  Detroit.  $150,000. 

prepared  5  story  and  basement,  80  x  140  Mleh.,  Hlxhland  Park  (br.  Detroit)  —  STOKE- 
ft.  rein.-con.,  McCadden  PI.  $176,000.  EXCHANGE — Mar.  18,  by  Smith,  HInch-  BridRep 

Cnllf.,  Los  Anxeles  —  APARTMENT  —  man  &  Grylls,  archts.,  800  Marquette  BldR.,  100  x  1 

G.  McCarty,  c/o  Walker  A  Elsen,  Detroit,  2  story  and  basement,  100  x  146  State  a 

archts..  Great  Republic  BldR.,  had  plans  ft.,  rein.-con.,  brick  and  steel,  plain  foun-  Keown, 

prepared  8  story  and  basement,  reln.-(X)n.,  dation  known  as  LonRfellow  Office,  HlRh-  000. 


'‘m,,  St.  Louis  — COMMERCIAL  — Von 
)i„llimin  Realty  &  Investment  Co.,:  109 

<,.uth  '*th  St.,  soon  takes  bids  7  story  and 
t.is.ment,  127  x  145  ft.,  rein.-con.,  brick 
.iid  'iteel,  9th  and  Spruce  Sts.  $250,000. 

I-  rreisler.  Title  Guaranty  BldR.,  archts. 

''  \rk  K1  Dorado — BANK  and  OFFICE — 
iMhiinKe  Realty  Co.,  Exch.  Bank  BldR., 
bids  about  Apr.  1,  10  story,  loo  x  loo 
ft  rein  -con.,  brick,  steel  and  stone,  Wash- 
incton  and  Oak  Sts.  Mann  &  Stern,  705 
"  (°  U  W.  BldR..  Little  Rock,  archts. 

Kl  Dorado — ('OURT  HOI  SE  and 
j.\ILr.llUnion  Co.  soon  takes  bids  4  story, 
r.'.in  -con.  and  stone  court  house  and  jail. 

000.  Mann  &  Stern,  708  A.  (J.  V.  W. 
lildir’  Little  Rock,  archts.  Noted  Jan.  14. 

Tex.,  Corpus  Christ! — HOTEL — Nueces 
Hotel  Co.  havinR  plans  prepared  by  A.  B. 

.and  R.  M.  Ayres,  c/o  Bedell  BldR.,  San 
Antonio,  6  story,  part  basement,  rein.-con., 
brick  and  stone  addition,  plain  foundation, 
also  con.structlnR  enRine  room.  $300,000. 

Tex.  Corpus  Christ! — OFFICE — H.  C. 

Wood  &  a.ssociates,  c/o  Travis  BldR.,  San 
Antonio.  havinR  plans  prepared  by  Kelwood 
Co  enRrs.  and  archts.,  Travis  BldR.,  San 
Antonio,  7  story  and  basement.  50  x  100 
ft.,  rein.-con.,  brick  and  stone  office,  here. 

^"Tex.  San  Antonitk— CLI^B,  HOTEL  and 
THK.4TRE  —  San  Antonio  Turn  Verein 
Club  .V.  Von  Jess,  secy.,  purchased  site 
and  having  plans  prepared  by  L.  HarrinR- 
ton  &  Co.,  c/o  Builders  Exch.  Bldg.,  10 
storv,  80  X  120  ft.  hotel,  4  story  basement, 
and'roof  garden  club,  rein.-con.,  brick  and 
tile,  plain  foundation.  Houston  A  Nacog¬ 
doches  Sts.  $1,500,000.  Noted  Jan.  1. 

Tex,,  San  Antonio — HOTEL — St.  Anthony 
Hotel  (W.  N.  Robinson,  owner),  having 
plans  prepared  by  A.  B.  &  R.  M.  Ayres, 

Hedell  Bldg.,  12  story,  118  x  170  ft.,  rein.- 
con.,  brick  and  stone,  plain  foundation, 

Travis  and  Navarro  Sts.  $1,600,000. 

Okla..  Enid — HOTEL — M.  C.  Garber  had 
plans  prepared  6  story  and  basement,  60  x  _ 

140  ft.,  rein.-con.  and  brick  addition,  plain  2 
foundation,  Randolph  St.  $150,000.  Engi¬ 
neer  and  architect  not  announced. 

Okla..  Poteau  —  COT^RT  HOUSE  —  Le 
Flore  Co.  having  plans  prepared  by  C. 

Wheeler,  201  Merchants  Natl.  Bank  Bldg., 

Ft.  Smith,  Ark.,  2  story  and  basement 
court  house.  Main  St.  $175,000. 

Okla.,  Tulsa — CIVIC — Chamber  of  Com¬ 
merce,  c/o  A.  L.  Farmer,  chn.  building 
comn.,  had  plans  prepared  by  Ru.sh.  Endl- 
rott  &  Rush,  404  New  Wright  Bldg.,  and 
soon  takes  bids  7  story  and  basement,  63 
X  130  ft.,  rein.-con^  brick,  steel  and  stone, 
plain  foundation,  bth  and  Cincinnati  Sts. 

$150,000.  Noted  Dec.  31. 

Okla.,  Tulsa — OFFICE — Tulsa  Building 
&  l>oan  Assn.,  4  East  Bth  St.,  had  plans 
prepared  by  Rush,  Endlcott  &  Rush,  New 
Wright  Bldg.,  and  soon  takes  bids  9  story 
and  basement,  50  x  100  ft.,  rein.-con.  and 
brick,  4th  and  Boston  Sts.  $250,000.  Noted 
Nov.  26. 

Okla.,  Weatherford — CITY  HALI., — City 
having  preliminary  plans  prepared  by  J.  C. 

Fisher,  Weatherford,  2  story  and  basement. 

123  X  140  ft.,  brick  community  house  and 
city  hall,  Custer  St.  $160,000. 

Wash.,  Seattle — APARTMENT — Stephen, 

Stephen  &  Brust,  archts..  Thompson  Bldg., 
soon  lets  contract  3  story,  85  x  195  ft.,  con.- 
crete  and  brick.  North  53rd  St.  and  Phlnney 
Ave..  for  BJornstad  &  Berg,  507  North 
63rd  St.  $190,000. 

Wash.,  Seattle  —  OFFICE  —  L.  Svarz, 
archt..  Bond  Bldg.,  takes  bids  about  Mar. 

23,  6  .story  and  basement,  110  x  120  ft., 

rein.-con.,  terra  cotta  and  marble,  Bth  and  O.,  Cleveland  - 

Pike  Sts.,  for  Campion  Investment  Co.,  Masonic  Temple  Co.,  c/o 
Bond  Bldg.  $350,000.  -  ....  -  ... 

Ore.,  Astorla-HOSPITAL— Sisters  of 
Charity  purchased  site  and  plan  hospital 
on  same.  $250,000. 

(  allf.,  Fresno — APARTMENT-HOTEL— 

Syndicate,  c/o  A.  Braverman,  mgr.,  Griffith- 
McKenzle  Bldg.,  plans  fireproof.  Orchard 
Hill  Tract.  $500,000. 

Calif..  Los  Angeles— APARTMENT— H. 

Oreenbaum,  (repr  "  '  '  " 

D.  King  archt.,  Vi 
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.Buildlnga — Commercial  (Continued) 

N.  Y..  Jamaica— HOSPITAL^Mary  Im¬ 
maculate.  10  Htory,  brick,  steel  and  stone, 
plain  foundation,  Shelton  Ave.,  to  T. 
O'Reilly  &  Son,  415  Liexinfcton  Ave.  Archts. 
est.  $1,250,000.  Noted  Feb.  21.  1924. 

N.  y..  New  York  —  APARTMENT  — 
Arthur  Holding  Corp.,  c/o  SprinBSteen  & 
Goldhammer,  archts.  and  enKrs.,  32  Union 
Sq..  will  build  5  story,  brick,  steel  and 

stone,  plain  foundation,  Prospt'ct  Ave.,  by 
day  labor.  $300,000. 

N.  Y.,  New  York— EXCHANGE — New 
York  Telephone  Co.,  15  L>ey  St.,  rein. -con., 
brick  and  stone,  plain  foundation,  Thayer 
St.,  to  Glllles-Campbell  Co.,  101  Park  Ave. 
Archts.  eat.  $500,000. 

N.  Y.,  New  York — HOTEL. — S.  Jacobs. 
730  5th  Ave.,  28  story,  brick,  steel  and 

stone,  plain  foundation,  59th  St.  and  5th 
Ave.,  to  Schroeder  &  Koppel,  Inc.,  347 

Madison  Ave.  $3,000,000. 

N.  Y.,  New  York — HOTEI.. — One  Hundred 
Fihy  West  5Sth  St.  Corp.,  J.  H.  Hickey, 
pres..  43  ExchanRe  Pi.,  brick,  steel  and 

stone,  plain  foundation.  148  West  50th  St., 
to  J.  Eowry.  Inc.,  270  Madison  Ave.  Archts. 
est.  $275,000. 

N.  Y.,  New  York  —  HOTEL  —  Milnate 
Realty  Co.,  c,  o  H.  1.  Feldman,  engr.  and 
archt.,  516  5th  Ave.,  will  build  brick,  steel 
and  stone,  plain  foundation.  West  48th  St., 
by  day  labor.  $1,250,000. 

N.  Y.,  New  York — HOTEI.. — Manser  Ho¬ 
tel,  Inc.,  7th  Ave.  and  38th  St.,  20  story, 
brick,  steel  and  stone  addition,  plain  foun¬ 
dation,  7th  Ave.  between  Doth  and  5l8t 
Sts.,  to  BinR  &  Bing,  Inc.,  119  West  40th 
St..  New  York  City. 

I*a..  Bala-Cynwyd  —  THEATRE  —  Bala 
Theatre  t'o..  c/o  Hodgens  &  Hill,  archts.. 
130  South  15th  St..  Phlla.,  2  story  and 
basement.  60  x  202  ft.,  brick  and  steel, 
plain  foundation,  here,  to  N.  Allarelli  Co., 
1437  South  8th  St.,  Phila.  Archts.  est. 
$150,000. 

I’a.,  McKeesport — STORE — Famous  De¬ 
partment  Stores,  general  contract  5  story 
and  basement.  38  x  140  ft.,  brick  and  steel 
addition.  Market  St.,  to  Blair  &  Mack,  1032 
Mary  St.  Arclits.  est.  $150,000. 

Pa.,  Phlla.— APARTMENT— Bindley  Ave. 
Apartment  Corp.,  c/o  J.  E.  Fieldstein, 
archt.,  Otis  Bldg.,  4  story  and  basement, 
€5  X  308  ft.,  brick  and  steel,  plain  founda¬ 
tion.  13  th  St.  and  Bindley  Ave.,  to  S. 
Yellen,  222  North  11th  St.  Archts.  est. 
$500,000. 


D.  C..  Wash.  —  BANK  and  OFFICE  — 
Cooildge,  Shepley,  BuIMnch  &  Abbott, 
archts.,  122  Ames  Bldg.,  Boston,  Mass., 
bank  and  office  building.  15th  and  New 
York  Aves.,  here,  to  Boyle  Robertson 
Constr.  Co..  813  15th  St.  N.  W.,  for  City 
Central  Corp.  of  Boston.  Archts.  est.  $2,- 
000,000.  Noted  Feb.  4. 

N.  C.,  Charlone — THEATRE — J.  H.  Cut¬ 
ter,  2  story,  brick  and  stone,  to  J.  A.  Jones 
Constr.  Co.,  Realty  Bldg.,  $300,000  upwards. 
Famous  Players  Lasky  Corp.,  485  5th  Ave., 
New  York  City,  lessee. 

Fla.,  Ft.  Lauderdale  —  HOTEL  and 
APARTMENT  —  Chateau  Park  Corp., 
Miami,  3  story,  238  x  239  x  337  ft.,  rein.- 
con.,  Michigan  Ave.,  Chateau  Blvd.  and 
Bordeaux  Ave.,  to  C.  F.  McKenzie  Co.,  123 
Northeast  3rd  Ave.,  Miami,  $500,000. 

Fla.,  Ft.  Lauderdale — HOTEL — Croissant 
Hotel  Syndicate,  3  story,  rein. -con.  and  tile, 
on  300  X  500  ft.  site,  to  LeCuto  Constr. 
Co.,  Ft.  Lauderdale,  approximately 
$350,000. 

Fla.,  Homestead — HOTEL — Palms  Hotel. 
Inc.,  J.  S.  Harris,  Jr.,  vice  pres.,  Dixie 
Pines  Hotel,  steel  and  rein.-con.,  to  J.  B. 
McCrary.  Wayne  Bldg.,  Miami,  and  Citi¬ 
zens  &  Savings  Bank  Bldg.,  Atlanta,  Ga., 
$376,000. 

Fla..  Pensacola  —  HOTEL  —  E.  Well, 
archt.,  Whitney  Bldg.,  New  Orleans,  La.,  7 
story,  fireproof  addition  to  San  Carlos  Ho¬ 
tel,  here,  to  A.  Blair,  11  South  Lawrence 
St.,  Montgomery.  Ala.  Archts.  est.  $1,- 
000,000.  Noted  Dec.  17. 

Fla.,  Tampa — OFFICE — Peninsular  Tele¬ 
phone  Co.,  Zack  and  Morgan  Sts.,  12  story, 
50  X  100  ft.,  brick,  steel  and  rein.-con., 
Marlon  and  Zack  Sts.,  to  G.  A.  Miller,  28 
Petteway  Bldg.,  $450,000.  Noted  Feb.  4. 

O. ,  Cleveland— APARTMENT  HOTEL— 
Park  Hall  Co.,  c/o  A.  N.  Weltman,  3320 
Ormond  Rd..  6  story  and  basement,  88  x 
255  ft.,  rein.-con.,  brick  and  steel,  Ansel 
Rd.,  to  N.  Weltman,  3320  Ormond  Rd., 
Cleveland  Heights.  Archts.  est.  $600,000. 

O.,  Cleveland  —  COMMERCIAL  and 
APARTMENT — One  Hundred  and  Thirtieth 
Buckeye  Co.,  c/o  W.  Rosensweig,  Society 
for  Savings  Bldg.,  3  story  and  ba.sement, 
67  X  140  ft.,  brick,  130th  St.  and  Buckeye 
Rd.,  to  J.  Miller,  10819  Drexel  Ave.  Archts. 
est.  $175,000.  Noted  Mar.  4. 

O.,  Cleveland— COTTAGE — State,  J.  E. 
Hariier,  dir.  Pub.  Welfare.  9th  and  Oak 
Sts.,  Columbus,  2  story  and  ba.sement,  102 
X  140  ft.,  brick,  steel  and  concrete,  Haw- 


thornden  Farm.  here,  to  V.  W.  Surt-r 
North  Union  St.,  Akron.  Archts.  eyt  I’ler 
000.  Noted  Feb.  25.  ’ 

O.,  Cleveland — DEPOT — H.  D.  .Tonett 
engr.,  Ulmer  Bldg.,  superstructure  for 
Center  Tower,  52  story  and  basemen*  i 
98  ft.,  concrete,  steel  and  terra  cott.i'  Pi.h 
lie  So.,  to  J.  Gill  &  Sons,  Bulkley  Bide  f,,; 
Cleveland  Union  Terminal  Co.,  Murshiii 
Bldg.  Archts.  total  est.  $8,000,000. 

Jan.  7. 

MIeh.,  Detroit  —  HOTEL  —  Detruir  Hotel 
Co.,  20  story  and  basement,  140  x  2oo  ft 
brick,  concrete  and  steel.  Bagiev  and  ^ass 
Aves..  to  Lundoff  Bicknell  Co..  B.  F  Keith 
Bldg.,  Cleveland,  O.  Archts.  est.  tS.r.niHion 
III.,  Chicago— APARTMENT— Llndhald  4 
Carson,  archts.,  155  North  Clark  st 
masonry  contract  3  story,  125  x  ir.a  o’ 
brick,  81st  St.  and  Ingleside  Ave.,  to  Vaxtl 
borg  Constr.  Co.,  351  West  79th  St.,  fore  J 
Carlson,  7916  Laflin  St.  Noted  Jan.  28. 

III.,  Chicago  —  APARTMENT  —  C.  H 
Schaefer,  general  contract  3  story.  92  x  Iu8 
ft.,  brick.  Sunnyside  and  Hermitage  Aves 
to  S.  Clifford  &  Co.,  Ill  West  Washington 
St.;  masonry,  to  J.  C.  Ragner,  2534  Thorn- 
dale  Ave.  Archts.  est.  $150,000. 

HI..  Chicago  —  APARTMENT  —  Lovola 
Building  Corp.,  H.  Emerman,  pres,  iTiii 
Sheridan  Rd.,  concrete  and  masonry  con¬ 
tract  8  story,  50  x  94  x  143  x  150  ft  ,  rein.- 
con.  and  brick,  Loyola  Ave.  on  l.,ake 
Michigan,  to  H.  Janisch  &  Co.,  1813  Winona 
St.  Archts.  est.  $475,000. 

III.,  Waukegan  —  BANK  —  Alsehuler, 
archt.,  28  East  Jackson  Blvd.,  Chicago! 
masonry  and  carpentry  contract  6  storv! 
63  X  90  ft.,  bank  building,  here,  to  H.  i> 
Moreland  Co.,  3701  Sheffield  Ave.,  Chicago, 
for  Security  Savings  &  Trust  Bank.  Noted 
Jan.  21. 

III.,  Evanston  —  APARTMENT  and 
STORE— P.  Finley,  111  IVashington  St. 
Chicago,  general  contract  3  story,  iflu  x 
160  ft.,  and  4  story,  60  x  160  ft.,  rein.-con,. 
brick  and  steel.  Main  St.  and  Kinnvood 
Ave.,  here,  to  A.  Lindstrom,  77  West  Wa.^h- 
Ington  St.,  Chicago.  Archts.  est.  $7ii0,uou. 
Noted  Feb.  4. 

WIs.,  Green  Bay — MERCANTILE— Jor- 
gensen-Blesch  Co.,  303  North  Washingtijn 
St.,  4  story,  112  x  160  ft.,  brick,  concrete 
and  terra  cotta  addition,  plain  foundation, 
to  J.  W.  Nerhood.  225  North  Catherine  St., 
Appleton.  Archts.  est.  $150,000. 

Neb.,  Lincoln  —  STORE  —  Spier  Clothing 
Co.,  general  contract  wrecking  old  building 


VIADUCT— JERSEY  CITY.N.J. 

Bids  were  opened  by  State  Highway  Department,  Trenton,  for  constructing  steel  viaduct  on  Route  No.  1,  Extension 
No.  l,from  (A)  Frederick  Snare  Corp.,  114  Liberty  St.,  New  York,  (awarded  contract) ;  (B)  C.  T.  Kavanagh  and  George 
B.  Spearin,  Bayonne;  (C)  G.  DeKimpe,  30  Church  St.,  New  York;  (D)  Public  Service  Production  Co.,  80  Park  PI.,  Newark; 
(E)  J.  Mitchell,  Inc.,  999  Bergen  Ave.,  Jersey  City.  The  unit  bids  are  as  follows: 

A  B-  C  D  F. 


Clearing  site  and  demolishing  buildings  (lump  sum). 

830  lin.ft  18  in.  vitrified  pipe  sewer . 

400  lin.ft.  6  in.  vitrified  pipe  sewer . 

240  lin.ft.  20  in.  cast  iron  pipe  drain  . 

10  making  connections  to  8  ft.  and  6  ft.  6  in.  sewer. 
3(X)  lin.ft.  protection  of  steel  sewer . 

9  sewer  manhole . 

5  street  catch  hasin. . . . 

()0  lin.ft.  12  in.  water  pipe . 

1,430  lin.ft.  6  in.  water  pipe.. . . 

10  lin.ft.  4  in  water  pipe . 

400  lin.ft.  1{  in.  house  connection  pipe . 

2  hydrants . 

20  stopcocks . 

1.3.30  lin.ft.  4  in.  gas  pipe . 

20  lin.ft.  2  in.  house  connection  pipe . 

400  lin.ft.  IJ  in.  house  connection  pipe . 

2  gas  drip.. . 

20  m.  h.m.  timber  left  in  place . 

16.4(>0  cu.yd.  common  excavation.. . . . 

180  cu.yd.  rock  excavation . 

8,310  sq.vd.  preparing  suhgrade . 

1.30  cu.yd.  sand  or  gravel  fill  under  sewer  pipe . 

100  cu.yd.  broken  stone  fill  under  foundations . 

1,445  cu.vd.  approach  fill . 

740  cu.yd.  arch  fill . 

180  cu.yd.  fill  in  surface  streets . 

2, 1(4)  lin.ft.  timber  piles  under  45  ft . 

75,980  lin.ft.  timber  piles  45  to  60  ft . 

104,120  lin.ft.  timber  piles  over  60  ft . 

6,150  lin.ft.  concrete  piles . 

585  lin.ft.  8  ft.  caissons. . 

177  lin.ft.  10  ft.  6  in.  caissons . . . 

200  cu.yd.  rock  excavation  normal  air  pressure . 


316,000  00  325,000  00  325,000  00  310,060  00  333,310.00 


11  00 

4  60 

15  00 

8  00 

6  (/) 

9  00 

1  82 

6  00 

3  80 

1  87 

25  00 

12  73 

30  00 

11  60 

10  19 

100  00 

100  00 

170  00 

24  00 

53  70 

60  00 

46  00 

75  00 

53  30 

39  94 

170  00 

135  00 

200  00 

169  00 

161  22 

270  00 

195  00 

230  00 

175  00 

279  40 

12  00 

8  00 

20  00 

6  50 

7  28 

5  00 

4  00 

7  50 

3  57 

4  22 

4  00 

3  75 

10  00 

2  68 

2  70 

2  70 

2  25 

2  50 

3  40 

2  15 

220  00 

150  00 

300  00 

102  00 

193  .50 

20  00 

12  00 

35  00 

12  20 

6  45 

4  00 

3  50 

3  00 

2  55 

2  f)9 

3  50 

2  50 

1  50 

77 

80 

2  50 

1  75 

1  00 

51 

.54 

60  00 

75  00 

SO  00 

51  00 

S3  50 

100  00 

110  00 

85  00 

81  50 

96  70 

7  50 

4  85 

10  00 

5  55 

10  22 

12  00 

20  00 

20  00 

IS  50 

16  11 

70 

40 

85 

41 

54 

3  00 

3  00 

4  SO 

5  85 

3  11 

4  00 

5  00 

6  00 

5  45 

3  65 

4  00 

2  65 

7  00 

5  00 

5  55 

4  00 

2  65 

6  00 

6  60 

5  30 

3  00 

1  50 

2  60 

1  70 

1  94 

.70 

.90 

1  00 

65 

88 

.65 

90 

1  00 

.71 

.81 

.75 

90 

1  00 

.79 

75 

2  50 

3  IS 

5  00 

3  S3 

6  02 

120  00 

182  00 

172  50 

165  45 

183  00 

170  00 

255  00 

241  00 

231  60 

247  00 

35  00 

29  00 

27  60 

26  50 

25  70 

t 


JIarch  11,  1926 


100  cu.yd-  excavation  compressed  air . .  ?50  00 

(,8'U  cu.yd.  class  “C”  concrete  in  floor  slabs,  columns  and  arches .  28  00 

9  750  cu.yd.  class  “D”  concrete  in  foundations,  piers  and  walls .  22  00 

5  040  lin.ft.  balustrade  (class  “A”  concrete) .  6  00 

56  posts  for  lightinK  (class  “A”  concrete) .  100  00 

1  545  cu.yd.  concrete  protection  of  steel  structure  (class  “A”  concrete) .  SO  (X) 

210,000  sq.ft,  cement  motor  protection .  75 

11,450  sq. yd.  waterproofing.  .  3  50 

1  910  sq.yd.  waterproofing  of  concrete  structures  (back  of  walls).. .  1  00 

4*470  ton  structural  steel .  122  (X) 

355  ton  reinforcing  rods .  110  (X) 

8  ton  wire  reinforcing .  300  00 

1  ton  miscellaneous  steel .  350  (X) 

20  ton  straight  c.i.  pipe .  170  (X) 

12  ton  special  c.i.  pipe . . .  220  00 

19  ton  miscellaneous  iron  castings .  280  00 

2  ton  miscellaneous  steel  castings .  4(X)  00 

300  lin.ft.  4  in.  tile  drains . .  70 

iS.loio  sq.yd.  granite  block  pavement .  6  50 

400  lin.ft.  granite  header .  . . .  3  50 

3  570  sq.yd.  paving  streets  with  present  stone  blocks. .  1  80 

l’^  sq.yd.  paving  streets  with  recut  stone  blocks .  4  30 

3  500  sq.yd.  resetting  stone  block  pavement — adjust  old  to  new  pavement..  ..  1  80 

3,340  sq.yd.  foundation  concrete  pavement  for  granite  block . 4  50 

500  cu.yd.  finished  surface  concrete  pavement .  5  50 

2,090  sq.vd.  concrete  sidewalk.' . .  3  30 

2!415  lin.ft.  concrete  curbs  (except  special).. . .  1  70 

42  cu.yd.  special  concrete  curbs .  25  (XI 

265  lin.ft.  resetting  curbs .  2  (XI 


3,340  lb.  bronze . . ._ . 

1,420  lin.ft.  concrete  pavement  joint  filler.. .  . 
7.000  lin.ft.  mastic  filler  for  expansion  joints. 
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A 

B 

c 

D 

E 

?50  00 

?102  00 

?96  (X) 

592  65 

5'H)  2(> 

28  (X) 

31  so 

28  00 

33  80 

31  47 

22  00 

22  00 

20  SO 

19  90 

22  10 

6  00 

10  00 

8  00 

8  82 

7  54 

100  00 

12  5  00 

150  00 

153  43 

109  00 

SO  00 

80  00 

65  90 

81  IS 

66  9<) 

75 

93 

65 

93 

82 

3  so 

1  90 

1  60 

1  90 

3  34 

1  00 

so 

SO 

SO 

58 

122  00 

119  SO 

120  00 

137  00 

126  .10 

110  00 

130  00 

130  00 

220  00 

152  56 

300  00 

245  00 

2(X)  00 

396  00 

5.30  7S 

350  00 

320  00 

3  SO  00 

340  00 

269  00 

170  00 

110  00 

I  SO  00 

142  SO 

326  70 

220  00 

200  00 

2  SO  00 

237  so 

393  25 

280  00 

210  00 

2(X)  00 

204  00 

174  05 

400  00 

300  00 

300  00 

32S  00 

242  00 

70 

so 

.3S 

44 

26 

6  so 

7  SO 

7  00 

7  61 

6  85 

3  so 

5  00 

3  00 

2  45 

2  37 

1  80 

2  00 

2  90 

1  72 

1  45 

4  30 

3  SO 

3  00 

4  68 

2  69 

1  80 

2  so 

2  8S 

1  45 

1  18 

4  so 

2  70 

7  SO 

3  29 

3  76 

5  so 

IS  00 

I  S  00 

17  90 

21  73 

3  30 

2  75 

3  00 

2  87 

2  71 

1  70 

1  25 

2  00 

1  28 

1  34 

25  00 

30  00 

20  00 

34  00 

25  29 

2  00 

SO 

1  SO 

1  10 

1  08 

20,000  00 

18,000  00 

15,946  20 

3,128  00 

14,358  00 

4, .500  00 

1,000  00 

4,000  00 

1,000  00 

1,075  00 

1  20 

1  so 

1  20 

I  31 

1  24 

.50 

40 

35 

41 

27 

SO 

so 

40 

28 

32 

Extended  totals .  551,974,833  $2,123,165  $2,155,033  $2,199,014  $2,206,196 

illdings — Commercial  (Continued)  000  :  steel,  to  Llewellyn  Iron  Wks.,  1200  and  basement,  brick  and  steel,  plain  foun- 

d  cen.structine  4  story  and  basement,  53  N’orth  Main  St.  Noted  Jan.  14.  dation,  211  South  2nd  St.  »40,000. 


Buildings — Commercial  (Continued) 
and  con.structing  4  story  and  basement,  53 
X  H2  ft.,  rein. -con.  and  brick,  10th  and  O 
Sts.,  to  Olson  Constr.  Co.,  205  Chapin  Bldg., 
Lincoln,  4130,000. 

Mo..  Kansas  City  —  HOTEL  and 
THKATRE  —  W.  C.  Gumm,  3118  Troost 
Ave  will  build  6  story  and  basement.  45  x 
180  X  305  ft.,  and  128  x  212  ft.,  rein.-con., 
brick  and  terra  cotta  hotel  and  theatre. 
To  exceed  $150,000.  Work  will  be  done  by 
separate  contracts. 

Mo..  St.  Louis — AUTO  SERVICE — Ves- 
per-Buick  Automobile  Co.,  Grand  and  Lin¬ 
coln  Blvds.,  2  story  (ultimately  3  story) 
and  basement,  100  x  215  ft.,  rein.-con.  and 
stucco.  Grand  Blvd.  and  Winnebago  St.,  to 
W.  H.  Smith-Nelson  Cunliff  Co.,  107 
North  7th  St.  Archts.  est.  to  exceed  $150,- 
nno.  South  Side  Bulck  Co.,  Grand  Blvd. 
and  Potomac  St.,  lessee. 

Ark.,  Little  Rock — WAREHOUSE — Ter¬ 
minal  Warehouse  Corp.,  c/o  S.  J.  Beau¬ 
champ,  pres.,  1910  Summit  Ave.,  5  story, 
142  X  200  ft.,  rein.-con.,  brick  and  steel, 
Markham  St.  between  Commerce  and  Sheri¬ 
dan  Sts.,  to  W.  F.  Ault.  2017  Arch  St.. 
Little  Rock.  Archts.  est.  $500,000.  Noted 
Oct.  29. 

Tex..  Wlrhlta  Falls — HOTEL — L.  Mor¬ 
gan.  Mineral  Wells,  remodeling  and  con¬ 
structing  2  story,  51  x  150  ft.  top  addition, 
here,  to  Reid  &  Costley,  520  Staley  Bldg., 
approximately  $200,000. 

IVash.,  Aberdeen — OFFICE! — A.  H.  Al¬ 
bertson,  archt.,  Henry  Bldg.,  Seattle,  7 
story,  60  x  130  ft.,  rein.-con.,  brick  and 
terra  cotta,  Wishkah  and  1st  Sts.,  to 
Greene  Eng.  Co.,  Aberdeen,  for  F.  Becker, 
Aberdeen.  $250,000.  i 

Wash..  Zenith  —  MASONIC  HOME  — 
Heath,  Gove  &  Bell,  archts..  Pacific  Sav¬ 
ings  Bank,  Tacoma,  5  story  and  basement, 
rein.-con.  and  steel,  here,  to  Morris  Hoard, 
Inc.,  Pantages  Bldg.,  Seattle,  for  Washing¬ 
ton  State  Masonic  Home.  $441,999.  Noted 
Feb.  25. 

Calif.,  Berkeley — BANK  and  OFFICE! — 
Meriantile  Trust  Co.,  464  California  St., 
San  Francisco,  5  story,  brick  and  rein.-con. 
annex.  Center  St.  and  Shattuck  Ave.,  to  W. 
Sorenson,  Scenic  and  Le  Conte  Aves.,  $225,- 
OUO.  Noted  May  21,  1925. 

Calif.,  El  Centro  —  HOTEL — Barbara 
W'orth  Hotel  Co.,  6  story  and  basement, 
rein.-con.  annex,  to  Lange  &  Bergstrom, 
Washington  Bldg.,  Los  Angeles,  $275,500. 
Noted  Jan.  21. 

,  Calif.,  Los  Angeles— HOTEL— Sun  Realty 
&  Investment  Co.,  742  South  Hill  St.,  13 
story  and  basement,  122  x  150  ft.,  rein.- 
eon ,  7th  and  Hartford  Sts.,  to  Baruch  Co., 
I.  W.  Heilman  Bldg.,  approximately  $1,000,- 


000 :  steel,  to  Llewellyn  Iron  Wks.,  1200 
North  Main  St.  Noted  Jan.  14. 

Calif.,  Los  Angeles  —  STORE  and 
OFFICE  —  Sun  Realty  &  Investment  Co., 
c/o  Curlett  &  Beelman,  archts..  Union  Bank 
Bldg.,  12  story  and  basement,  80  x  150  ft., 
rein.-con.,  5th  St.  and  Bway.,  to  McNeil  Co.. 
5860  South  Park  Ave.,  approximately 
$1,000,000.  Steel,  etc.,  to  Llewellyn  Iron 
Wks.,  1200  North  Main  St. 

Calif.,  Pasadena  —  WAREHOUSE  and 
GARAGE  —  Southern  California  Edison 
Co.,  Edison  Bldg.,  Los  Angeles,  will  build 

1  story,  85  x  100  ft.,  rein.-con.,  vicinity  of 
Ix>gan  and  Hammond  Sts.,  by  day  labor. 
Eng.  Dept,  of  Owners,  engrs. 

Calif.,  Sacramento  —  STORE  —  O’Brien 
Bros.,  315  Montgomery  St.,  San  Francisco, 

2  story  and  basement,  rein.-con.,  J  St.  be¬ 
tween  11th  and  12th  Sts.,  to  Industrial 
Constr.  Co.,  815  Bryant  St.,  San  Francisco, 
$250,000.  Noted  Feb.  4. 

Calif.,  San  Francisco— HOTEL — H.  C. 
Keenan.  110  Sutter  St.,  will  build  6  story 
and  basement,  brick  and  steel.  Jones  St. 
near  Geary  St.,  by  day  labor.  $150,000.  H. 
C.  Baumann,  251  Kearny  St.,  archt. 

Calif..  Santa  Monica — CLUB — Breakers 
Club,  Spring  Arcade  Bldg.,  9  story  and 
basement.  125  x  220  ft.,  rein.-con.  and  steel, 
plain  foundation,  incl.  40  x  105  ft.  swim¬ 
ming  pool,  etc..  Marine  Terrace  and  Appian 
Way,  to  Fidelity  Contr.  Co.,  709  Hillstreet 
Bldg.,  $750,000.  Noted  Feb.  18. 

Sask.,  Regina — HOTELi — Broders  Ltd.. 
937  Victoria  Ave.,  general  contract  4  story 
and  basement,  70  x  175  ft.,  brick  and  tile. 
Rose  St.,  to  Poole  Constr.  Co.  Ltd.,  Regina ; 
plumbing  to  Vagg-Wilson  Co.,  1801  Retal- 
lack  St..  $43,000.  Archts.  total  est.  $200,- 
<  000.  Noted  Jan.  28. 


Buildings — Industrial 

Propoted  Work 

N.  ¥.,  Buffalo  —  METALWARE  FAC¬ 
TORY — Republic  Metalware  Co.,  80  Ten¬ 
nessee  St.,  plans  remodeling  factory. 
$60,000. 

N.  ¥..  New  ¥ork— SERVICE  STATION, 
REPAIR  SHOP  and  GARAGE  —  Shape, 
Bready  &  Peterkln,  Inc.,  engrs.  and  archts., 
50  East  42nd  St.,  preparing  plans  rein.- 
con.,  brick  and  steel,  plain  foundation,  337 
West  49th  St.  $700,000.  Owner’s  name 
withheld. 

N.  J..  Camdea- LEATHER  FACTORY— 
Chask  Cook  Co.  having  plans  prepared  by 
Lackey  A  Hettel,  5  Hudson  Ave.,  3  story 


X.  4.,  GlaHHiioro — MACHINE  SHOP  and 
foundry — Advance  Machine  &  E'dry.  Co., 
Glassboro,  C.  Peterman,  pres.,  2857  North 
Falethrop  St.,  Phlla.,  Pa.,  soon  takes  bids 
foundry  and  machine  shop.  $70,000. 

Pa..  Danville — SHIRT  FACTORY— H.  D. 
Bob  Co.,  40  Leonard  St.,  New  York  City, 
N.  Y.  and  Minersvllle,  having  plans  pre¬ 
pared  by  W.  D.  Shollenberger.  1522  Scott 
St..  Williamsport,  2  story  and  basement, 
60  X  152  ft.  factory,  here.  $45,000. 

Pa..  Grove  City  —  DAIRY  PLANT  — 
Owner,  c/o  Brazielt  &  Anderson,  archts., 
309  4th  Ave.,  Pittsburgh,  having  plans  pre¬ 
pared  3  story  and  basement,  75  x  80  ft., 
rein.-con.  dairy  piant,  here.  $225,000. 

Pa..  Lebanon  —  SHIRT  FACTORY  — 
Phillips  Jones  Co.,  Pottsvllle,  having  pre¬ 
liminary  plans  prepared  by  C.  E.  Kendrick. 
Pottsvllle,  4  story,  and  basement,  approx¬ 
imately  90  X  150  ft.  factory,  here.  $80,000. 

Pa..  Tarentum  —  WATER  and  LIGHT 
PLANT — City  plans  improving  water  and 
light  plant.  $225,000.  Hudson  &  Myron, 
802  Wabash  Bldg.,  Pittsburgh,  engrs. 

Md.,  Baltimore — BAKE!RY — Ward  Bak¬ 
ing  Co.,  362  Southern  Blvd.,  New  York 
City,  having  revised  plans  prepared  by  C. 
B.  Comstock,  110  West  40th  St.,  New  York 
City,  2  story  and  basement,  brick,  plain 
foundation,  Pennsylvania  R.R.  tracks  and 
Lanvale  St.,  here.  $300,000.  Noted  Oct.  8. 

Fla.,  Clearwater  —  POWER  PLANT  — 
Pinellas  Power  Co.,  purchased  site  and 
plans  power  plant.  Vine  St.  $50,000. 

Ala..  Birmingham  —  MACHINE  SHOP  — 
Stewart  Machine  Co..  1106  1st  Ave.,  C. 
Stewart,  pres.,  purchased  240  x  400  ft.  site 
and  plans  new  shop,  9th  Ave.  N.  and  28th 
St.  $150,000. 

La..  Morgan  City  —  PULP  MILL  and 
POWER  PLANT — Dixie  Pulp  &  Paper  Co. 
having  plans  prepared  by  V.  D.  Simons, 
engr.  and  constr.  mgr.,  431  North  Michigan 
Ave.,  Chicago,  111.,  125  ton  per  day  paper 
mill  and  power  plant.  $4,000,000.  Noted 
Jan.  21. 

La.,  New  Orleann— WAREHOUSE— E. 
Well.  Inc.,  archt.,  Whitney  Bldg.,  preparing 
plans  and  Soon  takes  bids  three  1  story, 
rein.-con.,  brick  and  stone,  pile  founda¬ 
tions,  on  86  X  319  ft.  site.  Market,  Re¬ 
ligious.  Richard  and  St.  Thomas  Sts.,  for 
Woodward  Wight  &  Co.,  $50,000  each. 

Tean.,  Cowan  — PLANT  —  Cumberland 
Portland  Cement  Co.,  c/o  Davidson,  Hicks 
&  Greene,  100  Russell  St..  Nashville,  plans 
organizing  and  erecting  2,000  bbl.  capacity 
cement  plant,  here.  To  exceed  $40,000. 

O.,  CaatoB — FACTORY — Eberman  Steel 
Co.,  1103  18th  St.  N.  W.,  soon  takes  bids  1 
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Buildings — Industrial  (Continued) 

story,  steel  factory.  Allen  Ave.  S.  E.  and 

Baltimore  &  Ohio  R.U.  tracks.  $100,000. 

O..  Cleveland— BAUNDRY  and  OFFICE 
— MtHlern  Baundry  Co.,  c,  o  J.  Bauer,  pres., 
2020  Woodland  Ave.,  having  plans  prepared 
by  A.  A.  Hanke,  2906  Euclid  Ave.,  2  story 
and  basement,  62  x  175  ft.,  brick  and  steel. 
East  55th  St.  near  White  Ave.  $60,000. 

<>..  Cleveland  —  FACTORY  —  Sherman 
Stores  Co..  «2.'l  Prospect  Ave.,  having  pre¬ 
liminary  plans  prepared  by  Christian, 
Schwarienberg  &  Oaeda,  engrs.  and 
archts..  1900  Euclid  Bldg.,  4  story  and 
ba.sement,  brick  and  steel,  3026  Superior 
Ave.  $300,000. 

O..  Cincinnati— EN'ORA VINO  PBANT— 
Rudolph  Sattler  Engraving  Co.,  Walsh 
Bldg.,  having  plans  prepared  by  Rendings, 
Panzer  &  Martin.  Southern  Ohio  Bank 
Bldg.,  3  story  and  basement,  75  x  150  ft., 
rein. -con.  and  brick,  plain  foundation.  Mc- 
Millin  St.  $100,000. 

O.,  East  Cleveland  (Cleveland  P.  O.)  — 
SABES  and  SERVICE — Barnes  Motor  Co., 
W.  P.  Barnes,  pres.,  1938  East  21st  St., 
Cleveland,  plans  2  story  and  basement, 
brick,  steel  and  concrete.  Euclid  Ave.  and 
Ivanhoe  Rd.,  here.  $150,000.  Engineer 
and  architect  not  selected. 

Indiana  —  OIB  REFIXERY  —  Roxana 
Petroleum  Corp.,  Shell  Bldg.,  13th  and  Bo- 
cust  Sts.,  St.  Bouis,  Mo.,  plans  oil  refinery 
on  450  acre  site,  partly  In  Gary  and  Ilam- 
niorul,  here»  $5,(100,000 ;  also  pipe  line, 
etc.,  from  Roxana,  111.,  to  Hammond,  Ind. 
$7,000,000.  Private  plans. 

Ind..  Indianapolla — PBAXT — See  “Build¬ 
ings — Commercial.” 

Ind.,  Indianapolis  —  POWER  PBANT  — 
Bd.  Trustees  Indiana  State  Blind  School, 
having  preliminary  plans  prepared  by  Har¬ 
rison  &  Turnock,  500  Bd.  Trade  Bldg., 
rein. -con.  and  brick  power  plant.  $150,000. 

Ind.,  Indianapolis — PRINTING  PBANT — 
Oval  &  Koster,  700  West  Washington  St., 
had  plans  prepared  by  C.  Byfield,  923 
Peoples  Bank  Bldg.,  4  story,  112  ft.  front, 
rein. -con.  and  brick  printing  plant.  $45,000. 

Mich.,  Jackson  —  PRINTING  PBANT  — 
Jackson  I'atriot  having  plans  prepared  by 
A.  Kahn,  1000  Marquette  Bldg.,  Detroit, 
3  story  and  basement.  75  x  130  ft.,  rein.- 
con.  and  brick,  plain  foundation.  $150,000. 

Mich.,  Muskegon  —  FAi^TORT  —  Shaw- 
Walker  Co.,  27  Division  St.,  having  plans 
prepared  by  A.  Kahn,  1000  Marquette  Bldg., 
Detroit,  and  takes  bids  about  Mar.  15,  5 
story,  80  x  200  ft.,  rein. -con.  and  brick, 
plain  foundation.  Division  St.  $250,000. 


III.^  Cicero  —  MOTOR  DEVICE  FAC¬ 
TORY — Stromberg  Motor  Devices  Co.,  58-68 
East  25th  St.,  Chicago,  having  preliminary 
plans  prepared  by  N.  M.  Dunning,  304 
South  Wabash  Ave.,  Chicago,  rein. -con., 
54th  Ave.  and  16th  St.,  here.  $4,000,000. 
I.,elverman  &  Hein.  190  North  State  St., 
Chicago,  engrs. 

Wis.,  Almond  —  CREAMERY  —  Almond 
Creamery  Co.,  W.  F.  Hintz,  secy.,  having 
plans  prepared  by  M.  J.  Mersch,  800  Di¬ 
vision  St.,  Stevens  Point,  1  story,  50  x  62 
ft.,  rein. -con.,  brick  and  steel,  plain  foun¬ 
dation.  $40,000. 

Wls.,  DodgevlUe  —  PBANT  —  Dodgeville 
Cheese  Federation.  F.  G.  Trooboda,  genl. 
mgr.,  plans  1  story  and  basement,  40  x  50 
ft.,  cold  storage  plant  and  refrigeration 
room,  rein. -con.  and  brick,  $40,000.  Engi¬ 
neer  and  architect  not  selected. 

Wls.,  Madison— DAIRY  PBANT— J.  M. 
O'Mally,  1  South  Pinckney  St.,  plans  2 
story,  rein. -con.  and  steel,  Bivingston  St. 
$40,000.  Engineer  and  architect  not 
selected. 

Wls.,  Milwaukee  —  FACTORY  —  C.  T. 
Gross,  3020  State  St.,  having  preliminary 
plans  prepared  1  and  2  story,  90  x  110  ft, 
brick  and  concrete,  plain  foundation.  Pop¬ 
lar  and  4th  Sts.  $60,000.  Private  plans. 

«is.,  Plymouth  — HEATING  PBANT  — 
Central  Steam  Heat  &  Power  Co.,  c/o  E.  E. 
Dillon,  engr.,  316  Ist  Natl.  Bank  Bldg., 
Madison,  plans  central  heating  plant  and 
distribution  system.  $155,000. 

la.,  Mashalltown  —  FACTORY  —  H.  E. 
Reimer,  engr.  and  archt,  Marshalltown, 
soon  lets  contract  1  story,  60  x  60  ft.,  brick 
and  steel  factory  plain  foundation,  for 
Fisher  Governor  Co.  $40,000. 

Mo.,  St.  Bonis  —  ICE  PLANT  —  Polar 
Wave  Ice  &  Fuel  Co.,  3638  Olive  St.,  pur¬ 
chased  site  and  plans  2  story  and  base¬ 
ment,  120  X  200  ft.  ice  plant  and  distribu¬ 
tion  station,  rein. -con.,  9th  and  Victor  Sts. 
$250,000. 

Tex..  AmariUo  —  GASOLINE  PLANT  — 
Phillips  Petroleum  Co.,  Bartlesville,  Okla., 
plans  casinghead  gasoline  plant,  10,000  gal. 
daily  capacity.  $1,000,000.  Private  plans. 

Tex.,  Brerkenridge — ICE  PLANT,  etc. — 
Alexander  &  Dillham,  having  plans  pre¬ 
pared  40  ton  capacity  Ice  plant,  rein. -con. 
and  brick,  also  Ice  pier.  $60,000.  Withers 
&  Merrell.  104}  Oak  St.,  Mineral  Wells, 
engrs. 

Tex.,  Eleetra  —  GASOLINE  PBANT  — 
Waggoner  Refinery  plans  new  units  to 
plant,  and  also  2,000  g.p.d.  natural  gasoline 
plant.  $500,000.  Private  plans. 


Tex.,  Bared€»— PUMPING  PLANT  .tc-_ 
Texas  Central  Power  Co.,  c/o  S.  M.  Mdl-n 
Frost  Bldg.,  San  Antonio,  plans  Iniprovine 
plant,  water  mains,  water  meter.s,  alsu, 
fight  plant  additlon.s,  etc.  $l,000,00'j  bonds 
voted  for  same.  Private  plans. 

Tex.,  Baredo  —  BAKERY  —  'W'df  j, 
Reuthinger  having  plans  prepared  bv  i.  s 
Beardsley,  116  West  39th  St.,  New  York 
City,  N.  Y.,  1  story,  66  x  108  ft,  rein  -eon 
and  brick,  plain  foundation,  Santa  Maria 
Lincoln  and  Iturbids  Sts.  $80,000. 

Tex.,  Raymondville  —  COTTON  COM¬ 
PRESS — Aransas  Compress  Co..  I'l.rpu., 
Chrlsti,  plans  cotton  compress,  hert-  {fio- 
000.  Private  plans. 

Tex.,  San  Antonio — CANDY  FACTORY 
— G.  A.  Duerler  Mfg.  Co.,  224  West  Com¬ 
merce  St.,  plans  6  story  and  basement,  un 
X  160  ft.,  rein. -con.,  brick  and  tile,  tun 
BIk.  Herff  St.  $200,000.  Engine,  r  and 
architect  selected  soon. 

Okla.,  Collinsville  —  POWER  PL.\NT  — 
See  “Waterworks.” 

Okla.,  Duncan  —  COTTON  SPINDLE 
MIBB  —  C.  R.  Miller  Mfg.  Co..  906  .laek- 
son  St.,  Dallas,  Tex.,  having  plans  pr.  pared 
1  story,  250  x  400  ft.,  rein. -con.,  briek  and 
steel,  plain  foundation,  here.  $2.5i>,0tiii 
Engineer  and  architect  not  selected. 

Okla.,  Keefeton — BRICK  PLANT— La 
Dow  Brick  Co.  making  preliminary  plans 
brick  plant.  $40,000.  Private  plans. 

Calif.,  Crescent  City — SAW  MII.T,. — P.ee- 
H-Ess  Milling  Co.,  G.  W.  Howe,  atty,,  plans 
5,000  to  10,000  ft.  capacity  per  day  mill. 

Calif..  Pinole  —  MILLS  —  California 
Woolen  Mills,  Pacific  Bldg.,  San  Franoiseo, 
making  preliminary  plans  woolen  mills, 
here.  To  exceed  $40,000. 

Calif.,  San  Francisco— FACTORY — 11- 
linois- Pacific  Glass  Co.,  15th  and  Folsom 
Sts.,  having  plans  prepared  6  story,  193  x 
256  ft.,  concrete,  Folsom  St.  $600,000.  A. 
Toriggino,  Mills  Bldg.,  engr. 

Calif.,  San  Francisco  —  FACTORY  and 
WAREHOUSE  —  J.  A.  Roebling  &  Sons 
Co.,  646  Folsom  St.,  having  new  plans  pre¬ 
pared  2  story,  concrete  and  steel.  Do  Haro, 
Carolina,  16th  and  17th  Sts.  $20o,(iftii, 
Eng.  Dept,  of  Owners,  engrs.  Noted 
Aug.  20. 

Calif.,  Santa  Monica — FACTORY — Sym- 
phonaer  Organ  Co.,  504  Wllshlre  Blvd.,  had 
sketches  made  by  (5.  F.  AVinder,  pres.,  organ 
factory,  Pico  Blvd.  $1,000,000.  Noted 
Mar.  4. 

Ont.,  Guelph — FACTORY — A.  Rae,  Yar¬ 
mouth  St.,  plans  remodeling  factory. 
$50,000. 


STREET  IMPROVEMENT— CHICAGO,  ILL. 

Bids  were  opened  by  Board  of  Local  Improvements,  City  Hall,  for  South  Water  Street  Improvement,  Sect.  No.  9,  .<tub 
and  superstructure,  from  east  line  of  State  St.  to  west  line  of  Wabash  Ave.,  (A)  Mid-Continent  Construction  Co.,  6 
North  Michigan  Ave.,  (awarded  contract);  (B)  M.  E.  White  Co.,  1735  Fulton  St.;  (C)  Underground  Construction  Co., 
130  North  Wells  St.  The  unit  bids  are  as  follows: 


Cast  iron  wheel  guards  (lump  sum) .  4,750.00 

610  cu.yd.  l:4j  concrete  in  columns  and  column  caps . 

4,950  cu.yd.  1:6  concrete  in  viaduct  slab,  etc . 

58  cu.yd.  1:6  concrete  in  stairs  and  stair  walls .  . 

50  cu.yd.  1:6  concrete  in  column  casings,  river  front . 

375,000  lb.  reinforcing  steel  in  columns  and  column  caps . 

935,000  lb.  reinforcing  steel  in  viaduct  slab,  etc . 

3,700  lb.  reinforcing  steel  in  stairs  and  stair  walls . 

28.500  lb.  steel  in  expansion  plates,  angles  and  curb  plates . 

3,850  sq.yd.  membrane  waterproofing . 

23.(X)0  sq.ft,  wearing  surface  on  sidewalks,  etc . 

1,000  sq.ft,  sidewalk  lights . 

45,200  lb.  steel  in  column  protection  plates . 

14.(i(X)  lb.  miscellaneous  iron  not  included  in  other  items  in  viaduct  structure . 

4.500  sq.ft,  rubbed  finish  . 

500  lin.ft.  wooden  railing  left  in  place . 

16  cast  iron  inlets  complete . 

S(X)  lin.ft.  6  in.  cast  iron  downspout . 

250  lin.ft.  safety  treads . 

7,300  cu.ft.  hollow  tile  masonry . 

29,000  cu.yd.  general  steam  shovel  excavation . 

3,{KX)  cu.yd.  general  hand  excavation . 

800  sq.yd.  vaulted  sidewalks,  broken  up,  removed  and  disposed  of . 

450  sq.yd.  stone  flagging,  broken  up,  removed  and  disposed  of . 

500  cu.yd.  reinforced  concrete  masonry,  broken  up,  etc.,  when  done  by  steam  shovel . 

450  cu.yd.  reinforced  concrete  masonry,  broken  up,  etc.,  by  hand . 

1.800  cu.yd.  plain  concrete  masonry,  etc.,  broken  up,  etc.,  by  steam  shovel . 

50  cu.yd.  plain  concrete  masonry,  etc.,  broken  up,  etc.,  by  hand . 

275  lin.ft.  dock  construction  removed,  etc . 

365.0(X)  lb.  steel  or  iron  in  cast  bases  or  grillages,  removed,  etc . 

400  piles  (not  to  he  used)  cut  off. . 

300  cu.yd.  additional  dredging . 
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<)fln  cu  vd.  general  filling.. . . 

1  ,esr  loads  in  bottom  of  cylindrical  pier  shaft*. . . 

-(,()(»)  cu.ft.  1:6  concrete  in  cylindrical  piers.  . 

14  ^00  cu.ft.  i:7i  concrete  in  cylindrical  piers.  . . . . . 

Ocu  ft  concrete  placed  in  piers  under  air  (additional  price) . 

1  iMXl  cu.ft.  solid  masonry,  etc.,  removed  from  piers. . 

495  cu  yd.  1:6  concrete  in  foundation  girders,  etc . 

475  cii.yd.  1:6  concrete  jn  dock  wall  proper . 

275  cu.yd.  1:6  concrete  in  vent  ducts . 

4  2.i0  s(|.ft.  1  in.  wearing  surface  on  dock  wall  and  vent  ducts . 

300  sq.ft.  4  in.  wearing  surface  on  steps  to  vent  ducts,  etc . 

7,^' bn. ft.  piles,  delivered  at  site  and  accepted . 

7]S00  lin.ft.  piles,  driven  in  dock . 

60  existing  piles  to  be  used  in  dock . . . . . . . 

89  m.  ft.  b.m.  untreated  timber  and  lumber  in  sheet  piling  and  stringers. 

7  m.  ft.  b.m.  oak  f^ender  for  dock.  . . 

1  5  m  ft.  b.m.  oak  bumper  for  loading  platform . 

220,O(X)  lb.  reinforced  steel  in  cylindrical  piers... . 

98,()(X)  lb.  reinforced  steel  not  included  in  other  items . 

48!(X)0  lb.  miscellaneous  iron  work  in  dock  construction . 

13i500  lb.  miscellaneous  iron  (railings,  curb  plates,  etc.) . 

52’lin.ft.  safety  treads . . . 

88  sq  yd.  8  in.  concrete  pavement  foundation . 

850  sq.yd.  reinforced  concrete  pavement  (dock  floor) . 

1,750  sq.yd.  plain  concrete  pavement — . . . 

3  750  sq.yd.  4  in.  asphalt  pavement,  no  foundation . 

5I53O  sq.vd.  S  in.  granite  block  pavement  (ordinary  blocks) . 

375  sq.y^.  5  in.  granite  block  pavement  (smooth  blocks) . 

0  sq.yd.  temporary  granite  block  pavement. .  . 

2,5(X)  lb.  reinforced  steel  in  pavement  foundation . 

i!200  sq.ft,  sidewalks  laid  on  the  ground . 

30  lin.ft.  integral  curb  for  sidewalks  on  ground . 

5  new  sewer  manholes  complete . 

14  new  catchbasins  complete . 

180  lin.ft.  8  in.  tile  pipe  sewer . 

240  lin.ft.  12  in.  tile  pipe  sewer . 

575  lin.ft.  15  in.  tile  pipe  sewer . 

650  lin.ft.  8  in.  cast  iron  pipe  sewer . ; . 

Extended  totals . 
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Buildings — Industrial  (Continued) 

Ont.,  Hamilton  —  SHEEX  METAL, 
PLANT — J.  E.  Riddell  &  Sons,  20  Ferguson 
Ave..  plans  rebuilding  sheet  metal  works, 
recently  destroyed  by  Are.  $50,000. 

Ont.,  Hamilton— GALVANIZING  PLANT 
— Steel  Company  of  Canada  plans  gal¬ 
vanizing  plant.  $300,000.  Private  plans. 

Mat*.,  Gardner  —  FACTORY  —  Amer. 
Fibre  Co.,  Coleman  St.,  taking  bids  2  story, 
brick  addition.  $45,000.  H.  A.  Foster,  15 
Oliver  St.,  Fitchburg,  archt. 

Pa.,  Phila. — MILL — Mar.  13,  by  E.  A. 
Wightman,  archt.,  Bankers  Trust  Bldg.,  2 
story  and  basement,  100  x  100  ft.,  rein. -con. 
and  brick,  plain  foundation,  A  and  Court- 
land  Sts.,  for  Concordia  Silk  Hosiery  Co., 
Fishers  and  Wyoming  Aves.  $60,000.  Noted 
Mar.  4. 

III.,  Highland  Park  —  ICE  PLANT  — 
Highland  Park  Ice  Co.,  5538  Lake  Park 
Blvd.,  taking  bids  1  story.  76  x  150  ft., 
brick,  plain  foundation.  $40,000.  C.  F. 
Ringer  &  Son,  432  Bway.,  Milwaukee,  Wls., 
archts. 

Tex.,  Cleburne — SHOPS — Gulf.  Colorado 
&  Santa  Fe  Ry.  Co.,  F.  Merrlt,  ch.  engr.,  408 
I'niun  Depot  Bldg.,  Galveston,  taking  bids 
122  X  155  X  517  ft.  boiler  house  and  black¬ 
smith  .shop,  also  1  story  45  x  228  ft.  shop, 
both  steel  and  metal  sash.  $300,000.  W.  J. 
Smith.  408  Union  Depot  Bldg.,  Galveston, 
archt.  Noted  Jan.  28. 

Gkla..  Mnakogee  —  COTTON  GIN  and 
SEED  HOUSE — See  “Contracts  Awarded.” 

Calif.,  Los  Angeles — CREAMERY — See 
“Contracts  Awarded.” 

Contracts  Awarded 

Conn.,  New  Britain — PLANT — North  & 
Judd  Mfg.  Co.,  East  Main  St.,  rebuilding 
brick  and  steel  annealing  building,  which 
recently  collapsed,  to  W.  H.  Allen  &  Co., 
Inc.,  Hungerford  Court.  Archts.  est. 
$40,000. 

C  onn.,  Waterbary — SHOP — M.  J.  Daly 
&  Sons,  Inc.,  555  Bank  St.,  3  story,  42  x 
100  ft.,  brick  and  steel  addition,  Bank  St., 
to  I.,ewis  Miller,  Inc.,  22  Church  St.,  Meri¬ 
den.  Archts.  est.  $40,000. 

N.  Y.,  Piermont  —  FACTORY  —  Robert 
Gair  Sc  Co.,  60  Washington  St.,  Brooklyn, 
rein  -con.  and  steel,  plain  foundation,  here, 
to  Turner  Constr.  Co.,  244  Madison  Ave., 
New  York  City.  Archts.  est.  $300,000. 

N.  J.,  North  Bergen  (Weehawken  P.  O.) 
— PLANT — Atlantic  Tank  Sc  Barrell  Corp., 


Grand  Ave.,  Hoboken,  1  story,  rein. -con., 
brick  and  steel,  plain  foundation,  here,  to 
W.  Kidde,  140  Cedar  St.,  New  York  City. 
Archts.  est.  $60,000. 

Pa.,  Phlla.  —  PRINTING  PLANT  —  R. 
Barnes,  5233  North  15th  St.,  2  story  and 
basement,  49  x  81  ft.,  and  17  x  17  ft.,  brick 
and  steel,  plain  foundation,  5806-18  North 
Marvine  St.,  to  F.  B.  Davenport,  240  North 
16th  St.  Archts.  est.  $40,000. 

Pa..  Phlla.  —  FACTORY  —  Huck  &  Ger- 
hardt,  Inc.,  1030  North  Bodine  St.,  1  story 
and  basement,  51  x  202  ft.,  rein. -con.,  steel 
and  brick,  plain  foundation,  C  and  Luzerne 
Sts.,  to  Schaeffer  &  Co.,  Otis  Bldg.  Archts. 
est.  $500,000. 

Md.,  Conowingo  —  POWER  PLANT  — 
Maryland  Pub.  Serv.  Comn.,  Baltimore, 
signed  orders  making  possible  construction 
Conowingo  Power  Project.  Phlla.  Electric 
Co.  Is  issuing  $36,000,000  bonds  to  finance 
development.  Initial  capacity  300,000  hp. 
additional  units  will  be  added  later,  making 
total  capacity  500,000  hp.  Approximate 
cost  initial  development  $52,000,000.  Con¬ 
tract  was  awarded  to  Stone  Sc  Webster,  147 
Milk  St.,  Boston,  Mass.,  Jan.,  1925.  Noted 
March  5.  1925. 

N.  C.,  High  Point — CHAIR  FACTORY — 
Tomlinson  Chair  Co.,  5  story,  80  x  400  ft., 
2  units,  to  J.  O.  Connor,  High  Point :  and 
1  unit  to  Gallivan  Building  Co.,  Greenville, 
S.  C.  Total  $200,000. 

N.  C.,  Kannapolia  —  COTTON  MILL  — 
Cannon  Mills  Co.,  1  story,  100  x  700  ft. 
and  100  X  300  ft.  extension,  timber,  to 
Brown-Harry  Co.,  Gastonia,  $375,000. 
Noted  Jan.  7. 

Fla..  Jacksonville — PLANT — Huttig  Sash 
&  Door  Co.,  1206  South  Vandeventer  Ave., 
St.  Louis,  Mo.,  2  story,  brick  and  concrete 
addition,  here,  to  N.  J.  Sutton.  332  Bast  3rd 
St.,  Jacksonville.  Archts.  est.  $60,000. 

Tenn^  Memphis — LAUNDRY — Memphis 
Steam  Laundry  Co.,  North  2nd  St.,  4  story, 
concrete,  reln.-con.,  brick  and  steel,  Jef¬ 
ferson  Ave.,  to  F.  J.  Ozanne  Constr.  Co., 
1667  Glenview  St.  Archts.  est.  $300,000. 
Noted  Feb.  18. 

Tena.,  Nashville  —  BAKERY  —  Amer. 
Bread  Co.,  456  4th  Ave.  N..  2  story  and 
basement,  brick  and  concrete  annex,  4th 
Ave.  N.,  to  Boone  Contg.  Co.,  314  Church 
St.,  approximately  $60,000. 

Ky.,  Paducah — SHOPS — Illinois  Central 
R.R.  Co..  135  East  11th  PL.  Chicago,  Ill., 
A.  F.  Blaess,  ch.  engr.,  boiler  erection  and 
machine  shops,  to  J.  E.  Nelson  Sc  Son,  3240 


South  Michigan  Ave.,  Chicago,  Ill. ;  and 
storage  buildings,  to  Ellington  Miller  Co., 
417  South  Dearborn  St.,  Chicago,  Ill.  Engrs. 
est.  $750,000. 

O..  Cincinnati— MACHINE  SHOP— Boye 
&  Emmes  Machine  Tool  Co.,  2245  Spring 
Grove  Ave.,  2  story  and  basement.  50  x  150 
ft.,  reln.-con.  and  brick,  plain  foundation, 
to  Austin  Constr.  Co.,  16112  Euclid  Ave., 
Cleveland,  $60,000. 

O.,  Cincinnati  —  FACTORY  —  Cincinnati 
Mfg.  Co.,  Gest  &  Evans  Sts.,  6  story  and 
basement,  72  x  103  ft.,  reln.-con.  and  brick, 
plain  foundation,  Gest  St.,  to  H.  C.  Hazen 
Constr.  Co..  Reading  Rd.,  $70,000. 

O.,  Cleveland— FACTORY— Owen  Bucket 
Co.,  W.  H.  Botten,  pres..  Rockefeller  Bldg., 
1  and  2  story.  92  x  180  ft.,  brick  and  steel. 
West  58th  St.,  to  Uhl-Jaster  Co.,  1900 
Euclid  Bldg.  Archts.  est.  $75,000. 

O.,  Youngstown — GARAGE  and  SERV¬ 
ICE  STATION— J.  H.  Fitch  Co..  F.  G. 
King,  pres.,  5  story  and  basement,  63  x 
327  ft.,  reln.-con.  and  brick,  to  Heller 
Bros.,  West  Boardman  St.  Archts.  est. 
$400,000.  E.  R.  Muldrew,  c/o  owner, 
lessee. 

Ind.,  Ft.  Wayne  —  MILLS  —  General 
Hosiery  Co.,  Industrial  Park,  East  Pontiac 
St.,  general  contract  1  story,  90  x  165  ft., 
reln.-con.,  brick  and  steel,  to  M.  Irmscher, 
118  West  Berry  St.  Archts.  est.  $500,000. 

Ind..  Noblesville  —  FACTORY  —  Amer. 
Strawboard  Co.,  steel  contract  for  1  story, 
74  X  300  ft.,  brick  and  steel  factory,  to  In¬ 
diana  Bridge  Co..  Macedonia  Ave.  and  East 
12th  St.,  Muncle.  Archts.  est.  $40,000. 
Private  plans. 

Mich.,  Newberry— POWER  HOUSE— See 
“Buildings — Educational,  Religious.” 

HI..  Chicago  —  FACTORY  —  A  S. 
Alschuler,  archt.,  28  East  Jackson  Blvd.. 
masonry  and  carpentry  contract  6  story 
and  ba.sement,  85  x  100  ft.,  Superior  and 
Sedgwick  Sts.,  to  Salomon-Waterton  Co.,  230 
East  Ohio  St.,  for  Peanut  Specialty  Co., 
212  W’est  Superior  St.  Archts.  est.  $200,000. 
Noted  Jan.  21. 

Ill.,  Chicago  —  FACTORY  —  Graham, 
Anderson,  Probst  Sc  White,  archts.,  80  East 
Jackson  Blvd..  general  «*ontract  3  story 
and  basement,  l2o  x  475  ft.  addition  tc 
train  shed,  to  W.  Adams  Co..  209  South 
La  Salle  St.,  for  Crane  Co..  836  South 
Michigan  Ave. 

lU.,  Joliet — FACTORY — P.  F.  Vollani! 
Co..  Washington  and  Richard  Sts.,  3  story 
and  basement,  74  x  300  ft.,  brick,  steel  and 
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Buildings — Industrial  (Continued) 
terra  cotta,  Richards  and  Union  Sts.,  to 
Hansen  &  Petersen  Co.,  Des  I'laines  and 
Allen  Sts.  Noted  May  H,  1925. 

Wl».,  Madison  —  PLANT  —  Grimm  Book 
BindinK  Co.,  J.  J.  Grimm,  mfcr.,  423  West 
Gorham  St.,  1  story,  58  x  90  ft.,  rein. -con., 
brick  and  steel,  Gilman  St.,  to  A.  Nuss- 
haum,  16  North  Pinckny  St.,  Madison. 
Archts.  est.  $40,000. 

Tex.,  Mt.  Pleasant — ICE  PLANT — Texas 
Pub.  Serv.  ('o.,  Marshall,  1  story,  50  x  70 
ft.,  50  ton  capacity,  fireproof,  here,  to  O. 
L.  CrlRler,  Marshall,  approximately  $70,000. 

Okla..  Muskoxee  —  COTTON  GIN  and 
SEED  HOITSE — J.  M.  Pierce,  Ry.  Exch. 
BIdK.,  will  build  cotton  ftin  of  8  stand,  80 
saw  capacity,  and  120  x  377  ft.  steel  and 
concrete  seed  house,  by  own  forces.  $75,000. 

Calif.,  Los  Anaeles — CREAMERY — Jer¬ 
sey  Kami  Dairy  ('o..  Vermont  and  Slauson 
Aves.,  will  build  1,  2  and  5  story,  164  x  265 
ft.,  6001  South  Gramercy  PI.,  by  day  labor, 
under  supervision.  J.  Schuck,  archt.,  1223 
West  6l8t  St.  $54,300. 

Calif.,  Vernon  —  FACTORY  —  Southern 
('alifornia  Iron  &  Steel  Co.,  Randolph  St., 
lais  Angeles.  1  story.  62  x  190  ft.,  steel 
frame  factory,  3400  Slauson  Ave.,  to  XTnlon 
Iron  W'ks.,  5125  Santa  Fe  Ave.,  Los  An¬ 
geles.  $40,000. 

Qiie.,  Chelsea — POWER  PLANT — Inter¬ 
national  Paper  Co.,  100  East  42nd  St., 
New  York  city,  3  generators,  transformers, 
etc.  to  Westinghouse  Electric  Co.,  Hamil¬ 
ton,  $1,250,000. 


Buildings— Educational, 
Religious 


Proposed  W'ork 


Mass.,  Hanover — SCHOOI., — Town,  School 
Com.,  Town  Hall,  plans  new  school.  $150,- 
000.  Engineer  and  architect  not  selected. 

Mass..  Natirk — SCHOOI., — Town,  School 
Bd..  plans  brick  and  steel  school.  $150,000. 
Mcl^aughlin  &  Burr,  88  Tremont  St.,  Bos¬ 
ton.  archts. 

Conn.,  New  Haven — SCHOOL — Berkeley 
Divinity  School,  plans  new  school,  York 
Sq.  $150,000  or  more.  Engineer  and  archi¬ 
tect  not  selected. 

X.  Y..  Flushing— SYNAGOGUE— Flush¬ 
ing  Fr*-e  Synagogue.  Amity  St.  soon  lets 
contract  brick,  steel  and  stone.  Sanford 
and  Jamaica  Aves.  $250,000.  M.  Court- 
land,  366  5th  Ave.,  New  York  <^ity,  engr. 
and  archt.  Noted  Feb.  11. 

X.  Y.,  Xew  York — SCHOOL  and  DOR¬ 
MITORY —  Veshiva  College  of  America, 
H.  F.  Fishel,  c/o  C.  B.  Myers,  engr.  and 
archt.,  31  Union  Sq..  having  plans  prepared 
brick,  steel  and  stone,  plain  foundation. 
West  187  th  St.  and  Amsterdam  Ave. 
$1,000,000. 


X.  Y..  Niagara  Falls— HIGH  SCHOOL — 
Bd.  Educ.  having  plans  prepared  by  Tooker 
&  Marsh,  engrs.  and  archts.,  101  Park  Ave., 
New  Y'ork  City,  brick,  steel  and  stone  addi¬ 
tion,  plain  foundation,  here.  $250,000. 

Pa..  Pittsburgh— ^’I’RSES  HOME— St. 
Johns  General  Hospital,  N.  S.,  Pittsburgh, 
having  plans  prepared  by  R.  M.  Marlier, 
Empire  Bldg,,  3  story  and  basement,  38  x 
112  ft.,  and  30  x  38  ft.,  brick  and  hollow 
tile,  McClure  Ave.  $150,000. 

Md.,  Baltimore — HOME — Bureau  Catholic 
Charities,  415  Cathedral  St.,  having  plans 
prepared  by  G.  R.  Callls,  Jr.,  Hearst  Tower. 
4  story  and  basement,  120  x  250  ft.,  brick 
and  stone,  plain  foundation,  at  St.  Agnes 
Hospital.  $500,000. 

.X.  C.,  Asheville  —  HIGH  SCHOOL  — 
Swannanoa  School  DIst.  voted  $150,000 
bonds,  brick  high  school,  for  Bd.  Educ. 
Buncombe  Co.  Noted  July  23. 

X.  C..  Charlotte  —  CHURCH  —  First 
Methodist  Church,  c/o  A.  M.  Whisnant,  chn. 
building  com.,  plans  church,  incl.  educa¬ 
tional  Sunday  school.  North  Tryon  and  8th 
Sts.  $500,000  .  Spencer  &  Phillips, 

Memphis,  Tenn.,  archts.  Noted  Sept.  17. 

Fla.,  Bartow — SCHOOI., — Bd.  Educ.  elec¬ 
tion  soon  $300,000  bonds,  school. 

Fla.,  Ft.  Myers — SCHOOL — Lee  Co.  Bd. 
Educ.  plans  election  soon.  $850,000  bonds, 
school. 

Fla.,  Lemon  City  —  SCHOOL  —  R.  L. 
Hamon,  supt.  Dade  Co.  (Miami),  having 
plans  prepared  by  H.  H.  Mundy,  218  North¬ 
east  5th  St.,  Miami,  Lemon  City  High 
School,  here.  $400,000. 

Fla.,  Tampa — CHURCH — First  Methodist 
Church  having  plans  prepared  by  M.  L.  El¬ 
liott,  Citizens  Bank  Bldg.,  new  church. 
$500,000. 

La.,  Monroe — SCHOOL — City  postponed 
election  Feb.  2,  $800,000  bonds  school  and 
filtration  plant.  Noted  Jan.  21. 

Tenn.,  Knoxville — SCHOOLS — Bd.  Educ. 
having  plans  prepared  by  W.  B.  Ittner,  911 
I.rf)CU8t  St.,  St.  Louis,  Mo.,  4  large  public 
schools  and  additions  to  3  others.  $350,000. 

<>.,  Akron— JEWISH  CENTER-Jewlsh 
Community  Center  plans  Jewish  center. 
South  Balch  St.  near  Five  Points.  $150,000. 

O.,  Cleveland  —  CHURCH  and  SUNDAY 
SCHOOL  —  St.  Johns  Evangelical  Church, 
E.  A.  Krafft,  pastor,  raising  $150,000  funds, 
1  and  2  story,  brick,  steel  and  concrete. 
East  55th  St.  and  Magnet  Ave.  H.  W. 
Maurer,  1991  East  66th  St.,  archt. 

O.,  Cleveland  —  ENGINEERING,  etc.  — 
Case  School  of  Applied  Science,  C.  S.  Howe, 
pres.,  Euclid  Ave.  and  Adelbert  Rd.,  having 
plans  prepared  by  Wilbur  Watson  and  as¬ 
sociates,  archts.  and  engrs.,  4614  Prospect 
Ave.,  3  story  and  basement  mechanical  en¬ 
gineering  building,  chemistry,  gj-mnasium, 
architectural,  administration,  assembly  hall 
and  library,  mining  and  proposed  exten¬ 
sion,  electrical  engineering  addition,  moving 
existing  chemistry  and  administration 
buildings.  $5,000,000. 

O.,  Cleveland  Heights  ( Warrensville 
P.  O.) — CHURCH,  SUNDAY  SCHOOL  and 


PARISH  HOUSE! — Corbusier,  LensI  k.  p.. 
ter,  archts.,  B.  F.  Keith  Bldg.,  Ci-  x.-ianJ' 
soon  lets  contract  1  and  2  stor-.  hr,  Tl' 


Steel  and  concrete.  Cedar  Rd.,  li  n.  i,, 
Grace  Lutheran  Church.  A.  W  HaVl.tl' 
pastor,  1879  EkiBt  66th  Su,  ('>  wlan.V 
$200,000. 


O.,  Timn  —  CHURCH  and  SlNiuv 
SCHOOL  —  Trinity  Reformed 
having  plans  prepared  by  Nicklas  .v 
rick,  1227  Prospect  Ave.,  Cleveland  i 
90  X  150  ft.,  stone  and  steel  chui.h  anri 
Sunday  school.  $150,000.  ° 


In«l.,  Indianapolis  —  COLLEGE  —  Butler 
College,  University  and  Butler  Av‘  «:  hiv 
ing  plans  prepared  by  Daggett  &  liibtien 
rein. -con.  and  brick  recitation  and  .Kcienc! 
building.  $500,000. 

Ind.,  South  Bend  —  COLLEGE! -- Xotre 
Dame  University  having  plans  prei>ar.  d  bv 
Cram  &  E'erguson,  24  8  Boylston  St..  Boston 
Mass.,  rein. -con.  and  brick  dinim;  hall 
2,000  seating  capacity.  $300,000. 

Mich.,  Ann  Arbor — MUSEUM — I'niver- 
slty  of  Michigan  having  plans  preiiartd  bv 
A.  Kahn,  1000  Marquette  Bldg.,  Detroit  ■’ 
story  and  basement,  rein. -con.  and  brick" 
plain  foundation.  $900,000. 

.Mleh.,  Iron  River  —  HIGH  SCHO()L_ 
E!lection  Apr.  12,  $300,000  bonds,  3  story 
and  basement,  rein. -con.  and  brick,  plain 
foundation.  V'an  Leyen,  Schilling  &  KeouRh 
3441  Cass  Ave..  Detroit,  archts.  it,  t 
Anderson,  Iron  River,  associated  archt. 

Mleh.,  Royal  Oak  (Ind.  br.  Detroit)  _ 

SCHOOL — Royal  Oak  School  Dist.  had  plans 
prepared  by  H.  T.  Keyes,  635  Free  I'ress 
Bldg.,  Detroit,  2  story  and  ba.sement.  rein- 
cun.  and  brick,  plain  foundation.  $i5(l,0t>ti. 

HI..  Champaign  —  CHI'RCH  —  McKinlev 
E'oundation  t.'ongregatlon,  J.  W.  .Malone, 
Jr.,  pastor,  412  East  Daniel  St.,  takes  bids 
in  fall,  2  story  and  basement,  rein. -con, 
brick  and  stone  church.  $200.00(1.  Hnla- 
bird  &  Roche,  104  South  Michigan  St.,  (’hi. 
cago,  archts. 

WU..  Madison — SCHOOL — Bd.  Elduc.,  c/o 
T.  Gosling,  supt.,  22  West  Dayton  St.,  hav¬ 
ing  plans  prepared  by  Small  &  Find.  Ells¬ 
worth  Bldg.,  2  story,  rein. -con.,  brick  and 
steel  addition,  plain  foundation.  $30li,(Mi(i. 

Win.,  Xeenah  —  HIGH  and  GR.\BE 
SCHOOI.1 — Plans  election  In  April.  $3,io.- 
000  bonds,  3  story  and  basement,  brick,  tile 
and  concrete,  plain  foundation,  for  Hi 
Elduc.,  C.  Hedges,  supt.  schools.  J.  I). 
Chubb,  109  North  Dearborn  St.,  Chicago, 
111.,  archt. 

WIs..  Prairie  dii  Chlen — SCHOOI.,— W.  X 
Benthen,  city  elk.,  plans  rein. -con.,  brick 
and  steel  school.  1st  Ward.  $150,000.  En¬ 
gineer  and  architect  not  selected. 

Al'ls.,  Sparta — -SCHOOL — State  Bd.  Con¬ 
trol,  A.  W.  Bagley,  secy..  State  Capitol, 
Madison,  having  plans  prepared  by  A.  Pea¬ 
body.  Madison,  1  story  and  basement,  4.)  x 
122  ft.,  and  60  x  148  ft.,  rein.-con.,  brick 
and  ‘steel  addition,  here.  $150,000. 

la.,  Charles  City — SCHOOL — Defeated 
$250,000  bonds,  for  school.  Project  aban¬ 
doned.  Noted  Feb.  11. 


SUBWAY— NEW  YORK,  N.  Y. 

Bids  were  opened  by  Board  of  Transportation,  49  Lafayette  St.  (lowest  four  and  highest)  for  Route  No.  78,  Sect.  No.  8, 
along  and  under  Ft.  Washington  Ave.,  from  (A)  S.  B.  Mason,  17  West  60th  St.  (awarded  contract);  (B)  The  English 
Construction  Co.,  15  West  91st  St.;  (C)  Moranti  &  Raymond,  Inc.,  42  Bway.;  (D)  P.  F.  Connolly,  9  Jackson  Ave., 
Long  Island  City;  (E)  The  Lustbader  Construction  Ck).,  Inc.,  101  Park  Ave.  The  unit  bids  are  as  follows: 


*140  cu.yd.  earth  excavation  and  disposal  at  N.  R.,  north  of  Dyckman  St.  . . . 
tl40  cu.yd.  earth  excavation  and  disposal  at  N.  R.,  south  of  Ft.  Wash.  Point. 
•.v‘!0  cu.yd.  rock  excavation  and  disposal  at  N.  R.,  north  of  Dyckman  St.  ..  . . 
f.v'iO  cu.yd.  rock  excavation  and  disposal  at  N.  R.,  south  of  Ft.  Wash.  Point.. 
*75,200  cu.yd.  tunnel  excavation  and  disposal  at  N.  R.,  north  of  Dyckman  St. 
t75,200  cu.yd.  tunnel  excavation  and  disposal  at  N.  R.,  south  of  Ft.  Wash.  Pt. 
•l.filio  cu.yd.  shaft  excavation  and  disposal  at  N.  R.,  north  of  Dyckman  St._. .  . 
9,()00  cu.yd.  shaft  excavation  and  disposal  at  N.  R.,  south  of  Ft.  Wash.  Point 

24.450  cu.vd.  concrete  masonry . 

55,350  s<j.ft.  rubbed  surface . 

30  cu.yd.  protective  concrete . 

35  cu.vd.  hollow  terra  cotta  or  tile  masonry . 

6,000  hbl.  Portland  cement  grout. .  . . 

250  m.  ft.  b.m.  shaft  and  tunnel  timbering . 

10  cu.yd.  broken  stone  or  gravel . . . 

3S0  sq.yd.  waterproofing  treated  fabric  3  ply . 

300  lin.ft.  cast  iron  pipe  and  fittings  3  in . 

100  lin.ft.  cast  iron  pipe  and  fittings,  4  jn . 

100  lin.ft.  cast  iron  pipe  and  fittings,  6  in . 

100  lin.ft.  cast  iron  pipe  and  fittings,  8  in . 

5.50  lin.ft.  standard  galvanized  pipe,  3  in . 

250  lin.ft.  standard  galvanized  pipe,  8  in . 

22,550  duct. ft.  tunnel  ducts . 

1,160  ton  riveted  steel  beams  and  standard  shapes . 


A 

B 

C 

D 

E 
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315  00 
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15  98 

14  SO 
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10 

10 

10 

IS 
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125  00 
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5  00 
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2  50 
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4  48 
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26 
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1070  ton  riveted  steel  beams  and  Bethlehem  shapes . . . 

Vton  architectural  steel  and  iron . 

]  emergency  exit  covers . 

X?  ton  steel  rods  and  bars.. . . 

1  ton  miscellaneous  iron  castings . 

i!;0  per  Ih.  special  wire  forms...  ■  •  •  •  . . . 

4  300  lln  ft.  1  i  in.  oak  or  ash  hand  rail . 

150  sq.ft,  steel  gratings  for  ventilation.. .....  . 

5  sn  vd.  finishing  upper  3  in.  concrete  walls  and  slabs . 

S(X)  lin.ft  steel  electric  conduits,  j  in . 

•>00  lin.ft.  steel  electric  conduits,  IJ  in . 

1  UK)  lin  ft.  steel  electric  conduits,  2  in . 

4  900  lin.ft.  steel  electric  conduits,  I  in . 

250  tin  ft.  steel  electric  conduits,  in . 

10  lin.ft.  steel  electric  conduits,  2i  in . 

4S;  4  X  4  X  3  in.  c.i.  outlet  boxes . 

10  6  X  0  X  4  in.  c.i.  pull  boxes . 

16x12x3  in.  c.i.  pull  boxes . 

6  H  X  «  X  4  in.  c.i.  pull  boxes .  . . . 

400  lin.ft.  c.i.  pipes  and  fittings,  extra  heavy  6  in . 

250  lin.ft.  c.i.  pipes  and  fittings,  extra  heavy  3  in . 

400  lin.ft.  c.i.  pipes  and  fittings,  extra  heavy  4  in . 

Total  for  disposal  at  N.  R.,  north  of  Dyckman  St.  (not  including  items  t) 

standard  shapes . 

Total  for  disposal  at  N.  R.,  north  of  Dyckman  St.  (not  including  items  t) 

Bethlehem  shapes . 

Total  for  disposal  at  N.  R.,  south  of  Ft.  Wash.  Pt.  (not  including  items  *) 

standard  shapes . _ . .  .  .  ._ . 

Total  for  disposal  at  N.  R.,  south  of  Ft.  Wash.  Pt.  (not  including  items  *) 
Bethlehem  shapes . 


n.  r.,  XVanli. — SCHOOIj — Mar.  16,  by  heating,  from  Ii.  J, 
Dist.  Comrs.,  constructing  wing  Mac-  house  St.,  $43,2;{i. 
Farland  Junior  High  School.  $180,000.  O.,  Mt.  Vernon— 

Fla.,  Hollywood — SCHOOL — Broward  Co.  kins,  chn.  iiulldini 
(Ft.  Lauderdale)  taking  bids  2  story  school,  Methodist  Kpiscopa 
here.  $150,000.  story  and  basemeni 

Mich.,  Fcrndalc  (br.  Detroit)  —  HIOH  concrete  and  brick, 
SCHOOI.,— Mar.  23,  by  G.  Damon,  secy.  Bd.  Co.,  Newark,  $140,0 
Kduc.  Dist.  9,  2  story  and  basement,  12  .Mich..  Detroit — J 
room,  rein. -con.,  brick  and  steel  addition  Bd.  Fduc.,  1354  B' 
to  Lincoln  High  School,  plain  foundation,  story  and  basement 
Nine  Mile  Rd.  $150,000.  H.  T.  Keyes,  635  and  brick,  plain  foi 
Free  Press  Bldg.,  Detroit,  archt.  Antoine  Sts.,  from 

Ill.,  Hillside  —  CHURCH  SCHOOL  and  ?5i»  Kast  Jefferson 
MONASTERY— Mar.  23,  by  Servlte  Fathers  Feb.  11. 

Monastery,  c/o  A.  Brosnahan,  pastor,  3121  IVIs.,  Marshfleld- 
West  Jackson  Blvd.,  Chicago,  2  and  3  story  1,  M.  Han.sen,  elk., 
and  basement,  rein.-con.,  brick  and  stone  36  x  207  ft.,  and  ’ 
church,  school  and  monastery.  $200,000.  concrete  addition  t< 
O’Meara  &  Hills,  Arcade  Bldg.,  St.  Louis,  High  School,  plaii 
Mo.,  archts.  Noted  Jan.  21.  Molzahn,  2  Maje» 

Calif.,  Los  Aageles— HIGH  SCHOOI..—  $189,290.  Noted  F< 
Mar.  17,  by  Bd.  Educ.,  Horace  Mann  Junior  Minn..  Minneapol 
High  School,  part  1.  2  and  3  story,  180  x  Educ.,  C.  F  Womr 
527  ft.  main  building.  75  x  150  ft.  shop.  Hall.  Feb.  i9,  gene 
rein. -con.  and  hollow  tile.  $325,000  nr  more.  3  story  and  b'asemi 
Edelman  &  Zimmerman,  H.  W.  Heilman  stone  addition  14i 
Bldg.,  archts.  Noted  July  23,  1925.  from  U  E.  Broph 

Calif.,  Los  Angeles — SCHOOI.. — Mar.  17,  Ave.  N.,  $98,000. 

by  Bd.  Educ.,  2  story,  60  x  256  ft.,  brick,  _ 

118th  St.  Krempel  &  Erkes,  Bradbury  Educ!,"  M.  Bird,  se 
Bldg.,  archts.  story  and  basemeni 

Calif.,  San  Leandro  —  CONVENT  and  180  ft.  wing,  rein 
SCHOOL — J.  J.  Foley,  archt.,  770  5th  Ave.,  high  school,  from  I 
San  Francisco,  taking  bids  2  story  each,  Natl.  Bank  Bldg., 
reln.-con.  school  and  convent,  here,  for  St. 

Marys  Convent.  Noted  Feb.  11.  Contrat 

Calif.,  Ventura- HIGH  SCHOOL— Mar. 

16,  by  Trustees  Ventura  Union  High  School  Conn.,  New  Ha 
Dist.,  2  story,  reln.-con.  high  school.  To  ex-  Anne’s  Roman  C 
ceed  $150,000.  Austin  &  Ashley,  Cham-  Camareta,  chn.,  1 
ber  of  Commerce  Bldg.,  Los  Angeles,  archts.  x  115  ft.,  brick,  st 
Noted  Dec.  3.  •  Dixwell  Aves.,  to 

Callt.,  San  FranrUco  —  HOTEL  —  See  Ist  Ave.,  West  Ha 
“Contracts  Awarded."  000.  Noted  Aug.  1 


sity  of  Arkansas  postponed  taking  bids  3 
story,  88  x  216  ft.  engineering  building, 
and  58  x  256  ft.  agricultural  building,  both 
rein  -con.,  brick  and  terra  cotta.  $650,000. 
Jamieson  &  Spearl,  Arcade  Bldg.,  St.  IjOuIs, 
Mo .  and  H.  R.  Burke,  307  Southern  Trust, 
Little  Rock,  archts.  Noted  Jan.  28. 

Mo.,  Clayton— SCHOOL— Voted  $140,000 
bonds.  3  story  school  In  I>e  Mun  tract,  for 
Clavton  School  Dist.,  J.  L.  Bracken,  supt. 
Total  cost  to  exceed  $150,600. 

Okla.,  Norman  —  HIGH  SCHOOL — Bd. 
Educ.  having  plans  prepared  by  Layton, 
Hicks  &  Forsythe,  Branllt  Bldg.,  Oklahoma 
ritv,  2  .story  and  basement,  reln.-con.  and 
brick,  plain  foundation.  Asp  St.  $150,000 
bonds  voted. 

Okla.,  Wewoka— 

Educ.  having  plans 
Reid,  Empire  Bldg., 


-HIGH  SCHOOI.r— Bd. 
prepared  by  Monott  & 

. . . . . Oklahoma  City,  2  story 

and  basement,  Apple  St.  $150,000  bonds 
voted. 

Calif..  Huntington  Park  (br.  Los  Ange¬ 
les) — SCHOOL — Voted  $370,000  bonds,  new 
schools,  also  additions  to  present  school, 
for  Huntington  Park  Bd.  Educ. 

Calif.,  Marysville  —  HIGH  SCHOOL  — 
Plans  election  $350,000  or  more  bonds,  high 
8<>hool  building,  for  Marysville  High  School 
Dist. 

Calif.,  Palo  Alto — LIBRARY' — Leland 
.Stanford  Junior  University  having  plans 
prepared  by  Bakewell  &  Brown,  251  Kearny 
St..  San  Francisco,  concrete  library,  on 
campus.  $150,000. 

Out.,  Kingston  —  STUDENTS  —  Queens 
University  plans  3  story  and  basement, 
rein.-con.,  brick  and  steel,  plain  foundation. 
1150,000.  Engineer  and  architect  not  se¬ 
lected. 

tint..  Toronto  —  COLLEGIATE  —  Bd. 
Educ.,  155  College  St.,  having  plans  pre¬ 
pared  by  C.  E.  Dyson,  c/o  owner,  2  story 
and  basement,  reln.-con.,  brick  and  steel 
addition,  plain  foundation,  Harbord  St. 
$150,000. 

Bids  Desired 

N.  J..  CIUTslde  Park  (mail  Cliffside)  — 
HIGH  SCHOOL— Mar.  26.  by  Bd.  Educ., 
Cliffside.  brick,  steel  and  stone,  plain  foun¬ 
dation,  Palisade  Ave.,  here.  $325,000.  E. 
Sibley.  Bluff  Rd.,  Palisade,  archt.  Noted 
Dec.  24. 

N.  J..  New  Brunswick— PHYSICS— Mar. 
34,  by  Bd.  Institutions  &  Agencies,  Tren¬ 
ton,  2  story  and  basement,  brick  and  steel, 
plain  foundation,  here.  $389,000.  A.  B. 
Mills.  State  Bldg.,  Trenton,  archt.  Noted 
Apr.  2. 

N.  J.,  Nutley  (br.  Newark)  —  HIGH 
SCHOOL  —  Mar.  26.  by  M.  Educ.,  Park 
^hool  Bldg.,  Franklin  Ave.,  constructing 
mgh  school,  Franklin  Ave.  Guilbert  & 
Betelle,  Chamber  of  Commerce  Bldg.,  New¬ 
ark,  archts.  Noted  Nov.  20,  1924. 


Bids  Received 

Mass.,  Quincy  (Ind.  br.  Boston)  — 
SCHOOL — t.'lty.  Pub.  Building  Dept.,  City 
Hall,  3  story  and  basement,  82  x  134  ft., 
and  70  x  170  ft.,  brick  and  steel,  Hancock 
St.,  from  Simpson  Bros.  Corp.,  77  Summer 
St.,  Boston,  $370,117.  Noted  Feb.  18. 

N.  J.,  Maplewood  (br.  South  Orange) — 
HIGH  SCHOOL— Bd.  Educ.,  Dist.  South 
Orange  and  Maplewood,  general  contract 
New  High  School,  3  story  and  part  base¬ 
ment,  reln.-con.,  brick  and  steel,  here,  from 
Bowe  &  Millinet,  388  Bergenline  Ave., 
Union  Hill,  $1,216,000;  heating  and  venti¬ 
lating,  from  J.  H.  Melles,  832  Springfield 
Ave.,  $124,780.  Noted  Feb.  18. 

Pa.,  Phlla.— SCHOOL— Bd.  Educ.,  J.  D. 
Cassell,  supt.  buildings,  19th  and  Chestnut 
Sts.,  Mar.  3,  general  contract  Elementary 
Public  School,  3  story,  attic  and  basement, 
109  X  165  ft.,  reln.-con.  and  brick,  plain 
foundation,  6th  and  Master  Sts.,  from  W. 
Langbome,  10  South  18th  St.,  $419,024; 
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P.ulldinRs — Kducational,  Religious  (Cent.) 

InK  Co.,  Barnard  St.,  $902,472.  Noted 
Dec.  10. 

<).,  Cleveland  —  RKCTOUY  —  St.  Agnes 
Ilonmn  t'atholic  Church,  C.  1'.  Jennings, 
pastor,  8000  Kuclid  Ave..  3  story  and  base¬ 
ment,  G1  X  9!«  ft.,  rein. -con.,  brick,  stone 
and  steel,  Cast  81st  St.,  to  C.  A.  Carson  Co., 
r>716  Kuclid  Ave.  Archts.  est.  1150,000. 
Noted  Feb.  4. 

(>.,  (■  rand  view  (Columbus  P.  O. )  — 

SCHOOI., — S.  U.  Scholes,  elk.  Bd.  Kduc.,  2 
story  and  basement.  112  x  136  ft.,  brick 
and  concrete,  to  K.  Klford,  555  Park  St., 
Columbus,  $108,950. 

O..  /anesville — CHPRCH  and  SUNDAY 
SCHOOI., — St.  Johns  Kvangelical  Lutheran 
Church.  \V.  Long,  pastor.  1  and  2  story,  80 
X  160  ft.,  brick  and  steel,  to  K.  Mast.  100 
Or*-en\vood  St.  Archts.  est.  $150,000. 
Noted  Dec.  17. 

Ind.,  Ki.wler— SCHOOI., — Mar.  29.  by  Ad- 
vi.sorv  Bd.  ('enter  Sch<x)l  Twp.  Benton  Co., 
and  L.  CJunnels,  trustee  (.'enter  School  Twp., 
Natl.  Bank  Bldg,.  2  story  and  basement, 
brick  and  stone  sihool.  ,1.  A.  Bruck,  Kent- 
hand.  archt.  Noted  Jan.  7. 

Mirh.,  Newberry — HIGH  SCHOOL — Bd. 
Kduc.,  il.  Kunert,  chn.,  3  story  and  base¬ 
ment.  brick,  tile  and  concrete,  plain  foun¬ 
dation,  also  remodeling  powerhouse,  to 
Foster  Constr.  <'o.,  114  Grand  Ave.,  Mil¬ 
waukee,  \Vis.,  $194,878.  Noted  Jan.  28. 

Minn.,  Kdina  (Minneattolis  P.  O.)  — 

S('HOOLS — G.  M.  Sachs,  elk.  Independent 
Sch<s>l  I  list.  17,  general  contract  2  story 
and  basement,  rein. -con.  and  brick.  Wood- 
dale  Ave.  and  5('th  St.,  to  M.  Madsen  Co., 
702  Natl.  Bldg.,  Minneapolis ;  also  1  story 
and  basement,  brick,  42nd  St.  and  Grimes 
Ave.,  to  Industrial  Contg.  Co.,  3050  4th 
Ave.,  Minneaiiolis.  Combined  cost  $150,- 
000.  Noted  Feb.  4. 

Okla..  Knid — CHURCH — First  Presby¬ 
terian  Church,  2  story  and  basement,  86 
X  146  ft.,  rein. -con.  and  brick,  plain  foun¬ 
dation,  6th  St.,  to  G.  Buxton.  Knid  Natl. 
Bank  Bldg.,  $250,000  cost  plus  percentage 
basis.  Noted  Feb.  18. 


Conn.,  Torrington — Remodiding — Mar.  26,  to  O'Brien  Constr.  Co.,  Builders  |  . 
by  Treas.  Dept,  at  office  Supervising  Archt.,  Bldg.,  Cleveland,  O.,  $39,088. 

Wash.,  D.  C.,  remodeling  and  enlarging  Feb.  25.  ‘  '''' 

I’.  S.  Post  Office,  here.  J.  A.  Wetmore,  act-  i».  c.,  Itennlngs  —  Power  Plar  — i. 
ing  supervising  archt.:  adv.  E.  N.-R.  tomac  Electric  Power  Co.,  231  i  -h  * 
Mar.  11.  N.  W.,  Wash.,  contract  for  dcs  n  an)i 

N’.  Y.,  N'orthport — Deep  Well — Mar.  23,  construction  plant  addition,  here,  n.,  !  •>1, 
by  U.  S.  Veterans  Bureau,  Arlington  Bldg.,  000  kw.  turbo  generator  with  tnlihri 
Wash.,  D.  C.,  constructing  deep  well  at  auxiliaries  and  switch  gear,  also  .m 
I^.  S.  Veterans  Hospital,  here.  L.  H.  Tripp,  frequency  changer,  to  Stone  &  Wel.^;.r  u- 
ch.  constr.  div.  Milk  St.,  Boston,  Mass.  '  ‘ 

X.  Y.,  Staten  Island — Ejector  Station,  etc.  D.  C.,  Wash.  —  Administration  r  s 

— Mar.  25,  by  Constructing  QuartermasH-rs  Veterans  Bureau,  Arlington  Bide  aj' 
fiffice,  39  Whitehall  St.,  New  York  City,  ministration  building  and  clinic  a:  r  « 
Sewage  ejector  station  and  discharge  sewer  Veterans  Hospital,  Mount  Alto,  h.  r»>  ia 
line  at  Miller  Field,  here ;  adv.  E.  N.-R.  Schneider-Spliedt  Co.,  Kellogg  Bldg  \Va«K 
Mar.  11.  D.  C.,  $158,000.  Noted  Dec  31.  ’ 

I'a.,  Lebanon — Remodeling — Mar.  22,  by  Fla.,  Miami  —  Office  —  U.  S.  Knginitf 
Treas.  Dept,  at  office  Sui)ervising  Archt.,  Office,  Masonic  Bldg.,  Jackson,  offli  e  imiirt' 
Wash.,  D.  C.,  remodeling  U.  S.  Post  Office,  ing,  here,  to  L.  Wallace,  Miami  1:p-„T 
here.  $6,175.  Noted  Jan.  7. 

Md.,  Baltimore — Storehouse — Mar.  25,  by  Ky.,  Lonlsville — Metal  Work — U  v  e- 
Treas.  Dept.,  at  t)ffice  Supervising  Archt.,  gineers  Office,  P.  ().  Box  72,  Lots  \  { "i 

Wash.,  D.  C.,  storehouse,  etc.  at  U.  S.  and  A-2  metal  work  for  chanoine  liuirtrin 
(Quarantine  Station,  here.  weirs  for  Dams  52  and  53,  Ohio  lti\,r  to 

I>.  Wash. — Steel,  etc. — Cir.  2407 —  C.  Hegewald  Co.,  New  Albany,  Ind.,  Ql.'i.ioa 

Mar.  15,  at  office  A.  L.  Flint,  genl.  purch.  O.,  Cineinnatl — Mezzanine — Treas  Dent 
officer  Panama  Canal,  Wash.,  D.  C.,  steel  at  office  Supervising  Archt.,  Wash  D  r 

bars,  staybolt  iron,  copper  tubing,  etc.  mezzanine  at  U.  S.  Post  Office,  here,  to 

Fla.,  St.  AiigiiHtine — Remodeling — Mar.  David  Gordon  Building  &  Constr  Co 
19,  by  Treas.  Dept,  at  office  Supervising  North  Avon  Sts.,  $5,999.  Noted 

Archt.,  Wash.,  D.  C.,  remodeling  U.  S.  Post  heb.  25. 

Office,  here.  III.,  Flvanston — Remodeling — Treas  liept 

<).,  Lima— Vestibule,  etc. — Mar.  23,  by  o*hce  supervising  Archt.,  Wash..  D  c, 

Treas.  Dept.,  at  office  Supervising  Archt.,  remodeling  I, .  S.  I’ost  Office,  here,  to  IVar- 

Wash.,  D.  C.,  vestibule,  etc.,  at  U.  S.  Post  5‘]"„'‘^®Knell^  Bway.,  Chiiago. 

Office,  here. 

O.,  Lorain — Vestibule — Mar.  29,  by  Treas. 

Dept,  at  office  Suitervising  Archt.,  Wash., 

1).  C.,  remodeling  Post  Office,  here. 

Mo.,  Joplin — Ve.stibule,  etc. — Mar.  24,  by 
Treas.  Dept.,  at  office  Supervising  Archt., 

Wash.,  D.  C.,  vestibule,  etc.,  at  U.  S.  Post 
Office,  here. 

.Mo.,  8t.  Louis — Barges — Mar.  31,  by  U.  S. 

Engineer  Office,  428  Customhouse,  20  small 
steel  barges;  adv.  E.  N.-R.  Mar.  11. 

Bid»  Received 


Minn.,  Fort  Snelllng — Refrigeration  Plant 
— Bureau  Yards  &  Docks,  Navy  Dept 
Wash.,  D.  C.,  icemaking  and  refrigi  latint 
plant  for  U.  S.  Veterans  Hospital,  her- 
to  Milwaukee  Steam  Appliance  ('o., 

Allis,  Wls.,  $17,560. 

8.  D.,  Hot  8prlngs — Refrigeration  IMant 
— U.  S.  Veterans  Bureau,  Navy  Dt-pt, 
Wash.,  D.  C.,  refrigeration  and  ice  niakinj 
plant  at  U.  S.  Veterans  Hospital,  here,  to 
Baker  Ice  Machine  Co.,  Inc.,  3601  North 
16th  St.,  Omaha,  Neb.,  $23,085.  .Noted 
Feb.  25. 


Ciillf..  L«»s  Angeles — HIGH  SCHOOL — 
Bd.  Kduc.,  general  contract  John  Adams 
Junior  High  School.  3  story  and  basement, 
148  X  168  ft.,  brick  and  rein. -con.,  to  D. 
Callahan,  I,ankershlm  Bldg.,  $143,250. 
Noted  Feb.  25. 

Calif.,  Oakland — SCHOOL — Bd.  Educ., 
San  Ix'andro  High  School.  2  story,  brick 
and  steel,  to  Sampel  &  Cody,  693  Mission 
St.,  San  Francisco,  $308,000.  Noted  Feb.  25. 

Calif.,  8un  Franelseo  —  SCHOOL — Bd. 
Pub.  Wks.,  general  contract  Edison  School, 
tireproof  Chattanooga  St.  between  22nd 
and  23rd  Sts.,  to  Amoroso  &  Damico,  180 
Je.saie  St.,  for  City  and  San  Francisco  Co. 
$287,000.  Noted  Feb.  11. 


Federal  Government 
Work 


Proposed  Work 

Mass.,  Chelsea  —  Quarters  —  Bureau 
Y'ards  &  Docks,  Navy  Dept.,  Wash.,  1).  C., 
plans  double  quarters  at  Naval  Hospital, 
here.  Noted  Mar.  26. 

I>.  C.,  Wash.  —  Office — Treas.  Dept.,  at 
office  Supervising  Architect,  plans  addition 
main  office  building,  14th  and  B  Sts.  S.  W., 
$5,000,000  :  office  buildings  for  Dept. 
Justice  $500,000,  Dept.  Agriculture  $2,000,- 
000,  General  Accounting  $2,500,000,  Dept. 
Labor  $5,000,000,  General  Supply  Com.  $2,- 
000,000,  and  Inter  State  Commerce  Com. 
$5,000,000,  also  groups  of  buildings  $6,000,- 
000,  sites  for  above  not  selected. 

Calif.,  8an  Diego — Sewer — Spec.  5189 — 
Bureau  Yards  &  D<H-ks,  Navy  Dept.,  Wash., 
1>.  C.,  plans  outfall  sewer  at  destroyer 
base,  here. 

C.  7...  Panama— Pipe  Masts — Spec.  5145 — 
Bureau  Yards  &  D<x-ks.  Navy  Dept.,  Wash.. 
D.  C.,  rejected  bids  Feb.  24.  2  guyed  steel 
pi|)e  masts  for  naval  radio  station,  here. 
Noted  Mar.  4. 

Bids  Desired 

Mass.,  Lynn — Remodeling — Mar.  31,  by 
Treas.  Dept.,  at  office  Supervising  Archt., 
Wash.,  D.  C.,  remodeling  U.  S.  Post  Office, 
here. 

Conn.,  Hartford — Dredging — Apr.  12,  by 
U.  S.  Engineer  Office,  Providence,  R.  I., 
dredging  in  Connecticut  River,  below  here ; 
adv.  E.  N.-R.  Mar.  11. 


Pa.,  Erie— Remodeling — Treas.  Dept,  at 
office  Supervising  Archt.,  Wash^  D.  (^1., 
Mar.  3,  remodeling  U.  S.  Post  Office,  here, 
from  A.  M.  Lundberg,  Times  Bldg.,  St. 
Louis.  Mo.,  $26,22U.  Noted  Feb.  18. 

D.  C.,  Wash. — Elevator — U.  S.  Engineer 
Office,  Navy  Bldg.,  Mar.  1,  installing  freight 
elevator  for  water  supply  project  for  Dist. 
of  Columbia,  from  Westbrook  Elevator  Co., 
Danville,  Va.,  $5,700,  alternate  $4,875. 
Noted  Feb.  4. 

X.  C.,  Cape  Lookout  (mail  Beaufort) — 
Compass  Station  —  Spec.  5182  —  Bureau 
Yards  &  Docks,  Navy  Dept.,  two  100  ft. 
radio  compass  stations,  at  Naval  Radio 
Compass  Station,  here,  from  W.  F.  Martens, 
Arlington  and  North  Goodman  Sts.,  Roches¬ 
ter,  N.  Y.,  (1)  $4,800  (*)  $5,600  (3)  $4,900 
and  (4)  $5,8(10.  Noted  Feb.  4. 

Kan.,  Hutehlnson  —  Remodeling  —  Treas. 
Dept,  at  office  Supervising  Archt.,  Wa.sh., 
D.  C.,  Feb.  25,  remodeling  and  enlarging 
U.  S.  Post  Office,  here,  from  A.  M.  Lund- 
herg.  Times  Bldg.,  St.  Louis,  Mo.,  $19,990. 
Noted  Feb.  4. 

Calif.,  Mare  iHland  —  Hospital  —  Spec. 
6105 — Bureau  Yards  &  Docks,  Navy  Dept., 
Wash.,  D.  C..  general  contract  rein. -con., 
brick  and  steel  hospital  at  Navy  Yard  Hos¬ 
pital,  here,  from  (A)  Mahoney  Bros.,  866 
Flood  Bldg.,  San  Francisco  (B)  Barrett  & 
Hilp,  918  Harrison  St..  San  Francisco  (C) 
R.  E.  McKee,  1128  Central  Bldg.,  Los 
Angeles,  (Al)  $229,817  (Bl)  $304,792  (Cl) 
$331,600  ;  (A3a)  $154,041  (B2a)  $151,774 

(C2u)  $159,400;  (A2b)  $145,517  (Bib) 

$151,445  (C3b)  $158,200;  (A3)  $299,817 

(B3)  $297,242  (C3)  $329,600;  (A4)  $293,- 
200  (B4>  $265,342  (C4)  $321,600;  (AS  add) 
$3,170  (B5)  $1,300  (C5)  $5,000;  (A6a) 

$154,041  (B6a)  $149,094  (C6a)  $159,400; 

(Aeb)  $145,517  (B6b)  $148.h5  (C6b)  $158,- 
200;  (A7a)  $151,296  (B7a)  $146,429  (C7a) 
$155,400;  (A7b)  $142,325  (B7b)  $144,555 

(C7b)  $155,200;  (A8a)  $27,500  (B8a)  $21.- 
700;  (C8a)  $21,800  ;  (A8b)  $27,500  (B8b) 
$21,200  (C8b)  $21,400;  (A8c)  $25,000  (B8c} 
$20,646  (C8r)  $21,000;  heating,  from  O.  E. 
Ross,  711  Central  Bldg.,  Los  Angeles,  (18) 
$29,750  (13a)  $13,000  (13b)  $12,900  and 

(14)  $2,000.  Noted  Jan.  21. 

Calif.,  Palo  Alto — Water  Tanks — U.  S. 
Veterans  Bureau,  Arlington  Bldg.,  Wash., 
D.  C.,  red  wood  water  tanks  for  U.  S. 
Veterans  Hospital  24,  here,  from  Redwood 
Manufacturers  Co.,  Hobart  Bldg.,  San 
Francisco,  $7,382.  Noted  Feb.  4. 

Contracts  Awarded 

N.  Y.j,  Buffalo — Breakwater — U.  S.  En¬ 
gineers  Office,  Federal  Bldg.,  concrete  super¬ 
structure  for  breakwater  in  Buffalo  Harbor. 


Tex.,  Brownsville  —  Remodeling  —  Tre.is. 
Dept,  at  office  Supervising  Archt.,  Wii.^h., 
D.  C.,  remodeling  and  enlarging  r.  s 
Court  House,  Custom  House  and  l’(.st 
Office,  here,  to  C.  Weitz  Con.str.  Co.,  71  j 
Mulberry  St.,  Des  Moines,  la.,  $17,570. 
Noted  Mar.  4. 

T.  H.,  Pearl  Harbor  —  Administration  — 
Spec.  5149 — Bureau  Yards  &  Docks.  .Navy 
Dept.,  Wash.,  D.  C.,  extending  administra¬ 
tion  building,  here,  to  W.  Wills,  5(i2  Thomp¬ 
son  St.,  Seattle,  Wash.,  $97,821  (240  days). 
Noted  Mar.  4. 


FEDERAL  POWER  COMMI8SION 

Application  for  Licenses  and  Permits 
Applieations 

686 —  Union  Carbide  Co.,  1709  East  t'ary 
St.,  Richmond,  Va.  —  Wants  preliminary 
permit  power  project  in  Clinch  and  Powell 
Rivers  and  tributaries,  in  Tennessee  and 
Virginia. 

687 —  Orovllle-Wyandotte  Irrigation  dis¬ 
trict,  Oroville,  Calif. — Wants  preliminary 
permit  power  project  in  South  Fork  Feather 
River  and  tributaries,  in  Butte  and  Plumas 
Counties. 

688 —  Tongass  Power  &  Light  Co..  Hyder, 
Alaska  — Wants  preliminary  permit  power 
project  in  Salmon  River,  Tongass  Natl. 
Forest. 

689 —  Tongass  Power  &  I,ight  Co.,  Hyder. 
Alaska  — Wants  preliminary  permit  power 
project  in  Soule  River,  Tongass  Natl. 
Forest  Park. 

690  —  G.  T.  Stetson  &  H.  S.  Nixon, 
trustees  Ojal  Irrigation  Dist.,  Ojai,  Calif.— 
Wants  preliminary  permit  constructing  180 
ft.  dam,  creating  30,800  acre-feet  capacity 
reservoir,  8.2  ml.  conduit  and  power  house, 
approximately  2  mi.  northeast  of  Ojai, 
Ventura  Co. 

691 — Cliff  Gold  Mining  Co.,  Laramie. 
W'yo.  —  Wants  preliminary  permit  small 
power  project  in  Middle  Fork  of  Little 
Laramie  River. 


Unclassified 


Proposed  Work 

Conduits,  ete. — Hartford,  Conn. — Hart¬ 
ford  Electric  Light  Co.,  266  Pearl  St.,  plans 
new  conduits  $97,100,  removing  overhead 
wires  $88,500,  and  increasing  cable 
facilities  $74,400.  A.  D.  Colvin,  genl.  mgr. 

Grand  Stand — Gulfport,  Miss. — Gulfpoff 
Athletic  Assn.,  owners  of  Gulfport  Cotton 
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tfv..  n-i  le  ague,  having  plans  prepared  by 
<Mith  A:  Xor\v(K)d.  C.ulfport,  new  grand 
kaial.  C.OOlt  seating  capacity. 

Hr. — Indianapolis.  Ind. —  Indian- 
3  "  ivwer  &  Heat  Co..  W  C.  Marmon. 

Monument  Pi.,  plans  3  new  boilers 
‘P  \li!l  '=1  plant.  $50,000;  also  new  lines. 

■  m'eters.  transformers  for  extending 
^niie  to  homes.  $200,000. 

I’lne  Mnr — Texas— Upham  Gas  Co., 
Mim-ril  Wells,  plans  60  ml.  8  and  12  in. 
•'i '  '^‘iine  from  Shamrock  Gas  and  Oil 
Kield'^  in  Wheeler  Co.  to  Childress.  $700,- 
y(,0  Private  plans. 

_ ilrerkrnridce,  Tex. — See  “Bulld- 

— Industrial.” 

Tran»mi»«lon  Line — ralifornla-^ity  of 

on  I'rancisco  and  San  Francisco  Co.  (San 
vrin.isco)  plan  electric  transmission  line 
froln  Sewark,  Alameda  Co.  to  San  Fran- 

‘along  Bay  Shore.  $20,000  appro¬ 
priated  to  finance  survey.  M.  M.  O’Shaugh- 
iiessj  .  city  engr. 

tirnanirntal  Lighting  System— Burbank, 

_ See  "Streets  and  Roads. 

siihway — Fresno,  Calif. — Fresno  Co.  and 
Onta  Ke  K  R.  Co..  C.  F.  W.  Felt,  ch.  enp.. 
‘so  Hast  Jackson  Blvd..  Chicago.  Ill.,  making 
i.r.liniinarv  plans  subway  under  Santa  he 
rit  trasks  in  McKinley  Ave.  $100,000- 
$150,000.  C.  P.  Jensen,  Fresno,  co.  surv. 

*  (iriiameiital  I.lghting  System — Glendale. 
Calif  ornamental  lighting  system  on  San 
Krrnamlo  Rd.  and  Western  Ave.,  to  K  D. 
.Miller,  218  South  Greenleaf  Ave.,  Whittier, 
$;o,2S5. 

Ornamental  Lighting  System  — 

Keai  h  t  alif. — City  Council  soon  takes  bids 
metal  standards  on  Atlantic  Ave.  To  ex¬ 
ceed  $70,000.  R.  D.  Van  Alstine,  city  engr. 

Transmission  Line  —  Ontario  —  Insull 
I'.mer  Co..  Sault  Ste  Marie,  plans  40  mi. 
transmission  line  from  Michipicoten  to 
iioudreau  Gtildfields.  $150,000.  J,  A.  Mc- 
Phail,  c/o  owners.  engT. 

Bids  Desired 

F.limination  Grade  Crossing  —  Buffalo. 
V_Mar.  15,  at  office  Grade  Crossing  & 
Terminal  Station  Comn.,  1036  Kndicott  Stp, 
eliminating  grade  crossing  of  Colvin  St.  at 
Frie  and  Delaware,  I.,ackawanna  &  Western 
K  R  by  constructing  subway  and  ap¬ 
proaches.  G.  H.  Norton,  ch.  engr.  Noted 
bee.  17. 

Grade  Separation — Michigan — See  “Con¬ 
tracts  Awarded.” 

Swimming  Pool — Belle  Isle  (mail  Tobins 
Hail«>r),  .Mich.  —  See  “Buildings  —  Com¬ 
mercial.” 


Agreement  “EK,”  from  M.  D.  Walsh.  1124 
Findlay  Ave.,  $218,020.  Noted  Feb.  25. 

.Asphalt  Plant  — Detroit.  Mich.  —  Dept. 
Pub.  Wks.,  Feb.  17.  1  story.  37  x  37  ft., 
rein. -con.  silo  and  shop.  Lynch  and  French 
Rds.,  from  J.  L.  Beecher  Co.,  8014  Grand 
River  Ave.,  Detroit,  $25,065.  Noted  Feb.  11. 

Contracts  Awarded 

Swimming  Ptiol  —  Worr-ester,  Mass.  — 
Worcester  Polytechnic  Institute,  R.  Earle, 
pres..  Dr.  Homer  Fuller  Memorial  swim¬ 
ming  pool,  to  E.  D.  Ward  Co..  82  Foster  St.. 
Worcester.  Engrs.  eat,  to  exceed  $25,000. 

Ice  Arena — New  Haven.  Conn. — Berk¬ 
shire  Ice  Corp.,  2  story,  80  x  200  ft.  ice 
arena,  rein. -con.,  brick  and  steel,  tlrove  St., 
to  Sullivan  &  McKeon,  937  Dixwell  Ave. 
About  $450,000. 

Fire  Alarm  System — New  York,  N.  Y. — 
Fire  Dept.,  Municipal  Bldg.,  portion  under¬ 
ground  tire  alarm  system,  to  J.  Gerhart. 
50  Church  St.,  $11,750.  Noted  Feb.  25. 

Dorks,  etc.  —  Montaiik.  N.  Y’. —  Montauk 
Beach  Development  Corp.,  C.  G.  Fisher,  52 
Vanderbilt  Ave.,  New  York  City,  700  ft. 
and  450  ft.  piers  and  2  bridges,  here,  to 
Robbins-Ripley  Co.,  50  Church  St.,  New 
Y'ork  City.  Engrs.  eat.  $250,000. 

Street  Lighting  System  —  Phila.,  Pa.  — 
See  “Streets  and  Roads." 

Underpass — .Atlanta,  Ga. — City,  under¬ 
pass  at  Bell  St.  b«>tween  Hunter  and  De¬ 
catur  Sts.,  to  Hagedorn  Constr.  Co., 
Green-sboro,  N.  C.,  $72,900.  Engrs.  est. 

$75,000.  Noted  Aug.  27. 

Grade  Separation — Michigan — State  Hy. 
Dept.,  at  office  Comrs.  Monroe  Co.,  Monrtje. 
will  build  flrade  Separation  5,804,003  under 
Detroit  &  Ironton  R.R.  tracks,  by  state  con¬ 
struction  forces.  $70,435.  Noted  Feb.  11. 

Culverts — .Albia,  la. — See  "Streets  and 
Roads.” 

Ornuinental  Lighting  System — Los  .Ange¬ 
les,  Calif. — Ornamental  lighting  system  on 
Hillhurst  Ave.  between  Los  Fellz  and 
Hollywood  Blvds.,  to  D.  S.  McEwan,  2930 
Main  St.,  Ocean  Park.  $32,250.  Noted 
Feb.  18. 

Swimming  Pool — Sants  Monica,  Calif. — 
See  "Buildings — Commercial.” 

Coke  Ovens — Hamilton.  Ont. — Hamilton 
By  Product  Coke  Ovens  will  build  35  by 
I>roduct  ovens,  installing  coal  and  coke 
handling  equipment,  etc.,  under  supervision 
A.  T.  Leavitt,  engr.,  c/o  owner.  $1,500,000. 


Materials 


Flectrical  Kguipment  and  Breakwater — 
(hiciigo.  III. — Mar.  16,  by  City.  City  Hall, 
electrical  etiuipment  for  double  leaf  trun- 
niuii  ba.scule  bridge  over  South  Branch  Chi- 
cittio  River,  at  Adams  St.  ;  also  pile  and 
timlter  breakwater  on  line  450  ft.  north  of 
and  parallel  to  Municipal  Pier.  A.  A. 
Slirague,  comr. 

Lighting  System — F^lmhurst,  III. — Mar. 

2‘.'.  by  Bd.  Local  Impvts.,  ornamental  street 
lighting  system.  F.  N.  Neumann,  city  elk. ; 
adv  E.  N.-R.  Mar.  11. 

Transmission  Line — Wisconsin — Wiscon¬ 
sin  Valley  Electric  Co.,  F.  Nolte,  purch. 
agt.,  206  3rd  St.,  taking  bids  road  poles, 
cross  arms.  Insulators,  wire,  etc.,  for  ap- 
liroximately  40  mi.  transmission  line  be¬ 
tween  Wausau  and  Antigo.  Private  plans. 

Ornamental  Lighting  System — Los  .Ange¬ 
les.  Calif. — Sujtervs.  Los  Angeles  t/o.  tak¬ 
ing  bids  metal  standards  on  streets  be¬ 
tween  Slauson  Ave.  and  84th  PI.,  and  from 
Central  Ave.,  easterly,  Co.  Impvt.  406.  To 
exceed  $50,000. 

Wharf— .Alonterey,  Calif. — City  Council 
taking  bids  Wharf  2,  steel.  Former  bids  re- 
je,  ted,  F.  B.  Smith,  Holbrook  Bldg.,  San 
Francisco,  engr.  Noted  Feb.  18. 

Coke  Ovens — Hamilton,  Ont. — See  “Con¬ 
tracts  Awarded.” 

Bids  Received 

Cast  Iron  Pipe  —  Boston,  Alans.  —  City, 
liMi.iioo  lb.  4  in.  diam.,  spigot  and  bell  c.i. 
ltil>e,  from  P.  S.  C'ast  Iron  Pipe  &  Fdry. 
t'l)..  Morris  Bldg.,  Phila.,  Pa.,  $4,300  ;  other 
c.i.  requirements,  from  G.  A.  Caldwell  Co., 
Willoughby  Rd.,  Milton,  $0,048  per  lb. 

Lighting  System — New  Y'ork.  N.  Y'. — Bd. 
Health,  L.  I.  Harris,  pres.,  505  Pearl  St.. 
Mar.  1,  underground  roadway  lighting 
system,  in  various  buildings.  Riverside 
Hospital,  North  Brothers  Island,  Bronx, 
from  F.  Scandon,  86  Park  PL,  $53,000. 
Noted  Feb.  18. 

Sahway — New  York.  N.  Y’. — Bd.  Trans- 
isirtation,  J.  H.  Delaney,  chn.,  49  Lafay¬ 
ette  St.,  subway  connecting  Manhattan- 
Bronx  Subway  to  Manhattan  Elevated  line, 


Proposed  W  ork 

Koad  Oil — Carlinvllle,  III. — See  “Streets 
and  Roads.” 

Koad  OH — Alt.  Sterling,  HI. — See  "Streets 
and  Roads.” 

Cement.  Bars,  etc.  —  Cor.vdon,  la.  — 

Bd.  Supervs.  Wayne  Co.  soon  takes  bids 
1,200  bbl.  cement,  50  tons  reinforcing 
bars,  3  tons  nails,  5,000  ft.  corrugated  iron 
pipe  and  2  tons  red  lead  in  oil.  C.  H.  P'ord, 
resident  engr. 

YVIre,  etc. — Nebraaka  and  South  Dakota 
— Northwestern  Bell  Telephone  Co.,  19th 
and  Douglas  Sts.,  Omaha,  Neb.,  plans  to 
purchase  21,900  ml.  copper  wire  in  cable, 
1,150  mi.  oi)en  copiM*r  and  365  mi.  iron 
wire,  25,300  poles,  11,700  cross  arms,  etc., 
here.  $1,521,000. 

Bids  Desired 

Portland  Cement,  etc. — Brooklyn,  N.  \. — 
Mar.  17,  by  J.  A.  Guider,  pres.  Brisiklyn 
Boro,  Boro  Hall,  8,000  bbl.  Portland 
cement ;  5,000  cu.yd.  1 }  in.  aggregate  ;  3,000 
cu.yd.  sand  grit ;  4.0O0  cu.yd.  paving  and 
concrete  sand  ;  2,000  cu.yd.  paving  and  con¬ 
crete  sand  ;  600,000  gal.  asphaltic  road  oil 
for  cold  application  ;  600,000  gal.  asphaltic 
cement  for  bituminous  and  concrete  mix¬ 
tures;  3,000  tons  limestone;  12,000  cu.yd. 
asphalt  sand ;  8,000  cu.yd.  binder  stone ; 
and  15,000  cu.yd.  steam  cinders. 

Lumber,  etc. — New  Y’ork,  N.  Y, —  Mar. 
16,  by  P.  J.  Dooling,  comr.  Purchase, 
Municipal  Bldg.,  lumber  and  creosoted 
paving  blocks,  to  Dept.  Parks  in  Bronx, 
Manhattan  and  Brooklyn,  Police  and  Cor¬ 
rection  Depts.,  and  Dept.  Plants  &  Struc¬ 
tures. 

Ralls,  Timber,  etc. — New  Y’ork,  N,  Y’. — 
Mar.  19,  by  Bd.  Transportation.  J.  H. 
Delaney,  chn.,  49  Lafayette  St.,  for  open 
hearth  rail  (Order  4)  for  Rapid  Transit 
R.R.  also  ties  and  timber  (Order  14)  for 
portion  of  Queensboro  Subway. 

Creosoted  Ties — Phila.,  Pa. — Mar.  16,  H. 
E.  Ehlers,  dir.  Dept.  City  Transit.  1211 
Chestnut  St.,  creosoted  ties,  approximately 


1,735,000  ft.  timber  mostly  southern  yel¬ 
low  pine.  Noted  Feb.  11. 

Paving  AlalerialM — Phila.,  Pa. — Mar.  I. 7. 
by  Dept.  Supplies.  City  Hull,  t’lass  l.«>  for 
paving,  gravel,  stone  and  usiihalt  wearing 
surface,  etc.  E.  J.  LalTerty,  dir. 

Paving  Bloekie— Itultimiire,  Aid.- -Mar.  17. 
by  Hd.  Awards,  vltr.  iiuving  bloi'ks  for 
Bureau  Highways  during  1926,  f.o  b.  Balti¬ 
more.  S.  Purcell,  City  Hall,  highways  engr. 

Koad  and  Bridge  .Alaterial  —  Memiihls, 
Tenn. — Mar.  16,  by  Comrs.  Shelby  Co.,  E. 
W.  Hale,  chn.,  annual  su|)|>l.v  of  road  and 
bridge  materials,  inel.  crushed  limestone, 
road  gravel,  concrete  gravel,  sand,  cement, 
steel,  piling,  pine,  oak  lumlwr.  culvert  i>il)*-, 
bituminous  material,  natural  rock  asphalt 
(heated  and  cold),  mule  shoes,  fuel  oil  and 
lubricating  oil,  etc. 

Cast  Iron  Pipe — Cleveland,  O. — Mar.  19, 
by  City,  2,190  tons  3-  to  6o-ln.  c.i.  piiK>. 

Lumber,  (iravel,  Slone,  etc. — Indianapo¬ 
lis,  Ind. — Mar.  19,  by  Bd.  Comrs.  Marion 
Co.,  bridge  lumber,  gravel,  stone,  asphalt, 
etc.  H.  Dunn,  co.  aud. 

Paving  ItloekH — Detroit,  Alleh. —  Mar.  23, 
by  Dept.  Purchases  &  Supidies,  Marquette 
Bldg.,  200.000  granite  paving  blocks,  f.o.b. 
Detroit. 

.AmpIiuII  Filler,  etc. — Kenosha.  AVIs. — Mar. 
13.  by  C.  M.  Dsborn.  city  mgr.,  50  tons  as¬ 
phalt  filler,  3  tons  24  in.  motor  brown 
fibre,  and  }  ton  24  in.  gutter  brown  wire. 

Wire — Kenosha.  AVIs. — Mar.  15,  by  C.  .M. 
Osborn,  city  mgr..  5  mi.  lo  I!  &  S  gage  hard 
drain  triple  braid  weatherproof  copp»-r 
wire,  for  Fire  &  Police  Depts. 

Cables,  etc. — Aliluaukee,  AA  Is. — Mar.  15, 
by  Central  Bd  Purchase.s.  J.  AV.  Nicholson, 
ch.  buyer,  41,405  ft.  lead  encumul  patH-r 
insulation  cable  and  20,000  ft.  vitr.  clay 
conduits. 

Koad  t)ll.  etc. — Alilwaakee.  AVIs. — Mar. 
If’  by  (Vntral  Bd.  Purcha.ses,  W.  J. 
Nicholson,  ch.  buyer,  100,000  gal.  more  or 
less,  each  si)ecial  and  medium  light  as¬ 
phaltic  road  oil,  50,(00)  gal.  mor*'  or  less 
light  bituminous,  t5o,ooo  gal.  more  or  less 
bituminous  surfacing  material,  and  500,000 
gal.  more  or  less  bituminous  bindi'r  (heavy 
tar). 


Trap  Koek,  Gravel,  etc.  —  Alinni'apolis, 
Alinn.  —  Mar.  15,  liy  F.  S.  Gram,  city  purch. 
agt..  4,500  cu.yd.  traj>  n«  k  and  l.oo'o  cu.yd. 
w*ashed  gravel.  N.  w.  Elsberg,  city  engr. 

Road  Oil — Alinneapolis.  Alinn. — Mar.  IS. 
by  F.  S.  Gram,  city  jiurch  agt.,  road  oil 
for  Dept.  Engineering.  N.  AA’.  El.sberg.  city 
engr. 


taking  bids  new  and  second  hand  pipe,  4J, 
ti|,  8.  10,  124.  15$  and  2o  in.  casing,  al.so 
2S0,  500  and  1,000  bbl.  knockdown  steel 
tanks  and  fittings.  $40,000. 


Bids  Received 


.Asphalt  and  .Asphalt  Filler — SI.  Paul, 
Alinn. — A.  E.  Eggert.  city  purch.  agt.,  Feb. 
23,  350  tons  as|ihalt.  from  A.  AA’.  A’an  HatT- 
ten,  4536  Du|Mint  Ave.  .S.,  Minneapolis. 
$22.25  per  ton  ;  and  8o  tons  asphalt  filler, 
from  Standard  Oil  t'o.,  3rd  and  Commercial 
Sts.,  $21.70. 

Pig  I.ead — Phila.,  Pa. — Dept.  Pub.  AA’ks., 
Bureau  of  AA’ater,  Feb.  23,  50,000  lb.  pig 
lead,  t'ontr.  794,  from  N.  Trailer  &  Co..  36 
North  Front  St.,  $4,710.  Noted  Feb.  18. 


Contracts  Awarded 


Calcium  Chloride,  etc. — Freehold.  N.  J. — 
Bd.  Freeholders  Monmouth  ('o.,  5o  tons 
calcium  chloride,  to  AA’Ing  &  Evans,  40  Hec¬ 
tor  St..  New  A’ork  City,  at  $28.80  js^r  ton. 
total  $1,440  ;  75,000  gal.  tar  road  surface 
dressing,  to  AA’.  G.  Ilarrlngton,  5o  Church 
St..  -New  A’ork  City.  $0,405  |s-r  gal.,  total 
$30,375;  and  100,000  gal.  as|>haltic  oil,  lo 
.-Asphalt  S«'rvi»-e  Co..  Inc.,  84  Bayard  St.. 
New  Brunswick,  $0.2049  per  gal.,  total  $20.- 
490.  Grand  total  $52,305.  Noted  Feb.  IS. 

Cement,  (iravel  and  Sand — SI.  .Augustine, 
Fla. — D.  P.  Davis  Prop»-rtles.  loo.ooo  bbl 
cement  and  100,000  tons  gravel  and  sand,  to 
Taylor  Bros.  &  Co.,  foot  of  Main  St..  Nor¬ 
folk.  A’a.,  $800,000. 

Cement  —  Detroit,  Alieh.  —  Coinrtilssloner 
Pun-hases  &  Supplies,  Maniuetfe  Bldg., 
250,000  bbl.  Portland  cement.  f.o.b  Wyan¬ 
dotte.  to  Huron  AA’yandotte  Portland  Ce¬ 
ment  Co.,  Ford  Bldg.,  at  $2.10*'per  bbl. 
Noted  Feb.  11. 

Koad  Oil  —  YA’aterfown.  AA'Ia.  —  F.  S. 

AA’eber,  city  oik.,  100,000  gal.  50  to  6o% 
asphaltic  content  to  Standard  Oil  Co..  414 
Sycamore  St.,  Milwaukee,  $0.0576  per  gal. 
Noted  Feb.  4. 

Creosoted  Paving,  Blocks  -  Alilwaiikee, 
AVIs.  —  Central  Ba.  Ihirchases,  for  7.000 
more  or  less  sq.yd.  creosoted'  paving 
blocks,  to  E.  J.  Stocking  Co.,  Ill  AA'est 
Washington  St.,  Chicago,  Ill.,  at  $2.09  per 
sq.yd.  Noted  Jan.  28. 
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TURBOTUBE 


Market~E  NGINEERING  NEWS-RECOR  D— Piece 


Vol.  96,  No.  10 


ONLY  Modine  makes  Turbotube — de¬ 
signed  to  new  standards  of  performance 
and  structural  stability. 

**Turbotube”  combines  all  the  advantages 
of  high  cooling  capacity  with  new  limits 
in  strength,  light  weight  and  free,  unre. 
stricted  water  circulation. 

It  is  for  these  reasons  that  Hart-Parr  and 
the  J.  I.  Case  Plow  Works  have  selected 
Turbotube  cooling  for  their  tractors. 

Again,  Modine’s  more  than  13  years  of  pro¬ 
gressive  specialization  on  the  special  problem 
of  radiation  is  serving  industry  in  a  better  way. 

MODINE  MANUFACTURING  CO. 

RACINE,  WISCONSIN 


I  to  1000  H.  P.  —  Any 
Type — Tubular  or  Celb 
ular  (Spirex) — Sectional 
—  Conventional  Cast — 
Sheet  Metal,  or  if  prefer* 
red  only  cores  or  sections. 


A — Turbotube-codUd  Hart. 
Parr  16-30  H.P.Oil  Trac¬ 
tor,  t>roduct  of  the  Hart. 
Parr  Co.,  Charles  City,  la. 


fi — Turbotuhe- cooled  15-27 
H.  P.  Wallis  Tractor, 
made  by  the  J.  1.  Case 
Plow  Works,  Racine. 


MDDINE  RADIATORS 
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Engineering  News-Record,  March  18, 1926 


Construction 

News 


Some  of  the  Week*s  Large  Projects 


Hotel,  Chicago,  Ill.,  S.  Cole  et  al  having 
plans  prepared,  $1,750,000. 

Hospital,  Pittsburgh,  Pa.,  Montehore  Hos¬ 
pital  Assn.  having  plans  prepared. 
$1,500,000. 

Hotel,  San  Mateo,  Calif.,  M.  O.  McCann 
had  plans  prepared,  $1,500,000. 

Apartment,  Beverly  Hills,  Calif.,  W.  G. 
McCarty  had  plans  prepared,  $1,500,000. 

Apartment,  Chicago,  III.,  K.  Rosenthal 
having  plans  prepared,  $1,225,000. 


Theatre,  Yonkers.  N.  Y.,  J.  K.  Andrus 
soon  takes  bids,  $1,000,000. 

Contracts 


.  mono  the  announcements  for  the  cur- 
AVent  week  are  the  following: 

Pro  posed  Work 

Office  New  York,  N.  Y.,  Consol.  Realty 
Co,  having  plans  prepared,  $8,000,000. 

Club  New  York,  N.  Y.,  Cinema  Club  of 
America  having  plans  prepared,  $5,000,000. 

Office  and  theatre,  Toledo.  O..  Publix 
Theatre  Corp.  having  plans  prepared, 
$5,000,000. 

Ix)ft  New  York,  N.  Y.,  Kymsen  Building 
Corp.  ’having  preliminary  plans  prepared. 
$4,000,000. 

Infirmary.  Jackson.  Miss.,  Mississippi  In¬ 
sane  Hospital  plans  group  of  buildings, 
$2,500,000. 

Telephone  lines  and  buildings,  Indiana. 
Indiana  Bell  Telephone  Co.  plans  line  ex¬ 
tension  and  buildings,  $2,125,000. 


Subway,  New  York,  N.  Y.,  Bd.  Trans¬ 
portation  to  Moranti  A  Raymond, 
$4,160,322. 

Hall  of  Records,  Newark.  N.  J.,  Kss«'X 
Co.  Bd.  Freeholders  to  Niewenhouse  Co., 
$2,158,025. 

Apartment.  Pittsburgh,  I’a..  The  Fifth 
Ave.  Apartment  Corp.  to  Boyle  Robertson 
Constr.  Co.,  $1,500,000. 

Theatre  and  store,  Chicago,  Ill.,  Marks 
Bros,  to  Lamgacre  Kng.  A  Constr.  Co., 
$1,500,000. 

Street  Improvement,  Ia>s  Angeles,  Calif., 
Bd.  I*ub.  \Vks.  to  North  Pacific  Constr. 
Co..  $1,034,885. 

Plant,  Douglas,  Ariz.,  Phelps-Dodge 
Corp.  to  Dwight  P.  Robinson,  N.  Y.  C., 
$1,000,000. 


Bids  Wanted 


Club  house.  New  York,  N.  Y.,  National 
Town  &  Country  Club  soon  takes  bids, 
$5,000,000. 

Hall  of  Records.  Newark,  N.  J.,  Essex  Co. 
Bd.  Freeholders  soon  takes  bids  on  heat¬ 
ing  and  ventilating. 

Hotel,  Jacksonville,  Fla.,  Vanderbilt  Ho¬ 
tel  Corp.  s(M)n  takes  bids.  $2,000,000. 


Classified  Index  of  Bids  Wanted 


lUda  close  See  Eng.  News-Record 

Mar.  22  Ontario  . Mar.  11 

Mar.  22  Texas  . Mar.  11 

.Mar.  22  Dayton,  O . Mar.  11 

Mar.  22  Winona.  Minn . Mar.  18 

.Mar.  22  Beloit.  Wis . Mar.  18 

Mar.  23  Lamed,  Kan . Mar.  4 

Mar.  23  Pennsylvania  . Feb.  25 

Mar.  23  Bastrop.  I..a . Mar.  11 

Mar.  23  Sigourney,  la . Mar.  11 

Mar.  23  Williamson,  W.  Va . Mar.  11 

Mar.  23  I.rf)uisiana  . Mar.  11 

Mar.  23  Indiana  . Mar.  11 

Mar.  23  Elkhart,  Ind . M.ar.  11 

Mar.  23  North  Dakota  . Mar.  18 

Mar.  23  Michigan  . Mar.  18 

Mar.  23  Monona,  la . Mar.  18 

Mar.  23  Winterset,  la . Mar.  18 

Mar.  23  Stillwater,  Okla . Mar.  18 

Mar.  23  Wenona,  III . Mar.  18 

Mar.  23  Towson,  Md . Mar.  18 

Mar.  23  Chicago,  III . Mar.  18 

Mar.  23  Sylva,  N.  C . .Mar.  18 

Mar.  24  I.,ake  Forest,  Ill . Mar.  18 

Mar.  24  Sinithfleld,  N.  C . Mar.  11 

Mar.  24  Holton,  Kan . Mar.  4 

Mar.  24  North  Dakota  . Mar.  11 

Mar.  24  Hastings,  Minn . Mar.  11 

Mar.  24  I’niontown,  Pa . Mar.  18 

Mar.  24  Cleveland,  O . Mar.  18 

Mar.  24  Warsaw,  Ind . Mar.  18 

Mar.  24  Clayton,  Mo . Mar.  18 

Mar.  25  Florida  . Feb.  18 

Mar.  25  Biloxi,  Miss . Mar.  11 

Mar.  25  Windsor,  N.  ,C . Mar.  18 

Mar.  25  Michigan  . Mar.  18 

Mar.  25  Paa<*o,  Wash . Mar.  18 

Mar.  25  Wis<-onsin  . Mar.  18 

Mar.  25  Wenatchee.  Wash . Mar.  18 

Mar.  25  New  York  City,  N.  Y . Mar.  18 

Mar.  2G  Hays.  Kan . Mar.  4 

Mar.  26  Huntington,  W.  Va . Mar.  11 

Mar.  26  North  Dakota  . Mar.  11 

Mar.  26  Michigan  . Mar.  18 

Mar.  26  Idaho  . Mar.  18 

Mar.  26  Wisconsin  . Mar.  IS 

Mar.  27  Hoxie,  Kan . Mar.  11 

Mar.  27  Montefano,  Wash . Mar.  IS 

Mar.  2S  Oskaloosa,  Kan . Mar.  4 

Mar.  29  I»8  Angeles,  Calif . Mar.  18 

Mar.  29  Arizona  . Mar.  18 

Mar.  29  Cedar  Rapids,  la . Mar.  18 

Mar.  29  Milan.  Mo . Mar.  18 

Mar.  29  San  Diego,  Calif . Mar.  18 

Mar.  30  Ottawa,  Kan . Mar.  4 

Mar.  30  Washington  . Mar.  18 

Mar.  30  St.  I.rf)uis,  Mo . Mar.  18 

Mar.  30  North  Carolina  . Mar.  18 

Mar.  30  North  Dakota  . Mar.  18 

Mar.  30  Maryland  . Mar.  18 

Adv.  Mar.  18. 

Mar.  31  Erie,  Kan . Mar.  4 

Mar.  31  North  Dakota  . Mar.  18 

Mar.  31  New  Jersey  . Mar.  18 

Adv.  Mar.  18. 


Bids  close  See  Eng.  N. 

Mar.  19  Holyoke,  Mass . 

Mar.  19  Cleveland,  O . 

Mar.  20  Belmont,  N.  C . 

Mar.  20  Roslyn,  N.  Y . 

Adv.  Mar.  11  and  18. 

Mar.  22  Yonkers,  N.  Y . 

Adv.  Mar.  4  to  18. 

Mar.  22  St.  Louis,  Mo . 

Mar.  23  Detroit.  Mich . 

Mar.  23  Long  Beach.  Miss . 

Adv.  Mar.  11  and  18. 

Mar.  23  Akron.  O . Mar.  11 

Mar.  23  Cincinnati,  O . Mar.  18 

Mar.  23  Milwaukee.  Wis . Mar.  18 

Mar.  23  Chicago,  III . Mar.  18 

Mar.  26  East  Paterson,  N.  J . Feb.  18 

Mar.  26  Preston.  Md . Mar.  4 

Adv.  Mar.  4  and  18. 

Mar.  26  Wash.,  D.  C . Mar.  4 

Mar.  26  Wash.,  D.  C . Mar.  11 

.Mar.  26  Marshfield.  Wis . Mar.  18 

Mar.  29  Waite  Park.  Minn . Mar.  11 

Mar.  29  Mankato,  Minn . Mar.  18 

Mar.  29  Oneida  Castle  (mall  Oneida), 

N.  Y . Mar.  18 

Adv.  Mar.  18. 

Mar  30  Tampa,  Fla . Mar.  11 

Mar.  31  Warsaw,  Ill . Mar.  4 

Mar.  31  Berea,  O . Mar.  18 

Adv.  Mar.  18. 

Mar.  31  Decatur,  Ill . Mar.  11 

Adv.  Mar.  11  and  18. 

Apr.  5  Claysville.  Pa . Mar.  18 

Apr.  5  Athens,  N.  Y . Mar.  18 

Adv.  Mar.  18. 

Apr.  6  St.  Ijouis,  Mo . Mar.  18 

Apr.  12  New  Britain.  Conn . Mar.  18 

Adv.  Mar.  18. 

Sewers 

Mar.  23  Paris,  Ark . Mar.  11 

Mar.  23  Chicago,  Ill . Mar.  18 

Mar,  23  Toronto,  Ont . Mar.  18 

Mar.  23  Alice,  Tex . Mar.  18 

Mar.  23  Morgantown,  W.  Va . Mar.  18 

Mar.  23  St.  Paul,  Minn . Mar.  18 

Mar.  23  Milwaukee,  Wis . Mar.  18 

Mar.  24  Baton  Rouge,  La . Mar.  18 

Mar.  24  Brooklyn  Heights  (mail  Inde¬ 
pendence),  O . Mar.  18 

Mar.  24  Kansas  City,  Mo . Mar.  4 

Mar.  25  Sioux  Falls,  S.  D . Mar.  4 

Mar.  25  New  York  City,  N.  Y . Mar.  18 

Mar.  25  Longview,  Wash . Mar.  18 

Mar.  26  Seattle,  Wash . Mar.  18 

Mar.  31  Phlla.,  Pa . Mar.  18 

Apr.  2  Kissimmee,  Fla . Mar.  18 

Adv.  Mar.  18. 

Apr.  3  Ashtabula,  O . Mar.  18 

Apr.  5  Coatesville,  Pa . Mar.  11 


Mar.  18 
Mar.  11 
Mar.  11 
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“LEADITE” 


MARK 


Reristered  U.  S.  Pat.  Office 


NO  CAULKING 
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Laying  36-in.  c.  i.  Water  Maims  With  Leadite  Joints 


Good  Pipe  Joints 


Has  it  occurred  to  you  why  so  many  water 
works  men  are  using  Leadite  for  making  joints 
in  all  sizes  of  cast  iron  WRter  mains? 

There  are  many  sound  reasons. 

The  most  important  reason  is  that  experience 
has  proven  Leadite  joints  are  good  joints  and 
improve  with  age. 

The  other  reasons  relate  to  saving  in  the  cost  of 
material  and  labor. 

Leadite  facilitates  rapid  completion  of  the  work. 

Leadite  saves  money  from  every  angle  of  pipe 
laying. 

Anyone  can  make  Leadite  joints ;  Leadite  is 
very  easy  and  simple  to  handle. 

Yam  the  joint,  pour  it  full  of  molten  Leadite, 
and  the  joint  is  finished. 

If  you  have  never  tried  Leadite,  do  not  pass  up 
a  good  thing  without  investigating  it. 

Give  Leadite  a  trial. 

Leadite  resists  electrolysis. 

Leadite  does  not  corrode  or  rust. 

Leadite  has  been  successfully  tested  and  used 
for  over  30  years. 

Thousands  of  miles  of  pipe  jointed  with  Leadite 
are  in  service. 

The  up-to-date  water  works  man  specifies  and 
uses  LEADITE. 

LEADITE  saves  at  least  75% 

LEADITE  is  the  pioneer  self-caulking 
Material  for  c.  i.  pipe 

Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 


THE  LEADITE  COMPANY,  Inc. 

1512  Land  Title  Building,  Philadelphia,  Pa.,  U.  S. 
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March  18,  1926 


See  Eng.  News-Record  Rids  close  See  Eng.  News-Record 

. . Mar.  18  Mar.  25  Kjector  Station — Staten  Island, 

enn . Mar.  18  N.  Y . Mar.  11 

18.  Mar.  26  RemodelinK  —  TorrinRton, 

IVis . Mar.  18  Conn . Mar.  11 

. Mar.  18  Mar.  27  RemodelInK — Fort  Wayne, 

;a  . Mar.  IS  Ind . Mar.  4 

Mo . Mar.  18  Mar.  29  Oates — Denver.  Colo . Mar.  4 

.  J . Mar.  18  Mar.  29  Wstibule — Latrain,  O . Mar.  11 

.  18.  Mar.  31  Remodeling — Dynn.  Mass.  ..Mar.  11 

ta  . Mar.  18  Mar.  .81  Itantes — St.  I»uls.  Mo . Mar.  11 

. Mar.  11  Mar.  31  Foundation  Pier — Milwaukee. 

ta  . Mir.  18  Wis . Mar.  IS 

. Mar.  18  Adv.  Mar.  IS. 

Pa . Mar.  11  Apr.  1  Cruls*>r.  etc. — Wash..  D.  C.Feb.  23 

tllf . Mar.  18  Apr.  1  ReniodelinK — M.sKeesport, 

. Mar.  18  Pa . Mar.  18 

n . Mar.  18  Adv.  Mar.  18. 

IS  . Mar.  11  Apr.  2  Driveway  —  ShebovRan. 

. Mar.  11  Wis .  Mar  18 

j . Mar.  18  Apr.  6  Karthwork — Iowa  . Mar.  18 

I  . Mar.  18  Adv.  Mar.  18. 

•.  18.  Apr.  12  Dredning  —  Hartford, 

ta  . Mar.  18  Conn . Mar.  11 

. Mar.  18  Adv.  Mar.  11  and  18. 

nd . Mar.  18  Apr.  16  DredjrlnK — Oalveston.  Tex.  Mar.  IS 

1  . Mar.  18  Adv.  Mar.  IS. 

■  18.  Apr.  20  Turbine,  etc. — Nebraska  and 

an  . Mar.  11  Svvominjr  . Mar  IS 

ta  . Mar.  18  Adv.  Mar.  IS. 

. Mar.  11 

. JJ'”'  Unclassified 

. Mar.  1  s 

■  •••. . M'”’'  15  Mar.  24  Fire  Alarm  Svstem — Roches- 

.  Ala . Mar.  18  N.  Y . Mar.  4 

.  Ala . V,  *"•  11  Mar.  29  I.lfthtinR  System — Klmhurst. 

y.  Ala . Mir.  18  lH . j,ar.  11 

.  Ala . Mar.  11  Apr.  7  Sanitary  Work.  etc. — ORdens- 

burR,  N.  Y . Mar.  18 

Adv.  Mar.  18. 


at  ('os  Cob.  also  c.i.  pi|>e  for  Apr.  1  de¬ 
livery.  N.  M.  Rice.  Renl.  purch  uRt 

Conn.,  ratnnm~--Kd.  Water  Comn.  plans 
storaRe  reservoir  and  appurtenances. 
$117,000.  mains  in  Mechanic  St.  Ill.ttoa. 
and  in  Main  St.  $23,000. 

N.  Y.,  llamburR  —  VlllaRe  makinR  pre¬ 
liminary  plans  2  n-.R.  nitration  plant,  inci 
concrete  spillway  dam,  150  ft.  wide.  winR 
wall,  c.i.  pi|>e,  rein. -con.  settlinR  basin,  ni¬ 
ter,  heating  plants,  etc.  $148,000.  KnRi- 
neer's  name  withheld. 

N.  J..  .\sbnry  Park— City  Comn.  plans  2 
artesian  wells  and  air  compre.ssor,  pumps, 
etc.  $46,000.  N.  RoRers,  .\sburv  I’ark, 
enpr. 

N.  J,,  Trenton — Mercer  (''o.  plans  50.000 
Ral.  tank  and  new  pumiis  at  Mercer  Co. 
Workhouse,  Moore's  Station,  here.  $Hl.00o. 
F.  C.  Carstarphen.  901  KdRewistd  Ave.. 
enpr. 

Fla..  Fort  Myera  —  Flection  Mar.  23. 
$400,000  bonds,  waterworks  extensions  and 
additions. 

O. .  Harberton — R.  L.  I>>nR,  supt.  Water¬ 
works.  takes  bids  about  Mar.  25.  extendiiiR 
mains  In  25  streets  in  north  and  west  end 
of  city.  $150,000. 

MIrh.,  .Ann  .Arbor  —  Maury  &  Gordon, 
enRrs..  .53  West  Jackson  Rlvd.,  Chicapo.  Ill  . 
in  conjunction  with  Hoad,  Decker,  Shoe- 
craft  A  Drury.  Ann  Arbor,  suhmittecl  report 
on  water  supply,  here,  for  City. 

Mich.,  Sapinaw  —  Making  preliminary 
estimates  filtration  and  pumpinp  station. 
Maury  &  Gordon,  53  West  Jackson  Rlvd., 
ChicaRo,  111..  enRrs.  in  conjunction  with 
Hoad.  Decker,  Shoecraft  &  Drury,  Ann 
Arbor. 

111..  CarthaRe— Making  preliminary  plans 

extending  waterworks  and  sewerage  sys¬ 
tems.  $S.-,.000.  Caldwell  Kng  ('o..  36 

North  Side  S<,..  Jacksonville,  engrs. 

111..  Illllaboro  —  Voted  $40,000  bonds, 
filtration  plant  connecting  with  water  sys¬ 
tem.  Holbrook,  Warren  &  Van  Prague. 
Milllken  Rldg.,  Decatur,  engrs.  Noted 
Feb.  4. 

111..  Palatine- — See  “Sewers." 

AAls.,  (ireen  Kay — W.  D.  Kerr,  city  elk., 

soon  takes  bids  new  pump  and  motor  for 
Mar.  IS  Shawano  Ave.  Pumping  Station. 

Mo..  Forsythe — Voted  $15,000  bonds,  dis- 
Mar.  4  tribution  system.  Alexander  Kng.  Co., 
.Mar.  4  Woodruff  Bldg.,  Springfield ;  engrs.  Noted 
1,  Feb.  25. 

Mar.  18  '•*»-.  I-oiila — Making  preliminary  plans 

found.ation  and  substructure  for  power 
Mar.  11  plant,  boiler  house,  coal  receiving  hous«‘. 

conveying  house,  pipe  tunnels,  etc.,  for 
Mar.  IS  Howards  Bend  AVaterworks,  on  Missouri 
.  River.  $325,000.  A.  Pritchard,  City  Hall. 

Mar.  18  "ater  comr. 

Mo.,  Seymour  —  Making  plans  deep  well. 
Mar.  IS  ateel  tank  on  tower,  pumping  equipment 
•y  and  4-  to  8-In.  distribution  mains.  $300,000. 

Mar.  18  A.  H.  Hendrick,  Seymour,  engr. 

Tex..  Marshall  —  Election  soon  $50,000 
Mar  IS  bonds,  waterworks  Improvements.  Engineer 
ilar!  IS  not  announced. 

Tex.,  AA'aro — Election  In  April  $4,000,000 
Mar  18  bonds,  water  storage  reservoir  on  Bosque 
River,  and  improving  filtration  plant.  V. 
Mar  4  Koch,  Waco,  city  engr.  .Noted  July  9. 

Okla.,  Dawaoa — Election  Mar.  24.  $24,000 

_  bonds,  new  waterworks  to  get  water  from 

o.  .  .  ^  line.  Holway  Eng. 

Tulsa,  engrs.  Noted 


Apr 
Apr. 

Apr.  1 
.\lir.  1 
.Apr.  1 
-Apr.  1 
-Apr.  1 
Apr.  1 
Apr.  1 
Apr  2 

Buildings — Commercial 

Mar  20  West  Springfield  (br.  Spring- 

field),  Mass . Mof- 

M.nr.  20  Fairfield.  Ala . 

Mar.  2?  Arapaho,  Okla . 

Mar.  22  AA’illlamsport.  Pa . 

Mar.  22  Sykesville,  Md . 

Mar.  24  Marquette.  Mich . 

Mar.  24  Durham,  N.  C . 

Mar.  25  Morgantown,  W.  Va . 

Mar.  25  Anniston,  Ala . 

.Mar.  25  Chicago,  Ill . I 

Mar.  26  Charleroi,  Pa . 

Mar.  29  Chicago,  Ill . 

Mar.  30  Allentow’n.  Pa . 

Mar.  31  Mobile.  Ala . 

Adv.  Mar.  11  and  18. 

Apr.  1  Greenville,  Miss . 

.Apr.  1  Gulfport,  Miss . 

.Apr.  1  I<akew(X}d  (br.  Cleveland), 

O . 

Apr.  1  Moline,  Ill . 

Apr.  1  Youngstown.  O . 

Apr.  6  Fresno,  Calif . 

Buildings — Industrial 

.Apr.  8  Rome,  N.  Y . 

Adv.  Mar.  18. 

Buildings — Educational,  Religious 

Mar.  19  Dayton,  O . Feb.  25 

Mar.  20  Melrose  (Ind.  br.  Boston). 

Mass . Mar.  18 

■Alar.  22  East  Cleveland  (Cleveland  P. 

O.).  O . Mar.  4 

Mar.  22  Berwick,  Pa . Mar.  18 

Mar.  23  Hillside.  Ill . Mar.  11 

Mar.  23  Ferndale  (Br.  Detroit), 

Mich . Mar.  11 

Mar.  23  Florida  . Mar.  11 

•Afar.  24  New  Brunswick,  N.  J . Mar.  11 

•Mar.  24  San  Francisco,  Calif . Mar.  18 

Mar.  25  Omaha,  Neb . Mar.  18 

Mar.  26  Nutley,  N.  J.  (br.  Newark). Mar.  11 

Mar.  26  Cliffside  Park  (mail  Cliff- 

-side),  N.  J . Mar.  11 

Mar.  26  Greensburg,  Ind . Mar.  18 

Mar.  26  Uncoln.  Neb . Mar.  18 

Mar.  29  Fowler,  Ind . Mar.  11 

Mar.  .30  Aberdeen.  S.  D . Mar.  18 

Mar.  30  Corning,  N.  Y . Mar.  18 

-Apr.  1  Tiuluth.  Minn . Mar.  18 

-Apr.  6  Hazelton,  Pa . Mar.  18 


Mar.  18 
Mar.  4 


rHESE  reports  are  grouped  under 
each  class  (water-works,  sewers, 
etc.)  and  under  each  stage  of  the  work 
(proposed,  bids  desired,  etc.),  accord¬ 
ing  to  the  following  geographic  sec¬ 
tions:  A’ew  England,  iliddle  Atlantic. 
South,  Middle  West,  between  Missis¬ 
sippi  and  Rocky  Mountains,  Far  West, 
and  Canada. 

Where  name  of  oftlcial  is  not  given 
inquiries  should  be  addressed  to  City 
Clerk.  County  Clerk,  or  correspondinff 
official. 
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Time-Saving,  Strong  Concrete 

Engineering  News-Record 
Editorial  Explains  Value  to  Builders 

“The  value  of  this  new  suggestion,”  says  an 
editorial  in  Engineering  N ews-Record,  Febru¬ 
ary  18,  p.  266,  in  commenting  on  the  methods 
for  producing  quick-hardening,  strong  concrete 
in  3  days  with  standard  U niversal  cement,  “lies 
in  the  possibilities  it  opens  to  the  thinking  con¬ 
crete  man,  in  the* visualization  it  gives  him  of 
what  can  really  be  done  with  concrete  if  brains 
are  mixed  with  it.” 

As  pointed  out  in  the  Engineering  News-Record 
editorial,  these  methods  not  only  produce  strong 
concrete  quickly,  but  also  result  in  a  concrete 
which  is  much  better  and  much  stronger  for¬ 
ever  after. 

Copy  of  brief  illustrated  circular  describing  the 
methods  for  securing  this  time-saving  concrete 
with  standard  U niversal  cement,  the  same  qual¬ 
ity  Universal  as  regularly  used,  furnished  on 
request  to 

Universal  Portland  Cement  Co. 

Chicago — Pittsburgh — Minneapolis — Duluth — Cleveland — New  York 

Concrete  for  Permanence 


March  18,  1926 


ENGINEERING  NEWS-RECORD 


Waterworks  (Continued) 


tons  4  in.  $48.75  iht  ton,  600  tons  6  in.  tirand  Uiver  Avcs.,  etc.  P.  A.  Kollows. 


'  V  Home _ See  “Buildincrs _ Indus-  *<7.25,  285  tons  8  In.  $47.25.  405  tons  12  City  Hall.  enpr. 

"  In.  $47.25,  250  tons  16  In.  $47.25.  245  tons  MIrh..  Iletroit — Wayne  Co.  plans  ai>pri>xi- 

tnal.  _ Mar  20  bv  Bd  Water  20  in.  $46.25,  1,085  tons  24  in.  $46.25,  from  mately  3$  ml.  concrete  covered  sewer  draiti- 

.  ‘koslvn  Water  Dist’  850  Kal.  motor  U-  ^  ‘f’"  PU>e  &  Kdry.  Co.,  WriRht  inR  5.000  acres  In  vicinity  of  Kipht  Mile  ltd 

(  ,,airs.  n  triplex  plunger  pump.  HidK^ __!>•»  _  Angejes,  30  tons  east  of  Woodward  Ave.  eitTl)tylnK  into  t'on- 

<lr:\t*n  »  .  •  uai,  i.'  .  .  ’ 


'J.  It  "Browne,  Mliieola,  engr. ;  adv.  K.  V*"**  *'****'*^**'  I’*‘f  I'*”-  nors  Creek  S»'wer,  here.  Oakland  and 


It.  .Mar.  18. 
Pa..  Claysvlll 


-Apr.  5,  by  Boro  Council, 


Noted  Nov.  26.  Macomb  Counties  apprt>priate  toward  cost 

„  i  j  j  U.  .\.  Olngeman,  t  ounty  Bldtc.,  drain  comr. 

I  'i"'"Me'lvln  secy.,  storage  reservoir,  filter  COfllrocIi  AwftrnPn  III.,  ('arthage — S«‘e  "Waterworks." 

.‘i  ‘aitpp  iilant  buildinE  c.l  pipe.  etc.  D.  •  •••■.  Chicago — Sanitary  I'Ist.  of  Chicago. 

1'  ^  Morrow,  *62  Kast  Wheeling  St.,  Wash-  9***  S'’"**'  Michigan  Ave..  takes  bids  almut 

'  ;  „  V  Mater  Supply,  tlas  &  Klectnclty.  Municipal  Apr.  15.  sludge  beds  for  Calumet  sewaga 

iiiKton,  cii^K  ■  ^  Comrs.  Bldg..  New  York  City,  mains  in  DeKalb.  treatment  plant.  $125,000. 

I  .‘I'wr^ht  secy  alternate  50  mg  or  Porlndl,  Foster,  Georgia,  Bivonia  Aves.,  ill.,  (hleago — Sanitary  Plstrict  of  Cbl- 

i-  cr  steel ’water  ’ tanks  on  100  ft  -steel  Avenues  S  and  T.  etc.,  here,  to  Pragonetti  cago.  stsm  takes  bids  11.000  ft.  SJ  x  5  ft. 

mg.  Constr.  Co..  1123  Clinton  Ave..  New  York,  and  2.600  ft.  27  in.  concrete  sewers  In 

$11,470.  Noted  Mar.  11.  UiHtsevelt  Hd.  In  Broadview  (mail  Bell- 

N.  Y..  I.ong  Island  City  —  N.  J.  Hayes,  wood).  $400,000.  p,  B.  Kltlnge,  910  South 

comr.  Water  Supply.  Gas  &  Klectricity,  Michigan  Ave.,  engr. 


■’  ..i»li  etc  Carolina  Kn’g  c’o  Charlotte,  Municipal  Bldg.,  mains  In  22nd  and  45th  ill..  I.lbertyville— Village  Clerk  takes  bids 

*'  »r,f  *  Prs..  22nd  Kd.,  Hopkins,  M’ashington  and  about  Apr.  15.  outlet  sewers  and  sewage 

iV.’  Kissimmee _ See  "Sewers"  60th  Aves.,  etc.,  here,  to  S.  GalluccI  &  Sons,  treatment  plant.  $90,000.  Kelker  Pe 

!>..  IlIVe^Marsi,  by  H.  P.  Banks,  Inc..  38  Railroad  Ave.,  Corona.  $4,389.  I^-uw.  Ill  M'est  Mashington  St.,  t'hi.-ago. 


799,  to  Keystone  State  IMping  &  K<iuip-  elk.,  purchased  site  and  plans  sewage  dis- 
ment  (’'o.,  2849  Germantown  Ave.,  $34,750.  |M>sal  plant.  $50,000.  G.  H.  Stanehtield, 
Noted  Mar.  11.  City  Hall,  engr. 

V,V”  root’  /riolf  Mnnor)  18  587  ft  '4  and  Md..  BalUmore — Mayor  and  City  Council,  Mo.,  ^•layton— J.  Harnage.  secy.  North- 

r'.„  *'V  etc  144  894  ’l.  C  Bovatt  excavating  trenches  and  laying  mains  for  west  Maplewood  Sewer  Plst..  |H)stis>ned 

iVoSse  'enEc  Bureau  Water  Supply,  to  Ligon  &  Bigon.  2  oinmlng  bids  Mar.  I.  500  cu.yd.  ro<  k  excav  . 

'  ^ili  ri.ir.iL-n  Miir  23  hv  Citv  Hisim  Hast  IiCxington  St.,  Baltimore,  $59,856.25.  16,500  cu.yd.  earth  excav.,  1,700  cu.yd. 

Kil-  'V’Uv  HnU  1  200  ChicaH-o  standard  irate  **'••  BaBt  St.  lanils  —  Kast  St.  Iiouis  &  channel  change,  1.072  ft.  42  and  48  in. 

J-qK- h.'*3  to  l'2  in  and  certain  repair  parts  Interurban  M’ater  Co.  will  construct  17,600  segmental  block,  and  24,440  ft.  8-  to  36-in. 
.  ^Vri.l  ^s  citv  nine  yards  A  A  Soraeue  12  c.i.  mains  from  pumping  station  vitr.  clay  pip«>,  and  56,300  lb.  c.l..  etc.  A.  H. 

‘  ,'r  ^  ^  bprague.  Kdgemont  to  Belleville,  by  day  labor.  Beard  Kng.  Co..  7370  Manchester  Ave., 

^  III  Fast  St  Bouis  _  See  "Contracts  $75,000.  I’rivate  plans.  Maplewood,  engrs.  Noted  .Ian.  28. 

\«'r’ded”  vomracis  Springfield  —  City  Clerk.  17  m.g.  Mo..  Kennett  —  Takes  bids  in  summer 

'  H  is..  .Marshfield— Mar.  26,  by  Bd.  Bub.  wntrifugal  pump,  to  Worthington  I’ump  &  sanitary  sewerage  system.  $45,000.  W.  R. 

Wks.,  J.  A.  Schindler,  secy.,  9,496  ft.  6  in.  Bway.,  New  York  City,  Heagler  A  Sons.  Baragould.  Ark.,  engrs. 

H  &  S.  mains  in  various  streets.  "I;  V'  .  .>  Bf“dy— Making  plans  and  soon 

Win  Milwauk^^e — Mar.  23.  by  Central  N.  D.,  IJnton — W  aterworka  and  sewerape  take  bids  complete  aeweraRe  fiyatem  and 
Hd.  Bu.-chases.  J.  W.  Nicholson,  ch.  buyer,  "ystem,  to  Bhelps-Prake  Co..  623  Metro-  disposal  plant.  $100,000.  K.  A.  Burrows. 
2,279.705  tons  36-  to  48-in.  plain  straight  Bldg.,  Minneapolis,  Minn.  Brady,  engr.  Noted  Pec.  31. 

and  94.5  tons  lugged  c.l.  pipe,  also  71.664  .  _  ,  „  j  ,.  Tex.,  San  Renitn — Klectlon  Apr.  6,  $100,- 

anecial  cnstine.s  for  same,  to  Water  Mo.,  St.  I.oiils  nee _ L  nclassinea.  .  Opp  bonds  sewerage  system.  Addr<>ss  S. 


1.,  F.ast  St.  Bouis  —  See  "Contracts  Brivate  plans. 


III.,  Springfield  —  City  Clerk.  17  m.g. 


tens  special  castings  for  same,  to  Water 
Pept. 


Okla.,  Bawton  —  Filter  plant  improve-  Brown  mayor 


Brady,  engr.  Noted  Pec.  31. 

Tex.,  San  Renilo — Klectlon  Apr.  6,  $100,- 
000  bonds  sewerage  system.  Address  S. 


Minn.,  Mankato  —  Mar.  29.  by  F.  W.  ’I’*'*-  Saba  —  Voted  $60,000  bonds 

Hates  city  elk.,  1  m.g.  rein. -con.  reservoir.  ‘■5th  Bl-,  Chicago,  111.,  $14,750.  Noted  complete  sewerage  system.  Municipal  Kng. 
J2O.000.  B.  P.  Wolff,  903  Globe  Bldg.,  St.  Apr.  16.  ,  Bo..  1107  Athletic  Club  Bldg.,  Pallas,  engrs. 

IMul,  engr.  Noted  dct.  29.  « V  J®"  28. 

Mo.-  St.  Bouts — Aor.  6.  bv  Bd.  Pub.  Serv..  Melrose  Ave.  and  Melrose  Ave.  N.,  to  Inter-  Okla..  OInstee — Made  nrellmlnarv  plans 


Paul,  engr.  Noted  (Jet.  29. 

Mo.,  St.  Bouts — Apr.  6,  by  Bd.  Pub.  Serv., 


Okla.,  OInstee — Made  preliminary  plans 


Its  city  Hall,  four  460  hp.  boilers  $lKoo6!  Constr.  Co..  1713  22n^d  Ave.  S..  $44.-  new  sanitary  sewerage  system.  $25,000. 

I.so  sheet  steel  brcteching  in  boiler  room  "“L  ..I?’’8rj’J’-  cst.  $34,873.  Noted  Mar.  11.  j.  Randal,  mayor.  Kngineer  not  se- 


al.so  sheet  steel  breeching  in  boiler  room 
Jt'i.ono,  both  for  Blssells  Point  Station.  K. 
K  Wall,  dir. 

Mo.,  St.  Bouis — Mar.  22,  by  G.  J.  Dietz, 
comr.  Supply,  City  Hall,  60  controllers.  20 
tables,  etc.  for  filter  plant  at  Howards  Bend, 
St  Bouis  Co.  $65,000.  E.  E.  Wall,  dir. 

(lot.,  Toronto— See  “Materials." 

Ont.,  M’indsor — Water  Comrs.,  c/o  W.  A. 
Hanrahan,  secy..  City  Hall,  taking  bids  one 
12  m.g.  175-ft.  total  lift  centrifugal  pump 
both  motor  and  condensing  steam  turbine 
drive.  Noted  Mar.  4." 

Bids  Received 


Calif.,  Mountain  View — See  “Streets  and  lected 


Sewers 

Proposed  Work 


Mash.,  Seattle — Voted  $2,125,000  bonds. 
Intercepting  sewerage  system  carrying  all 
sewage  now  dum|>ed  into  I.ake  Washington 
into  Puget  Sound.  J.  D.  Blackwell,  city 
engr.  Noted  Feb.  4. 

Ore..  Klamath  Falls  —  Plans  election 
$350,000  bonds,  city  improvements.  Incl. 
sewage  disposal  plant,  viaduct  over  cross¬ 
ing,  1.5  mi.  paving  and  street  lighting  sys- 


Mass.,  Oreenflrid — Plans  sanitary  sewer  I®*?’  select<^. 


in  northern  section  town.  $60,000.  E.  M. 
Schneck,  Town  Hall,  engr. 


Calif.,  North  Sacramento — City  rescinded 
contract  for  62,700  lin.ft.  6-  to  15-In.  vitr. 


Bids  Received  M-.  v’a..  Charlest’own- Section  Apr.  6.  v^ious  streeU.  $70,000  or  more. 

V  X-  Rrnokivn  Pnrlr  I3d  F  P  Cnl  $125,000  bonds,  sewers  in  various  streets.  ^®*“^®*^j/J®-  Noted  June  4. 

>.  Y..  Brooklyn— Park  Bd^  P.  F.  Gal-  J.  p‘  T^i.y  Calif.,  Redding — Plans  election  $100.00® 

latin,  pres..  Arsenal  Bldg.,  Central  Park  city  cik.  —  _  „„„„„„  „i„„. 


FU..  Fort  Myers  —  Election  Mar.  23.  or  more  ^nd^  sew^e  disposal  plant 


5th  Aye.  and  46th  St.,  New  York  (^Ity.  Mar.  «gi5  000  bonds  TOWers  eU  in  various  Ballf.,  San  Bernardino— See  "Streets  and 

11.  vitr.  and  c.l.  drains  at  Atlantic  Ocean  oonus,  sewers,  eit.,  in  various  j^pads." 


Tt-rminus.  Ocean  Parkway,  here,  from  M.  J. 
O  Hara.  557  3rd  St.,  $21,575.  Noted  Mar.  4. 

N.  Y..  New  York  —  N.  J.  Hayes,  comr. 
Water  Supply,  Gas  &  Electricity,  Municipal 
Hldg.,  Mar.  12,  mains,  transferring  taps, 
rearranging  connections  and  setting  addi¬ 
tional  valves,  etc.  in  Battery  Park,  River- 


Stl*C‘0tS  XvOilQS. 

Tenn.,  Mt.  Pleasant— Plans  election  $60,-  f  ”  . 

000  ^nds,  sewerage  system.  'ork  Twp.  plans 

Mich.,  Detroit — Dept.  Pub.  Wks.  made  i!*  n  '  .y**,*"’  cl^  sewers  in  Mori- 

plans,  brick  or  concrete  sewer  in  7  ml. 


plans,  brick  or  concrete  sewer  in  7  ml.  .4 

Mill  Rd.  from  River  Rouge  to  Puritan  Ave., 

and  7,500  ft.  intercepting  sewer  in  Jefferson  >n. 

Ave  from  Connors  fireek  Pumnine  St.atlon  _  Bnt.,  Toronto;  y  qrk  Twp.  plans  6,100  ft. 


.side  Dr..  River  Rd..  5th,  9th.  Payson,  St.  Ave  from  Connors  Creek  Pumping  Station  ,,  in  and^  v^  clay  si^’erS  In  Klrknew- 

.Nicholas,  7th  and  12th  Aves.,  Church.  Dyck-  ^  H^en  Ave.  ;  al^  dredging  16.000  cu.yd.  ton  RT  N^rth  Cirfft*^BTv^  Kane  H^^^^ 

man  and  East  Sts.,  etc.,  from  Draganette  Fox  Creek  from  Detroit  River  to  Ashland  and  Ossinrt^  Aves  $40  000  F  ’  B  Gto- 

('onstr.  Co.,  1123  Clinton  Ave.,  $43,435.  Ave.  for  relief  of  Fox  Creek  drainage.  P.  dike  40  Jarvrs  St^  engr 


Noted  Mar.  11. 

N.  Y.,  St.  George  —  N.  J.  Hayes,  comr. 


A.  Fellows,  City  Hall.  engr. 

MIrh..  Detroit  —  Dept.  Pub.  Wks.  made 


dike,  40  Jarvis  St.,  engr. 

Bids  Desired 


Water  Supply,  Gas  &  Electricity,  Municipal  plans  lateral  sewers  19.239  ft.  in  Bateral  DiaS  Uesirea 

Hldg.,  New  York  City,  Mar.  12,  mains  In  Sewer  4491  In  blocks  between  Greenfield, 

Hloomingdale  Rd.,  Bronx  and  Johnson  Pis.,  Hubbell,  Grand  River  and  Fenkell  Aves.;  N.  \  .,  Athens — See  Waterworks. 

Hurnside,  Cedar  Geldner,  Halpin  and  Hitch-  11,855  ft.  I.Ateral  4496  between  Cruse,  Mon-  N.  \’.,  Buffalo  —  Apr.  12,  by  Commls- 
eiK'k  Aves.,  Atlantic,  Brabant,  and  3rd  nier,  Byndon  and  Ferndale  Aves.  ;  1,485  ft.  sloner  Pub.  Wks.,  Municipal  Bldg.,  reln.- 
St.s..  here,  from  Empire  Contg.  Co.,  21  Park  Bateral  4500  between  Bemay,  Springfield,  con.  storm  water  overflow  drain,  also  rein.- 
Kow,  New  York  City,  $13,988.  Noted  Shoemaker  and  Hern  Aves.;  1,428  ft.  con.  and  vitr.  segmental  block  storm  water 
.Mar.  11.  I.,ateral  4533  In  Freeland  Ave.  from  Tire-  and  sanitary  sewer;  adv.  E.  N.-R  Mar.  18. 

Mirh.,  Detroit — Dept.  Water  Supply,  Mar.  man  to  Grand  River  Aves. ;  7,569  ft.  I^ateral  N.  Y..  New  York  —  Mar.  25,  by  M'.  J. 
41.892  lin.ft.  6-  to  12-ln.  mains,  etc..  In  4538  between  Everts,  Orayton,  Harper  and  Flynn,  acting  pres.  Bronx  Boro.  Crotona 
various  streets,  Contr.  1926-1,  and  35,075  Robinwood  Aves.  :  1,152  ft.  Lateral  4545  in  Park,  Tremont  and  3rd  Aves.,  storm  water 
lin.ft.  Contr.  1926-2,  from  J.  W.  Toyne.  blocks  north  of  Jefferson  and  east  of  Del-  drains  in  Adee  Ave.,  and  Kast  222nd  St. ; 
South  Bend,  Ind.,  $25,649  and  $21,896  re-  ray  Aves. ;  1,473  ft.  Bateral  4548  between  receiving  basins,  etc.  on  Stell  Pi..  W'aring 
siiectively ;  also  36,590  lin.f.t  6-  to  12-ln.  Greenfield.  Brest,  Tyler  and  Schoolcraft  and  Boconia  Aves.;  sewers  in  East  222nd, 


South  Bend,  Ind.,  $25,649  and  $21,896  re-  ray  Aves. ;  1,473  ft.  Bateral  4548  between  receiving  basins,  etc.  on  Stell  Pi..  W'aring 
siiectively ;  also  36,590  lin.f.t  6-  to  12-ln.  Greenfield.  Brest,  Tyler  and  Schoolcraft  and  Boconia  Aves.;  sewers  in  East  222nd, 
mains,  Contr.  1926-3,  from  R.  D.  Baker,  Aves.;  2,826  ft.  Bateral  4549  in  blocks  be-  Tiffany.  Truxton,  East  156th  Sts.,  Randall, 
1631  Elmhurst  Ave.,  $21,154.  Noted  tween  Van  Dyke,  Kempa,  Desgrandschamp  W'aring,  and  Yates  Aves.,  etc. 

Mar.  4.  and  Yolanda  Aves. ;  28,794  ft.  Bateral  4550  P».,  Phlla. — Mar.  31,  by  Dept.  Pub.  Wks., 

Minn.,  Minneapolis  —  F.  S.  Gram,  city  between  Schaefer,  Manor,  Tlreman  and  Bureau  of  Engineering,  1  story,  basement 
I'urch.  agt..  Mar.  1.  from  H.  Mueller  Mfg.  Boneparte  Aves.;  3,762  ft.  I-ateral  4551  be-  and  sub-basement,  64  x  139  ft.,  brick  and 
Po..  Decatur,  Ill.,  four  thousand  i  In.  curb  tween  Seven  Mile  Rd.,  Van  Dyke,  Antwerp  steel  encased  In  concrete,  pumping  station, 
c'lcks  at  $1.90  each,  two  hundred  1  In.,  and  Suzanne  Aves. ;  1,665  ft.  Bateral  4553  at  Northeast  Sewage  Treatment  Works. 
$2  20,  one  hundred  1  In.  inverted  $1.40,  one  between  Mound,  Charles  and  Marshall  Wheatsheaf  Lane  east  of  Richmond  St. 
hundred  1  In.  Inverted  $1.76,  also  four  Aves. ;  4,561  ft.  Lateral  4561  between  Ard-  G.  H.  Biles,  dir. 

thousand  |  k  |  in.  corporation  cocks  $0.75,  more,  Leasure,  Fenkell,  and  Pilgrim  Aves. ;  W.  V».,  Morgantown — Mar.  23,  by  W.  E, 
and  J  X  1  In.  $0.95.  Noted  Feb.  25.  2,332  ft.  Lateral  4663  in  Marlow  Ave.  from  Brooks,  city  mgr.,  sewerage  system,  Incl. 

"  ■■  ■  -  -  -  .  .  .  6,512  ft.  sanitary  and  5,296  ft.  lateral 


Calif.,  Lagnaa  Beach — From  Nlcoll  &  Co.,  Tyler  to  Schoolcraft  Aves.,  and  1,817  ft 


Garland  Bldg.,  Los  Angeles,  c.l.  pipe,  650  Lateral  4565  Archdale  Ave.  from  Turner  to  sewers,  etc.  C.  Wr.  McDowell,  city  engr. 


\ 


Market— E  N  GIN  BERING  NEWS-RECOR  D— Place 


You  can  V  recall  the  water  that  has  gone  over  the  dam  ! 


AND  you  can’t  bring  back  the  many  dollars  lost  through  past  inefficient  material  handling 
l  \  methods  but  you  can  easily  stop  such  wastes  by  putting  an  industrial  crawler  machine  to 
work  moving  your  big  loads.  Pay  rolls  have  been  cut  fifty  percent,  construction  jobs  finished 
ahead  of  schedule,  ditches  and  road  work  done  with  unheard  of  ease  and  economy — all  because 
of  the  efficiency  of  the  industrial  type  DC  on  the  job. 

T  he  DC  is  a  crane,  shovel  and  dragline  all  in  one  and  it  gives  maximum  efficiency'  in  each  service. 
As  a  crane,  —  hook  and  block,  clamshell  bucket,  wood  grapple,  magnet  or  pile  driving  attach¬ 
ments  may  be  applied,  all  of  which  greatly  augment  its  serviceability. 

Powered  either  with  steam,  gasoline,  electricity  or  Diesel  engine,  these  wide  tread  DC  machines 
will  go  anywhere  under  any  condition.  Let  us  send  you  detailed  information  on  this  splendid  ma¬ 
terial  handling  outfit. 

H’ritf  ut  today. 
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S,wtr>  (Continued) 

Kill  Ki»«lmmee — Apr.  2,  by  City  Comn., 
ir\  and  storm  sewers  and  extendinK 
Ir^^  i.iM'rks  In  various  streets.  Ramsey- 
iVriid.  n  &  Co.,  Drlando,  engrs.  ;  adv. 

N  K  Mar.  18.  Noted  Dec.  24. 

Itaton  Bouse  —  Mar.  24,  by  Comn. 
4.544  iln.ft.  vltr.  sewers,  etc..  In 
Mci'itH  and  I>ake  Hills  subdivision.  J.  W. 
'nillineslev.  Baton  Rouge,  consult,  engr. 

*  Tenn..  'Knoxville  —  See  “Streets  and 

Bromley  —  Apr.  8,  by  Bd.  Town 
Trust-'e.s,  sewerage  system ;  adv.  E.  N.-R. 

*\i.litabola  —  Apr.  3,  by  Bd.  Comrs. 
AshVabuIa  Co.,  sewage  treatment  plant, 
inil  11  I'OO,  ft.  20  in.  and  9,500  ft.  24  in. 

I  i  't.iiH'.  R.  F.  MacDowell,  1770  East  11th 

Cleveland,  engr.  ^ 

‘  o  Brooklyn  Heights  (mail  Independ- 
-n.J)  .Mar.  24,  by  Bd.  Comrs.  Cuyahoga 
(•„  (Cleveland),  sewage  treatment  plant, 
h.re  To  exceed  J25,000.  F.  Williams, 
('eiirt  House,  Cleveland,  engr. 

Mil'll  Muskegon — 1.  R.  Ellison,  city  mgr., 
taking  bids  8,500  ft.  8  and  10  in.  S.  S. 
viir  nine  3,380  ft.  12  to  20  in.  D.  S.  pipe, 
o-n  ft  27  to  36  in.  I>.  S.  vltr.  or  concrete; 
iiiia-  seventy  10  in.  two  hundred  fifty  8x6 
n  V  s  and  6  In.  stoppers  one  hundred  8  in. 
I.lb..\v.s,  and  fifty  8  in.  bends.  H.  J.  I^ewis. 
Citv  Hall,  engr.  .  j  ., 

Ill  Chicago — See  “Streets  and  Roads, 
lu”  Chicago  —  Mar.  23,  by  Bd.  Local 
Impv’ts..  tile  and  brick  sewers,  etc.,  in 
Peoria  St.,  Normal  Ave.  and  California 
Ave  system,  and  68th  St.  system.  $145,000. 

II  k  Hudson,  Room  207,  City  Hall,  engr 
111..  I.ake  Forest  —  See  “Streets  and 

^‘  xvIh!,  Milwaukee — Mar.  23,  by  Dept.  Pub. 
Wks ,  vitr.  and  monolithic  concrete  storm 
and  sanitary  sewers  in  18  streets. 

Minn.,  St.  I’aul  —  Mar.  23,  by  A.  E. 
1'kp<  rt.  citv  purch.  agt.,  13,852  lin.ft.  12- 
t;n-in  pipe.  etc.  In  St.  Paul  Ave.  Sewer 
3,  Iiiv,  B.  $80,000.  G.  M.  Shepard,  city 
i-ncr  Noted  Oct.  15. 

Try.,  .\lice  —  Mar.  23,  by  City,  sewer 
improveinents.  extending  mains,  etc.  $50,- 

. I  J  H.  Briggs,  2033  North  Nueces  St., 

San  .\ntonio,  engr.  Noted  Jan.  7. 

M  axil.,  Longview  —  Mar.  25,  by  City 
Comrs.,  .sewers  In  L.  I.  D.  14,  2,770  cu.yd. 
backtill  and  excav..  6.930  ft.  8-  to  15-in. 
I'oiKr.  te  pipe.  etc.  T.  H.  Davis,  Longview, 

'^''tViixli.,  Seattle — Mar.  26,  by  City  Comrs.. 
v,.\v.  rs  in  L.  1.  D.  15,  750  cu.yd.  excav.  and 
backfill.  2,840  ft.  10  and  12  in.  concrete 
pip.  .'tc. :  L.  I.  D.  12.  31,800  cu.yd.  excav. 
and  backfill.  47,950  ft.  6-  to  30-in.  con¬ 
crete  pipe.  etc.  ;  and  L.  I.  D.  13.  1,350  cu.yd. 
excav  and  backfill,  4,220  ft.  10  and  12  in. 
concrete  pipe,  etc.  T.  H.  Davis,  Longview, 

"falif.,  I.os  Angeles — Bd.  Pub.  WTts.  tak¬ 
ing  bids  13,571  ft.  8  and  10  in.  cement,  and 
ITi.X!.?  house  sewers,  etc.,  in  Arlington,  2nd 
and  3rd  Aves.  J.  C.  Shaw.  City  Hall.  engr. 

Pnt.,  Toronto  —  Mar.  23.  by  T.  Foster, 
mayor.  City  Hall,  for  5,000  ft.  8  in.,  etc. 
vitr.  tile  and  trunk  sewers  in  Sydenham 
St  .  Oriole  Parkway.  I.j»ne  1st  West  of 
Sjiadina,  Lane  1st  North  of  Gerrard  St.. 
Tranmer  and  Eastbourne  Aves.,  also  Chap¬ 
lin  Crescent  (^ct.  B<^).  $50,000.  R.  C. 

Harris.  City  Hall.  engr. 

Bid$  Received 

M  is.,  Milwaukee — Dept.  Pub.  Wks.,  R.  E. 
Stoelting,  comr..  Mar.  6.  storm  sewer  tunnel 
in  26th  St.,  from  Wenzel  &  Henoch  Constr. 
Co  .  498  27th  St.,  $130,501.  Noted  Mar.  4. 

(  alif.,  Ullroy — Prom  Oakland  Sewer 
Constr.  Co.,  Builders  Exch.  Bldg.,  Oakland, 
sewers  in  various  streets,  5.600  ft.  12  in. 
vitr  pipe  $0.83  per  ft.,  3,000  ft.  10  In. 
J0  6X.  2,500  ft.  8  In.  $0.57,  also  100  ft.  12 
in  c.i.  $3.40,  etc.  Noted  Mar.  4. 

Calif.,  Los  .4ngeles  —  See  "Streets  and 
IJoads.” 

Contracts  Awarded 

N.  Y.,  St.  George  —  J.  A.  Lynch,  pres, 
liichmond  Boro,  Boro  Hall,  temporary 
sanitary  sewer  In  Guyon  and  Adelaide 
Aves..  Hylan  Blvd.,  Mill  Rd..  and  6th  St., 
all  in  New  Dorp.,  Ciakwood  and  vicinity,  to 
Hanimen  Constr.  Co.,  279  Madison  Ave., 
I’crih  Amboy,  N.  J..  $68,136.  Noted  Feb.  18. 

I’a.,  Pittsburgh — Sewers  in  Greenway  Dr., 
•c.  M.  O'Herron  Co.,  South  McKean  St., 
Smith  Pittsburgh,  $39,315.  Engrs.  est.  $40,- 
iiim.  Noted  Feb.  11. 

Md.,  Baltimore — Bd.  Awards,  4,600  lin.ft. 
6  in.  underdrain,  2.180  lin.ft.  6$  ft.  x  3  In. 
J"  7  ft.  X  41  ft.  brick  and  concrete.  5,750 
bn  ft.  24-  to  54-In.  reln.-con.,  and  4,530 
bn  ft.  15-  to  21-ln.  vltr.  sewer  in  Sewer 
I'-st.s.  G-2,  G-13  and  P-9,  to  D.  C.  McAleer, 
I  bm-nix  Bldg.,  $137,570.  Noted  Mar.  11. 

Tenn.,  Dlekson  —  For  12  mi.  sewers  in 
'arious  streets,  sewage  disposal  plant,  etc., 
to  .'^herman  Machine  ft  Iron  Co.,  18-32  East 


Main  St..  Oklahoma  City,  $74,160.  Noted 
Feb.  18. 

MIrh.,  Boyal  Oak  (br.  Detroit) — Triangle 
Development  Co.,  26.000  ft.  12-  to  24-ln. 
vitr.  and  concrete  sewer,  etc.  In  Hunting- 
ton  WimmIs  Manor,  Royal  Oak  Twp.,  to 
Michigan  Constr.  Co..  Penobscot  Bldg., 
Detroit,  $62,376.  Noted  Feb.  25. 

HI..  Chlrago — Sanitary  Dist.  of  Chicago, 
910  South  Michigan  Ave.,  Div.  T.  North 
Side  Sewerage  Treatment  Works,  295  lin.ft. 

II  ft.  effluent  conduit,  etc.,  to  L.  B.  Fugitt, 
1432  Jonquil  Tr..  $80,030. 

WIs.,  Milwaukee — Metropolitan  Sewerage 
Comn.,  508  Market  St.,  to  G.  E.  and  L. 
Zimmermann,  3402  Grand  Ave.,  main  sewer 
in  4th  Sect.  Cudahy  Sewer.  4,910  ft.  36  in. 
concrete  pipe  at  $21.37  per  ft.,  7,315  ft. 
8|)ecial  section  concrete  sewer  $21.27.  665 
vertical  ft.  standard  manholes  $25,  and  270 
vertical  ft.  drop  manholes  $29,  total 
$284,971. 

WU..  Two  Blvers— R.  Blehl,  citv  mgr., 
2,400  ft.  6  In.,  1,200  ft.  10  in..  2,400  ft.  12 
in..  1,800  ft.  15  in.  and  1,000  ft.  18  in.  vltr. 
sewer  pii)e,  to  AV.  S.  Dickey  Clay  Mfg.  Co., 

III  West  Washington  St.,  Chicago.  111., 
$4,632.  Noted  Feb  18. 

N.  I).,  Linton— See  "Waterworks" 

-Mo..  St.  I.oiils — See  "I'nclassified" 

Tex..  CorniiB  Chrlstl — laiying  sewer  lines, 
to  KlrkW(s>d  Wharton  ft  I>‘e,  456  Main  Ave.. 
San  Antonio,  $90,752  ;  constructing  outfall 
sewer,  to  J.  De  Puy.  Builders  Exch.  Bldg.. 
San  Antonio,  $70,988 ;  furnishing  ptim  for 
Sewer,  to  San  Antonio  Sewer  Pii)e  Co., 
Bedell  Bldg.,  San  Antonio.  $65,800.  Grand 
total  $227,540.  Noted  Feb.  18. 

Tex.,  Llttleflelrt — Complete  sewerage  sys¬ 
tem  and  dis|M)sal  plant,  to  A.  Roydrick, 
Plainvlew,  $54,000.  Noted  Dec.  17. 


Waste  Disposal 

Proposed  Work 

B.  1..  Providence — City,  Pub.  AATcs.  Dept., 
Citv  Hall,  plans  incinerator  plant.  To  ex¬ 
ceed  $50,000. 

FI«..  Fort  Myers — Election  Mar.  23,  $45,- 
000  bonds,  Incinerator. 


Bridges 

Proposed  W^ork 

C'onne<-ticnt — State  Hy.  Dept.,  Hartford, 
plans  repairing  bridge  over  Connecticut 
River  between  Thompsonville  and  Suffleld. 
$50,000.  J.  A.  MacDonald,  comr. 

N.  Y.,  BnlTalo — State  Hy.  Dept.,  Albany, 
A.  W.  Brant,  comr.,  plans  steel  truss  high- 
wav  bridge  over  Erie  Canal,  Hudson  St., 
here.  $93,000. 

WU..  La  CroMc — Making  plans  160  ft. 
rein. -con.  bridge  on  2  concrete  abutments 
and  3  concrete  piers,  etc.,  on  Copeland 
Ave.  $75,000.  C.  C.  Congdon,  City  Hall, 
engr. 

.Missouri — Missouri,  Kansas  &  Texas  R.R. 
Co.,  Ry.  Exch.  Bldg.,  St.  Louis,  soon  takes 
bids  replacing  670  ft.  trestle  bridge,  etc.  on 
Northern  lines,  $45,000;  and  approximately 
1,705  ft.  at  various  points  on  Texas  lines. 
$100,000.  F.  Ringer,  ch.  engr. 

Tex.,  Houston  —  City  and  Houston  & 
Texas  Central  Ry.  Co.,  operated  by  South¬ 
ern  Pacific  R.R.,  65  Market  St.,  G.  W. 
Bosehke.  ch.  engr.,  making  plans  underpass 
under  Houston  ft  Texas  Central  R.R. 
tracks,  at  Heights  Blvd.  $250,000.  J.  C. 
MeVea,  Houston,  city  engr. 

Tex.,  Marlin — See  “Streets  and  Roads.” 

Oklahoma — State  Hy.  Dept.,  Oklahoma 
City,  made  surveys  4  span  440  ft.  steel 
truss  bridge  on  pile  piers  over  north  fork 
Red  River,  east  of  Granite,  Greer  Co.,  $60.- 
000  ;  1  span  90  ft.  steel  truss  bridge  on  con¬ 
crete  piers  over  Elk  Creek,  west  of  Hobart. 
Kiowa  Co.,  $30,000;  and  1  span  100  ft. 
steel  truss  bridge  on  concrete  piers  over 
West  Cache  Creek,  at  Hollister,  Tillman 
Co..  $30,000.  J.  M.  Page,  highway  engr. 

Nev.,  Reno  —  Making  plans  bridge  over 
Truckee  River,  at  (2'enter  St.  $140,000.  City 
appropriates  $70,000  and  property  owners 
$70,000  toward  cost.  King  ft  Malone, 
Cladianos  Bldg.,  engrs.  Noted  Jan.  21. 

Ore.,  Klamath  Falls — See  “Sewers.” 

Bids  Desired 

New  Jersey — Apr.  5,  State  Hy.  Comn., 
Trenton,  12  ft.  and  30  ft.  bridges  over 
branches  of  Raritan  River,  on  State  High¬ 
way  Route  9,  at  M.  P.  16.3  and  17,  Hunter¬ 
don  Co.  A.  L.  Grover,  secy. ;  adv.  E.  N.-R. 
Mar.  18. 

Pn„  Hlllgrove  (Roaring  Creek  P.  O.) — 
Mar.  22,  at  office  W.  A.  Arter,  controller 
Westnnoreland  Co.,  Greensburg,  two  65  ft. 


concrete  and  steel  span  bridge,  etc.  over 
Big  Sewickley  Creek,  on  State  Highway 
Route  118.  here. 

North  Carolina  —  Mar.  30.  by  State  Hy. 
Dept.,  Raleigh,  reln.-con.  bridges,  etc.  <>n 
I'roject  398,  Robeson  Co.  $46,0(10,  Ihroject 
244,  Jones  Co.  $46,500.  Project  574,  Moore- 
Montgomery  Counties  $26,000.  Project  48o. 
Wake  Co.  $40,000.  IToJeit  591,  Rockingham 
Co.  $57,500,  IToject  6690.  Rowan  Co.  $52,- 
600.  C.  M.  Upham.  Raleigh,  engr. 

Georgia  —  Apr.  2,  by  State  Hy.  Ik-pt., 
East  Point.  (F.  A.  I‘.  means  Federal  .\ld 
Frojeet),  2  bridges  on  Columbus-Macon 
Rd.,  F.  A.  P.  445-A,  Talbot  Co.,  33,051  lb. 
reinforcing,  etc.  ;  3  bridges  and  4  culverts 
on  Dublin-Ironton  Rd.,  F.  A.  I’.  435, 

l.jjurens  Co.,  576  ft.  untreated  timber.  99,- 
315  lb.  reinforcing,  etc.  ;  1  bridge  over  Otter 
Creek,  on  Fitzgerald-Abheville  Rd..  F.  A. 

P.  419-A,  Ben  Hill  Co..  930  ft.  piling.  31,- 
448  lb.  reinforcing,  etc.  ;  1  bridge  on 

Marietta-Cartersville  ltd..  F.  A.  P.  413-B. 
Cobb  Co.,  23,300  lb.  reinforcing,  etc.  ;  3 
bridges  and  1  culvert  on  I.rftGrange-ChlpIv 
Kd.,  F  A.  P.  324-B,  Troup  Co.,  844  ft.  un¬ 
treated  piling,  116,050  lb.  reinforcing,  etc.; 

1  bridge  over  Pughs  Creek  and  1  over 
Big  Creek,  I.4iurena  Co..  2.586  ft.  untreatccl 
piling,  131,350  lb.  reinforcing,  etc.;  4 
bridges  near  Brunswick.  F.  A.  I’.  432-C 
Glynn  Co..  852,490  ft.  timber.  6.488  lb.  re¬ 
inforcing,  etc.  W.  R.  Neel,  highway  engr. 

.Miss.,  Gulfport — Apr.  6,  by  Bd.  Supervs. 
Harrison  t'o.,  970  ft.  temporarv  removable 
pile  trestle  bridge,  16  ft..  2  lift  spans  25  ft. 
each,  etc.  over  Back  Bay  of  Biloxi  at  cross¬ 
ing  of  ()ld  Spanish  Trail.  Beat  1,  to  be 
used  during  erection  of  north  approach  to 
concrete  bridge.  E.  McManus,  chancery 
elk. 

G.,  Ilu.vtun — Mar.  26,  by  Comrs.  Mont¬ 
gomery  Co.,  100  ft.  single  span  steel  truss 
highway  bridge,  20  ft.,  on  concrete  abut¬ 
ments  over  Holes  Creek,  in  Washington 
Twp.  $45,000.  W.  O.  Pease,  Dayton,  co. 
engr. 

Illinois  —  Mar.  31,  by  State  Dept.  Pub. 
Wks.  &  Buildings,  Div.  Highways,  Spring- 
,  field,  112  ft.  steel  span  overhead  railroad 
crossing,  on  Route  2,  Sect.  11-B,  Union  Co.. 
151,890  lb.  reinforcing;  60  ft.  span  concrete 
girder  bridge  on  Route  13,  Sect.  4-B.  Saline 
Co.  ;  19  ft.  span  ctmerete  slab  bridge.  20 
ft.  wide,  160  ft.  concrete  substructure,  Incl. 
temporary  road  and  bridge,  paving  1,068 
S(|.yd.  Route  24,  Sect.  14-B,  and  160  ft.  span 
steel  superstructure  on  Route  24,  Sect.  14-C. 
179,060  lb.  reinforcing,  all  Sangamon  Co.  ; 
concrete  substructure  for  2  span  100  ft.  and 
3  span  200  ft.  steel  superstructure,  on 
Route  33-A,  Sect.  2-B,  Menard  Co.  ;  2  span 
100  ft.  and  3  span  200  ft.  steel  sujterstruc- 
ture,  on  Route  43-A.  Sect.  2-C,  Menard  Co., 
1,440,910  lb.  reinforcing;  sldew.alks  on 
Route  36.  Sect.  10-1),  Adams  Co.  F.  T. 
Sheets,  highway  engr. 

M’lsconsin — See  “Streets  and  Roads.” 

North  Dakota  —  Apr.  22.  by  State  Hy. 
Dept,  and  Comrs.  McKensie  Co.  (Schafer), 
Williams  Co.  (Wllllston)  and  Mountrail  Co. 
(Stanley)  at  Court  House.  Schafer,  con¬ 
crete  and  steel  bridge  on  Federal  Aid  Proj¬ 
ect  301-A  at  Sanish ;  and  one  on  Federal 
Aid  Project  302-A,  near  Willlston,  both  over 
Missouri  ;  adv.  E.  N.-R.  Mar.  18.  Noted 
Aug.  13. 

Tex.,  Galvestoa — Mar.  25.  by  C.  C.  Wash¬ 
ington,  engr.,  Galveston,  one  40  ft.  simple 
steel  span  bridge  with  20  ft.  I-beam  creo- 
soted  pile  approach  and  about  900  ft.  lin.ft. 
creosoted  pile  trestle  across  Dickinson 
Bayou,  for  Galveston  Co.  $28,000. 

California — Mar.  29,  by  State  Hy.  Comn., 
Forum  Bldg.,  Sacramento,  thirty-six  38  ft. 
span  reinforced  concrete  girder  bridge  over 
Santa  Maria  River,  north  of  Santa  Maria, 
San  I.uis  Obispo  Co.  R.  M.  Morton,  Forum 
Bldg.,  Sacramento,  highway  engr. 

Calif..  Loo  Angeles — Bd.  Pub.  Wks.  tak¬ 
ing  bids  1,580  ft.  reln.-con.  viaduct  incl.  ap¬ 
proaches,  river  portion  consists  of  three  80 
ft.  arch  spans  and  21  bents.  To  exceed 
$1,000,000.  City,  Ix)s  Angeles  Co.  (Ix>8  An¬ 
geles).  Loo  Angeles  Ry.  Corp.,  Union  Pa¬ 
cific  R.R.,  1416  Dodge  St.,  Omaha,  Neb..  R. 
L.  Huntley,  ch.  enp".,  and  Atchison,  To¬ 
peka  ft  Santa  Fe  Co.,  80  East  Jackson 
Blvd..  Chicago,  HI.,  C.  F.  W.  Belt,  ch. 
engr..  finance  project.  Noted  Nov.  5. 

Calif..  Han  Pablo — Apr.  5.  by  State  Hy. 
Comn.,  Forum  Bldg.,  Sacramento,  three  34 
ft.  span  reln.-con.  bridge  over  San  Pablo 
Creek,  here.  R.  M.  Morton,  Forum  Bldg., 
Sacramento,  highway  engr. 


Bids  Received 

Delaware — State  Hy.  Dept.,  Dover,  Mar. 
10,  bridge  over  Broadkilr  Creek.  Contr. 
53-B,  from  A.  S.  Fox,  16  West  Side  Build¬ 
ing  &  Loan  Bldg.,  Dayton,  O.  $35,835. 
Noted  Feb.  18  under  "Streets  and  Roads." 

Loolslaaa  —  State  Hy.  Comn.,  Baton 
Rouge,  Mar.  9,  reconstructing  and  repairing 
bridge  over  Calcasieu  River,  on  I.Ake 
Charles-West  I.jike  Highway,  State  Project 
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Every  time  a  community  pays  for 
one  brick  pavement  it  gets  two  I 


No  one  who  voted 
for  Grover  Cleveland 
on  his  second  election 
for  President  is  less 
than  55  years  old.  And 
yet  torch-light  proces¬ 
sions  of  that  presiden¬ 
tial  campaign  (1892) 
marched  on  brick 
pavements  which  are 
still  in  use  today. 

Keep  this  in  mind 
when  your  community 
is  called  uF>on  to  decide 
on  paving  materials. 


One  side  of  the  brick,  properly 
laid,  will  give  twenty-five  to  thirty- 
five  years  of  service,  at  least  Then, 
even  if  the  foundation  should  fail, 
the  other  side  is  ready  for  just  as 
many  more  years  of  resistance  to 
traffic. 

Scores  of  far-sighted  communi¬ 
ties  are  saving  taxes  in  this  way  by 
using  vitrified  brick,  asphalt-filled. 
Write  for  facts  and  figures  from 
official  public  records  proving  the 
salvage  value  of  brick  pavements. 


oAdvocate 
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Calcasieu  Parish,  from  Southern  Eng. 

Losansport.  $91,227.  Noted  Feb.  18. 

^  TP*  San  .\ntonlo— City,  J.  W.  Tobin, 
miYor’  City  Hall,  83  ft.  rein. -con.  and 
Itpcl  bridge,  43  ft.,  across  San  Antonio 
on  Market  St.,  from  Pryor  &  Jef- 
^..y,  'c/o  Builders  Exch.  Bldg.,  $35,400. 
Noted  Jan.  27. 

rnlorado — See  ‘‘Streets  and  Roads.” 

(  ulirornia — State  Hy.  Dept.,  Sacramento, 
Mar  1  (e.  e.  means  engineers  estimate), 

rein  -con.  bridge  over  Doney  Creek,  1  ml. 
south  of  Antler,  Shasta  Co.,  from  Board- 
well  &  Zimmerman,  Napa,  $79,925,  e.  e. 
18’  834  ■  one  over  Bear  Creek  at  Brice- 
hurir  Mariposa  Co.,  from  Smith  Bros., 
Eureka,  $25,817,  e.  e.  $31,060;  one  over 
Slate  Oulch,  and  one  over  Sweetwater 
Creek  Mariposa  Co.,  from  Noble  Bros.,  San 
Jose.  '  rein. -con.  $i8,48'7  e.  e.  $21,637, 
masonrj'  facing  $19,286  e.  e.  $24,822.  Noted 
Feb.  18‘. 

Contract*  Awarded 

Muss.,  Boston  —  Dept.  Pub.  Wks.,  steel 
and  concrete  electric  ferry  bridge.  North 
Fprrv  to  J.  E.  Ogden  Co.,  147  Cedar  St., 
New' York  City,  $132,800.  Noted  Dec.  31. 
Virginia — See  ‘‘Streets  and  Roads.” 

\i.rlli  CaroUna  —  State  Hy.  Comn.. 
Raleigh,  to  C.  R.  Willard  &  Son.  Spartan¬ 
burg  S.  C.,  rein. -con.  bridge,  etc.  on  Proj¬ 
ect  838.  Henderson  Co..  18  cu.yd.  Class 
concrete  at  $33.50  per  cu.yd.  638 
cu  vd  Class  "A”  concrete  $27.25,  93,200  lb. 
reinforcing  $0.06,  total  $25,435.  Noted 

^*^KI»rida  —  State  Rd.  Dept.,  Tallaha.ssee. 
Juiiiter  River  Bridge.  Project  656.  Palm 
Beach  Co.,  to  Concrete  Steel  Bridge  Co.  of 
Florida.  513  Meriden  St.,  Miami  Beach, 
$2.'>0  632  :  Ocklockonee  River  Bridge,  Proj¬ 
ect  672-B.  Leon  and  Gadsden  Counties,  to 
E  Pettus.  Montgomery,  Ala.,  $78,090  ; 
bridge  on  Project  641 -B,  Palm  Beach  Co., 
to  Concrete  Steel  Bridge  Co..  Miami  Beach. 
$140,188.  Grand  Total  $468,910.  Noted 
Feb  11  under  “Streets  and  Roads,” 

\iabama — State  Hy.  Comn.,  Montgomery, 


locating  tracks  in  vicinity  of  present  ter¬ 
minal  and  other  points  in  vicinity  of  San 
Jose.  G.  W.  Boschke,  ch.  engr. 

Bid*  De*ired 

Kansas — See  "Contracts  Awarded.” 

Nebraska — See  "Contracts  Awarded.” 

Contract*  Awarded 

Kansas — Missouri.  Kansas  &  Texas  R.R. 
Co.,  Ry.  Exch  Bldg.,  St.  laiuis.  Mo.,  will 
extend  yards  at  Parsons,  here,  with  own 
forces.  $52,000.  F.  Ringer,  ch.  engr. 

Nebraska — I’nion  Pacific  R.R.  Co..  1416 
Dodge  St.,  Omaha,  will  lay  100  ml.  new 
rails  from  Colun>bus  right-of-way.  etc.,  by 
day  labor.  R.  L.  Huntley,  ch.  engr. 


Streets  and  Roads 


Propo*ed  W'ork 

Mass.,  Hull — Plans  constructing  various 
streets.  $73,500  appropriated.  Engineer 
not  selected. 

New  Jersey — Middlesex  Co.  (New  Bruns¬ 
wick)  plans  paving  1  ml.  Stelton-New  Mar¬ 
ket  ltd.  in  Stelton.  1  ml.  Cranbury-Kings- 
ton  Rd.,  in  Cranbury ;  2  mi.  Rahway  Ave. 
in  Woodbridge  ;  and  1  mi.  Jamesburg-Eng- 
lishtown  Rd..  in  Jamesburg.  W.  C. 
Buchanan.  Perth  Amboy,  engr. 

New  Jersey — State  Hy.  I>ept..  Trenton, 
plans  concrete  |)aving  4.5  mi.  road  from 
Millville  to  Vineland.  Cumberland  Co. 
$250,000. 

N.  J.,  .Vsbury  I*ark  —  City  Comn.  plans 
retopplng  Springfield  Ave.  from  Main  St.  to 
city  line.  $25,000.  N.  Rogers.  Asbury 
I’ark,  engr. 

VV.  Va.,  Lewlsburg  —  Plans  election 
$30,000  bonds,  improving  Court  and  other 
streets.  W.  L.  Tabscott,  reedr. 

W.  Va.,  Morgantown — ^lay  DIst.  election 
Apr.  30.  $525,000  b<mds,  improving  roads 
in  Morgan  Co.  A.  J.  Baritell.  Morgantown, 
engr.  Noted  Jan.  28. 

Ala.,  Anniston  —  I’lans  paving  various 
streets.  $43,000.  S.  J.  Reaves,  mayor. 

La..  Columbia — Caldwell  Parish  Police 
Jury  election  Mar.  23  $350,000  bonds  gravel¬ 
ing  roads  in  Dist.  2,  incl.  roads  west  of 
Ouchita  River,  also  making  surveys  water¬ 
works  and  sewerage  systems.  Swanson  * 
McGraw,  Halter  Bldg.,  New  Orleans,  engrs 
on  latter  project. 

Tennessee — State  Dept.  Highways  &  I’ub 
Wks.,  Nashville,  plans  probably  concrete  or 
asphalt  on  concrete  surfacing  6  mi.  Na¬ 
tional  Cemeter.v-Sumner  Co.  Line  Rd., 
Davidson  Co.  C.  N.  Bass,  comr. 

Mich.,  Ecorse — G.  A.  Moore,  village  pres., 
plans  sheet  asphalt  on  concrete  or  concrete 
repaving  Jefferson  Ave.  $225,000. 

III.,  East  St,  IjouIs— See  "Unclassified.” 
III.,  East  St.  Louis — Making  preliminary 
plana  grading,  curbing  and  concrete  paving 
75th  St.  from  State  St.  to  (‘hurch  Ijine. 
$39,800.  W.  McK.  Brown.  City  Hall,  engr 
HI.,  Franklin  Park  —  Plans  (laving 
Schiller  Blvd.,  Rose  and  other  streets.  $250.- 
000  .  Consoer,  Older  He  Quinlan,  140  South 
Dearborn  St.,  Chicago,  engrs. 

HI.,  Park  Ridge  —  Plans  paving  I*ro.sp«-ct 
Ave.  and  various  streets.  $600,000.  Consoer. 
Older  &  Quinln,  140  South  Dearborn  St.. 
Chicago,  engrs. 

Wis.,  Madison — W,  R.  Winckler,  city  elk., 
making  plans  curbing,  guttering  and  rein  - 
con.  paving  various  streets.  E.  E.  Parker. 
City  Hall,  engr.  Noted  Mar.  4. 

tVis.,  Oshkosh  —  City  Clerk  a<M>n  takes 
bids  bituminous  concrete,  vibrolithic  <-on- 
crete.  macadam  or  cement  paving  Jackson 
Dr.,  Wisconsin.  Jefferson.  Mt.  Vernon.  Ash- 
l.and.  South  Park.  Monroe  and  Grand  Aves., 
Catharine.  Florida,  7th.  Hudson  and  Pun- 
hoqua  Sts.  G.  H.  Randall,  City  Hall,  engr. 

la.,  Newton — Making  preliminary  plans 
grading,  curbing  and  brick  on  concrote, 
rein. -con.  or  asphalt  paving  57  blocks 
various  streets.  $135,000.  V.  H.  Is“ar. 
City  Hall.  engr. 

Is.,  Pella  —  Making  preliminary  plans 
grading,  concrete  paving,  etc.,  various 
streets.  $100,000.  Brown  &  Cook,  Ot¬ 
tumwa,  engrs, 

la..  Vinton — Benton  Co.  election  In  June 
$1,500,000  bonds,  paving  50  mi.  and  gravel¬ 
ing  100  miles  various  roads.  Total  $2,- 
500,000.  M.  A.  Hall,  Vinton,  co.  engr. 

Neb.,  Omaha  —  Plans  grading,  curbing, 
paving,  etc.,  various  streets  In  Dists.  2722. 
2715,  2703,  2692,  2688,  2610,  2607,  2730. 
2727,  2637,  2627.  2622,  2615,  2593,  2578, 
2590,  2560  and  2562. 

Wyoming — State  Hy.  Dept.,  Cheyenne, 
takes  bids  about  Mar.  31,  grading,  gravel 
surfacing,  etc.  remaining  18  mi.  Salt  Creek 
Highway  connecting  Casper  and  Salt  Creek 

_ „  oil  field,  28,500  cu.yd.  gravel.  3.334.000 

Noted  cu.yd.  haul  on  above  gravel,  etc.  $2,300,000. 
Z.  E.  Sevlson,  highway  engr. 

Mo.,  Hannibal — Plans  improving  various 
streets.  To  exceed  $25,000.  W.  R.  Gettler, 
ghting  c‘ty  engr. 

[el.  1,.  Mo..  Ht.  Loola — Bd  Pub.  Serv.,  208  City 
clear-  Hall,  soon  takes  bids  asphalt  repaving. 
&  (;'o..  ‘“Ic-  3,095  sq.yd.  Garfield  St.,  $20,500 ; 

Noted  asphalt  paving,  etc.  7.805  sq.yd.  Prairie  St.. 

$30.000 ;  grading,  concrete  paving,  etc. 
4.692  sq.yd.  various  alleys,  $16,730.  W.  W 
ial  D.  Horner,  300  City  Hall,  engr. 

,  470,-  Ark..  Little  Rock — Soon  takes  bids  grad- 
Hast,  ing,  curbing  and  concrete  or  asphalt  paving 
winded,  streets  in  Annex  1  to  Dist.  426,  $6,293. 

Dickson  &  Watkins,  607  Boyle  Bldg., 
I.jind  engrs. ;  and  Annex  1  to  Dist  356,  $60,000, 
noving  O.  D.  Douglass,  829  Home  Life  Bldg.,  engr 
<.  1329  Ark..  North  Little  Rock — Making  pre¬ 
liminary  plans  grading,  curbing  and  reln.- 


Excavation,  Drainage 
Irrigation,  Levees, 
River  and  Harbor 


Propo*ed  l^’orfc 

New  Jersey  —  Bd.  Commerce  &  Naviga¬ 
tion.  State  House,  Trenton,  received  no 
bids  Mar.  12.  redredging  about  40.000  cu.yd. 
inland  waterway  from  Cai>e  May  to  Bay- 
head,  Swains  and  Richardsons  Channels, 
Cape  May  Co.  Will  readvertise.  Noted 
Feb.  25. 

.MisNlssippI — See  "Unclassified.” 

HI..  Rock  Island — Election  Apr.  20,  $60,- 
000  bonds,  river  front  improvements.  W. 
Treichler,  4  409  7th  Ave.,  engr. 

la.,  Onawa — Auditor  Monona  Co.  takes 
bids  latter,  part  of  April,  210,000  cu.yd. 
excav.  in  open  ditch,  etc.  C.  B.  Zorn,  Court 
House,  engr.  Noted  Jan.  28. 

Calif..  Coronado— City  plans  reconstruct¬ 
ing  seawall,  damaged  by  storm.  $31,000 
appropriated. 

Calif.,  Oakland — Southern  I’aciflc  R.R. 
Co.,  65  Market  St..  San  F'rancisco,  made 
plans  dredging  100,000  cu.yd.  Oakland 
Estuary,  at  foot  of  Peralta  St.,  here.  Eng. 
Dept,  of  Owners,  engrs. 

Bid*  De*ired 

N.  Y.,  Albany — Apr.  15,  at  office  Albany 
Port  Dist.  Comn.,  100  State  St.,  dredging 
in  Hudson  River,  here.  F".  C.  Herrick,  chn.  : 
adv.  E.  N.-R.  Mar.  18. 

Md.,  Haltlmore — Mar.  24,  by  Bd.  Awards, 
dredging  in  Baltimore  Harbor  for  1926,  for 
Mayor  and  City  Council.  F.  W.  McKinney, 
Recreation  Pier,  harbor  engr. 

Ind.,  Crawfnrdville — Mar.  20,  by  W.  S. 
Harding,  constr.  comr..  Court  House,  con¬ 
structing  Joseph  W.  Hall  Drain,  main  ditch 
23.300  ft.  long.  56,532  cu.yd.  excav.,  $18,930; 
also  constructing  3,000  ft.  tile  drain. 

Ark..  Marianna — Mar.  22,  by  Comrs.  Lee 
Co.  at  office  Daggett  &  Daggett,  attys.  Hog 
Tush  D.  D.,  200.000  cu.yd.  excav.  dry  land 
work  and  ditches,  4-  to  8-ft.  deep  and  4-  to 
10-ft.  bottom.  C.  B.  Bailey,  Wynne,  engr. 

Calif.,  Santa  Rosa — Mar.  24,  by  W.  W. 
Felt.  Jr.,  elk.  Sonoma  Co.,  removing  slides, 
reconstructing  fills  and  ditches.  20,000  or 
more  cu.yd.  excav.  on  road  from  Jenner  to 
Mendocino  Co.  line. 


Dams 


Propo*ed  Work 

’.vis.,  Knowiton — See  "Buildings — Indus¬ 
trial.” 

Bids  Desired 

V.  J.,  New  Briinswirk — Apr.  6,  by  Bd. 
City  Comrs.,  25  Uvingston  Ave.,  concrete 
dam  across  I.,awrence  Brook,  at  Parsons 
Mills,  here.  A.  Atkinson,  city  engr.  ;  adv. 
E.  N.-R.  Mar.  18. 


Railways 


Proposed  Work 

West  Virginia — Chesapeake  &  Ohio  R.R. 
Co..  C.  W.  Johns,  ch.  engr.,  Richmond,  Va., 
plans  19.2  ml.  railroad  from  Edwight  to 
Surveyor,  connecting  main  line  with  Marsh 
Fork  line. 

Missouri — 8t.  Loola — San  Francisco  R.  R. 
Co.,  Frisco  Bldg.,  St.  Louis,  making  pre¬ 
liminary  plans  8  ml.  standard  gauge  100  lb. 

connecting  Pacific  and  Villa  Ridge, 
r .  O.  Jonah,  ch.  engr. 

Oklahoma — Northern  Oklahoma  R.  R. 
1^0.,  Vinlta,  G.  Patten,  pres.,  plans  15  ml. 
railroad  in  Craig  Co. 

California — Southern  Pacific  R.R.  Co..  65 
Market  St.,  San  Francisco,  making  plans  re- 
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You’re  certain 

of 

Dependable  Deliveries 

of 

Improved  Granite  Blocks 

No  matter  how  you  want  your 
granite  blocks  shipped — by  schoon¬ 
er,  scow,  tram  or  motor  truck — to 
dock  or  railroad  siding,  or  dumped 
directly  by  the  roadway — you  get- 
delivery,  on  time,  when  you  use  Im¬ 
proved  Granite  Block  for  pave¬ 
ments.  Back  of  this  delivery  service 
are  the  facilities  of  a  far-flung  organ¬ 
ization,  representing  the  world’s  | 

greatest  granite  quarries.  ‘ 


In  the  intereete  of  your 
community,  write  for 
booklet  entitled:  “Gran¬ 
ite  Street  Construction.” 


Thp  heavy  traff'e  Staml- 
ard  Improved  Smooth 
Granite  Block.  Depth 
in.  to  514  in.  Width  .I'v 
in.  to  4 in.  Lenirlh  h 
in.  to  13  in. 


The  Granite  Paving  Block  Mfgrs.  Assoc,  of  the  U.  S.  Inc, 

31  State  Street,  BOSTON,  MASS. 

Reprt tenting  The  H'orld’s  Greatest  Granite  Quarries 


11 
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„  .  me  Paving  Dlst.  32.  $30,000.  O. 

■  itv  Hall.  engr. 

*' ilenclo — Medina  Co.  making  plans 
/  11  takes  bids  Uvalde  rock  asphalt 

iMu'  10.47  mi.  Highway  3,  Federal 
l-r  J.ot  270-C.  17  ft.  $64,400.  A.  A. 
l>iri.',  Kampinan  Bldg.,  San  Antonio,  div. 

.lourdanton — Flection  soon  $40,000 
imiiroving  varioas  streets.  J.  B. 

1  I'E.’-I  mayor.  Kngineer  not  announced. 
‘''tex  I.ihert.v — Liberty  Co.  making  jilans 
r  shiiiii.l.  ring  and  shell  surfacing  7.5  mi. 
lii.oiu  1'  61,  from  Devers  to  intersection 

with  Hi-'hway  3,  16  ft.  $45,000.  A.  C.  I^ove, 

I  ili.  rix  <■<>.  engr. 

Ti-x  Marlin — Falls  Co.  making  plans 

ariiiin-  and  bridging  5.56  mi.  Highway 
K.ileral  Aid  Project  670-H,  26  ft. 

jiiiti.m  grading,  etc.,  3.35  mi.  and  gravel 
!i„ facing  2.06  mi.  Laterals  to  Highway 
ios  !'•  ft  .  $41.tl00.  V.  B.  Harris,  Rosebud, 

Tex^'^Miles — Voted  $30,000  bonds  paving 
urii'us  streets.  Address  mayor. 

T,x  Kockw-all  —  Rockwall  Co.  making 
i.l-ins  (i  in.  concrete  paving  2.7  mi.  Highway 
I  1,,. tu.cn  Fate  and  Blackland,  8  ft. 

(Hill  V,  R.  Snitham.  Rockwall,  engr. 
tVx  Sun  Benito — Election  Apr.  6.  $75.- 

.  laiiuls.  Improving  various  streets.  Ad- 

rircss  S  Brown,  mayor. 

Tex  Tjler  —  Smith  Co.  making  plana 
trav.  I'surfacing  6.3  mi.  Highway  31,  (llad- 
uat.T-'Vaco  Rd.,  16  ft.  $25,000.  D.  K. 
Caldwell,  Tyler,  co.  engr. 

Oklaliomn— State  Hy.  Dept.,  Oklahoma 
Citv  making  surveys  grading,  etc..  12  tnl. 
stale  Highway  7.  east  of  Duke,  30  ft.,  Har- 
i„„n  Cl.  $45,000.  J.  M.  Page,  highway 

"okla.  Duke — Making  preliminary  plans 
grading'  and  paxing  5  blocks  Main  St..  76 
ft  $35,000.  R.  L.  Darby,  mayor.  Engi¬ 
neer  not  selected. 

Oklu..  Elk  City  —  Making  preliminary 
nlans  grading,  curbing  and  vertical  fibre 
brick  paving  9,400  sq.yd.  streets  In  Dlst.  5. 
540  (1(11.  Renham  Eng.  Co.,  Gumbel  Bldg., 
Ka'nsas  City,  Mo.,  engrs 
(ikhi..  Frederick  —  Plans  grading  and 
.iheet  asphalt  paving  4.860  sq.yd.  streets  In 
Hist  1.  $26,200.  Benham  Eng.  Co.,  Gum- 

bei  Bldg.,  Kansas  City,  Mo.,  engrs. 

Okln.,  Stillwater — Plans  grading  and  con¬ 
crete  paving  9,260  sii.yd.  streets  in  Dlst. 
41.  $28,700.  R.  G.  Saxton.  Stillwater, 

(-ncr. 

.4rli.,  Globe — Election  Mar.  22.  $150,000 
bends,  paving  various  streets.  A.  G.  Mc- 
Cregi.r,  city  engr. 

Wash.,  Raymond — City  Clerk  takes  bids 
about  .liir.  1,  8  In.  concrete  paving  and 
two  12  ft.  concrete  sidewalks  on  3  blocks 
Commercial  St.  et  al.  36  ft. 

(Ire.,  Klamath  Falla — See  "Sewers.” 

Calif.,  Beverly  Hllla — Made  plans  6  In. 
concrete  with  2  in.  black  (open  specifica¬ 
tions!  surfacing,  etc.  2J  ml.  Wllshire  Blvd. 
.\.  Mathews,  asst,  city  engr. 

(allf.,  Eos  .4ngrlra — Los  Angeles  Co. 
made  plans  Improving  California  Ave. 
Impvt  465,  4,898  cu.yd.  excav..  148,952  sq. 
ft  Willite  xvearing  surface  on  asphaltic 
coni-rete  paving,  etc.  To  exceed  $70,000. 

(iillf..  la>«  Angelrn — Making  plans  con¬ 
crete  paving  approximately  5  mi.  portions 
of  54th  St,,  Arlington  and  1st  Aves.,  etc. 
To  exceed  $25,000. 

(allf.,  Madera — Madera  Co.  plana  con¬ 
structing  road  from  Raymond  to  Marip<isa 
Co.  line,  via  Ahwahnee  and  from  Knoxxles 
to  Raymond.  To  exceed  $25,000. 

(  alif.,  Marysville — Making  plans  paving, 
etc  ,  23  blocks  alleys  and  9  blocks  various 
streets.  $90,000. 

(alif.,  Marysville — Making  plana  grad¬ 
ing,  paving,  etc.,  portions  of  Pine,  J  and 
F  Sts.,  etc.  To  exceed  $25,000.  L.  B. 
Crook,  city  engr. 

Calif.,  Newport  Beach  —  Making  plans 
paving,  etc..  Corona  Del  Mar.  To  exceed 
$1110.(100.  p.  E.  Kressly,  H.  W’.  Heilman 
Bldg..  Los  Angeles,  engr. 

(  alif..  Redwood  City — Koff  Realty  Co. 
plans  grading,  paving,  curbing,  walks,  gut- 
loring.  etc.  White  Oaks  Tract.  To  exceed 
$J.'oo00.  G.  A.  Kneese,  Courthouse,  engr. 

«  alif..  San  Anselmo — F.  D.  Burrows,  city 
elk  .  soon  takes  bids  improving  Florence 
and  Oak  Knoll  Aves.,  2,850  cu.yd.  grading, 
■■1,270  sq.ft,  surface  grading,  51,270  sq.ft, 
asphaltic  paving,  etc.  H.  E.  Feusler,  city 
engr. 

Calif.,  San  Bernardino  —  Making  plans 
improving  portions  of  Grant,  Fairfax  Aves., 
K  .St.,  etc.,  grading,  4  in.  asphaltic  con¬ 
crete  paving ;  8  In.  vitr.  sewers,  etc.  To  ex- 
ee.  d  $25,000.  C.  E.  Johnson,  city  engr. 

Calif..  San  Diego — Common  Council  plans 
imi)roving  1st,  Redwood  and  other  Sts., 
24  2,784  sq.ft.  1|  In.  asphaltic  concrete  on  5 
in.  bituminous  paving,  9.305  sq.ft,  li  In. 
a'phaltic  concrete  on  2|  In.  bituminous  pav¬ 
ing,  5,066  sq.ft,  concrete  sidewalk,  1,059 


lin.ft.  concrete  curbing,  424  cu.yd.  excav., 
etc.  F.  A.  Rhodes,  city  engr. 

('alif..  Winters — I'lans  grading,  concrete 
curbing  and  guttering.  1)  in.  Willite  as¬ 
phaltic  concrete  on  2J  in.  asphaltic  concrete, 
paving  portions  of  Railroad,  4th  and  Main 
Sts.  To  exceed  $25,000.  L.  H.  Gregt>ry. 
city  engr. 

Ont.,  Ft.  William — Plans  graveling  ap¬ 
proximately  3  mi.  various  roads.  Work  will 
probably  be  done  by  day  labor.  $36,547. 

U.  B.  Symes.  Uit.v  Hall.  engr. 

Ont.,  Hamilton  —  Wentworth  Co.  plans 
concrete  paving  and  improving  Lynden, 
Brock,  Sydenham,  Dundas  and  Governors 
Rds.  $60,000.  A.  Lumsden,  County  Bldg., 
Hamilton,  engr. 

Ont..  Toronti» — City  Council  plans  con¬ 
crete  curbing  and  guttering  and  a.sphalt  on 
concrete  paving  5,ooo  B<|.yd.  Craven  Rd. 
$29,608.  R.  C.  Harris.  City  Hall,  engr. 

Ont.,  Toronto— East  York  Twp.  making 
plana  grading,  curbing,  guttering  and  as¬ 
phalt  on  6  in.  concrete  paving  3.95U  ft. 
Pape  Ave.  from  here  to  Don  Mills  Rd.  $105,- 
470.  G.  R.  Jack,  443  Sammon  Ave.,  engr. 

Bids  Desired 

Conn.,  New  Haven — See  "Materials." 

N.  ’ll'.,  Harrison — Mar.  20,  at  office  Town 
Clerk,  bituminous  macadam  paving  0.63 
mi.  Freemont  St.  fr<[m  Harrison  Ave.  to 
West  St.  M.  H.  White,  town  supt.  high¬ 
ways. 

N.  V.,  New  York  —  .Mar.  25.  by  W.  J. 
Flynn,  acting  pres.  Bronx  Boro,  Crotona 
Park.  Tremont  and  3rd  Axes.,  granite  bl<H-k 
on  concrete  paving  Fordham  l.aiiding  Rd., 
Harlem  River  Terrain,  Cedar,  East  Tremont 
and  Carter  Axes.,  Bronx  and  b^st  176th 
Sts.  ;  bituminous  on  concrete  paving  Garden 
and  Miriam  Sts.  ;  grading,  curbing  and 
sidexvalks  on  West  174th  St.  ;  sheet  asphalt 
on  concrete  paving  Bryant,  Gerard  and 
Rochambeau  Ax'es.,  East  158th.  205th  and 
210th  Sts. 

New  Jersey — Mar.  31,  by  Road  Com.  Salem 
Co..  Court  House.  Salem,  bituminous  mac¬ 
adam  pax'ing  Salem-Hancocks  Bridge  Rd., 
Sect.  2,  in  Elsinboro  and  Loxx-er  Alloways 
Creek  Twps.  H.  B.  Keasbey,  Salem,  co.  , 
engr.  ;  adx'.  E.  X.-R.  Mar.  18. 

N.  J.,  Oakhurst — Apr.  1,  by  Ocean  Twp., 
G.  E.  Van  Note,  chn..  rein. -con.  paving  0.35 
mi.  Etlgmont  Ave.  between  Norwood  Ax'e. 
and  Main  St.,  Lock  Arbour.  J.  W.  Seaman, 
192  Bway.,  Long  Branch,  engr.;  adv. 
E.  N.-R.  Mar.  18. 

Pa.,  ITnlontown — Mar.  24,  by  E.  Huston, 
controller  Fayette  Co.,  one  course  rein. -con. 
paving,  etc.,  8,200  ft.  road,  and  10,880  ft. 
Flat  Rocks-Five  Forks  Rd.,  both  18  ft. 

rennsylvania — Apr.  6  and  7,  by  State  Hy. 
Dept.,  Harrisburg,  grading,  rein. -con.  or 
bituminous  pax-lng  approximately  59  ml. 
roads  in  Berks,  Butler,  Crawford.  Cameron. 
Clinton,  Fayette.  Indiana,  Lackaxvanna, 
Lebanon,  and  Monroe  Counties.  W.  H. 
Connell,  engineering  executive  and  deputy 
secy,  of  highxvays ;  adv.  E.  N.-R.  Mar.  18. 

Delaware — State  Hy.  Dept.,  Dover,  Mar. 
10.  improx-ing  with  (a)  concrete  (b)  stone 
concrete  (e)  slag  concrete  (d)  amieslte  on 
concrete  paving  (•)  metal  joint  (t)  non 
metal  Joint,  0.81  mi.  Grubbs  Corner-Hamby 
Corner  Rd.,  Contr.  CN-24,  from  Juniata 
Co.,  Empire  Bldg.,  Phila..  Pa.,  (a*)  $49,- 
603  (at)  $49,475;  1.33  mi.  road  through 
Farmington,  CK-33.  from  Old  T>ime  Con.str. 
Co.,  Chestertown,  Md.,  (b*)  835.438  "(bt) 
$35,019  (e»)  $34,230  (et)  $33,811;  3.35  ml. 
CS-49.  Gumboro,  Maryland  IJne,  from  P. 
D.  Phillups  &  Bro.,  Salisbury,  Md..  (b) 
$112,866  (c)  $109,719;  widening  3.66  ml. 
Pine  Tree-fidessa  Rd.,  Contr.  56,  from  F. 
W.  Lovett.  Newark,  Del.,  (a)  $37,377  (d) 
$43,665.  Noted  Feb.  18. 

Maryland  —  Mar.  30,  by  State  Roads 
Comn.,  Baltimore,  concrete  paving  9.52  ml. 
and  19.46  ml.  concrete  shoulders  on  roads 
In  various  counties;  adv.  E.  N.-R.  Mar.  18. 

Md.,  Towson — Mar.  23.  by  Comrs.  Ralti- 
more  Co..  Courthouse,  paving  2.03  ml.  Group 
3.  Middletown  and  Graystone  Rds.,  Old 
York  Rd.  from  Graystone  Rd.  south.  Old 
York  Rd.  from  Graystone  Rd.  north.  $61,- 
000.  S.  A.  Green.  Towson,  road  engr. 

North  Carolina  —  Mar.  30,  by  State  Hy. 
Dept.,  Raleigh,  grading,  concrete-  or 
asphaltic  pax-ing,  etc.  13.73  ml.  Project  550, 
Hoke  Co.  $249,740,  9.66  mi.  Project  4350, 
Granville  Co.  $268,670,  4.76  ml.  Project 
9060,  Buncombe  Co.  $165,108,  5.41  ml. 

Project  886,  Rutherford  Co.  $186,000,  7.65 
ml.  Project  112,  Camden  Co.  $219,400,  and 
6.04  ml.  I^oject  6690,  Rowan  Co.  $170,300; 
clearing,  grubbing,  grading,  etc.  11.55  mi. 
project  244.  Jones  Co.  $73,414,  8.34  ml. 
project  135,  Halifax  Co.  $32,500,  13.35  mi. 
Project  685.  Stanly  Co.  $87,590,  11.11  ml. 
project  591,  Rockingham  Co.  $65,515,  10.51 
ml.  project  398,  Robeson  Co.  $38,960,  and 
11.51  ml.  project  480.  Wake  Co  $53,500; 
and  clearing,  grubbing,  grading  and  top¬ 
soiling  7.6  ml.  project  574,  Moore-Mont- 
gomery  Counties,  44,195.  C.  M.  I’pham, 
l^leigh,  engr. 


N.  ('..  Sylvt — Mar.  23.  by  City,  curbing, 
guttering,  sidexx'ulks  ami  asphalt  on  con¬ 
crete  ixaving  40,0mi  sq  yd.  xarious  strt  i-ls 
G.  C.  White  Co.,  Durham,  engr. 

N.  C.,  Tabor — Mar.  31.  by  <'lty.  lm|>roxlng 
various  streets,  15,50(1  sq  yd.  pax'Ing  9.l('(i 
sq.yd.  sidexx'alks,  storm  sewers,  etc.  $6(i,(i(i(i. 

J.  B.  McCrary  Ping.  Corp.,  Citizens  A: 
Savings  Bank  Bldg  ,  Atlanta,  Ga.,  engrs 

N.  (’.,  Windsor — Mat.  25.  by  Bd.  Comrs 
Bertie  ('o..  clearing,  grading,  topsoiling, 
etc.,  12. 25  ml.  road  from  Hereford  Co.  line 
to  Choxvan  River.  $70,0()() .  also  11  mi.  road 
from  Poxvellsville  to  Rice  Mill,  $6."(,0ii0.  S. 
W.  Kenney,  Windsor,  elk. 

(ieorgia — Apr.  2.  by  State  Hy.  Dept..  P'.ast 
P'olnt,  ( P'.  1*.  means  P'rderal  .\id 

ret),  sand  clay  surfacing  1.8  mi.  .Millidge- 
ville-Irxxinton  Rd.,  V.  A.  P  439-.\,  Baldwin 
Co..  3.1  mi.  Abbevllle-McRea  Rd..  p'.  A.  P. 
384-B,  Dodge  Co.,  and  2.4  ml.  Patterson- 
Gfferman  Rd.,  Incl.  2  bridges.  P'  A.  P.  339, 
Pierce  Co.  ;  gravel  surfacing  6.7  mi.  Tipton-^ 
Valdosta  Rd.,  p'.  A.  P.  9(l-B.  CiMik  Co 
grading  7  4  mi.  Homerville-Naylor  Rd..  P’. 

A.  P.  431-A.  Clinch  Co.  W.  It.'  Neel,  hlgh- 
xvay  engr. 

^  .41a.,  Birmingham  —  Apr.  15,  by  City 
(  omn.,  (e.  e.  means  engineers  estimate), 
asphalt  on  concrete  paving  12  blocks  Pike 
Rd  (,(!  ft.  $51.8(1(1,  1  bl.Hk  60th  St..  40  ft. 
$2.1.->0,  a  blocks  20th  St.  (Plnslev),  40  ft. 
$16  (100,  2  bliMks  24th  St.  (Plnsley),  40  ft. 

'  bliK'k  6th  Way,  (Ensley),  6o  ft. 
JL3-0.  and  4  bliH-ks  Berwick  Rd.,  8o  ft. 
$lh,8a0;  4  ft.  sidexx'alk.s,  curbing  and  gutt<  r- 
ing  1  block  Ist  .■\ve..  $2,ooo. 

.41a..  Tarrant  City  —  Apr.  15.  bv  City 
Clerk,  asphalt  on  concrete  )>axing  11  blrnk's 
P^st  I-ake  Blvd.,  40  ft..  $46,ooo;  curbing 
guttering  and  4  ft.  sidexxalks  on  24  blrnks 
Elizabeth  Ave.  $27,500,  5  blinks  Birming- 
ham  St.,  inol.  40  ft.  c*c>ncTt*t«*  bridKe.  $5  i»oo  • 
also  guttering  and  4  ft.  sidexvalks  on  15 
bl<M-ks  Sloan  Ave.  $16,000. 

lainisiana — .4|)r.  13.  bv  State  Hy.  Comn., 
Baton  Rouge,  graveling  5.12  ml.  Natchl- 
tfH-hes-Boyce  Highway,  State  I’roject  429- 
E,  Natchitoches  I'arish.  W.  B.  I{ol>ert. 
highway  engr. 

Tenn.,  Knoxville — Mar.  31,  by  City,  P".  A. 

*  Ault,  reedr.,  curbing,  guttering,  sewering, 
sidexx’alks  and  paving  80,000  sq.yd.  various 
streets;  adv.  PI  N.-R.  Mar.  18. 

Kentiirky — Apr.  12,  by  State  Hy.  Di-|)t., 
Frankfort,  loxx’  type  surfacing  3.7  mi. 
Georgetown- Paris  Rd..  State  Aid  Project 
32,  Sect.  A,  and  3.5  ml.  same  road  Sect. 

B.  both  16  ft.,  Scott  Co.  E.  N.  Todd,  high- 
xvay  engr. 

O. .  Cleveland— Mar.  24,  by  Bd.  Comrs. 
Cuyahoga  Co.,  paving  Mackenzie  Rd.  2. 
$28,900.  F.  Lander,  Court  House,  engr. 

().,  Columbun — Mar.  23,  by  W.  H.  Duffy, 
dir.  Pub.  Serv.,  grading,  curbing,  laying 
necessary  xvater  serx’ices,  sewer  connec¬ 
tions  and  paving  with  (a)  brick  (b)  con¬ 
crete  and  (e)  asphalt  448  ft.  Gorman  St.. 
33  ft.  (a)  $5,385  (b)  $4,821  ;  800  ft.  22nd 
Ave.,  26  ft.  (a)  $15,975  (e)  $13,453;  and 
2,085  ft.  Front  St..  52.5  ft.  (e)  $43,154. 

Indiana — Apr.  6,  by  Bd.  Comrs.  l..ake  Co., 
grading  and  paving  William  Doescher  et  al 
gravel  road,  Hanover  Twp.  $52,000.  W.  PI. 
Whitaker,  aud. 

Ind.,  Anbnrn  —  Apr.  6,  by  Bd.  Comrs. 
DeKalb  Co.,  grading,  graveling,  etc.,  ap¬ 
proximately  10,142  ft.  Charles  Keller  et  al 
Rd.,  Wilmington  Txxp.,  $10,220;  3  ml.  Her¬ 
man  Ketel  Rd.,  Union  Txvp.  ;  and  10,689  ft. 
Charles  Ridge  et  al  Rd.,  Wilmington  Txx’p., 
$10,000.  F.  Shook,  CO.  aud. 

_  Ind.,  VInrennes — Apr.  6,  by  Bd.  Comrs. 
Knox  Co.,  grading  and  concrete  paving  3 
ml.  Mike  Kaisier  et  al  Rd.,  Vincennes  Txvp. 
$68,203.  G.  W.  Donaldson,  aud. 

Ind.,  TVarsnw — Mar.  24.  by  Comrs.  Kosci¬ 
usko  Co.,  grading,  grax-eling  or  macadamiz¬ 
ing  J.  A.  Bloom  et  al  Rd.,  Jackson  and 
Monroe  Txxps.,  $17,328;  Russel  A.  Warner 
et  al  County  Unit  Rd..  Turkey  Creek  Twp., 
$111,015;  Jonathan  Wyland  et  al  Rd., 
Wayne  Twp.,  $10,656.  H.  Breading,  co. 
aud. 

Michigan — Mar.  23.  by  State  Hy.  Dept., 
at  church  near  east  corner  Sect.  35.  Farm¬ 
ington  Twp.,  Oakland  Co.,  concrete  paving 
2.5  mi.  Assessment  District  Rd.  467,  Oak¬ 
land  and  Wayne  Counties.  G.  C.  Dlllman, 
I.,ansing.  highxvay  engr. 

Michigan — Mar.  23.  by  State  Hy.  Dept, 
at  offic-e  Comrs.  Calhoun  Co.,  Marshall, 

traveling  4.867  mi.  la-e  Center  Rd.,  and 
.611  ml.  Pennfield  Rd.  In  Bedford  Twp. 
O.  C.  Dillman.  I..ansing,  highway  engr. 

Michigan- -Mar.  25,  by  State  Hy.  Dept,  at 
office  Comrs.  Clinton  Co.,  St.  Johns,  gravel¬ 
ing  3.5  mi.  County  Assessment  Dlst.  Rd.  21. 
G.  C.  Dlllman.  Lansing,  highway  engr. 

Michigan — Mar.  26,  by  State  Hy.  Comn., 
at  sohoolhouse  near  southxvest  corner  Sect. 
30,  Sterling  Txvp.,  concrete  paving  13  ml. 
Assessment  Dlst.  Rd.  462,  Macomb  and 
Oakland  Counties.  G.  C.  Dlllman,  Lansing, 
engr. 

Illinois — See  "Bridges.” 

Illinois  —  Mar.  31.  by  State  Dept.  Pub. 
MTts.  &  Buildings,  Dlv.  Highways.  Spring- 
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ADVANCE  STORAGE  OF  AGGREGATES  IS  YOUR 
FACTOR  OF  SAFETY 


A  central  batching  plant  is  fine — if  your  deliveries 
always  arrive  on  time,  and  if  your  batch  trucks  have 
all  the  luck  in  the  world.’  But  you  have  a  very  slim 
factor  of  safety.  Just  a  bit  of  hard  luck  and  your 
paver  will  whistle  for  aggregates — in  vain. 


You’ll  lay  pavement  faster  and  at  lower  cost — over  the  season’s 
work— if  you  BUILD  ADVANCE  STOCKPILES  as  a  Safety 
Factor  against  forced  paver  shut-down.  Morris  C.  Soper  of 
Seneca  Falls  tried  both  ways  and  knows  from  experience  that 
advance  storage  of  his  aggregates  pays  big  dividends.  It  kept 
his  paver  busy  and  boosted  his  daily  paving  progress  from 
800  to  1200  feet— A  50%  INCREASE 


The  Haiss  Precision  Stride-off 
Batch  Hopper 

meets  every  requirement  rf  accurate 
measurement  and  quick.  -  and  -  easy 
operation. 


Now  to  make  a  thorough  job  o/  organixing  for 
Advance  Aggregate  Storage  you  will  surely’ want 
Haiss  Loaders.  They  are  in  a  class  by  themselves. 
Catalog  523  will  tell  you  "how  come.”  Ask  for  it. 


1  j 

THE  GEORGE 

I  “Truck  and-  i 
Wagon  Loadeo  | 

Portable  Dell  | 
Conveyors  1 


140th  Street  and  Rider  Avenue,  New  York 


RepreifntatlTea  Throughout  tho  World 
Mlllart  Timber  k  Trading  Co..  London.  Brltlah  Representatire. 

Cable  address  **CoalhoUt‘*  New  York — "Weatern  I’nlon  S  Letter  iOdliltn'*  Code. 
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MFC.CO.  iH£ 

~T  ciam  Shell  I 
I  -Duckets** 

[  Mat!  Handling 
I  Equipment.^ 


March  18,  1926 


street-*  Roads  tContlnucd) 

*  j  Ti.rete  vltr.  brick,  or  bituminous 
^  uith  or  without  binder  course  sur- 
conirtv  .  .  noute  9,  Sect.  30  Hancock 

facmK  ‘  16,  Sect.  23  Madison  and 

Counties,  0.1  mi.  Route  16.  Sect. 
'\iacoS  Co..  0.53  mi.  Route  19. 
sr\\™2  Cook  Co..  1.96  mi.  Route  30. 
,  ivoria  4  21  mi.  Route  30.  Sect. 
Sect.  1  t  n  B 
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\r  navMss  Counties,  all  foreeoinB  18  rt. 
■’‘^a^  Vravel  surfacing  3.93  ml.  Route  31 
Schuyler  Co.:  gradinR  1  24  mi. 

D  ,!tp  1  '<ect  42-A.  Saline  Co.  0.5  mi.  Route 
?rs..^ri7^’-l  Marion  Co.,  and  0.64  ml. 
K-iute  i:f.  Sect  13-A.  Jackson  Co.  F.  T. 

hka.ri^Mar.’'23.  at  office  Bd.  I^al 
,  Room  207.  City  Hall,  grading. 

‘"l-Kini'  cuttering,  sewers  and  concrete, 
Sr^nit^  bTock.  asphalt  on  concrete,  etc. 

^Irtions  of  Walden  Parkway, 
\vL«t  "onh*^ and  West  77th  Places.  North 
Francisco.  Morse.  South  Winchester^  Mans- 
«  IH  Harner  Black  Stone.  Dante,  Dorches- 
K-lnwld  and  Kimbark  Aves..  Howard. 
Mad.^.m  South  May.  l-::ast  70th.  West  .34th. 
West'  9K’th  Arthington.  Filmore,  l-*ast  88th. 

^  ssth  and  9nth  Sts.  J.  J.  Sloan,  pr^. 

III.,  I-ake  Forrat—Mar.  24, 

King  citv  elk.,  curbing,  sidewalks  and  vl- 
brolithic  concrete  paving  9.660  sti.yd.  and 
T  Mfl  ft  4-  to  36-in.  vitr.  tile  sewers,  etc., 

‘".^r'wen^na  -  Mar.  23.  by  Bd.  I^cal 
ImV'ts  City  Hall,  grading,  curbing,  gut¬ 
ter  ng  and  7-in.  rein. -con.  paving  ettv,  25.- 
tlS  so  vd  streets  in  Paving  Dist.  2.  Taylor 
it  ivoltman,  Unity  Bldg.,  Bloomington, 

!  ‘■"wLonsin— Mar.  25,  by  State^Hy.  Dept., 
r  at  Div  Office  4.  Citizens  Natl.  Bank  Bldg^ 
i  Wisconsin  Rapids,  grading,  bridging,  and 
‘  gravel  surfacing  6.25  mi.  New  Disbpn- 
i  Snarta  Rd  .  Juneau  Co.  ;  grading,  bridging 
and  clav  surfacing  15.21  ml.  Kilbourn-Wis- 
?^nsin  Rapids  Rd..  Federal  Aid  Project 
i  r*4-\  Adams  Co.,  and  4.06  mi.  same  road. 
F.deral  Aid  Project  394-B.  1.33  nil. 

Blcnker-Sperry  Rd.  and  1.06  ml.  Hewitt  Rd.. 

I  Weed  Co.  J.  T.  Donaghey,  Madison,  ch. 

I'^''wi»eonsln — Mar.  26,  by  State  Hy.  Comn., 
Piv  Office  3,  Nicolet  Bldg.,  Oreen  Bay. 
grading  and  concrete  paving,  etc..  101,596 
siivd.  Oshkosh-Fremont  Rd.,  Federal  Aid 
Project  393-A,  Winnebago  Co.  ;  37,302  sq. 
vd.  Kewaunee-Manltowoc  Rd.,  Federal  Aid 
Project  .367-A,  Kewaunee  Co.  :  and  36,995 
sf|.vd.  Shawano-Bonduel  Rd.,  Federal  Aid 
Project  345-B,  Shawano  Co.  J.  T. 
Donaghey,  Madison,  ch.  engr. 

IVIs.,  Beloit — Mar.  22.  by  Bd.  Pub.  MTts., 
grading,  curbing,  guttering,  one  course 
rein. -con.,  vibrolithic,  sheet  asphalt  on  5  In. 
concrete,  vibrolithic  concrete  or  asphaltic 
concrete  on  5  in.  concrete  paving  15  streets. 
0.  E.  Heebink,  City  Hall,  engr. 

WIs.,  Burlington — Mar.  31,  by  A.  Zechel, 
city  elk.,  concrete  and  vibrolithic  concrete 
paving  9,684  sq.yd.  Wllmot  Ave.  $25,000, 
North  Dakota — Mar.  30  by  State  Hy. 
Drpt.  and  Bd.  Comrs.  Renville  Co.,  at  Court 
House.  Mohall,  grading,  etc.,  6.012  ml.  Fed¬ 
eral  Aid  Project  288-B.  C.  Christensen, 
conir. 

la.,  Tedar  Rapids — Mar.  29,  by  City,  2 
in.  asphalt  resurfacing  30,200  sq.yd.  various 
streets.  $55,000.  J.  L.  Storey,  city  elk. 
Noted  Mar.  11. 

la..  Monona — Mar.  23,  by  W’.  F.  Hum¬ 
phrey,  town  elk.,  grading  curbing,  guttering 
and  rein. -con.,  vibrolithic  concrete,  asphaltic 
concrete,  Warrenite  bitulithic  or  brick  on 
concrete  paving  14,600  sq.yd.  North  Center, 
Iowa.  Page  and  Main  Sts.  H.  R.  Oreen  Co., 
208-210  Beaver  Bldg.,  Cedar  Rapids,  engrs. 

la..  IVinteraet — Mar.  23.  by  R.  W.  Var- 
ley,  aud.  Madison  Co.,  improving  5.3  ml. 
Primary  Rd.  15,  72,397  cu.yd.  excav.,  61,100 
cu  yd.  overhaul,  2,200  ft.  6  and  8  In.  tile, 
etc.  T.  S.  Farquharson,  Court  House,  engr. 

Nlinn.,  Winona — Mar.  22,  by  G.  W.  Hof¬ 
mann,  city  reedr.,  improving  various  streets, 
8. non  ft.  concrete  curbing,  19,987  sq.yd. 
various  types  paving,  and  38,692  sq.yd. 
bituminous  on  old  brick  paving.  $95,000. 
E.  E.  rhadwlck,  city  engr. 

Kan.,  Newton — Apr.  6,  by  Clerk  Harvey 
I'o.  grading  and  concrete  or  vltr.  brick 
surfacing  42,800  sq.yd.  Federal  Aid  Proj¬ 
ect  .329-A.  A.  Hay,  Newton,  engr.  Noted 
Mar.  4. 

Nebraska — Mar.  20,  by  Peterson  &  De 
Voe.  attys..  Bankers  Life  Bldg.,  Lincoln, 
clearing,  grubbing,  grading,  etc.,  78,500  cu. 
yd  between  Waverly  and  Havelock,  for 
Lincoln  Sanitary  Dist.,  Lancaster  Co.  (Lin¬ 
coln).  $25,000.  Scott  4k  Scott,  Bankers 
Life  Bldg.,  Lincoln,  engra 
Niirth  Dakota  —  Mar.  23,  by  State  Hy. 
r>ei>t.  and  Bd.  Comra.  Oliver  Co.,  Center, 
fading,  etc.,  5.12  ml.  Federal  Aid  Project 
314 -A.  C.  Christensen,  highway  comr. 


North  Dakota — Mar.  31.  by  State  Hy. 
Dept,  and  Bd.  Comrs.  Bottineau  Co..  Bot¬ 
tineau,  grading,  etc.,  15.026  mi.  Federal 
Aid  I’roject  288-A.  C.  Christensen,  high¬ 
way  comr. 

North  Dakota  —  Mar.  31,  by  State  Hy. 
Dept,  and  Comra.  Bottineau  Co.,  at  Court 
House.  Bottineau,  grading,  etc.  12.908  mi. 
Federal  Aid  Project  289.  C.  Christensen, 
comr. 

North  Dakota  —  Apr.  1.  by  State  Hy. 
Dept,  and  Bd.  Comrs.  Towner  Co .  Court 
House,  Cando,  grading,  etc.  8  484  mi. 
Federal  Aid  Project  311-B.  C.  Christensen, 
highway  comr. 

North  Dakota  —  Apr.  2,  by  State  Hy. 
Dept,  and  Comrs.  Benson  Co.,  Court  House, 
Minnewauken,  grading  17.243  ml.  Federal 
Aid  Project  291 -A.  C.  Christensen,  comr. 

North  Dakota — Apr.  6.  by  State  Hy.  Dept, 
and  Comrs.  Mrl.,ean  Co..  Cimrt  House, 
Washburn,  grading  11.75  mi.  Federal  Aid 
Project  317.  C.  Christensen,  comr. 

North  Dakota — Apr.  6.  by  State  Hy. 
Dept,  and  Bd.  Comrs.  McLean  Co..  Wash¬ 
burn,  grading  etc.  7.096  ml.  Federal  Aid 
Project  316-AB.  C.  Christensen,  highway 
comr. 

North  Dakota  —  Apr.  9.  by  Stale  Hy. 
Dept,  and  Bd.  Comrs.  R»)lette  Co.  Court 
House,  Holla,  gravel  surfacing,  etc.  4.874 
ml.  Federal  Aid  Project  194-B.  C. 
Chrlsten.sen.  highway  comr. 

Mo.,  Clayton — Mar.  24,  by  R.  Jablonsky, 
engr.  St.  Louis  Co.,  Court  House,  grading, 
and  telford  macadam  paving,  etc..  Ia*enore, 
Boswell  and  Viehl  Aves. 

Mo.,  Milan — Mar.  29,  by  J.  T.  Morehead, 
city  elk.,  grading,  curbing,  guttering  and 
vibrated  concrete  paving  8,040  sq.yd.  3rd 
St.  E.  T,  Archer  &  Co.,  609  New  England 
Bank  Bldg.,  Kansas  (iity,  engrs.  Noted 
Jan.  7. 

Mo.,  St.  lamls— Mar.  30.  by  Bd.  Pub 
Serv.,  208  City  Hall,  widening  and  War¬ 
renite  bitulithic  concrete  surfacing  34,190 
sq.yd.  Jefferson  Ave.  $202.440 ;  a.sphalt  re¬ 
surfacing  15,050  sq.yd.  Grand  St..  $79,000; 
concrete  paving,  etc.  1,940  sq.yd.  Newby 
St.,  $14,600  ;  rein. -con.  i)aving,  etc.  1,990 
sq.yd.  Compton  St.,  $6,600 ;  Warrenite 
bitulithic  concrete  paving  2.550  s<|.yd. 

Pennsylvania  Ave.  $39,720,  and  8,400  sq.yd. 
10th  St.,  $54,720.  W.  W.  Horner.  300  (Hty 
Hall,  engr. 

Mo..  St.  Louis — Apr.  6.  by  Bd.  Pub.  Serv., 
208  City  Hall,  grading  and  concrete  paving 
approximately  25,000  s<|.vd.  allevs  In  City 
Blocks  2776  N,  2986,  3783,  4053  B,  4058  E, 
4500  A.  4849  W.  4974,  4942.  5124,  5132, 
5134,  5282,  5293,  5302,  5429  C,  5529,  5542, 
5544  and  5683.  $69,860.  W.  W.  Horner, 

City  Hall,  engr. 

Mo.,  I'nlonvHle— Mar.  31,  by  O.  B.  Cal¬ 
houn,  city  elk..  City  Hall,  6  In.  rein. -con. 
on  vibrated  concrete  paving  etc.,  approxi¬ 
mately  11,139  8<t.yd.  Main,  Grant,  7th  and 
16th  Sts.  E.  T.  Archer  &  Co.,  New  Eng¬ 
land  Life  Bldg,,  Kansas  City,  engrs. 

Tex.,  Brownsville — Cameron  Co.  taking 
bids  grading,  and  bridging  24.41  mi.  High¬ 
way  100,  State  Aid  Project  647.  $68,000. 

W.  O.  Washington.  Brownsville,  co.  engr. 

Tex.,  San  Antonio — Mar.  22.  by  I.  Ewig, 
city  engr.,  City  Hall,  hard  paving  Buena 
Vista  Ave.  from  Hamilton  to  Medina  Sts., 
45  ft.,  for  City.  $100,000. 

Okla.,  Stillwater — Mar.  23,  by  H.  Moore, 
city  elk.,  grading,  curbing  and  concrete  pav¬ 
ing  8,800  sq.yd.  East  6th  St.  $26,640.  R.  G. 
Sexton.  Stillwater,  engr. 

Idaho  —  Mar.  26,  by  State  Hy.  Dept., 
Boise.  Improving  3.377  ml.  Old  Oregon  Trail 
Highway,  Federal  Aid  Project  86-B. 
Canyon  C'o.,  10,955  cu.yd.  earth,  146  cu.yd. 
solid  and  759  cu.yd.  loose  ro<‘k  excav.,  13.- 
593  sta.yd.  overhaul,  2,701  cu.yd.  crushed 
rock  or  gravel  surfacing,  35,614  sq.yd.  pav¬ 
ing.  etc. 

Arizona  —  Mar.  29,  by  W.  C.  Lefebvre. 
state  engr.,  Phoenix,  improving  Yuma- 
Gila  Bend  Highway,  Federal  Aid  Project 
82-B.  88,900  cu.yd.  roadway  excav.,  42,500 
cu.yd.  borrow,  1,290  cu.yd,  structural  excav., 
3,900  cu.yd.  ditches,  8,200  sta.yd.  overhaul, 
15,000  cu.yd.  surfacing,  etc. 

Washington — Mar.  30,  by  State  Hy.  Dept.. 
Olympia,  (S.  R.  means  State  Road),  crushed 
rock  surfacing,  etc.  Federal  Aid  Project 
157-A,  S.R.  3,  north  from  Dayton  Columbia 
Co..  8,000  cu.yd.  S.R.  3  between  Addy  and 
Chewelah  Stevens  Co..  8,210  cu.yd.  S.R.  8 
between  Bickelton  and  Mabton  Hill  Klicki¬ 
tat  and  Yakima  Counties,  13.000  cu.yd.  S.R. 
2  east  and  west  from  Davenport  and  about 
5  mi.  S.R.  22  north  from  Davenport,  all 
In  Lincoln  Co. ;  crushed  gravel  surfacing 
5,000  cu.yd.  S.R.  3  east  and  west  from 
Richland,  Benton  Co.;  grading,  etc.  116,300 
cu.yd.  S.R.  3  between  Mill  Creek  and 
Ijowden,  Walla  Walla  Co.  ;  and  concrete 
paving,  etc.  60,000  sq.yd.  S.R.  3  west  from 
Kennewick,  Benton  (;o.  J.  W.  Hoover,  ch. 
engr. 

Wash.,  Montesano — Mar.  27,  by  Comrs. 
Grays  Harbor  Co.,  grading  and  gravel  sur¬ 
facing  3  ml.  Upper  Washkah  Rd.  $27,000. 
J.  H.  Klrkwod,  Montesano,  engr. 


Wash.,  Pasco — Mar.  25,  by  Bd.  Comrs. 
Franklin  Co.,  grading  4  mi.  each  Ringold- 
Muir  Rd.  and  Pern\anent  Highway  14.  L 

1.. .  ileeslin,  Pasco,  engr. 

IVash.,  IVrnatrher  —  Mar.  25.  by  City 
Comrs.,  improving  Columbia-Yakima  St  , 
12,000  cu.yd.  grading,  23,400  sq  yd.  8  In. 
and  7,700  sq.yd.  7  in.  concrete  paving,  etc. 

H.  J.  Smith,  city  elk. 

Calif..  I.os  .\ngrles — Mar,  29,  by  Sup«'rvs. 

I. 0S  Angeles  Co.,  improving  portion  of  Col¬ 
lege  and  Gi-ean  Aves.,  etc.,  Impvt.  247,  26.- 
075  cu.yd.  excav.,  574.821  sq.ft.  6-  to  8-in. 
sectional  concrete  paving  593,585  sq.ft.  6  in 
disintegrated  granite  and  oil  macadam  sub¬ 
base.  etc.  ;  also  portions  of  t)<'ean  Ave  . 
Impvt.  416,  3,851  cu.yd.  excav.,  11,475  6  x 
9  X  15  in.  and  4.593  6  x  10  x  18  in.  curbing. 
54,739  sq.ft,  walks,  54,765  s<|.ft.  6  in  and 
7,665  s<|.ft.  8  in.  guttering,  etc.  To  exceed 
$35,000. 

Calif.,  Martinez  —  Apr.  5,  by  SuiaTVs. 
Contra  Costa  Co.,  grading,  etc.  8.500  cu.yd. 
Harbor  Blvd.  R.  R.  Arnohl,  Martinez,  co, 
surv. 

4'alif..  OroTlIlr  --  See  "Contracts 
Awardt'd." 

Calif.,  Kan  Dlegn — Mar.  29,  by  Common 
Council.  Imiiroving  la>uislana  St..  114,912 
sq.ft.  IJ  in.  asphaltic  concrete  on  4  In. 
<-oncrete  paving.  3,732  sq.ft,  concrete  side¬ 
walk,  77  lin.ft.  concrete  curbing,  etc.  F.  A. 
Rhodes,  city  engr. 

Bid»  Received 

N.  J.,  Newark  —  Repaving  Clifford  S(. 
from  Jefferson  St.  to  Wheeler  Point  ltd. 
and  Thomas  St.  from  Ave.  C  to  Jefferson 
St.,  from  Standard  Bitulithic  Co.,  194 
Washington  Ave.,  $54,o:i:i  and  $15,477 
resp«‘ctively  ;  also  North  7th  St.  from  3rd 
to  Bloomfield  Aves.,  from  J.  B.  Gilligan- 
Casey  Co.,  972  Broad  St.,  $:?8,147. 

I’a.,  Plillu. — D*'pt.  Pub.  Wks.,  Bureau  of 
Highways,  Mar.  9.  from  U.  H.  Werner,  2313 
Walnut  St.,  grading  Afton  Faunce  and 

1.. 0ney  Sts.  $9,379,  Kingsley  St.  $81)2,  12th 
and  Bittner  Sts.  $1,383,  from  Ib-lmont  Auto 
Trucking  Co.,  6118  Pine  St.,  Aldine,  Bleigh. 
Cottage,  Erdrlck,  Faunce.  Jackson,  Loring. 
Marple.  Napfle,  Oakmont,  Shelmire,  Tees- 
dale,  Tudor,  Vista  and  Walker  Sts.  $90,433, 
from  Morri8*>y  Bros.,  4345  North  7th  St., 
Andrew.s,  Georgian,  19th  and  20th  St.s.  $19,- 
944,  from  Root  Bros.,  Ridge  Ave.  and 
Rlghter  St.,  Aurania,  Bean,  Evergreen, 

1., are,  I’arker  and  Summit  Sts.  $9,266,  from 
F.  Mark  Contg.  Co.,  N  and  Winghooking 
Sts.,  Belfleld  and  Cliveden  Sts.  $20,471, 
from  Butler  &  Orlando.  5747  Vine  St., 
Cemetery  Ave.,  Chelwynde,  Este,  tiuyer. 
Island,  Sylmar,  57th.  58th.  65th,  68th.  69th 
and  74th  Sts.  $22,556,  from  J.  F.  Nolen  & 
Sons.  64  Church  Lane,  Colonial.  Smedley 
and  16th  Sts.  $12,418,  from  J.  H.  McKay. 
4437  North  9th  St.,  C.ates  St.  $5,681,  and 
Glen  Echo  St.  $20,150,  from  T.  Conner, 
3621  North  5th  St.,  1.4irge  and  I..ong8hore 
Sts.  $3,382,  Philmont  St.  $7,926,  from  De¬ 
wees  Bros.,  5th  St.  and  Fishers  Ave.,  Penn, 
Tllden  and  Vaux  Sts.  $35,070,  from  Mc- 
Carrick  Bros.,  3240  North  Fox  St.,  31st, 
34th.  Spangler  and  Westmoreland  Sts. 
$5,253,  from  I,.  Dolente,  5122  Master  St,, 
6Sth  St.  $12,228  ;  from  Barber  Asphalt  Co., 
239  North  30th  St.,  asphalt  paving  (as¬ 
sessment  work)  Bowman  and  Vaux  Sts. 
$316,112.  Sherwood  and  69th  Sts.  $22,079, 
21st  St.  $8,345,  Dudley.  Hoffman  and 
Wilder  Sts.  $19,687,  hiring  5  ton  rollers 
$4,350;  from  Mack  Paving  &  Constr.  Co., 
Nlcetown  I.rfine  and  Luzerne  Sts.,  asphalt 
paving  (assessment  work)  20th  St.  $14,572, 
asphalt  repaving  Clarion  and  I’age  Sts. 
$8,466  ;  from  ffnlon  Paving  Co.,  30th  and 
T,ocu.st  Sts.,  surfacing  Terminal  and  11th 
Sts.  $139,914;  from  Eastern  Asphalt  Co., 
Penn  Bldg.,  asphalt  repaving  Susquehanna 
St.  $36,976  ;  from  United  Paving  Co.,  Real 
Estate  Trust  Bldg.,  redressed  granite  block 
repaving  (track  area)  Baltimore  St.  $10,- 
893,  (track  area)  16th  St.  $31,910,  from 
Acchione  &  Caruso  Paving  Co.,  804  South 
12th  St.,  11th  St.  $60,825  ;  from  Good  Roads 
Equipment  Co.,  1504  Ix)cust  St.,  repairing 

T. utz  asphalt  heaters  $7,500  ;  from  E.  Gar- 
lick.  Sr.,  294  8  East  Venango  St.,  hiring 
motor  trucks  $24,900  ,  and  from  West  Jer¬ 
sey  Sand  &  Supply  Corp.,  Delaware  Ave. 
and  Marborough  St.,  2.000  tons  Portland 
cement  $17,500.  Noted  Mar.  4. 

Maryland  —  State  Rds.  Comn.,  Garrett 
Bldg.,  Baltimore,  Mar.  9,  oiling  roads  In 
Group  3  66,430  gal.  oil,  Montgomery,  Prince 
George  and  St.  Marys  Counties,  and  Groups 
4  and  7,  146,451  gal.  oil,  Baltimore  and 
Harford  Counties,  from  E.  P.  Pendleton.  16 
South  Calverton  Rd..  $8,503  and  $18,089 
respectively  ;  62,955  gal.  roads  in  Groups  1 
and  2,  Caroline,  Cecil,  Queen  Annes, 
Wicomico  and  Worcester  Counties,  from 

U.  G.  I.  Co.,  Broad  and  Arch  Sts.,  Phlla., 

Pa.,  $8,354  :  90,075  gal.  in  Group  6, 

Allegany,  Frederick,  Garrett  and  Washing¬ 
ton  Counties,  from  Atlantic  Refining  Co , 
291  Bway.,  New  York  City,  $12,277  :  176.- 

^757  gal.  roads  in  Group  5.  Carroll, 
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j;.  ts  and  Roads  (Continued) 

Kr.  rick,  Howard  and  MontRomery  Coun- 
from  Karle  &  Lansdale  Co..  173  Main 
I-  Mackcnsack,  N.  J..  »22,377  ;  and  182,478 
!,.,1  ,M  Croup  3.  Anne  Arundel,  Calvert, 
(•'ih'-’k'S  and  St.  Marys  Counties,  from  Bar- 
r,.|  t  !  'll ,  Warwick  and  Mulberry  Sts.,  Bal- 
tii:  re.  $27,189.  Noted  Feb.  25. 

.Mil.,  Baltimore — Bd.  Awards,  Mar.  19, 
col  I'^e  pavinR  4.160  sq.yd.  streets  listed 
ill  1  iitr.  313  and  6,300  sq.yd.  in  Contr.  312, 
fr.  ■  ,  Arundel  Constr.  Co.,  Knickerbocker 
lildc  $10,425  and  $18,116  respectively; 
.slot  asphalt  pavinK  12,200  sq.yd.  in 
i'lintr  310,  from  Amer.  PavinR  &  Constr. 
('ll  Montebello  Ave.  $32,975,  6,950  sq.yd. 
(’iiiitr.  311.  from  F.  FlanlRan  &  Sons.  Har- 
fiinl  ltd.  and  Baltimore  &  tlhio  R.R..  (a) 
J',7  T!*l.  (b)  and  from  Baltimore  Asphalt 
filoik  &  Tile  Co..  1320  North  Monroe  St.. 
5ii'i  :;no.  Noted  Mar.  4. 

Mil  Towm»ii — Baltimore  Co.,  Courthouse, 
con.  ri’te  pavinR  1.17  mi.  WorthinfCton  Ave., 
•ind  (I  2  mi.  Tufton  Ave.,  (Group  2),  from 
il  T.  Campbell  &  Sons  Co.,  Towson,  $38,- 
7"i7  Noted  Mar.  4. 

It  ('inrinnatl  —  Comrs.  Hamilton  Co., 
eradiiiK,  RUtterinR  and  concrete  pavinR  18,- 
r>(i  sq.vd.  Camareo  Fk.  from  corporation 
iiii.-  of'  Cincinnati  to  corporation  line  of 
Madcria,  from  BieRler  Bros.,  Franklin, 
$ll!i.0‘!8.  Kngrs.  est.  $130,623.  Noted 

'''Michiitan — Jackson  Co.,  RravelinR  1.8  mi. 
road  in  Blackman  Twp.  from  W.  K. 
Howler.  Clare,  $13,670;  gradinR  and 
cravelinK  2  ml.  road  in  Rives  Twp.  from 
HrieKs  &  Worden,  Dansville,  $13,792,  Rrad- 
ini:  above  road  and  3  ml.  connecting  road 
through  Sandstone  and  Spring  Arbor  Twps., 
from  Hudson  &  Coons,  I>ansing,  $6,004  and 
$'(  '172  respectively.  2.7  mi.  road  Halls 
('oriiers-County  line  Rd.,  Concord  Twp., 
from  Kline  Bros.,  Mendon.  $16,482. 

Hin..  Chilton  —  A.  J.  Pfeffer.  city  elk.. 
Mar.  2,  grading,  curbing,  guttering  and 
liaving  1 1,500  sq.yd.  5  streets,  from  F. 
Hadloff  Co..  Plymouth,  one  course  concrete 
$2  22  per  sv.yd.,  two  course  concrete  $2.41 
and  vibrolithic  concrete  $2.37  ;  from  F.  P. 
Coughlin  Co.,  1735  Fullerton  Ave.,  Chicago, 
HI..  asi>haltic  concrete  $3  per  sq.yd.  and 
slo-.t  asphalt  $3.10.  Noted  Jan.  28. 

M  i*.,  Kenosha — C.  M.  Osborn,  city  mgr., 
Ki  b.  25,  from  Ford  Paving  Co.,  Cedar 
i‘,ai>ids,  la.,  improving  various  streets,  68.- 
.'ifin  lilt. ft.  concrete  curbing  and  guttering 
at  $0.69  per  lln.ft.,  52,100  cu.yd.  excav. 
fa  .70  106,600  sq.yd.  brick  paving  $3.30  and 
$.'!  60.  sheet  asphalt  $2.28  ;  and  from  Bryant 
I'aving  Co.,  Waterloo,  la.,  asphaltic  con- 
,r.te  paving  $2.03,  and  rein.-con.  paving 
$2.05.  Noted  Jan.  14. 

Minn.,  St.  Paul — A.  E.  Eggert,  city  purch. 
agt  .  approximately  7.473  s<i.yd.  3  in.  brick 
an  7  in..  8.867  sq.yd.  brick  on  8  In.  concrete 
and  7.135  sq.yd.  sheet  asphalt  paving  South 
Hida  rt  St.  between  Fillmore  Ave.  and  Con¬ 
gress  St.,  from  Fielding  &  Shepley,  216 
Cniversity'  Ave.,  $63,449.  Noted  Feb.  25. 

\eb.,  Omaha  —  J.  P.  Hoctor,  city  elk.. 
Mar.  2,  paving  with  (a)  asphalt  (h)  brick 
(e)  asphaltic  concrete  (1)  905  yd.  Dist. 

2217  (2)  3.048  yd.  Dist.  2564  (3)  3,069 

vd  nist.  2582  (4)  896  yd.  Dist.  2798  (5) 

’:!  eS5  vd.  Dist.  2822  (6)  1,645  yd.  Dl.st.  2842 
(7)  l.'l70  yd.  Dist.  2844  (8)  1.047  yd.  Dist. 
2'51  (9)  1,333  yd.  Dist.  2852  (10)  816  yd. 
l>ist  2854  (11)  641  yd.  Dist.  2860  (12) 

2  117  vd.  Dist.  2895  (13)  3,015  yd.  Dist. 

2;mo  (14)  1,017  vd.  Dist.  2901  (15)  4,162 
vd  Dist.  2917  (16)  5,106  yd.  Dist.  2935 

117)  13,075  yd.  Dist.  2957  (18)  916  yd. 
I'ist.  2958  (19)  1.062  yd.  Dist.  2970  (20) 

1.161  yd.  Dist.  2975,  and  (21)  6.283  yd. 

I'ist.  2977,  from  J.  Kern  Constr.  Co.,  1809 
I'adgc  St.,  (al)  $2.71  per  yd.  (al)  $2.71 
(a7)  $2.58  (r7)  $2.29  (alO)  $2v60  (clO)  $2.43 
(Hll)  $2.71  (al2)  $2.59  (rl2)  $2.27  (al3) 

$2.59  (rl3)  $2.27  (all)  $2.55  (cl4)  $2.22 

(iil.%)  $2.59  (cl5)  $2.27  ;  from  J.  Sherlock. 

1MI5  Dodge  St.,  (cl)  $2.43  (a3)  $2.57  (r3) 
$2.27  (c4)  $2.44  (a6)  $2.59  (c6)  $2.29  (a8) 
$2  59  (c8)  $2.29  (a9)  $2.59  (c9)  $2.29  (ell) 
$2  44  (al9)  $2.59  (cl9)  $2.29  (aSO)  $2.59 

teJO)  $2.29  (a*l)  $2.62;  from  O.  Parks 
Constr.  Co.,  310  Karbach  Bldg.,  (hi)  $3.05 
(1.1)  $3.09  (b6)  $3.05  (b7)  $3.05  (h8)  $3.05 
«b9)  $3.05  (hlO)  $3.05  (hll)  $3.09  (hl2) 

$3(15  (blS)  $3.05  (bl4)  $3.05  (hl5)  $3.05 

(al8)  $2.83  (hl8)  $3.05  (hSO)  $3.05  (h*t) 

$3  04  (r21)  $2.26;  from  J.  J.  Parks  Co., 
(bl)  $3.05  (aS)  $2.54  (b8)  $3.05  (ct) 

$2.21  (b3)  $3.05  (h4)  $3.09  (aS)  $2.51  (h5) 
$3.05  (c,D  $2.20  (h6)  $3.05  (h7)  $3.05 

(1.8-0-10-12-13-15)  $3.05  each  (al6)  $2.53 
(1.16)  $3.05  (rl6)  $2.22  (hll)  $3.03  (al8) 

$2.83  (bl8)  $3.05  (rl8)  $2.53  (hlO)  $3.03 

(1.20)  $3.05;  and  from  Natl.  Constr.  Co., 
310  Arthur  Bldg.,  (al7)  $2.54  and  (a*l) 
$2  62.  Noted  Feb.  25. 

rnlnrado— State  Hy.  Dept.,  Denver,  Feb. 
25,  gravel  surfacing  3.877  ml.  Federal  Aid 
Project  21 3-D,  I^a  Plata  Co.,  from  Wood 
Morgan  A  Burnett  Co.,  Durango,  $50,341, 
1.779  ml.  Federal  Aid  Project  298-A,  Archu¬ 
leta  Co.,  from  J.  A.  Duncan,  2011  North 
Royer  St.,  Colorado  Springs,  $22,466  ;  also 


bridging  and  gravel  surfacing  2.727  mi. 
Federal  Aid  Project  2o8-B,  (luniiisoii  Co., 
from  l>ambie-Bate  Constr.  Co.,  2311  10th 
St.,  Denver,  $65,374. 

Calif,,  Colusa— Colusa  Co.,  Mar.  2.  grad¬ 
ing,  graveling,  3  in.  as|>haltic  concrete  iiav- 
ing  505,000  sq.yd.  East  Side  Rd..  from 
Force,  Currigan  A  Mcla-od,  Syndicate  Bldg., 
Oakland,  $50,517  ;  3  in.  asphaltic  concrete 
paving  293,000  s<i.ft.  Prize  College  City  Rd.. 
from  Valley  Paving  &  Constr.  (.'o.,  Visalia. 
$31,937.  Noted  Jan.  28. 

Calif.,  (ilendalr  —  Mar.  18,  by  C'ity 
Trustees,  improving  Ivy  St.  apA  San  Fer¬ 
nando  Rd.,  34,114  sq.ft,  grading,  16.375  si|. 
ft.  5  in.  oil  macadam  paving,  3,219  si].ft. 

8  In.  concrete  paving,  etc. 

Calif..  1,0*  .Angrle* — From  W.  J.  Curren. 
221-A  Bway.  St..  Improving  Virginia  .\ve. 
and  Wilton  PI.,  198,740  sifft.  6  in.  concrete 
paving  $0.1875  i)er  s»i.ft..  etc.,  total  $43,950; 
from  Brockman  A  O’Brien,  1566  Murray 
Circle,  portion  of  Whitmore  Ave.,  grading 
$5,000,  61,515  s«|.ft.  concrete  paving  $o.2oS, 
etc.,  total  $34,705  ;  from  G.  H.  Oswald,  366 
East  58th  St.,  Improving  Verdon  Ave.  be¬ 
tween  Adams  and  Jefferson  St.s.,  35.400  cu. 
yd.  cut  $32,000.  746.817  sq.ft.  Si  in  War- 
renite  paving  $0,238  |>er  sq.ft  .  sanitary 
sewer  $60,000.  etc.,  total  $319,085. 

Calif.,  Nun  Diego — (^ommon  (’ouncil.  Mar. 
8,  from  G.  R.  Daley.  4430  Boundary  St., 
improving  Douisiana  and  Texas  Sts.,'  102,- 
699  sq.ft,  li  In.  asphaltic  concrete  on  4  in. 
concrete  paving.  $0,219  jH>r  sq.ft.,  5,172  sq. 
ft.  concrete  sidewalk  $0.22.  1,170  lin.R.  con¬ 
crete  curbing  $0.65,  etc.,  total  $29,655  ; 
from  L.  J,  Turner.  205  East  1st  St.,  Long 
Beach.  Upa.s.  Palm.  Nutmeg  Sts.,  etc..  12.- 
184  cu.yd.  excav.  $0.68,  450,842  s<i.ft.  li 
in.  asphaltic  concrete  on  4  In.  concrete  pav¬ 
ing  $0.1765,  49.450  sq.ft,  concrete  sidewalk 
$0.17,  and  10,312  lln.ft.  concrete  curbing 
$0.60.  etc.,  total  $138,581.  Noted  F'ch.  25 

Calif.,  Santa  Ana — Supervs.  Grange  Co., 
Mar.  2.  4  ft.  concrete  slab  widening  Santa 
Ana  Canyon  Rd..  from  United  (Concrete 
Pipe  &  Constr.  Co..  P.  O.  Box  6,  Ventura, 
$75,150.  Noted  Feb.  25. 

Contracts  Atcarded 

N.  J..  Newark — Repaving  Frelinghuvsen 
Ave.  from  Miller  to  Dayton  Sts.,  to  J.  B. 
Gilligan-Casey  Co..  972  Broad  St..  Newark. 
$306,928. 

N,  J.,  Newark  —  To  Standard  Bitulithic 
Co.,  foot  Brill  St.,  Newark,  grading,  curbing 
and  sheet  asphalt  paving  Chapman  St.  $17.- 
891,  Fleetw(x>d  PI.  $11,844,  Netherwood  PI. 
$18,701,  Mt.  Vernon  I>1.  $20,862.  and  Noble 
St.  $13,260  ;  to  J.  B.  Gilligan-Casey  Co., 
972  Broad  St.,  paving  Eilery  Ave.  $43,379  ; 
to  Deianey  A  Sons,  349  Parker  St.,  grading 
when  and  where  directed  in  Port  Newai'k, 
$21,150.  Total  $147,087. 

Md..  TowHon  —  Baltimore  Co.,  concrete 
paving  1.22  ml.  Pittsburg  Ave.  from  Dun¬ 
dalk  to  Sollers  Point,  to  Chrlsthiff  A  Ensey. 
1625  Ridgely  St.,  Baltimore,  $38,009.  Noted 
Mar.  11. 

Virginia  —  State  Hy.  Comn.,  Rh'hmond. 
grading,  bridging  and  surfacing  5.5  mi. 
Route  32,  Project  F-153-A,  Charlotte  Co., 
to  C.  R.  Sanderson,  Cartersvllle,  $26,006  ; 

4.6  mi.  Route  12,  Sect.  F-186-B,  Pittsylvania 

Co.,  to  Allport  Constr.  (7orp..  Richmond, 
$104,655;  2.7  mi.  Route  111,  Project 

S-299-A,  Buchanan  Co.,  to  Brown,  Murphy, 
Wright  Co.,  Princeton,  W.  Va.,  $49,710; 
3.5  mi.  Route  37.  Project  F-407,  Richmond 
Co.,  to  Bettershill  A  Goode.  VIrgillna.  Va., 
$19,415;  7.5  ml.  Route  31,  Project  F-420-A. 
Ilinwlddie  Co.,  to  Weinbrunn  A  Carpenter. 
Chester,  $224,751.  Grand  total  $424,537. 
Noted  Feb.  1. 

Vi.  Va..  Milton — Common  Council.  3  in. 
brick  on  5  In.  concrete  paving  Smith  and 
other  streets,  to  Gershaw  &  McGinnis.  17  48 
12th  St.,  Huntington,  $45,000.  Noted 
Feb.  4. 

North  Carolina  —  State  Hy.  Dept.,  Ra¬ 
leigh,  to  Coastal  Constr.  Co..  Henderson, 
Improving  1.3  mi.  Project  423,  Franklin  Co., 
2,400  cu.yd.  common  excav.  and  borrow  at 
$0.60  per  cu.yd.,  13.750  sq.yd.  concrete 
$1.65,  12,220  sq.yd.  asphaltic  concrete  $1.03, 
total  $36,714  ;  to  W.  E.  Graham.  Mt.  Ulla, 

4.7  mi.  Project  838,  Henderson  Co.,  19 
acres  clearing  $50,  500  cu.yd.  drainage 
ditch  excav.  $0.60,  55,200  cu.yd.  common 
rock  and  borrow  excav.  $0.55.  etc.,  total 
$38,913;  to  J.  F.  Mulligan  Constr.  Co.. 
North  Wllkesboro,  clearing,  grading  and 
gravel  on  broken  stone  surfacing  6.86  ml. 
Project  715.  Ashe  Co..  $118,854.  Grand 
total  $194,481.  Noted  Feb.  18. 

Florida  —  State  Rd.  Dept.,  Tallahassee, 
broken  stone  base  on  Projects  617  and  618, 
Alachua  Co.,  to  L.  M.  Gray.  New  Smyrna. 
$225,566  ;  clearing,  grubbing,  grading,  etc. 
Project  644-A.  Wakulla  ('o.,  to  Gillis 
Constr.  Co.,  Chipley,  $43,061  :  rein.-con. 
structures  on  Project  633-B,  Gadsden  Co., 
to  Montgomery  &  Parker,  Rockport.  Ind., 
$35,993.  Grand  total  $304,620.  Noted 
Feb.  11. 

Ala.,  Birmingham — City'  Comn.  (e.  e. 


mean*  engineer*  r*tlmalr)  asphalt  paving 
4  blocks  7th  Ave.  S  and  18th  St.  S..  60  ft  , 
to  J.  L.  Mullarkev.  24oO  Ave.  J,  (Enaley). 
$10.0(14.  e.  e  $1  4,300;  6  blocks  2oth  .St 
and  .\ve.  J.  (Ensley).  40  ft  ,  to  Morgan- 
Hill  Paving  Co.,  Woodward  Bldg.,  $22,348, 
e.  e.  $26,580;  3  bl(H'ks  59th  St  N..  60  ft., 
to  Independent  I’aving  Co..  Amer  Trust 
Bldg..  $8,371.  e.  e.  $8,150;  6  blocks  I’ike 
Rd..  40  ft.,  to  H.  N.  Bowdry,  Alabama 
Power  Co.  Building,  $22,712.  e.  e.  $47,150; 

3  blocks  17th  St.  N..  40  ft.,  to  Federal 
Asphalt  Paving  Go..  Amer.  Trust  Bldg., 
$6,984,  e.  e.  $8,300;  2  blinks  25th  St  N  . 
60  ft.,  and  2  blinks  15th  .\ve.  N.,  40  ft., 
to  Dunn  Constr.  Co.,  Chamber  Commerce 
Bldg.,  $6,743  and  $11,111  resinctively,  e  e. 
$8,050  and  $12,600  resiM-ctively.  fJrand 
total  $88,273.  Noted  Feb  4  and  11. 

Mi**.,  Culnmhii* — C.  M.  Reeves,  city  elk., 
grading,  curbing,  guttering  and  sheet  as¬ 
phalt  on  concrete  paving  4o.00o  sq.yd.  vari¬ 
ous  streets,  to  Mnrgan-Hill  Constr.  Co.. 
Woodward  Bldg..  Birmingham,  -Ma.  Noted 
Feb.  25. 

Mi**.,  (luitman  —  Bd.  Suia-rvs.  Clarke 
Cil.  improving  14  724  mi.  Federal  Aid 
Projects  7.8-A  and  83-B.  87.118  cu.yd 

excav..  43,965  cu.yd.  borrow.  1,025  ft.  15 
and  18  in.  culvert  pipe,  72,249  lbs.  rein¬ 
forcing.  etc.,  also  bridges  over  20  R.  span, 
to  Chaminnois  &  Blanks,  Meridian.  $110,- 
813.  Noted  Feb  18. 

I.a.,  Shreveport — .\sphaltlc  concrete  I'av¬ 
ing  about  5  blm-ks  Creswell  St.  from 
Stephenson  St.  to  city  limits,  to  Flenniken 
Lonstr.  Co..  Shreveport,  $25,709. 

(»y  .\kron — W.  F.  Peters,  dir.  Pub.  Serv., 
grading,  curbing  and  vitr.  brick  paving, 
etc..  2,400  sq.yd.  Moreley  Ave.,  to  Colum¬ 
bus  Asphalt  Paving  Co.,  304  Buckeye 
Bldg.,  $19,242.  Engrs.  est.  $25,000,  Noted 
Mar.  II. 

O..  .\kron — W.  F.  I’eters,  dir.  Pub.  Serv 
•r;  mean*  engr*.  e*t.),  grading,  curbing, 
sidewalks  and  vitr.  brick  paving  1,255  sq  yd 
Portage  Dr.  and  1,655  siiyd.  Dorchester 
ltd.,  to  Columbus  Asphalt  Paving  Co.,  3oi 
Buckeye  Bldg.,  $7,818  and  $12,800  respec- 
!  Jt  *9.500  and  $14,600  resiiec- 

tivelv,  2,680  sq.yd.  Oakland  Ave.,  and  5  925 
sq.yd  Berwin  St.  et  al.  to  McCourt  Con.str 
Co.  369  South  Main  St.,  $13,577  and  $37.- 
524  re.siiectively,  e.  e.  $17,000  and  $47  600 
respectively-.  2,940  sq.yd.  Alfaretta  Ave.  and 
3.500  sq.yd.  Ruby  Ave.,  to  T,  E.  MeShaffrey 
constr.  (  o.,  173  South  Forge  St.,  $19  342 
•.*?,■*’***’'  respec'tively,  e.  e.  $23,700  and 
$30,350  resis'ctvlely  ;  grading  and  clnder- 
‘.u  yd  Ranney  St.,  to  T.  Zuppa. 
55  North  11th  St..  Kenmore,  $6,088  e  e 
i'u  yd  Tulip  St.,  to  M.  Kalain; 
5i3  \\  ilson  St..  $5,666,  e.  e.  $7,000,  1.200  cu 
yd.  Whitney  Ave.  and  375  cu.yd  Whlttl»‘r 
^29  Matthews 

St.,  $10,903  and  $3,587  respectively,  e  e 
respectively.  Grand 
total  $142,166.  Noted  Feb.  18. 

<>^  4'«liiinbii»— Comrs.  Franklin  Co.,  to 
«  .  C.  Moore.  Marysville,  grading  and  bitu- 
minou.s_  macadam  paving  1.904  ml.  Joyce 
Ave.  $:)7,773,  waterbound  macadam  paving 
l.i5  mi.  Cas.sady  Ave.  $42,273  2  42  mi 

Livingston  Ave.  $56,128.  to  J.  M.  Snouffer 
2175  Tremont  Rd..  1.05  ml.  Averv  Rd  ' 
Impvt.  3  $16,543,  to  R.  K.  McNamara. 
Delaware.  0  89  ml.  East  College  Ave.  $17  - 
463,  to  W.  M.  Gray,  408  Falrwood  Ave  1  23 
ml.  Rogers  Rd.  $33,768,  to  S.  M.  Wooly 
Marion,  0.42  mi.  Strimple  Rd.  $13,671  and 
bituminous  macadam  paving  1.824  ml 
Impvt.  2.  Indlanola  Ave.  Rd.  $42  128 
Grand  total  $279,747. 

O..  I>u.vt»n  —  (^omrs.  Montgomery  Co., 
concrete,  sheet  asphalt,  riH-k  asphalt  or 
macadam  paving  College  Hill  Plat,  to  W.  I 
Anderson,  New  Troy  Pike,  $57,825  ;  Hoover 
Ave..  to  W.  S.  Little,  1209  Everett  Dr., 
$80,213;  streets  in  Belmont  Plat,  to  C.  C. 
Adams,  415  Kenwood  Ave..  $66,781  ;  and 
Fairview'  Ave.,  to  R.  P.  Sebold.  Ludlow 
Bldg.,  $56,213.  Grand  total  $261,032.  Noted 
Feb.  25  and  Mar.  4. 

Mleh.,  Muskegon — To  Globe  Constr.  Co., 
462  Portage  St.,  Kalamaziu),  sheet  asphalt 
on  concrete  paving  4.374  s<|.yd.  3rd  St.. 
H.-Sl  $6,667,  2,071  sq.yd.  Schuyler  St., 
H-158  $9,430,  5,725  sq.ycl.  Forest  Ave.  and 
Clinton  St..  H-169  $7,900.  and  3.988  sq  yd 
Merrill  Ave..  H-1S7  $17,297;  to  Whltlowe  A 
Hobeck,  South  Haven,  concrete  paving  4,850 
sq^^yd.  Inarch  Ave.,  H-136  $15,434.  3.101  sq. 
yd.  East  Southern  Ave.,  H-179  $10,237. 

2,509  sq.yd.  Delaware  Ave.,  H-181  $8.42^ 
2.570  sq.yd.  West  Southern  Ave.,  H-185 
$8,390,  and  5.769  stj.yd.  Nlms  St..  H-194 
$15,846;  to  O.  P.  Carpenter.  800  Sanford 
St.,  Muskegon,  3.118  sq.yd.  Moon  St.,  H-83 
$10,074.  Grand  total  $109,697.  Noted 
Feb.  18. 

HI..  Ks*t  Ht.  Lonl*  —  Grading,  curbing, 
sewers,  guttering  and  8  in.  emnerete  paving 
3,860  sq.yd.  42nd  St.,  to  Moore  (Tonstr. 
Co.,  925  North  8th  St.  Engrs.  est.  $27,700. 
Noted  Feb.  25. 

HI..  Maeomb — Grading,  curbing  and  brick 
on  concrete  paving  8,505  sq.yd.  East  Pierce 
St.,  to  F.  J.  Specht,  Bushnell,  $31,186. 
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Streets  and  Uoads  tContinued) 

III.,  HI.  Charlrn — I'.riKlinK.  curbing  and  8 
in.  rein.-i'on.  paving  variou.x  streets,  to  Il¬ 
linois  Hydraulic  Ston<-  &  (’onstr.  Co.,  KI- 
Kin,  $111,111.  Noted  Keb.  18. 

\V1«..  Two  Kiver* — K.  Tliehl.  city  mgr., 
vibrollthic  concrete  paving,  etc.  SU.OOO 
N(|.yd.  various  streets,  to  K.  J.  Streu,  Two 
Hivers,  $56,815.  Noted  Mar.  11. 

la.,  Carroll — Hd.  Supervs.  Carroll  Co., 
impmvlng  7.166  mi.  Keileral  Aid  I’roject 
154-K  and  I).  142,574  cu  yd  excav..  168.741 
sia.  overhaul,  «'tc.,  to  Hacon  &  Puffy,  Man¬ 
kato,  Minn..  $38,(IOll,  ,31  concrete  culverts 
and  extensions,  to  Jenst-n  Constr.  Co., 
Kimballton,  $16,0lili;  one  90  ft.  x  20  ft. 
IM>ny  truss  and  one  32  ft.  x  24  ft.  deck 
girder  bridge,  to  Jen.sen  Pros.,  Thonii>son, 
$25,(ittO.  (Irand  total  $79,000.  Noted 
Keb  11. 

la..  Carroll — Carroll  Co.,  grading  7.166 
mi  primary  road  south  of  here,  to  liaufen- 
hach,  Mai-on  &  Duffy,  .Mankata,  alK)ut 
$38,000.  Kngrs.  e.st.  $35,000. 

lu.,  I'eiiterville  —  .-XlUianoose  Co.,  im¬ 
proving  4.933  mi.  Federal  Aid  I’roject 
239-/,  76.95il  cu.yd.  excav.,  660  ft.  15  in. 
and  16(i  ft.  18  in.  culvert  pilte,  50,900  sta. 
overhaul,  etc.,  to  Uyan  Pros.,  Missouri  Val¬ 
ley.  iipproximately  $25,ilO(i. 

la..  I'larion  —  M  right  Co.,  to  C.  Byers, 
Austin,  Minn.,  improving  road  near  here, 
incl.  35,355  cu.yd.  gravel  1  mi.  haul  at 
$0.30  is-r  <'U.yd.,  and  152,777  cu.yd.  i  mi. 
overhaul  $0.07.  Ciwner  furnishes  1,400  i-u. 
y<l.  gravel  f.o.b.  Cornelia  and  1,081  cu.yd. 
Clarion. 

la..  Ce  Mars -- Auditor  Plymouth  Co., 
grading,  curbing  and  concrete  paving  195,- 
990  s«|.yd.  Sioux  City  ltd..  ti>  Pryant  Paving 
C<i.,  Waterloo,  $435,297.  Kngrs.  est.  $500,- 
tiOli. 

la.,  IHliiniwa — Orading,  curbing  and  6 
in.  <-on<rete  paving  34.153  sq.yd.  Milner, 
Itansom,  Willard  and  Hanewk  Aves.,  to  It. 
C.  Nel.son.  Warner  Ajds.,  Council  Bluffs. 
Kngrs.  est.  $142,473.  Noted  Keb.  18. 

Minaesota  —  State  Hy.  Dept.,  St.  I’aul, 
i-oncrete  paving  143.(t35  .sq.yd.  State  Project 
1-44,  Sects.  7,  Federal  Aid  Projei't  372, 
and  5,102  sij.yd.  Sect.  8  same  project,  to 
Itlchards  &  Farrell.  415  l.,jike  Ave.  S., 
Duluth.  $191,900  and  $48,936  respectively. 
.Noted  Jan.  14. 

N.  !>..  Fargo— F.  F.  Doherty,  aud.  Cass 
t'o.,  grading,  t*tc.  61,104  cu.yd.  Federal  Aid 
Project  267-A,  and  87,792  cu.yd.  Federal 
Aid  Project  268-P.  to  W.  H.  .Noel.  James¬ 
town,  $24,278  and  $36,068  respectively. 

H.  !>..  Yankton — Cedar  Co.,  grading  and 
gravel  surfai’ing  6.7  mi.  Fordyce  Highway, 
to  Peter.son,  Shirley  &  (lunther,  1411  W.  O. 
W.  Bldg.,  Dmaha,  Neb.,  $25,028  ;  and  bridge 
on  same  road,  to  Western  Bridge  &  Constr. 
Co.,  748  Peters  Trust  Bldg.,  Omaha.  Neb., 
$13,208  • 

Mo..  St.  l.oiiis — See  "I’ni-lassified.” 

4lo..  Springlleld— Concri'te  paving,  etc., 
Nettleton  St.  between  Nichols  and  Colh'ge 
Sts.  to  K.  V.  Koch,  426  North  Moffett  St.. 
Joiilin,  $26,238  ;  Pacitu-  St.  between  Jeffer¬ 
son  and  P(M)nville  Sts.,  to  Stigall  Constr. 
Co.,  Ileiiton  and  Talmadge  Sts,,  $5,527  ;  and 
Arcade  Aliev,  to  H.  Prosper!,  1220  North 
Cami)bell  Ave.,  $328.  ilrand  total  $32,093. 

Ark..  IJttle  Rock  —  (Irading,  curbing, 
guttering,  and  rein.-<-on.  paving,  etc.  9. Slid 
s«i.yd,  streets  in  Paving  Dist.  436.  to  O. 
Oarms,  Home  Insurance  Bldg.,  $22,485. 
Noted  Feb  4. 

Ark.,  Map  era — Orading.  curbing,  gutter¬ 
ing,  and  Warrenite  paving,  etc.  11,197  sipyd. 
streets  in  Paving  Dist.  1.  to  C.  B.  Besler, 
Hot  Springs.  $50,968. 

.Ark..  Rogers — Orading.  curbing,  gutter¬ 
ing  and  6  in.  vibrollthic  concrete  jiaving 
7.822  sii.yd.  Paving  Dist.  11.  to  D.  C. 
Horton,  Ft.  Smith.  $24,176. 

Tex..  Heaiimonf — Paving  5  blo<ks  High¬ 
land  Ave.,  Pecos  Blvd,  and  2  alleys,  to 
Uvalde  Kink  Asphalt  Co..  Beaumont.  $25.- 
738. 

Tex.,  lieorgelown — O.  Keahey,  city  secy., 
Uvalde  rock  asphalt  paving  40,00(i  sq.yd. 
various  stri'ets,  to  W,  K.  Dozier.  Austin 
Natl.  Bank  Bldg.,  Austin,  $125,000.  Noted 
Feb  4. 

Okla..  Ryan — Orading  curbing,  gutter¬ 
ing  and  vertical  fibre  brick  paving  9.032  s<t. 
yd  .Main  St.,  to  A.  le  Cook.  Ottawa.  Kan., 
$.37,320.  Kngrs.  est.  $38,866.  Noted  Dec.  17. 

M  ash..  Mnnlesano — Cjtmrs.  Orays  Harbor 
I'o..  clearing,  grubbing  and  grading  Per¬ 
manent  Highway  29,  to  Peck  &  Arnerson, 
Hoquiam,  $.37,000.  Kngrs.  est.  $40.00lt. 

Itregon  —  State  Hy.  Dept.,  Olympia, 
broken  stone  surfacing  9.4  mi.  Baker 
Unltv  Highway.  Baker  Co.,  to  Harness  & 
Colby,  Boseburg,  $35,225;  9  61  mi.  Dallas- 
Callfornla  Highway,  Deschutes  Co.,  to  C. 
Nybcrg,  Spokane,  Wash.,  $86,285  ;  and  4.55 
mi.  same  road,  Jefferson  and  Deschutes 
Counties,  to  Klbler  &  Bartlett.  Albany, 
$28,520.  Orand  total  $150,030. 

4’allf.,  Arcadia — City  Trustees,  grading,  6 
in.  oil  macadam  paving,  etc.  Huntington 


Dr.,  etc.,  to  Mathews  &  Bartlett.  Braley 
I3ldg.,  Pasadena,  $28,035.  Noted  Feb.  25. 

4'alif.,  Coronado  —  Improving  Pamona 
Ave.,  5,816  lln.ft.  cement  curbing,  7,304  cu. 
yd.  excav.,  18,535  s<i.yd.  4  in.  oil  macadam 
paving,  etc.,  to  U.  K.  Hazard  Contg.  Co., 
2548  Kettner  Blvd.,  San  Diego,  $28,792. 

Calif.,  I.arkspiir — ^''oncrete  paving  Bridge 
Kd.,  to  M.  C.  McDonald,  236  2nd  St., 
Sausalito,  $22,618. 

Calif.,  Ia>s  .AngrlcH — Supervs.  I.a)s  Angeles 
Co.,  curbing,  guttering,  grading,  etc.  Palm 
Ave.,  Impvt.  497,  to  H.  &  I’.  Constr.  Co., 
5535  South  Western  Ave.,  $75,705.  Noted 
Mar.  11. 

Calif.,  I.oa  .AngeleH — Bd.  Pub.  Wks.  im- 
I>roving  Pico  Blvd.,  between  Crenshaw  and 
exposition  Blvds.,  to  North-Pacific  Constr. 
Co.,  Detwiler  Bldg.,  $1,034,885.  Noted 
Mar.  4. 

Calif.,  Martinez — Supervs.  Contra  Costa 
Co.,  grading  and  widening  Tunnel  High¬ 
way  between  Buckley  Ranch  and  Oak  VMlla, 
to  .1.  P.  Holland,  540  Brannan  St..  San 
Francisco,  $44,310.  Noted  Feb.  18. 

Calif.,  Mountain  A’lew — Warrenite  paving 
and  c.i.  mains,  etc.,  in  various  streets,  to 
Union  Paving  Co..  Call' Bldg..  San  Fran- 
ci.sco,  $1.37,575.  Noted  Mar.  11. 

Calif.,  Oroville — C.  F.  Belding,  elk.  Butte 
Co.,  will  construct  Sect.  “B”  Oroville-Chico 
Hd.,  by  day  labor.  Former  bids  rejected. 
H.  H.  Hume,  vo.  road  engr.  Noted  Feb.  18. 

Calif.,  Salinas — t'ity  Council,  M.  R.  Keef, 
city  elk.,  grading,  surfacing,  guttering, 
curbing,  and  2}  in.  asphaltic  concrete  pav¬ 
ing  portion  of  South  Main  St.,  to  Granite 
Constr.  Co.,  Wat.sonville,  $26,398.  Noted 
Feb.  25. 

Calif.,  San  Anselmo — f'urbing,  guttering, 
grading,  paving,  etc.,  Richmond  Rd..  Mari¬ 
posa  and  Bell  Aves.,  to  Valley  Paving  & 
Constr.  Co.,  Visalia,  $89,083.  Noted  Mar.  4. 

Calif.,  San  Diego  —  Supervs.  San  Diego 
Co.,  improving  San  Diego  Blvd.,  etc.,  in 
Vista  Dist.,  10,845  lln.ft.  cement  curbing. 
20,884  sq.ft,  cement  guttering,  20,188  sq.ft, 
t'ement  sidewalk,  22,810  cu.yd.  excav.,  30,- 
299  sfi.yd.  2}  in.  oil  macadam  paving,  to  R. 
K.  Hazard  Contg.  Co.,  2548  Kettner  Blvd., 
$48,712. 

Calif.,  San  Diego — Common  Council,  im¬ 
proving  Dale,  Draper,  Bonair,  Marine  and 
fienter  Sts.,  to  H.  H.  Peterson,  Spreckels 
Bldg.,  $25,691.  Noted  Jan.  14. 

Calif.,  Sun  Diego  —  Common  Council, 
grading,  concrete  sidewalk  and  curbing,  etc. 
32nd  St.  and  Greely  Ave.,  to  H.  G.  Fenton, 
1980  Main  St.  $26,617.  Noted  Feb.  18. 

Calif.,  San  l.nls  Obispo — Supervs.  San 
I..uia  Gbispo  Co.,  improving  Coast  Highway, 
10,000  cu.yd.  grading,  40,800  tons  asphaltic 
concrete  paving,  etc.,  to  .Southwest  Paving 
Co.,  Washington  Bldg.,  Ia)s  Angeles,  ap¬ 
proximately  $260,000.  Noted  Feb.  18. 

Calif.,  San  Rafael — Supervs.  Marin  Co., 
grading,  surfacing,  etc..  Red  Hill  Rd.,  to 
W.  Moreing,  Harris  Bldg.,  Stockton.  $16.- 
340.  (County  to  furnish  culverts).  Noted 
Mar.  4. 

Calif..  Santa  Barbara — Curbing,  gutter¬ 
ing.  walks  and  1  i  in.  asphaltic  concrete  on 

5  in.  concrete  paving  Haley  St.  between 
Coronel  and  Chapala  Sts.,  to  Cornwall 
Constr.  Co.,  227  Kquestraln  St.,  approxi¬ 
mately  $50,000. 

Calif.,  Santa  Cruz — S.  A.  Evans,  city  elk., 
grading,  curbing,  concrete  paving,  etc.,  por- 
titms  of  Market  and  Washburn  Sts.,  etc., 
to  Thompson  Bros.,  Divl.sadero  and  H  Sts., 
Fresno,  $43,005.  Noted  Mar.  11. 

Calif.,  Santa  Cruz — S.  A.  Kvans,  city 
elk.,  gr.ading,  curbing,  guttering  and  5  in. 
concrete  paving,  etc.  tH)rtions  of  Mission, 
River  and  Vine  Sts.,  etc.,  to  Granite  (^onstr. 
Co.,  Watsonville,  $63,196.  Noted  Mar.  4. 

Calif.,  Santa  Rosa — Supervs.  Sonoma  Co., 
grading,  concrete  paving,  etc.  Healdsburg- 
Dry  Creek  Highway,  to  Conners.  Hansen 

6  Ede.  Rosenberg  Bldg.,  $41,215.  Noted 
Feb.  25. 


>K- 


Buildings — Commercial 

Propoied  W  ork 

Muss.,  Boston  —  APARTMENT  —  A.  C. 
Bottomley,  archt.,  100  Tremont  St.,  prepar¬ 
ing  plans  5  story  and  basement,  40  x  60 
ft.,  rein. -con.,  brick  and  stone.  Back  Bay 
Dist.  Owner's  name  withheld.  $150,000. 

Mass.,  Boston  —  HOTEL,  —  Metropolitan 
Realty  Co.,  Inc.,  280  Madison  Ave.,  New 
York  City,  having  sketches  made  by  Crane 
&  Frenxheim,  engrs.  and  archts.,  346  Madi¬ 
son  Ave.,  New  York  City,  14  story  and 
basement.  Commonwealth  Ave.  near  Cot¬ 
tage  Farm  Bridge. 

Mass.,  Somerville  (br.  Boston) — HOTEL 
— G.  Vatigian,  Odd  Fellows  Bldg.,  having 
sketches  made  by  J.  Tuck,  4.39  Park  Sq. 
Bldg.,  Boston.  10  story,  150  x  200  ft.  hotel, 
291  Bway.  To  exceed  $150,000. 


Mass.,  Springfield  —  BANK  —  Cl. 

Natl.  Bank,  G.  A.  MacDonald,  pres., 
bank  and  office.  Main  St.  $200,000. 
neer  and  architect  not  selected. 

Mass.,  Waltham  (Ind.  br.  Bostoi 
HOTEI., — City,  c/o  Chamber  of  Conn: 
plans  hotel.  To  exceed  $150,000.  Km 
and  architect  not  selected. 

Conn.,  Hartford  —  GARAGE,  OKI 
etc. — Mar.  16.  by  Hartford  City  Ga.s  i 
Co.,  565  Main  St.,  and  Mylchre, 
Reynolds,  archt.,  Hartford,  3  story,  ti 
Potter  and  Mechanic  Sts.  $160,00(1. 

Conn.,  New  Haven  —  STORE  and 
FICE — A.  L.  Starin,  628  George  St..  ;  in^ 

6  story,  store  and  office.  Orange  St.  $i;,i. 

Conn.,  New  Haven — STORE  and  OFl-'n'l.’ 

— H.  F.  English,  839  Cha|)el  St.,  plai  >  t; 
story,  store  and  office.  Chapel  St.  jc.n. 
000.  F.  W.  Woolworth  Co.,  834  Chap.  l  -(t 
lessee. 

N.  Y.,  BrfM>kl.vn — OL'FICE — J.  F.  J:  s 
&  Sons,  193  Montague  St.,  having  |.r,.. 
limlnary  plans  prepared  by  M.  E.  Fre.  |„,f 
135  East  43rd  St.,  New  York  ('Ity,  13  st  ry’ 
brick,  steel  and  stone,  plain  foundation  li  ' 
Joralemon  St. 

N.  Y.,  Brooklyn — Y.  W.  C.  A.,  3rd  ..nd 
Schermerhorn  St.,  soon  takes  bids  bn,  k 
steel  and  stone,  plain  foundation.  3rd  .nui 
State  Sts.  $300,000.  F.  L.  Ackerman  35 
West  44th  St..  New  York  City,  engr  ami 
archt  Noted  Dec.  10. 

N.  Y.,  Freeport -- HOTEL — Owner.  ,  o 
H.  J.  Krapp,  engr.  and  archt.,  1  West  iTih 
St.,  New  York  City,  soon  takes  bids  4  si.  rv, 
brick,  steel  and  stone,  plain  foundation 
here.  $200,000. 

N.  Y.,  Montauk — HOTEIj — Mar.  17  (,m- 
tended  date),  by  Montauk  Beach  I)evelo|i- 
ment  Corp.,  C.  G.  Fisher,  52  Vandeiioit 
Ave.,  New  York  City,  brick,  steel  and 
stone,  plain  foundation,  here.  Schultzo  a, 
Weaver,  17  East  49th  St.,  New  York  City, 
archts.  Noted  Mar.  11. 

N.  Y..  New  York— APARTMENT— Dura 
Realty  Corp.,  c/o  S.  J.  Sheridan,  engr  and 
archt.,  5656  Newton  Ave.,  having  plans 
prepared  6  story,  brick,  steel  and  ston,-, 
plain  foundation,  Rochambeau  Ave. 
$250,000. 

N.  Y.,  New  York  —  APARTMENTS  — 
Franz  Siegel  Park  Apartments.  Inc.,  c  o  J 
M.  Felson,  engr.  and  archt.,  250  West  57tti 
St.,  having  plans  prepared  two  6  story 
brick,  .steel  and  stone,  plain  foundations' 
Mott  Ave.  $400,000  each. 

N.  Y.,  New  York— CLUB — Cinema  Club 
of  America,  Inc.,  D.  R.  Hochreich,  chn  .  <  o 

H.  Craig  Severance,  engr.  and  an-ht.,  3(: 
West  44th  St.,  having  plans  prepared  22 
story,  brick,  steel  and  stone,  plain  founda¬ 
tion.  150  West  59th  St.  $5,000,000. 

N.  Y.,  New  York— CLUBHOUSE— Natl. 
Town  &  County  Club.  17  East  42nd  St, 
soon  takes  bids  on  revised  plans  26  storv. 
brick,  steel  and  stone,  plain  foundiilioh, 

I. a>xington  Ave.  and  48th  St.  $5,000.00n  c. 

B.  Post  &  Sons.  101  Park  Ave.,  engrs.  and 
archts.  Noted  Sept.  24. 

N.  Y.,  New  York — LOFT — Schuyler  Df- 
velopment  Corp.,  c/o  Shampan  &  Shampan, 
engrs.  and  archts.,  188  Montague  St, 
Brooklyn,  having  plans  prepared  2.3  storv. 
brick,  steel  and  stone,  plain  foundation,  55.3 
8th  Ave.,  here.  $1,200,000. 

N,  Y.,  New  York — LOFT — Bas  Realty 
Corp.,  c/o  H.  I.  Oser,  engr.  and  antit., 
1440  Bway.,  having  plans  prepared  16  story, 
brick,  steel  and  stone,  plain  foundation, 
29th  St.  and  5th  Ave. 

N.  Y.,  New  York — LOFT — Kymsen  Build¬ 
ing  Corp.,  c/o  Parker  &  Schaefer,  engrs. 
and  archts.,  280  Madison  Ave.,  having  pre¬ 
liminary  plans  prepared  18  story,  brick, 
steel  and  atone,  plain  foundation,  10th  Ave, 
33rd  and  34th  Sts.  $4,000,000. 

N.  Y..  New  York  —  OFFICE  —  Consol 
Realty  Co.,  c/o  Starrett  &  Van  Vleck,  engrs. 
and  archts.,  ,393  7th  Ave.,  having  plans 
prepared  42  story,  brick,  steel  and  stone, 
plain  foundation,  42nd  St.  near  6tb  Ave. 
$8,000,000. 

N.  Y.,  Pelham  (Ind.  br.  New  York) — 
APARTMENT — G.  F.  Pelham,  Jr.,  pr. 
Pelham  Gables,  200  West  72nd  St.,  New 
York  City,  having  plans  prepared  by  G.  F 
I’elham,  engr.  and  archt.,  200  'West  72nd 
St.,  New  York  City,  6  story,  brick,  steel 
and  stone,  plain  foundation,  4th  St.  and  6th 
Ave.  $400,000. 

N.  Y..  Yonkers — THEATRE — J.  E.  An¬ 
drus,  c/o  T.  W.  Lamb,  archt.,  644  8th 
Ave.,  New  York  City,  soon  takes  bids  brick, 
steel  and  stone,  plain  foundation.  South 
Bway.  $1,000,000.  R.  D.  Kimball,  15  West 
38th  St.,  New  York  City,  engr. 

N.  J.,  Atlantic  City — HOTEI^ — Sea  Si(b 
Hotel,  c/o  F.  P.  Cooks,  Sons  soon  lets  con 
tract  13  story  rein. -con.,  brick  and  steel, 
wood  pile  foundation,  Pennsylvania  Ave. 
near  Boardwalk.  I^ockwood,  Greene  &  Co.. 
24  Federal  St..  Boston,  Mass.,  archts. 

N.  4.,  Trenton — BANK — Trenton  Trust 
Co.,  Trenton,  having  plans  prepared  b\ 
Dennison  &  Hirons,  engrs.  and  archts.,  2S^ 
l^exlngton  Ave.,  New  York  City,  brick,  steel 
and  stone,  plain  foundation,  here.  $350,000 
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BRIDGE— YONKERS,  N.  Y. 

Bid-  were  opened  by  Bronx  Parkway  Comn.,  72  West  Pondfield  Rd.  (lowest  four  and  highest), 
River  Parkway  Drive  Bridge  6,  over  Bronx  River,  (A)  Fox-Reynolds  &  Co.,  Inc.,  81  East  125th  St. 
contrav-t);  (B)  J.  Saso,  51  Warburton  Ave.;  (C)  Triest  Contracting  Corp.,  247  Park  Ave.,  New 
Construction  Co.,  1st  National  Bank  Bldg.,  Mt.  Vernon;  (E)  J.  Palladino,  Inc.,  4179  Park  Ave., 
bids  are  as  follows : 


Bronxville,  for  Bronx 
,  New  York  (awarded 
York;  (D)  Carofano 
New  York.  The  unit 


50  cii  >  >i  excavation. . ... 

5, too  cii.vd.  earth  excavation. 

’ytOO  cii.\d-  earth  fill . 

tloOO  cii.vd.  Portland  cement.. 
]’400  tii.vd.  class  A  concrete, 
to  cu.vd  class  B  concrete..  . 
2,t00  sq.ft,  concrete  sidewalks. 


’tOcii  yd.  rubble  masonry.. 
137,000  lb.  reinforcing  steel. 


1,400  sq.yd.  waterproofing . 

.t(X)sq.yd-  rubber  finish  of  concrete. 

20  ton  cast  iron  pipe . 

lOOlin  ft  4  in.  vitrified  pipe . 

lOOlin  ft.  12  in.  vitrified  pipe . 

350  lin  ft.  30  in.  vitrified  pipe.  . 

30  M.ft  B.M.  Wakefield  sheet  piling . 

20cu.yd.  brick  manholes  and  curb  inlets. 


4,000  sq. yd.  bituminous  concrete  pavement . 

225  sq.yd.  relaying  granite  block  pavement . 

MX)  lin. ft.  ducts . . 

1,050  cu.yd.  reinforced  concrete  foundation  for  pavement. 


Extended  totals .  55115,830 
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50  00 

50  00 

40  00 

4  5  00 

6,000  00 

7,500.00 

1,500  00 

6,500  00 

8,. 500  00 

2  00 

2  00 

2  50 

2  25 

5  50 

2  00 

3  00 

3  50 

4  50 

5.50 

45 

1  00 

25 

50 

90 

10  00 

10  00 

10  (X) 

11  00 

15  00 

3115,830 

311‘7,005 

3120,435 

3121.2‘>3 

3179,433 

Fundings — Commercial  (Continued) 

N.  J..  Trenton  —  TEMPL,K  —  Masonic^ 
Temple  .Vssn.,  Trenton,  soon  lets  contract 
brick  and  steel,  plain  foundation,  here  $750,- 
dOc.  Hiil  &  Gollner,  Hroad  St.  Bank  Bldg., 
archts.  I>.  F.  Atkins.  Grand  Central  Ter¬ 
minal  Bldg.,  New  York  City,  engr.  Noted 
Jan.  22,  1H25. 

J,,  Trenton — THEATRE — G.  B.  Ten 
Eyck,  127  East  State  St.,  plans  2  story, 
$150  X  200  ft.,  theatre,  Brunswick  Ave.  and 
Pine  .St.  $200,000.  Engineer  and  architect 
not  selected. 

New  Castle — HOTEL — Syndicate, 
c'o  H.  B.  Richards,  treas.,  plans  150  room 
hotel.  $800,000. 

l*a.,  I'hila.  —  WAREHOUSE  —  Horn  & 
Hardart  Co..  210  South  10th  St.,  having 
preliminary  plans  prepared  by  R.  Benckert, 
Bellevue  Court,  8  story  and  basement,  reln.- 
con.,  plain  foundation,  10th  and  Locu.st  Sts. 

Pa..  Pittsburgh — HOSPITAL — Montefiore 
Hospital  Assn.,  having  plans  prepared  by 
Schmidt,  Garden  &  Martin,  104  South 
.Michigan  Blvd.,  Chicago,  Ill.,  group  of 
brick  and  stone  hospital  buildings,  5th  Ave. 
and  Barragh  St.  $1,500,000.  Noted 
June  25. 

<ia..  Savannah — HOSPITAL — Central  of 
Ceorgia  Ry.  Co.,  Savannah,  C.  K.  Lawrence, 
rh.  engr.,  having  plans  prepared  by 
Schmidt,  Gardner  &  Martin,  104  South 
•Michigan  Ave.,  Chicago,  111.,  and  so<in  takes 
bids  .7  story,  brick  and  tile  hospital. 
$300,000. 

Fla..  Coral  Gables  —  HOTEL,  APART¬ 
MENT  and  MARKET — Miami  Community 
Market.  Inc.,  having  plans  prepared  by  B. 
F.  Mitchell,  512  Northeast  15th  St.,  Miami. 
2  story,  186  x  265  x  317  ft.,  reln.-con.  and 
tile.  Anastasia  St.  $350,000. 

Fla..  Homestead  —  THEATRE  —  W.  J. 
English  plans  100  x  150  ft.  theatre.  Krone 
Ave,  and  4th  St.  $150,000. 

Fla.,  Jarksonvtile  —  HOTEl.. — Vanderbilt 
Hotel  Corp.,  W.  H.  Marshall,  pres..  Park 
,4ve.  and  34th  St.,  New  York  City,  N.  Y., 
soon  takes  bids  hotel,  here.  $2,000,000. 
Warren  &  Wetmore,  16  East  47th  St.,  New 
York  City,  N.  Y.,  archts.  A.  L.  Babbs, 
10  Fjtst  47th  St.,  engr. 

Fla..  Miami— BANK  and  OFFICE— Model 
Land  Co.,  J.  W.  Hoffman,  vice-pres.,  c/o 
Schultze  &  Weaver,  engrs.  and  archts.,  17 
East  49th  St..  New  York  City.  N.  Y.. 
making  plans  12  story,  brick.  Southeast  Ist 
St.,  here. 

Fla.,  Miami  —  TEMPLE,  etc.  —  Masonic 
I^’dge.  L.  U.  Martin,  chn.  building  com., 
620  Northwest  2nd  St.,  having  plans  pre¬ 
pared  by  J.  H.  Sculthorpe,  206-8  Townley 
Bldg.,  15  story,  100  x  150  ft.,  temple,  Incl. 
hotel,  offices,  restaurant,  etc.,  Northeast  2nd 
Ave.  and  2l8t  St.  $1,750,000.  G.  D.  Mason 
&  Co.,  Griswald  St..  Detroit,  Mich.,  engrs. 

FU..  Palatka — HOTEL — Palatka  Hotel  & 
Industrial  Co.,  c/o  J.  E.  Bennett,  East 
r'lorida  Savings  A  Trust  Co.,  plans  hotel. 

$.Mio.ooo. 

I.a.j  Shreveport — COURTHOUSE — Caddo 
Parish  Police  Jury,  J.  M.  Sentell,  pres.,  had 


plans  prepared  by  E.  F.  Neild,  1206  City 
Bank  Bldg.,  8  story,  120  x  200  ft.,  rein. -con., 
gray  limestone  and  brick,  plain  foundation. 
$1,000,000.  Noted  Nov.  26. 

MUs.,  Jarkaon  —  INFIRMARY  —  Mbssls- 
sippl  Insane  Hospital,  C.  D.  Mitchell,  supt., 
plans  group  of  buildings,  Rankin  Co.,  8 
ml.  east  of  here.  $2,500,000. 

O..  Cleveland- SALF7S  and  SERVICE— 
Studebaker  Corp.  of  America,  P7.  R.  Parker, 
sales  mgr.,  2000  Euclid  Ave.,  soon  lets  con¬ 
tract  1  story,  105  x  194  ft.,  brick,  steel  and 
concrete.  West  117th  St.  near  Clifton  Blvd. 
$150,000.  W.  S.  Ferguson  Co.,  1900  Euclid 
Ave.,  archts. 

O..  Coliimbna — AUDITORIl^M- Aladdin 
Temple  Nobles  Mystic  Shrine,  North  4th  St., 
having  sketches  made  by  Snyder  &  Babbitt, 
16  East  Broad  St.,  Richards.  McCarty  & 
Bulford,  584  East  Broad  St.,  F.  W.  Elliott, 
28  P7ast  Broad  St.,  and  Miller  &  Reeves,  20 
South  3rd  St..  9,000  seating  capacity,  brick, 
stone  and  concrete.  Front  St.  $1,000,000. 

O..  Columbus- GARAGE  and  OFFICE— 
State  St.  Office  Building  Co.,  W.  E. 
Schwartz,  pres.,  had  plans  prepared  by 
Architectural  Serv.  Co.,  165i  North  High 
St.,  5  story  and  basement,  87 1  x  1581  U. 
brick,  stone  and  concrete.  East  State  St., 
$650,000. 

O..  Dayton — .STORE — Liggett  Drug  Co., 
41  East  42nd  St.,  New  York  City,  plans  2 
story,  reln.-con.,  brick  and  stone,  plain 
foundation.  3rd  and  Main  Sts.  $200,000. 
Engineer  and  architect  not  selected. 

O.,  Shaker  Heights  (Cleveland  P.  O.) — 
EXCHANGE  —  Mar.  15.  by  Walker  & 
Weeks,  archts.,  1900  Euclid  Bldg.,  Cleve¬ 
land.  2  story  and  basement,  100  x  200  ft., 
brick  and  reln.-con..  Kinsman  and  Melver- 
ton  Rds.,  here,  for  Ohio  Bell  Telephone 
Co.,  C.  P.  Cooper,  pres,  4300  Euclid  Ave., 
Cleveland,  $200,000.  G.  A.  Kosltsky,  4300 
Euclid  Ave.  Cleveland,  engr. 

O..  Toledo — OFFICE  and  THEATRE — 
Public  Theatre  Corp.,  485  5th  Ave.,  New 
York  City,  having  plans  prepared  7  and  15 
story  (2  wings),  brick,  steel  and  stone, 
plain  foundation,  Adams  St.  $5,000,000. 
Private  plans. 

Ind..  East  Chicago  —  STORE  —  Siefer 
Furniture  Co.  had  plans  prepared  by  K.  D. 
Norris,  East  Chicago,  5  story,  50  x  100  ft., 
brick,  steel  and  terra  cotta  store.  $150,000. 

Ind.,  Indianapolis — APARTMENT — H.  J. 
Hibben,  131  South  Meridian  St.,  had  plans 
prepared  apartment,  "Washington  St.  and 
Emerson  Ave.  $150,000.  Private  plans. 

Ind.,  Indianapolis — APARTMENT — T.  A. 
Moynsihan  Constr.  Co.,  2063  North  Meridian 
St.,  plans  3  story,  brick,  steel  and  reln.-con. 
apartment.  $350,000. 

Ind.,  Indianapolis  —  EXCHANGE,  etc.  — 
See  "Unclassined.” 

Mich.,  Detroit — Y.  M.  C.  A.,  A.  G.  Studer, 
genl.  secy.  Y.  M.  C.  A.  Bldg.,  plans  4  story 
and  basement.  170  x  200  ft.,  refn.-con.,  brick 
and  steel,  plain  foundation.  Woodward  and 
"Winona  Aves.  $500,000.  Architectural 
Bureau,  Y.  M.  C.  A.,  2  West  45th  St.,  New 
York  City,  N.  Y.,  archts.  Noted  May  28. 


Mich.,  Mt.  Clemens  —  STORE  and  OF¬ 
FICE — Union  Title  t»  Guarantee  Co.,  Union 
Trust  Bldg.,  Detroit,  Mi<-h,,  plans  2  story 
and  basement,  100  x  110  ft.,  reln.-con., 
brick  and  steel,  plain  foundation,  Gratiot 
Ave.  $150,000.  Architect’s  name  withheld. 

III.,  Chicago — APARTME.NT— K.  Rosen¬ 
thal,  77  West  Washington  St.,  having  plans 
prepared  by  Ol-sen  &  Urbain,  155  North 
Clark  St.,  and  takes  bids  in  April  or  May, 
14  -story,  64  x  74  ft.,  reln.-con.,  brick  and 
terra  cotta.  Chestnut  St.  and  Ernst  Court. 
$1,225,000. 

111.,  Chicago— HOTEI.^S.  Cole,  et  al.  307 
North  Michigan  Ave.,  having  plans  pre¬ 
pared  by  B.  L.  Stelf  &  Co.,  307  North 
Michigan  Ave.,  16  story,  100  x  172  ft.  ho¬ 
tel.  Walton  PI.  near  North  Dearborn  St 
$1,750,000. 

111.,  Chicago — HOTEL — Wlnthrop  Bench 
Hotel  Corp.  (J.  S.  Du  Puy  &  M.  E.  Dey, 
6200  Kenmore  Ave.),  w’lll  not  construct  4 
story.  50  x  150  ft,  6250  Wlnthrop  Ave. 
$300,000.  Project  abandoned.  Noted 
Nov.  26. 

111.,  Chicago  —  THEATRE,  STORE  and 
APARTME.NT  —  R.  (}.  Wolff,  anht..  410 
North  Michigan  Ave,,  soon  takes  bids 
masonry,  structural  steel  plumbing,  heating 
etc.  for  3  story,  135  x  225  ft.,  brick  and 
terra  cotta.  Irving  Park  Blvd.  and  Austin 
Ave.,  for  Mitchell  Bros.,  c/o  an’hitects. 
Noted  Mar.  4. 

Ill.,  Rook  Island— CITY  HALL— Election 
Apr.  20,  $200,000  bonds,  2  story,  7,000  sq.ft 
floor  space.  3rd  Ave.  and  16th  St.  Cervln 
&  Horn,  310  Safety  Bldg.,  archts.  Noted 
Dec.  24. 

HI..  Mies  Center— OFFICE,  etc.— Sani¬ 
tary  Diet,  of  Chicago,  910  South  Michigan 
Ave.,  having  plans  pretutred  and  takes  bids 
about  May  1(),  2  and  4  story,  60  x  275  ft., 
office  building,  etc.,  Howard  St.,  here. 
$1,250,000. 

I*..  Hettendorf  —  SANITARIUM  —  Grand 
lx)dge  of  Iowa  A.F.A.M.  F.  Moses,  secy.,  at 
Masonic  Library,  Cedar  Rapids,  soon  lets 
contract  2  story  and  basement,  32  x  110 
ft,  and  38  x  150  ft,  rein. -cun.,  brick  and 
stone,  here.  $150,000.  Former  bids  rejected. 
E.  Holbrook,  51  Whitaker  St..  Davenport, 
and  Beuttler  A  Arnold,  405  Grain  Kxch. 
Bldg.,  Sioux  City,  archts.  Noted  Feb.  4. 

Neb.,  Omaha — HOSPITAL — J.  T>atenser 
&  Sons,  archts.,  Peters  Trust  Bldg.,  re¬ 
jected  bids  Feb.  17,  3  story  and  basement, 
brick  addition,  42nd  St.  and  Dewey  Av#., 
for  University  of  Nebraska  Hospital.  $150,- 
000.  Noted  Feb.  4. 

Mo.,  Excelsior  Hpringa — HOTEL — A.  E. 
Cooper,  Royal  Hotel,  will  not  construct 
reln.-con.  and  brick  hotel.  $200,000. 
Project  abandoned.  Noted  June  11. 

Mo.,  8t.  Louis  —  MORQUE  —  Bd.  Pub. 
Serv.,  208  City  Hall,  having  revised  plans 
prepared  by  L.  R.  Bowen,  archt.  and  engr., 
301  City  Hall,  1  and  2  story,  88  x  130  ft., 
reln.-con.,  brick  and  terra  cotta  morgue. 
$200,000.  Former  bids  rejected.  H.  Up¬ 
dike,  301  City  Hall,  engr.  Noted  Mar.  4. 
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liuildings — Comnit-rcial  (Continued) 

Tr%..  DuIIhn  I»t)UMlTOUY  —  C.  W. 
Hnidt-r,  <’ity  Natl.  ISank  ItIdK.,  AVichita 
Kall.s.  plan.s  fiO  room,  brick,  atone,  steel  and 
rein. -con.  dormitor>.  near  Southern  Method¬ 
ist  I'niverHlty  campus,  here.  $luU,OOU.  Kn- 
gineer  and  architect  not  selected. 

Te*..  Mineral  Well* — HOTKI., — Owner, 
c/o  J.  M.  t 'hamberlain,  s»-cy.  Chamber  of 
i'ommerce,  plans  brick,  stone,  steel  and 
rein. -ion.  hotel.  $2(iil,000.  Kngineer  and 
architect  not  wlected.  Baker  Hotel  Inc., 
Dallas,  lessee. 

Tex.,  Vernon — BANK  —  Herring  Natl. 
Bank,  c/o  I,.  K.  Johnson,  vlce-pres.,  plans 
6  story  and  ba.semeiit.  !)l)  x  loo  ft.,  brick, 
stone  and  rein. -con..  Bea.se  and  Fannin  Sts. 
$175,000.  engineer  and  architect  not 
selected 

Wasli.,  Seattle — OFFICK  and  STOUK — 
V  \V.  Voorhees.  archt.,  Kitel  Bldg.,  takes 
bids  about  May  1.  S  story  and  basement. 
Ill  X  IK!  ft.,  rein.-i'on.,  brick  and  terra 
cotta.  .Ird  and  Fnion  Sts.,  for  \’ance  Cumber 
Co..  Stuart  Bldg.  lOSO.OOo. 

Calif.,  Beverly  Hilla — .\B.\HTMKNT — W. 
C.  McCarty,  1-112  Wilshire  Blvd..  Cos  Ange¬ 
les,  had  jilans  prepared  by  Walker  &  Kisen, 
701  Oreat  Ueiiublic  Kife  Bldg.,  1-os  Angeles, 
8  story  and  liasement,  13o  x  158  ft.,  steel 
and  rein. -eon.,  Wilshire  Blvd.  $1,500,000. 
Noted  Jan.  H. 

Calif..  I.i*s  .Xngelea  —  CI-CB  HOCSK  — 
California  Club.  S.  M.  Haskins,  pre.s.,  -4 .■>.■! 
South  Hill  St.,  plans  12  story  and  basement, 
180  X  .‘ISO  ft.  club  house.  Hoik*  St.  Kngi- 
neer  and  architect  not  selected. 

Calif..  I.«B  .Vngelm — DKBOT  and  HOTKI- 
— Bickulck  Stages,  C.  F.  Wren,  mgr.,  6th 
and  Bos  .Angeles  Sts.,  plans  8  story  and 
basement,  on  80  x  150  ft.  site,  6th  and 
I-os  Angeles  Sts.  ;  al.so  6  story  addition  to 
pre.seiit  building.  $150,000  or  more. 

Calif.,  Bob  .AiigrleB  —  (BAUAdK  —  Santee 
Garage,  Inc.,  Santee  St.,  had  revised  i)lans 
prei»ared  bv  Burnett  &  IKfdge,  Bankershim 
Bldg.,  6  story,  100  x  160  ft.,  rein. -con., 
Santee  St.  between  8th  and  9th  Sts.  $310,- 
000. 

Calif..  I.OB  .AngelrB — OFFICE — Group  of 
pro|)erty  owners,  c/o  C.  R.  Branham,  had 
sketch*‘s  made  by  Somervell  &  Butman, 
905  Commercial  Kxch.  Bldg.,  2  story,  100  x 
540  ft.,  rein. -con.  and  stone,  ITuess  Ud. 
and  Wilshire  Blvd.  $150,000. 

Calif.,  I-oB  .AiigeleB — SABKSROOM  and 
BDFT — M.  .lacobowsky.  et  al.  3756  West 
1st  St.,  having  prelitninary  plans  itrepared 
by  A.  B.  Rosenthal,  Hill-.Street  Bldg.,  about 
lb  story  and  basement.  135  x  140  ft.,  rein.- 
con.,  SantJi  Monica  Blvd. 

<'alif..  .Sacramento  t'BCB — Y.  W.  C.  A., 
N.  .\.  Chappell,  getieral  secy.,  plans  (ire- 
proof.  17th  and  I,  Sts.  $150,o00  or  more. 
Engineer  and  architect  not  selected. 

Calif.,  San  Francisco — CBl’B — Bohemian 
Club,  ,1.  S.  Thompson,  pres.,  Bost  and  Tay¬ 
lor  Sts.,  plans  15  story,  fireproof  construc¬ 
tion.  To  exceed  $500,000. 

Calif.,  San  FranriBc«» — OFFICE — Amer. 
Radiator  Co.,  2nd  and  Townsend  Sts.,  plans 
(1st  unit)  2  stor.v,  rein. -con.,  4  th  and 
Townsend  Sts.  $200,000. 

Calif..  San  4obc  -ST.ATION — Southern 
Pai-ilic  R.R.  Co.,  65  Mtirket  St.,  San  Fran- 
ci.si'o,  plans  railroad  station,  here.  $500,000 
or  more,  Eng.  Dept,  of  Owners,  engrs. 

Calif.,  San  Mateo  -  HOTEB  —  .Syndicate, 
c/o  M.  G.  Mct'ann.  26  Montgomery  St., 
San  Francisco,  had  t)lans  j)rei>ared  by  C.  H. 
Biirrett.  c  o  owtiers.  Hotel  Woodside,  5 
store,  steel  and  rein. -con.,  Alameda  Dr, 
$1,500,000. 

4'alif.,  Visalia  — IIOSITTAI- — Tulare  Co. 
having  plans  jircitared  by  E.  J.  Kump  Co.. 
Rowell  llldg.,  Fresno,  fireproof  construction. 
$180,000. 

t»nt..  Ottawa — COMMEREBAB-  Richards 
&  Abra,  archts,.  126  .Sjairks  St.,  soon  take 
bids  2  story  and  basemi-nt.  99  x  99  ft.,  rein  - 
•■on..  plain  foundation,  .Albert  St.,  for 
Brvson  Estate.  Btd..  142  Sjiarks  St.  $150,- 
oob. 

Ont..  Toronto- — OFFICE — East  York  Twp. 
plans  probably  3  story  and  basement,  rein.- 
con..  brick  and  steel,  i>lain  foundation. 
$150,000.  G.  R.  Jack,  443  Sammon  Ave., 
engr. 

Bids  Desired 

Mobh.,  .VlUton  (Boston  P.  O.) — APART¬ 
MENT — See  "Contracts  Awarded." 

MaBB.,  ItorchcBter  (Boston  B.  O. )  — 

AB.ARTMENT — See  "Contracts  Awarded.” 

Mubb.,  Hyde  Bark  (Ind.  br.  Boston)  — 
STtiRE  and  OFFICE  —  See  “Contracts 
Awarded.” 

Mkbb.,  Pittsfield  —  STORE  —  England 
Bros..  North  St.,  taking  bids  altering  and 
constructing  brick  and  steel  addition.  $150,- 
000.  G.  E.  Haynes,  184  North  St.,  archt. 

MasB..  Kiixbiiry  (  Btiston  P.  (9.) — APART¬ 
MENT — See  "Contracts  Awarded.” 

AV.  V».,  Morgantown- — HOTEI- — Mar.  S5, 
by  B.  l>*i>era.  5  story  and  basement,  59  x 
74  ft.,  brick  and  steel  hotel.  $150,000.  C. 
Reger.  Morgantown,  archt.  Noted  Sept.  3. 


N.  C.,  Durham— STORE  and  OFFICE — 
Mar.  24,  by  Milburn,  Heister  &  Co.,  archts., 
710  14th  St.,  Wash.,  1).  C.,  and  Durham, 
8  story  and  basement,  51  x  72  ft.,  rein. -con., 
brick  and  steel,  plain  foundation.  Main  and 
Morris  Sts.,  for  It.  H.  Wright,  $350,000. 

Pa.,  .Allentown — HOTEB — Mar.  30,  by 

A.  Babruch  and  A.  Bomery.  10  story,  mez¬ 
zanine  and  basement.  71  x  229  ft.,  rein.- 
con.,  brick  and  steel,  plain  foundation,  6th 
and  Hamilton  Sts.  $1,250,000  .  Ritter  & 
Shay.  Packard  Bldg.,  Bhila.,  archts. 

I'a.,  fharleroi  —  STORE  —  Mar.  26,  by 
Berryman  Dept.  Store  and  A'oke  &  I-ow- 
stetter,  archts.,  Monongahela  City.  2  story, 
mezzanine  and  basement,  95  x  100  ft.,  brick, 
limestone  and  steel  store.  $150,000. 

Pa.,  PlttBburgh  —  STORE  and  I-OP'T  — 
Steinbach  &  Jubilier,  Penn  Ave.,  taking  bids 
7  story  and  basement.  45  x  120  ft.,  brick 
and  hollow  tile,  Penn  Ave.  $150,000. 
Sharose  &  Friedman,  Berger  Bldg.,  archts. 

Pa.,  Tyrone — BODGE — Tyrone  Bodge  B. 

B.  O.  E.,  33  West  10th  St.,  taking  bids  3 
story  and  ba.sement,  49  x  110  ft.,  brick,  I-o- 
gan  Ave.  $200,000.  Engineer  and  architect 
not  selected. 

Pa..  Wllliamiiport— THEATRE — Mar.  22, 
by  Bycoming  Amusement  (’o.  c/o  C.  A. 
Reed,  j)res.,  2  story  and  basement,  48  x  175 
ft.,  brick,  concrete  and  steel,  1,400  seating 
capacity.  Pine  St.  $180,000.  F.  A.  Rian- 
hard,  Masonic  Temple,  archt.  Noted  Feb.  4. 

.MIbb.,  fireenville — HOSBITAB— Apr.  1,  by 
Kings  Daughters  Circle,  F.  Schelben,  chn. 
building  com.,  4  story,  rein. -con.,  hollow 
tile,  stucco  and  terra  cotta  hospital.  $250,- 
000.  W.  F.  Schultz,  870  Shrine  Bldg., 
Memphis,  Tenn..  archt.  Noted  Oct.  B. 

O. ,  East  f'leveland  (br.  Cleveland)  — 
COMMERCIAB  and  APARTMENT  —  B. 
Katz,  Swetland  Bldg.,  Cleveland,  taking 
bids  3  story  and  ba.sement.  brick  and  steel, 
Euclid  and  Stratmore  Aves.,  here.  $225,- 
OOO.  A.  F.  Janowitz,  811  Prospect  Ave., 
Cleveland,  archt. 

O.,  I.akrwoftd  (br.  Cleveland) — APART¬ 
MENT —  B.  B.  Cohn.  2099  I-ambertson  Rd., 
Cleveland,  taking  bids  3  story  and  base¬ 
ment.  45  X  165  ft.,  brick  and  steel.  1416 
Waterbury  St.,  here.  $150,000.  A.  F. 
Janowitz,  811  I’rospect  Ave.,  Cleveland, 
archt. 

Mich.,  Jackson  —  PRISON  —  See  “Con¬ 
tracts  Awarded.” 

Mich.,  Marquette — BANK  and  OFFICE — - 
Mar.  24.  by  First  Natl.  Bank  &  Trust  Co. 
and  Mowbray  &  Fflinger,  archts..  221  West 
37th  St.,  New  York  City,  2  story  and  base¬ 
ment,  65  X  100  ft.,  rein. -con  .and  brick, 
plain  foundation.  $225,000.  Noted  Mar.  11. 

111.,  Chicago — APARTMENT — Mar.  25, 
bv  ('larendon-I-<'Iand  Building  Corp.,  160 
North  Ba  Salle  St.,  12  story  and  basement, 
80  X  160  ft.,  rein. -con.  and  stone.  Clarendon 
and  I-eland  Aves.  $1,000,000.  A.  S.  Hecht, 
155  North  Clark  St.,  archt. 

Mo.,  8t.  I-ouIb  —  APARTMENTS  —  See 
“Contracts  Awarded.” 

Tex.,  Fldlnburg — HOTEI., — Edinburg  Ho¬ 
tel  ('o.  taking  bids  4  story  and  basement, 
rein. -con.  and  brick,  plain  foundation.  $200,- 
000.  Private  plans. 

Calif.,  Berkeley  —  THEATRE  —  J.  A. 
Marshall,  archt..  5658  College  Ave.,  asso¬ 
ciated  with  M.  I.  Diggs,  244  Bake  Drive 
Blvd.,  Oakland,  taking  bids  theatre,  l,8oo 
seating  capacity.  College  and  Claremont 
-Aves.,  here,  for  Beach  Krahn  Theatres,  Inc. 
$250,000.  Noted  Jan.  21. 

Calif.,  Fresno — OARAGE — Apr.  6,  by  D. 

M.  Barnwell,  elk.  Fresno  Co.,  1  story,  100 
X  loo  ft.  garage  and  equipment  mainte¬ 
nance  shops,  ('•hance  and  Butler  Aves. 

Calif.,  Tulare — THEATRE,  STORE  and 
OFFICE — Miller  &  Bflueger,  archts.,  580 
Market  St.,  San  Francisco,  taking  bids 
Class  “A,"  1,400  to  1,500  seating  capacity, 
B  and  Tulare  Sts.,  for  R.  A.  Hazel,  Tulare. 
$150,000. 

Bids  Received 

N.  Y.,  WeBt  Ilaverstraw — HOSPITAI., — 
State  Hospital  Comn.,  Albany,  Mar.  4,  iso¬ 
lation  building,  nurses  home.  etc.,  at  State 
Orthopedic  Hospital,  here,  from  O.  Colon  & 
Co.,  1  East  125th  St.,  New  York  City,  $447,- 
000.  Noted  Jan.  21. 

N.  4.,  Trenton— HOSPITAI^Bd.  Insti¬ 
tutions  &  Agencies,  W.  J.  Ellis,  acting 
comr..  State  Otilco  Bldg.,  Mar.  12,  general 
contract  6  hospital  buildings,  from  C.  J. 
Smith  Co.,  202  Academy  St..  $732,400  ; 
plumbing,  from  J.  T.  Evans?,  Wilkes-Barre, 
Pa.,  $646,869  ;  heating  from  Piper  Bros., 
340  North  Broad  St.,  $42,780,  and  sewer 
and  water  system,  from  A.  N.  Bugbee,  586 
Bellevue  Ave.,  $26,200.  Noted  Mar.  11. 

P».,  Phlla.  —  EXPOSITION  —  Sesquicen- 
tenial  Exposition,  c/o  W.  F.  Kendrick,  pres., 
5th  and  Chestnut  Sts.,  Exposition  Building 
5,  1  story,  170  x  925  ft.,  and  411  x  880  ft., 
rein. -con.,  stucco  and  steel,  wood  pile 
foundation.  Broad  and  Government  Sts., 
from  Turner  Constr.  Co.,  1713  Sansom  St., 
$712,500. 


Mich.,  Royal  Oak  (br.  Detroit  . 
HOCSE — Zoological  Park  Conn.  i>’‘ 
Follett,  dir.,  Detroit.  2  story  and  ^ 

95  X  137  ft.,  rein, -con.,  brick  and  .i T 
house,  plain  foundation,  here,  fr*.  t. Vi  '' 

&  Meier.  250  West  I-afavette  St  . 
$171,900.  Noted  Feb.  18.  ' 

Calif.,  San  Biiia  Obispo — Ho.Si  •[■ii 
San  Buis  Obispo  Co.,  general  «'onti  ■  'i,-^ 
hospital,  from  A.  Johnson,  74  N  \{,1^ 
gomery  St.,  San  Francisco,  $139  v  ,  . 
June  11.  •'"il 

Contracts  Awarded 

Mrbb.,  Allaton  (Boston  P.  O. ) _ 

MENT — B.  Grossman.  6  Gr.etid  ■■  i', 
Mattapan,  will  build  3  storv  and  I  .  ,,1  , V 
brick  and  stone,  35  Orkney  .v  1, 
$150,000.  Work  will  be  d.me  t)\  ,,1; 

contracts.  Winebaum  &  Wexler,  7  ,  ('..'rr 
hill  St.,  Boston,  archts. 

MaBB..  ItoBton  —  APARTMENT  it.t 
STORE— E.  Stevens,  c,  o  H.  F.  K.  11,',,^ 
archt.,  110  Summer  St..  4  story  and  Im-. 
ment,  brick,  to  J.  Green wootl,  iol 
St.  Archts.  est.  $150,000. 

Maas.,  Boston — HOTEB — Hotel  !:• 
altering  and  constructing  7  storv  ami  u,-. ' 
ment  brick  addition,  Beat'u’n  si  t., 
Whidden,  Beckman  Co.,  loo  BnvBt  n  <1 
Archts.  est.  $150,000  or  more, 

.MaBB.,  BoBton — OFFICE — Niles  I’.iiildinc 
Trust  Co.,  27  Schof)l  St.,  altering  .-UHi 
structing  5  story  and  basement,  brj,  k  ,ii 
dition,  to  Mitchell  &  Sutherland,  in,  l^ 
Tremont  St.  Archts.  est.  $150, 000. 

Mass..  Boston  —  STORE  and  OFl'Ii'K  — 
Tingus  Bros.  &  Cakrida.s,  c/o  G.iv'  * 
Proctor,  archts.,  248  Boylston  St.  ..  vf  rv 
and  basement,  35  x  65  ft.,  brick  and  <tnn. 
Tremont  St.  and  Bway.,  to  D.  R.  M.  K,.ii,,u 
&  Co.,  Inc.,  Ill  West  Brookline  St.  .Xrdu- 
est.  $150,000. 

MasB.,  Dorchester  (Boston  P.  ( ». )  _ 

APARTMENT  —  Carson  &  Shennan  I’.ii’, 
Morton  St.,  will  build  3  story  and  bus,, 
ment,  brick,  plain  foundation.  M'ab  s  xt 
$160,000.  Work  will  be  done  bv  s.-p.ir.-it.- 
contracts.  S.  Moffie,  51  Cornhill,  lio.stnn 
archt. 

Maas.,  Hyde  Park  (Ind.  br.  Bost.mi  — 
STORE  and  OFFICE— A.  Waterman.  Mi-u 
Hyde  Park  Ave.,  will  build  2  stiir\  anil 
basement,  brick.  River  St.,  bv  dav  'labnr 
$150,000.  G.  B.  Milton,  80  Bovlstnn  St 
Boston,  engr. 

Mass.,  Bowell  —  DANCE  HABB,  .  ti . — 
Owner.  3  story  and  basement,  brick  umi 
stone  dance  hall,  bowling  alley  and  stun-, 
to  White  Constr.  Co.,  11  Beacon  St.,  lln.stun 
Archts.  est.  $200,000. 

Masa.,  Koxbiiry  (Boston  P.  O. ) — .\1’.\RT- 
MENT — B.  Sw'artz,  77  Greenwoud  si . 
Dorchester,  will  build  2  story  and  has.  mint, 
brick  and  stone,  plain  foundation.  Walnut 
Park.  here.  $150,000.  Work  will  b.-  d..n.. 
by  separate  contracts.  S.  E.  Modi...  .71 
Cornhill  St.,  Boston,  archt. 

Cong.,  Hartford — BUSBNESS — .*;t. 

Inc.,  885  Main  St.,  5  story  and  basctn.nt. 
100  X  165  X  550  ft.,  brick,  steel  and  -t..n.. 
Pratt  and  Trumbull  Sts.,  to  E.  J  I'ininy. 
Inc.,  374  Main  St.,  Springfield,  Ma.s.' 
Archts.  est.  $750,000.  Noted  Nov.  19 

Conn.,  Norwich — SANATORll'M  State 
Hospital  Comn.,  Hartford,  F.  M.  Siilinon. 
comptroller,  2  story  and  basement.  4'i  x 
190  ft.,  brick  and  steel  employees'  btiildini:. 

2  story,  60  x  80  ft.  stone  and  timber  addi¬ 
tion,  and  1  story  infirmary,  here,  to  T'.r- 
rance.  Prospect  St..  $98,842.  Noted  .Mar  4 

N.  Y..  N'yack — EXCHANGE — New  York 
Telephone  Co..  15  Dey  St..  New  York  I'ity. 

3  story,  rein. -con.,  brick  and  steel,  iilain 
foundation,  here,  to  D.  C.  Weeks  &  Sons. 
347  Madison  Ave.,  New  York  Citv.  .treht.-; 
e.st.  $150,000. 

N.  Y.,  PcckBkill  —  EXCHANGE  —  \.w 
York  Telephone  Co..  15  Dey  St.,  New  York 
City,  telephone  exchange,  here,  to  W 
B’Hommedleu,  &  Co.,  Madi.son  Ave.,  N'i« 
York  City.  Archts.  eat.  $150,000. 

N.  4.,  Newark — HABB  of  RECORI9S.  ‘-ti 
— Bd.  Freeholders,  Essex  Co..  E.  ('.  I ''all. 
chn.  building  Com.,  Courthouse,  brick,  stii-l 
and  stone  plain  foundation.  High  .'4'  to 
Niew’enhouse  Co..  16  East  43rd  St..  N*" 
York  (illty,  $2,158,925.  Soon  takes  bids 
heating  and  ventilating  for  same,  femur 
bids  rejected.  Noted  Feb.  11. 

Pa..  Butler — .YUDITORII'M— Butler  l  air 
Grounds  Assn.,  E.  A.  Gibson,  Jenkins  iildcr . 
general  contract  1  story,  48  x  320  ft.  audi¬ 
torium,  to  G.  A.  Schenc  &  Sons.  Biiiler 
Archts.  est.  $150,000.  Noted  Jan.  21 

Pa.,  Pittsburgh — BANK — Bank  of  1’ tts- 
burgh — Natl.  Assn.,  266  4th  Ave.,  2  story 
and  basement,  30  x  92  ft.,  atone  and  steel. 
4th  Ave.,  to  W.  T.  Grange  Con-str.  I'o. 
Keenan  Bldg.  Archts.  est.  $200,000. 

Pa.,  Phlla.— EXHIBITION— Sesqui*n- 

tennial  Comn.  at  office  H.  T.  Baxter,  ex*  ,  u- 
tive  secy.,  926  WIdener  Bldg.,  for  Pennsvl- 
vania  State  Building,  1  story,  226  x  332  ft 
building,  general  contract,  to  F.  W.  M.irk 
Co.,  Commercial  Trust  Bldg.,  $39.'i  ■ 
Noted  Feb.  25. 
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...  iiaings — Commercial  (Continued) 

pltt.burah—APARTMKNT— Fifth 
‘\nartment  Corp.,  c/o  I*.  Julian,  archt., 
^  St.  N.  W.,  Wash.,  D.  C.,  general 

aract  9  story  and  basement.  160  x  200 
f-  "Ith  Ave.,  to  Boyle  Robertson  Constr. 

1  Inc  16th  St.  and  Harvard  Ave.,  Wash., 

,  <’  Archts.  est.  *1,500,000. 

1.1..  Atlanta  — GARAGK  and  SARES — 
r  \  ’  Sisson,  general  contract  3  story,  50 
V  n’  ft  di.stributing  plant,  Peachtree  St., 
to  r~  D  Crockett  &  Co..  316  Bona-Allen 
lllilg’,  *200.000.  Willys  Overland  Co.,  469 

*’'i'‘,'a‘%^^iau.U^dale—HOTEIt— Florida 
Ti,,tel”Assn.,  I.  C.  Overdorff,  pres.,  for 
M  iiidalay  Arms  Hotel,  3  story,  18a  room, 
Mandalay  Blvd.,  to  I.Ake  Mabel  I>velop- 
mi^nt  Corp.,  G.  Whyel,  pres..  Ft.  l^uder- 

^"Kla*“l->ortproof— HOTEI^W.  A.  Hoef- 
cm  l!akeland.  for  Frostproof  Hotel  Corp., 
r.ilison  Park  and  Sebrlng,  5  story  hotel. 
h,.rel  to  Dame  Eng.  Co.,  St.  Petersburg, 

*'kIb^*^**  'Bam*  —  CLUB  —  Miami  Athletic 
rhib  "lS4  Southeast  14th  St.,  brick,  steel 
and  stone,  plain  foundation.  Bayshore  Dr., 
to  G  A  Fuller  Co.,  Dally  News  Bldg. 
Arehts  est.  *1,000,000. 

Ua  Birmingham— PRODTTCE  MART— 
Exchange  Distributing  Co..  417  South  21st 
St  2  story,  190  x  300  ft.  produce  mart, 
ist  Ave.,  to  A.  C.  Samford,  24  Gelena  Ave., 
Montgomery.  *250,0<m  »» 

MIhs.  I.anrel — HOTEIj — I.,.  AA  .  Duffy, 
anht  I^aurel.  4  story,  50  x  192  ft.,  incl.  2 
stores  and  lobby,  rein. -con.,  brick  and  stone 
addition  to  C.  S.  Norman,  T.,aurel,  for  Pine- 
hiirst  Hotel  Co.  Noted  Jan.  28. 

O.  Cleveland  —  COMMERCIAL  —  One 
Hundred  and  Seven  Fairmount  Co.,  c/o  D. 
K  AVilcox,  322  Euclid  Ave.,  2  story  and 
basement,  48  x  84  x  94  x  97  ft.,  brick  and 
steel,  to  W.  Dunbar  Co.,  8201  Cedar  Ave. 
Archts.  est.  *150,000.  Noted  Dec.  10. 

■  <».,  Coliimbna  — HORTICULTTTRAL  and 
AGRICCLTURAI.,  —  Dept.  Agriculture. 
State  House,  A.  V.  Truay,  dir.,  part  1  and 
part  2  story,  98  x  300  ft.,  brick  and  con¬ 
crete  State'  Fair  Grounds,  to  B.  F.  Smith 
Co..  344  South  Front  St.,  *131,671.  Noted 
Feb.  11.  ^ 

O.,  Toledo— APARTMENT— L.  S.  Otter- 
heimer  &  S.  Sanger,  1007  Nicholas  Bldg., 
general  contract  6  story  and  ba.sement,  62  x 
100  ft.,  brick,  atone  and  steel,  known  as 
Kenmore,  Fulton  St.,  &  Ashland  Ave..  to 
Watts  &  Suhrbier  Co..  1235  Miami  St.; 
steel  and  iron,  to  Building  products  Co., 
Summit  and  Sandusky  Sts.  Archts.  est. 
*200,000.  M.  Swaab,  owner  Hamlin  Hotel, 
412-14  Erie  St.,  leasee. 

Ind.,  Indianapolis  —  APARTMENT  — 
Owner,  c/o  E.  D.  Ix)gsdon.  pres.,  817  Trac¬ 
tion  Bldg.,  general  contract  3  story  and 
basement,  40  x  270  ft.,  brick  and  rein.-con., 
Virginia  Ave.  and  McCarthy  St.,  to  E.  C. 
Strathmann,  4220  Central  Ave.,  *145,000. 
Noted  Feb.  11. 

Ind.,  Portland — STORE — Weller  Bros., 
general  contract  2  story  and  basement,  132 
X  132  ft.,  brick,  steel  and  rein.-con.  store 
and  office  building,  to  C.  K  Sandero  &  Son, 
Portland,  *160,000, 

Ind.,  A’lncennes  —  COT’RTHOUSE  —  A. 
Hess.  pres.  Bd.  Comrs.  Knox  Co.,  at  office 
County  Auditor,  Courthouse,  general  con¬ 
tract  remodeling  brick,  steel  and  rein.-con. 
<‘ourthouse,  to  J.  A.  Keller.  A'incennes. 
.Archts.  est.  *175,000.  Noted  Feb.  18. 

Allch.,  Detroit — OFFICE  and  GARAGE — 
Cadillac  Motor  Car  Co.,  Clark  Ave.,  gen¬ 
eral  contract  4  story,  56  x  321  ft.,  rein.-con. 
office  and  60  x  275  ft.,  steel  and  brick 
garage,  plain  foundations.  Clark  Ave.,  to 
A.  A.  Albrecht  Co.,  Penobscot  Bldg.,  De¬ 
troit.  Noted  Feb.  18. 

Mich.,  Detroit  —  STORE  —  G.  Simonds 
.Agency,  c/o  Gottlesleben  &  Bemardi, 
archts.,  2224  Dime  Bank  Bldg.,  4  story  and 
ba.sement.  30  x  100  ft.,  rein.-con.,  brick  and 
steel,  plain  foundation.  Woodward  Ave.,  to 
AV.  E.  Wood  Co.,  1805  Ford  Bldg.  Archts. 
est.  *150,000. 

Mich.,  Jaekaon  —  PRISON  —  Michigan 
State  Prison.  H.  N.  Hulburt,  dir.  constr., 
will  build  rein.-con.  and  brick  addition, 
plain  foundation,  by  convict  labor.  *500,- 
000.  Private  plans. 

111.,  Chleago — CLUB — TJndblad  &  Carl¬ 
son.  archts.,  155  North  Clark  St.,  masonry 
and  carpentry  contract  3  story  and  base¬ 
ment.  100  X  150  ft.,  plain  foundation,  AVest 
79th  St.  and  Emerala  Ave.,  to  R.  A.  Lund- 
gren.  80  West  AA’ashington  St.,  for  Inde¬ 
pendent  Order  of  Vikings,  O.  G.  Nelson, 
pres..  727  Maple  Ave.,  Blue  Island.  Archts. 
est  *350,000.  Noted  Oct.  8. 

HI..  Chicago — ELECTRIC  TERMINAI.. — 
Illinois  Central  R.R.  Co.,  135  East  11th  PI., 
A.  F.  Blaess,  ch.  engr.,  1  story,  76  x  480 
ft.  with  20i  X  206  ft.  extension.  29  ft.  high, 
concrete,  steel  and  corrugated  Iron.  16th  St. 
and  railroad  tracks,  to  W.  J.  ZItterell  Co., 
Webster  City,  la.  Engrs.  est.  *183,000. 


BULKHEAD— NEW  YORK,  N.  Y. 

Bids  Avere  opened  by  Department  of  Parks  (lowest  four  and  hiphe.st)  for 
concrete  bulkhead  alonf;  easterly  boundary  of  Public  Driveway  between  193rd 
and  198th  Sts.,  (A)  Ascher  Engrineerinf:  &  Con.struction  Co.,  1457  Broadway, 
(awarded  contract);  (B)  Fleming:  &  Sheppard  Co.,  Inc.,  116  Broad  St.;  (C) 
Fox-Reynolds  Co.,  81  Ea.st  12.5th  St.;  (D)  Thomas  A.  Reilly  Co.,  Inc.,  25  West 
43rd  St.;  (E)  George  B.  Spearin,  Inc.,  90  West  St.  The  unit  bids  are  as  follows: 

A  B  C  D  K. 

10,200  yd.  crib  excavation  .  00  ?1  .^0  00  $2  7 Jl.l  00 

2,960  cu.yd.  earth  excavation .  2  00  1  .“iO  2  (X)  2  7.S  i  00 

1,310  cu.vd.  Class  “A"  concrete .  12  00  12  00  16  (X)  15  00  IS  00 

2,330  cu.yd.  Class  “B"  concrete .  .  13  00  19  00  16  00  16  00  25  00 

350  cu.yd.  Class  “C”  concrete .  15  (X)  17  00  16  00  17  00  26  00 

1,300  cu.yd.  dry  rubble  wall  backfill .  45  2  75  3  00  1  OO  4  00 

1,450  cu.yd.  earth  and  stone  backfill..  .  .  45  1  (X)  50  50  2  (X) 

18,500  sq.ft,  asphalt  walk  pavement .  .14  17  20  17  30 


Extended  totals. 


III.,  rhirago — THEATRE.  STORK  and 
APARTMENT— R.  Levine,  822  AVeat  7»th 
St..  3  story,  rein. -eon.,  brick  and  terra  cotta. 
North  Chicago  Ave.  near  50th  St.,  to  R.  I.a*- 
vine  &  Co.,  822  AA'est  70th  St.  Archts.  est. 
*1,500,000. 

HI..  Chicago— THEATRE  and  STORE — 
Marks  Bros..  1641  AA'est  Roosevelt  Rd., 
general,  masonry  and  carpentry  contract  3 
story  and  ba.sement.  163  x  200  ft.,  4104-4122 
AVest  Madison  St.,  to  Longaere  Eng.  & 
Constr.  Co.,  127  North  Dearborn  St.  Archts. 
est.  *1,500,000. 

AVIa.,  Krnoaha  —  CLUBHOUSE  and 
MERCANTILE— LIndl  &  Sehutte.  archts.. 
82  AA'isconsin  St.,  Milwaukee,  3  story  and 
ba.sement,  84  x  132  ft.,  brick  and  concrete. 
Congress  St.,  to  Inimel  Con.str.  Co.,  Dana 
Bldg.,  Fond  du  Lac,  *163,800.  Noted 
Mar.  11. 

Mis.,  Kenosha  —  STORE  and  APART¬ 
MENT  —  L.  Pious,  152  Market  St.,  3  story 
and  basement,  62  x  125  ft.,  brick.  c*>nerete 
and  terra  cotta,  plain  foundation.  Prairie 
St.,  to  D.  Camosy,  252  North  Newell  St. 
Archts.  e.st.  *150,000.  Noted  Feh.  4. 

la..  Mason  City — A'.  M.  C.  A.,  C.  H.  Mac- 
Nider,  ohn.  Building  Comn.,  4  story,  128* 
X  160  ft.,  rein.-con.,  brick  and  limestone, 
to  Madsen  Constr.  Co..  618  Natl.  Bldg.. 
Minneapolis,  Minn.,  *162.637.  heating  and 
plumbing,  to  P.  J.  Gallagher,  Faribault, 
Minn.,  *37,291.  This  corrects  report  in 
Mar,  4th  issue. 

Mo..  St.  Louis  —  APARTMENTS  — 
Missouri  Realty  &  Constr.  Co..  6117  Osage 
Blvd.,  will  build  group  2  story  and  base¬ 
ment,  brick  and  concrete.  North  Market 
St.  and  Burd  Ave.,  by  day  labor.  *330.000. 

Mo.,  St.  Louis  —  CLUBHOUSE,  etc.  — 
Osage  Country  Club,  c/o  N.  Cunllff,  pres., 
110  North  7th  St.,  brick  and  concrete  club¬ 
house,  incl.  1 8  hole  golf  course,  tennis  court, 
swimming  pool.  etc.,  on  120  acre  tract  at 
Big  Bend  Rd.,  St.  Ixmis  Co.,  to  AA'.  H.  Smith 
N.  Cunliff  Co.,  no  North  7th  St. 

Mo.,  St.  I.oiils — •HOTEI,—  Te  C.  Penning- 
roth.  c'o  Forest  Park  Hotel.  AA’est  Pine 
Blvd.  and  Euclid  Ave.,  7  story  and  base¬ 
ment.  rein.-con.,  brick,  and  stone  addition, 
Buckingham  Court,  to  AA'.  H.  Smith-N.  Cun¬ 
liff  Co.,  no  North  7th  St.  Archts.  est. 
*400.000. 

.\rk..  Hot  Springs  —  HOTET,  —  J.  W. 
Howe,  et  al.  c/o  Rockafellow  Hotel,  gen¬ 
eral  contract  6  story  and  basement.  60  x 
no  ft.,  rein.-con..  brick,  steel  and  terra 
cotta.  Central  and  Canyon  Sts.,  to  .1.  H. 
T,eveck  &  Son.  St.  Marys  St..  Tattle  Rook, 
>125,900:  beating  and  plumbing.  to 

Shaws  Gas  &  Plumbing  Shop,  608  Tax  St., 
Little  Rock,  *31,835.  Noted  Feh.  IS. 

Tex.,  San  .Antonio — .T.AII> — Bexar  Co., 
c/o  A.  McCloskey,  judge,  2  story,  120  x 
160  ft.,  rein.-con.  and  brick  addition. 
Cameron  St.  between  Houston  and  Com¬ 
merce  Sts.,  to  C.  Brient,  312  Builders 
Exch.  Bldg..  *195.972.  Noted  Feb  4. 

Wash..  Seattle  —  APARTMENT  —  H. 
Smith,  c'o  E.  A.  Roberts,  archt.,  Burke 
Bldg.,  4  story  and  basement.  100  x  103  ft., 
4006  Brooklyn  Ave.,  to  Walter  &  Bradv, 
Hodge  Bldg.,  *165,000. 

Calif..  Los  Angeles  —  APARTMENT  — 
W.  K.  Newbow,  5  storj’  and  basement,  65 
X  120  ft.,  brick.  West  1st  St.,  to  Cooper 
&  Farber,  Chapman  Bldg..  >155.000. 

Calif.,  Los  .Angeles — HOTEIj — Callahan 
&  Sons  (designers  and  contractors),  Ed¬ 
wards- AA’lldey  Bldg.,  will  build  5  story  and 
basement.  100  x  150  ft.,  brick  and  steel, 
8th  St.  and  Normandie  Ave.  Owner’s  name 
withheld. 

Calif..  Lob  .Angeles — S.ALESROOM  and 
LOFT — M.  Jacobowsky,  3756  West  1.st  St., 
10  story  and  basement,  steel  and  rein.-con., 
Vermont  Ave.  and  Santa  Monica  Blvd.,  to 
Fidelity  Constr.  Co..  Hill-Street  Bldg.,  ap¬ 
proximately  *750,000. 
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4)nt..  Toronto— APART.MENT—Bloor  St. 
George  Realty  Co..  357  Bay  St.,  general 
contract  4  story  and  basement,  300  rmnn. 
rein.-con.,  brick  and  steel,  plain  foundation. 
Bloor  and  St.  George  Sts.,  to  Carswell 
Constr.  Co.,  58  AA’ellington  St.  E.  Archts. 
est.  *750,000.  Noted  Mar.  11. 

B.  C.,  A'ancoiiver— STORE — Hudson  Bay 
Co.  I,td.,  Granville  and  Georgia  Sts.,  6  storv 
and  basement,  120  x  142  ft.,  rein.-con..  tile 
and  terra  cotta,  plain  foundation.  Granville 
and  Georgia  Sts.,  to  Carter-Halls-Aldinger 
Co.  Ltd.,  Bekin  Bldg.  *1,000,000. 


Buildings — Industrial 


Proposed  W  ork 


Mas*.,  Charlestown  (sta.  Boston) — FAC¬ 
TOR!’ — A.  D.  Donald,  lOO  Arlington  Ave.. 
plans  reconstructing  factory,  destroyed  bv 
fire.  *5U,0U0.  Engineer  aiid  architect  not 
selected. 

R.  I.,  AA'est  AA'arwrIek  (Mail  Warwick)  — 
DA’EHOUSE — t’rompton  Co.,  having  plan.s 
prepared  by  K.  C.  Richmond,  engrs.  ami 
archts.,  526  Grosvenor  Bldg.,  Providenc*'. 
brick  dyehouse.  *45,000. 

N.  \.,  Cuba— REPAIR  SHOP  and  SERV¬ 
ICE  ST.ATION — -C.  B.  Hedges  plans  serv¬ 
ice  station.  *4. A, 000. 

Pa.,  Naxareth — F.VCTORA’ — Bates  Valve 
Bag  Co.  plans  1  story,  loo  x  160  ft.,  steel 
and  concrete  factory.  *to,o00.  Engineer 
and  architect  not  selected. 

N.  C..  Hallaa  —  BROOM  FACTORY  — 
Joseph  I.,ay  Co.  R.  E.  I,eslie,  vlee-pres.  and 
genl.  mgr..  Portland.  Ind..  plans  broom 
factory,  here.  *50.0o0-*75,000 

Fla.,  Fort  Myers — GAS  PLANT — Elec¬ 
tion  Mar.  23,  *140.000  bonds,  gas  plant. 

<*..  Cleveland  —  EACORV’  —  Rlckersberg 
Rrass  Co..  D.  L.  Rickersln-rg,  secy.-treas.. 
East  37th  St.  and  Perkins  Ave.,  having 
plans  prepared  by  Christian,  Schwarzen- 
berg  gc  Gaeda,  1900  Euclid  RIdg.,  brick, 
steel  and  concrete  faetorv.  *150,000. 

Ind.  AIiinHe  —  FACTORIES  —  Warner 
Gear  Co..  Clerk  and  Penn  Sts.,  plans  2  fac¬ 
tories.  West  Munele.  *500,000. 

Mleh.,  Dearborn  —  F.ACTORY  —  Stout 
Metal  Airplace  Div.  Ford  Motor  Co,,  having 
plans  prepared  by  A.  Kahn,  1000  Marquette 
Bldg.,  Detroit.  1  story,  rein.-con.,  brick  and 
steel  factory  with  hangar,  plain  foundation, 
at  Ford  Airport,  here. 

Allch..  Detroit— PAPER  PI.ANT — Con¬ 
solidated  Pap<-r  Co.,  1338  Clay  Ave.,  plans 
rein.-con.,  brick  and  steel,  plain  foundation. 
Telegraph  Rd.  *400.000,  Private  plans. 

Mleh..  Detroit — STOVE  WORKS — D*-trolt 
Stove  Works,  East  Jefferson  Ave.,  plans 
addition  2  story  and  part  basement,  82  x 
174  ft.,  rein.-con.,  brick  and  steel,  plain 
foundation.  East  Jefferson  Ave.  *50,000. 

Mleh..  Ypallantl— CI/>TH  PLANT— Ford 
Motor  Co.,  Highland  Park,  having  plans 
prepared  by  A.  Kahn,  1000  Maniuette  Bldg., 
Detroit,  1  story,  350x1,000  ft.,  rein.-con., 
brirk  and  steel,  plain  foundation,  here. 

III..  Chtrago — PLANT — Niermann  Table 
Co.,  72nd  St.  and  Maryland  Ave.,  plans  1 
story,  125  x  575  ft.,  rein.-con.  ana  brick, 
95th  St.  and  Cottage  Grove  Ave.  Sessions 
Eng.  Co.,  208  South  La  Salle  St.,  engrs. 
Architect  not  selected.  Noted  Jan.  7. 

AA'ia..  Knnwiton  —  PLANT,  etc.  —  Con¬ 
solidated  Water  Power  A  Paper  Co..  O.  W. 
Mead,  pres.,  Wisconsin  lipids,  plans  rein.- 
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nuildlngrs — Industrial  (Continued) 
con.,  brick  and  steel,  hydro-electric  plant 
and  dam  on  Wisconsin  Kiver,  near  here. 
KnKineer  not  selected. 

Wis..  MiMiUon  —  PLANT  and  WAIIE- 
Hol'SK — Madison  Fruit  &  Produce  Co., 
927  Fast  Washinitton  Ave.,  plan.s  2  story 
and  basement,  rein. -con.,  brick  and  steel, 
plain  foundation,  Atwood  St.  $40,00<».  Kn- 
Kineer  and  architect  not  s<'lected. 

WIs.,  I*€irt  WaslilnKtoii— STKAM  UKAT- 
I.N'tS  PLANT  —  Central  Steam  Heat  & 
Power  Co.,  c/o  F.  F.  Dillon,  enftr..  Central 
HldR.,  Madison  having  plans  prepared  rein.- 
con.,  brick  and  steel  heating  plant,  here. 
$60,000. 

WU.,  Kacine — CAS  PLANT — Wisconsin 
Cas  &  Flectric  Co.,  -'lor)  6th  St.,  (affiliated 
with  Milwaukee  Flectric  Hy.  &  Light  Co., 
Pub.  Serv.  Hldg.,  Milwaukee),  making  plans 
enlarging  gas  i)lant,  Incl.  brick  an<l  steel 
carbonizing  plant,  new  building  housing 
meter  repair  department,  garage,  storage 
plant,  shops,  and  .'>,000,000  to  10,000,000  cu. 
ft.  gas  holder.  $500,000. 

Minn,,  Kocliester  —  I’t)WFU  PLANT — Rd. 
Fduc.,  S.  L.  Seamon,  elk.,  rejected  bids 
Feb.  2,  iK)wer  plant  with  three  204  hp. 
boilers,  softeners,  etc.  $75,000.  J.  H. 
Crawford,  Rochester,  archt.  Noted  Feb.  18, 
under  "Buildings — Fducational,  Religious.” 

ArfcanHas — OIL  RFFINFRY — Simms  Oil 
Co..  Magnolia  Bldg.,  Dallas,  Tex.,  making 
preliminary  plans  2,500  bbl.  ca|>acity  oil 
retinery  at  Smackover,  Camden  or  Fldorado, 
Ark.  F.  Gardner,  c/o  owner,  ch.  engr. 

Tex.,  Amarillo  —  CRFAMFRY  —  Metzger 
Bros.,  c,'o  (■'.  Metzger  Holmes  St.  Rd., 
Dallas,  having  plans  prepared  1  story,  brick 
and  rein. -con..  Ft.  Worth  and  Denver  R.  R. 
tracks,  here.  $50,000.  Fngineer’s  and  ar¬ 
chitect's  names  withheld. 

Tex.,  Cuero  —  COTTtlN  MILL — P.  M. 
Keller  &  associates  plan  brick,  stone,  steel 
and  rein. -con.  cotton  mill.  $250,000. 
Chamber  of  Commerce  furnishes  site  and 
appropriates  $20,000  towards  cost.  Fn- 
gineer  and  architect  not  .selected. 

Tex.,  Denison-  PA PFR  PLANT— J.  Tul- 
loch,  archt..  213  M.  &  P.  Bank  Bldg.,  Sher¬ 
man.  soon  takes  bids  2  story,  50  x  110  ft. 
pai>er  plant,  brick  and  stone,  for  Denison 
ilerald  Ihiblishing  Co.  $45,000. 

Tex.,  Sipe  Springs  —  CARBON  BLACK 
PliANT — Diamond  Black  Carbon  Co.,  hav¬ 
ing  preliminary  plans  prepared  (1st  unit) 
carbon  black  plant.  $100,000.  I’rlvate 
plans. 

Okla.,  Oiiinlan — POWER  PI..ANT,  etc. — 
City  Council  granted  franchise  to  Hobson 
et  al,  Quinlan,  to  install  and  oj>erate  an 
electric  }H)wer  plant  and  construct  power 
line.  $75,000.  Private  plans. 

Calif.,  I.«s  Angeles— FACTORY— Castle 
Cottage  Cheese  Co..  1406  Fast  6th  St., 
having  plans  prepan*d  by  W.  D.  la'e.  Textile 
Center  Bldg.,  2  story,  40  x  100  ft.,  brick, 
Kohler  St. 

Calif.,  Pomona — PT..ANT — Interests,  c/o 
F.  O.  Fernstrom,  159  Lake  St..  Oakland, 
plans  (fruit  wrapper)  paper  plant,  here. 
To  exceed  $40,000. 

Calif..  Klchmond  —  PI..ANT  —  Standard 
Sanitary  Mfg.  Co.,  1000  Brannan  St.,  San 
Francisco.  t>Ians  plant  additions,  incl.  new 
tunnel  kilns,  etc.  $500,000  or  more. 

CaJir.,  Sulinan  —  I’LANT  —  Salinas  Daily 
Index,  purchased  site  and  plans  brick  or 
concrete  publishing  plant,  Salinas  and  Alisal 
Sts.  "ro  exi’eed  $75,000. 

Diit.,  Port  Colbornr — NICKEL  PLANT — 
International  Nickel  Co.,  having  plans  pre¬ 
pared  plant  addition.  $750,000.  Private 
plans. 

t*nl..  Port  Colbornr — COKINO  PLANT — 
Canada  Furnace  Co.  plans  by-product  cok¬ 
ing  plant.  $500,000. 

Dnt..  Port  Colbornr — FI.,OXTR  MIT.,Tj — 
Washburn  Crosby  Co.,  Michigan  and  Oan- 
son  Sts.,  Buffalo,  N.  Y.,  plans  flour  mill, 
here.  $500,000. 

Bids  Desired 

N.  Y..  Rome  — POWER  HOUSE,  etc. — 
Apr.  8,  by  Sut>erintendent  Purchase,  Capitol, 
Albany,  'addition  to  i>ower  house,  heating 
work,  etc.,  sanitary  work  and  additions  to 
water  supply,  also  automatic  sprinklers,  etc. 
for  Rome  State  School,  here ;  adv.  E.  N.-R. 
Mar.  18. 

O. ,  Cleveland  —  LAI’NDRY  —  Best 
I.~aundry  Serv.  Co..  H.  Brooks,  vlce-pres., 
7914  Platt  Ave.,  taking  bids  1  and  2  story, 
60  X  140  ft.,  brick  and  steel  laundry. 
$60,000.  W.  J.  Wefel,  5716  Euclid  Ave., 
archt. 

Mich..  Highland  Park  (br.  Detroit)  — 
h'ACTORY — R.  A.  Bailey,  archt.,  92  Peter- 
boro  St.,  Detroit,  taking  bids  1  story  and 
part  ba.sement,  110  x  120  ft.,  rein. -con., 
stone,  brick  and  steel,  plain  foundation, 
here,  for  Huggins  Tool  Co.,  248  West  Con¬ 
gress  St..  I'letroit.  $50,000. 

WU..  tlshkosh  —  FOUNDRY  —  W’llkin- 
Challoner  Co.,  Mt.  Vernon  and  Nevada  Sts., 
taking  bids  1  story,  80  x  112  ft.,  brick  and 
stet'l,  plain  foundation.  $40,000. 


Wis.,  I'ort  Kdwards  —  HYDRO-ELEC¬ 
TRIC  POWER  PLANT— See  "Contracts 
Awarded." 

Tex..  Dallas  —  POTTERY  —  Love  Field 
Pottery  Co.,  c/o  L.  S.  McKamey,  pres., 
taking  bids  steel  for  1  story,  66  x  220  ft., 
rein. -con.,  brick  and  steel.  Love  Field  St. 
$75,000.  Private  plans. 

Tex..  Port  Arthur— PACKING  PLANT— 
See  "Contracts  Awarded.” 

Calif.,  Watsonville — CREAMERY — W.  H. 
Weeks,  archt.  369  Pine  St.,  San  Francisco, 
taking  bids  2  story,  rein. -con.  and  terra 
cotta,  here,  for  Watsonville  Creamery  Co. 
$40,000.  Noted  July  16. 

Bids  Received 

Mleh.,  Detroit  —  HEATING  PLANT  — 
Dept.  I’ub.  Wks.,  City  Hall,  general  con¬ 
tract  2  story  and  basement,  oO  x  99  ft., 
rein. -con.,  brick  and  steel,  plain  foundation. 
Mullet  and  St.  Antoine  Sts.,  from  Martin- 
Krausman  Co.,  955  Fast  Jefferson  Ave., 
$81,000 :  mechanical  work,  from  Drake- 
Avery  Co.,  210  State  St.,  using  Union  boilers 
$210,152,  Heinie  boilers  $217,152.  Noted 
Feb.  25. 

Contracts  Aicarded 

■Mass.,  Boston  —  FACTORY  —  L.  Jolles, 
174  Lincoln  St.,  5  .story,  brick  addition.  Lin¬ 
coln  St.,  to  N.  Horwitz,  294  Washington 
St.  Archts.  est.  $50,000. 

Mass.,  Chelsea  (br.  Boston)  —  REPAIR 
and  SERVICE  STATION  —  J.  Seeley,  115 
I’ark  St.,  1  story,  rein. -con.,  to  M.  Slotnick, 
333  Washington  St.,  Boston.  Archts.  est. 
$50,000.  Noted  Dec.  10. 

Mass.,  (iardner  —  FACTORY  —  Amer, 
Fibre  Co.,  Coleman  St..  2  story,  brick  addi¬ 
tion,  to  J.  Bosvert,  Connors  St.  Archts. 
est.  $45,000.  Noted  Mar.  11. 

Mass.,  Somerville  (Boston  P.  O.)  — 

BAKERY  PLANT — New  England  Bakery 
Co.,  86  Joy  St.,  2  story,  75  x  100  ft.,  rein  - 
con.  and  brick  addition,  to  W.  Coulson  Co., 
1  Hayward  St.,  Cambridge.  Archts.  est. 
$50,000. 

K.  1.,  Providence — FACTORY — Liberty 
Tool  &  Gauge  Wks.,  338  Bernon  St.,  Woon¬ 
socket,  1  story,  80  x  120  ft.,  brick  and  steel, 
Toronto  Ave.,  to  C.  1.  Bigney  Constr.  Co., 
184  Washington  St.  Archts.  est.  $40,000. 

Pa.,  Chester  —  MILL  —  Heckman  & 
Lemaestre,  archts.,  Bellevue  Court  Bldg., 
lace  mill,  rein.-con.  and  brick,  Clayton  and 
2nd  Sts.,  to  W.  R.  Provost,  Jr.,  Crozer 
Bldg.,  for  Chester  Lace  Mills.  Noted 
Jan.  21. 

Pa.,  Nazareth  —  FACTORY  —  Kraemer 
Hosiery  Co.,  1  story,  loo  x  220  ft.,  concrete, 
brick  and  steel,  to  H.  K.  Ferguson  Co.,  2820 
West  Park  Blk.,  Cleveland,  O.,  approxi¬ 
mately  $40,000. 

Pa..  Phila.— MANUFACTURING— Bal¬ 
linger  Co.,  archts.,  12th  and  Chestnut  Sts., 

1  story  and  basement,  124  x  783  ft.,  rein.- 
con.,  brick  and  steel,  plain  foundation,  Ara- 
mingo  Ave.,  Tulip  and  Sanger  Sts.,  to  Wark 
Co.,  1600  Walnut  St.,  for  J.  W.  Watson 
Co.,  24th  and  Ix>cust  Sts.  Est.  cost  $300,- 
000.  Noted  Jan.  14. 

Pa.,  Phila. — MILIj — Helling  Silk  Dyeing 
Co.,  9th  and  Buttonwood  Sts.,  3  story  and 
basement,  33  x  139  ft.,  rein.-con.,  brick  and 
steel  addition,  plain  foundation,  Delaware 
and  Howell  Sts.,  to  J.  L.  I.,awley,  1615 
Spruce  St.  Archts.  est.  $40,000. 

Pa.,  Phila.  —  FACTORY  —  R.  McNeill, 
2347  North  Reese  St.,  4  story  and  base¬ 
ment,  60  X  100  ft.,  rein.-con.  and  brick, 
plain  foundation,  17th  and  Cambria  Sts.,  to 
Murphy  Quigley  Co.,  1524  Sansom  St. 
Archts.  est.  $150,000. 

Pa.,  Phila.  —  BOTTI.ING  PLANT  —  G. 
Schmidt  &  Sons,  Inc.,  2nd  and  Edwards  Sts., 

2  story,  basement  and  mezzanine.  Irregular 
shaped,  rein.-con.  and  brick,  2nd  and  Ed¬ 
wards  Sts.,  to  White  Constr.  Co.,  Jeffer¬ 
son  Bldg. 

Pa.,  Pittsburgh— STEEL  PI.ANT— Mc¬ 
Kee  Oliver,  Inc.,  Oliver  Bldg.,  general  con¬ 
tract  1  story,  100  X  200  ft.,  brick  and  steel. 
West  Carson  St.,  to  Austin  Co.,  Union 
Trust  Bldg.  Archts.  est.  $40,000. 

I’a.,  Spring  City — MILI> — F.  Muhlenberg, 
archt.,  Ganster  Bldg.,  Reading,  3  story  and 
basement,  83  x  90  ft.,  rein.-con.  and  brick, 
concrete  foundation,  here,  to  White  Constr. 
Co.,  Jefferson  Bldg.,  Phila.  Archts.  est. 
$60,000. 

Pa.,  WlUonboro— PRINTING  PLANT — 
Mack  Printing  Co.,  Easton,  1  story  and 
basement,  128  x  302  ft.,  rein.-con.  and 
brick,  plain  foundation,  Northampton  St. 
between  19th  and  20th  Sts.,  to  Central 
Constr.  Co.,  17th  and  Chestnut  Sts.,  Harris¬ 
burg. 

Ind.,  Bedford — FACTORY — Model  Bak¬ 
ing  Co.,  1  story,  85  x  120  ft.,  brick  and 
steel  factory,  to  Bedford  Steel  &  Constr. 
Co.,  Bedford.  Archts.  est.  $40,000. 

Win..  Milwaukee  —  FACTORY  —  Cozy 
Comfort  Shoe  Co.,  1701  Richards  St.,  1 
story,  57  x  120  ft.,  brick  and  timber  top 
addition,  to  Bentley  Bros.,  808  South  Pierce 
St.  Archts.  est.  $40,000. 


Wis.,  Port  Edwards  —  HYDRO-EI 
TRIC  PLANT  —  Nekoosa-Edwards  r  - 
Co.  will  build  30  x  50  ft.,  brick  and  .i 
power  plant,  by  day  labor.  E.  P.  Gl.  a 
c/o  owner,  engr. 

la.,  .Marshalltown  —  FACTORY  —  Fi  r 
Governor  Co.,  1  story,  60  x  60  ft.,  con, 
and  brick  factory,  to  C.  F.  Reimer  ■ 
Marshalltown.  Archts.  est.  $40,000  .\  ,1 

Mar.  11. 

.Mo.,  St.  Joseph— BAKERY— A.  J.  <’r 
Alexander  Apartments,  2  story,  120  x 
ft.,  rein.-con.  and  brick,  23rd  and  Fred,  r 
Sts.,  to  P.  L.  Buddy,  501  Main  St.  An  t 
est.  $125,000.  Noted  Dec.  17. 

Mo.,  St.  Louis — REPAIR  and  SERVI<  I’ 
SHOP — Hudson-Frampton  Motor  Car  i 
4517  Delmar  Blvd.,  1  story  and  basenn  ■ 
70  X  242  ft.,  rein.-con.,  brick  and  st. .  , 
Enright  St.,  to  B.  J.  Charlesville  Buildir  c 
&  Investment  Co.,  114  North  7th  St.  Arcl,* 
est.  $100,000. 

.Mo.,  St.  Louis  —  QUARTZ  PLANT  - 
Fffiila.  Quartz  Co.,  121  South  3rd  St.,  Pho 
Pa.,  1  story,  51  x  201  ft.,  concrete,  Gerald], „ 
St.,  here,  to  Fruln  Conlon  Constr.  i 
Merchants  Laclede  Bldg.,  St.  Louis.  Ardnv 
est.  $40,000. 

Mo.,  Springfield  —  CREAMERY  —  M.  i  - 
chants  Creamery  Co.,  536  I^ivingston  St 
Cincinnati,  O.,  1  story,  100  x  150  ft.,  rein  - 
con.  and  brick,  525  West  Commercial  St 
to  S.  E.  Dolls,  530  North  Lynn  St.  Archts’ 
est.  $100,000. 

Tex.,  Port  Arthur— PACKING  PLANT— 
Zummo  Packing  Co.,  c/o  F.  Z.  Zumni,,. 
pres.,  will  build  new  packing  plant,  by  day 
labor.  $60,000.  Private  plans. 

Aril.,  Douglas  —  PLANT,  etc.  —  I’help-- 
Dodge  Corp.,  copprell  and  roaster  buildin^^, 
and  reconstructing  3  furnace  boiler  jtlani, 
etc.,  to  Dwight  P.  Robinson  &  Co.,  In,  , 
125  East  46th  St.,  New  York  City,  N.  Y. 
Engrs.  est.  to  exceed  $1,000,000. 

Que.,  Chelsea— POWER  PLANT— Inter¬ 
national  Paper  Co.,  100  East  42nd  St.,  N<  w 
York  City,  3  generators,  transformers,  et, 
to  W'estinghouse  Electric  Co.,  Hamilton, 
$1,250,000. 


Buildings — Educational, 
Religious 

Proposed  Work 

Mass.,  Arlington  (br.  Boston) — SCHOOL 
— Town,  School  Com.,  plans  2  story  and 
ba.sement,  brick,  Foster  Lot.  $150,000.  En¬ 
gineer  and  architect  not  selected. 

Mass.,  Greenfield  —  SCHCIOL  —  Town, 
School  Bd.,  Town  Hall,  plans  schmil 
I’etty’s  Plain.  $150,000.  Engineer  and 
architect  not  selected. 

R.  I.,  Central  Falls  —  CHURCH  and 
RECTORY— St.  Mathews  Roman  Catholic 
Parish,  W.  A.  Hickey,  bishop,  plans  1  and 
2  story  church  and  rectory,  Dexter  St.  To 
exceed  $150,000.  Engineer  and  architect 
not  selected. 

Conn.,  New  Britain — SCHOOL — St.  An¬ 
drews  Lithuanian  Churi'h,  E.  V.  Grikis, 
pastor,  396  Church  St.,  plans  school,  Church 
St.  $150,000.  Engineer  and  architect  not 
selected. 

Conn.,  New  Canaan — HIGH  SCHOOL — 
Town,  W.  B.  Simon,  chn.,  having  plans 
prepared  by  J.  N.  Pierson  &  Sons.  200  Jef¬ 
ferson  St.,  Perth  Amboy,  N.  J.,  2  story  and 
basement,  brick  and  steel  high  school. 
$150,000. 

N.  Y.,  Donglaston  (Ind.  sta.  Flushing) — 
SCHOOI., — Bd.  Educ.,  500  Park  Ave.,  New 
York  City,  having  plans  prepared  by  W.  H. 
Gompert,  Flatbush  Ave.  extension  and  Con¬ 
cord  St.,  Brooklyn,  addition  to  P.  S.  94, 
brick,  steel  and  stone,  plain  foundation, 
Lafayette  PI.  $150,000. 

N.  Y.,  Ehenexer — SCHOOL — Town  plans 
to  raise  $150,000,  addition  to  school. 

N.  Y.,  Elmhurst  (Ind.  sta.  Flushing)  — 
SCHOOL — Bd.  Educ.,  500  Park  Ave.,  New 
York  City,  having  plans  prepared  by  W.  H. 
Gompert,  engr.  and  archt.,  Flatbush  Avenue 
extension  and  Concord  St.,  Brooklyn.  P.  S. 
127,  brick,  steel  and  stone,  plain  foundation, 
25th  St.,  here.  $725,000. 

N.  Y.,  Greenwich  —  SCHOOL  —  Voted 
$195,000  bonds,  rein.-con.  and  brick,  plain 
foundation.  Main  St.,  for  Bd.  Educ.  Total 
$225,000.  Tooker  &  Marsh,  101  Park  Ave.. 
New  York  City,  engrs.  and  archts.  Noted 
Feb.  11. 

N.  Y.,  Hamburg — CHURCH — Methodist 
Episcopal  Church  plans  church.  $150,000. 

N.  Y.,  Jamaica — SCHOOL — Bd.  Educ., 
500  Park  Ave.,  New  York  City,  having 
plans  prepared  by  W.  H.  Gompert,  engr. 
and  archt.,  Flatbush  Ave.  extension  and 
Concord  St.,  Brooklyn,  addition  to  P.  S. 
45.  brick,  steel  and  stone,  plain  foundation, 
150th  St.  and  Sutter  Ave.  $450,000. 

N.  Y.,  New  York  —  GYMNASIUM  and 
STADIUM  —  Bd.  Educ.,  500  Park  Ave., 
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DAM— SEDALIA,  MO. 

Bids  were  opened  by  city  for  Spring  Fork  Dam  (A)  Cook-O’Brien  Ca,  Railway  Exchange  Bldg.,  Kansas  City, 
<a\\arded  contract);  (B)  C.  L.  Johnson,  Warrensburg;  (C)  A.  A.  Davis  &  Co.,  Commerce  Trust  Bldg.,  Kansas  City; 
(D)  Pioneer  Construction  Co.,  Kansas  City;  (E)  A.  Phelps  &  Sons,  Knoxville,  la.;  T.  H.  Johnson  Construction  Co., 
}15.‘1,195,  Sedalia;  H.  H.  Carrothers,  Kansas  City.  $159,600  The  unit  bids  of  the  lowest  four  and  highest  bidders  are  as 
fi.llows: 


1. ’<.000  cu. yd.  earth  excavation  . 

( )verhaul . . 

N.iKX)  cu.yd.  rock  excavation . 

120  cu.yd.  rock  excavation  in  trenches. 

1,210  cu.yd.  class  “A”  concrete . 

1  '0  cu.yd.  class  “B”  concrete . 

52,000  ib.  reinforcing  steel . 

1  '.(XK)  sq.yd.  rip-rap . 


J- xtended  totals 


A 

B 

C 

D 

F 

$0 

$0  SO 

JW  46 

?0  54 

5W  70 

0> 

OS 

OS 

0f> 

03 

1  .“io 

2  00 

2  20 

1  70 

3  25 

}  00 

3  00 

10  00 

S  00 

10  00 

IS  00 

18  00 

24  00 

17  00 

22  00 

14  so 

17  00 

24  00 

17  00 

18  00 

045 

05 

06 

05 

OSS 

so 

1  SO 

80 

1  SO 

1  SO 

107,500 

144, 5  so 

);i4S,4(K) 

}il  51.800 

}<1‘)7,^(X) 

Huildings — Educational,  Religious  (Cont.) 
h.iving  plans  prepared  by  W.  H.  (lompert. 
engr.  and  archt.,  Flatbush  Ave.  extension 
and  Concord  St.,  Brooklyn,  brick,  steel  and 
.stone  plain  foundation,  at  George  Washing¬ 
ton  High  School,  Audubon  Ave.  $550,000. 

V.,  Narth  Tonawanda — CHURCH — 
I’oiish  Catholic  Church,  Oliver  St.,  plans 
church,  Oliver  St.  $160,000. 

N.  Y..  Clean — DORMITORY,  etc. — St. 
Ilonaventures  College,  Olean,  plans  addi¬ 
tion.  incl.  dormitory,  etc.  $1,000,000. 

N.  V.,  Union  —  SCHOOES— Bd.  Educ. 
soon  takes  bids  2  twelve  room  schools. 
Colonial  and  Morris  Aves.  $340,000.  F. 
El.sa.ssr,  845  Broad  St.,  Newark,  engr.  and 
archt. 

N.  4.,  4er»ey  City — SCHOOE— Bd.  Educ. 
soon  takes  bids  School  22,  brick,  steel  and 
Slone,  plain  foundation.  Van  Horne  St. 
$7,50,000.  J.  T.  Rowland.  100  Sip  Ave., 
engr.  and  archt.  Noted  Nov.  19. 

Pa.,  Berwick — SCHOOI., — Bd.  Educ.  Ber¬ 
wick  School  Dist.,  plans  3  story  and  base¬ 
ment.  60  X  100  ft.,  brick  and  steel.  West 
End.  $175,000. 

Pa.,  State  College — CHURCH — Episcopal 
I)i(K-ese,  c/o  J.  Frizzell,  pastor,  plans  brick 
and  steel  church,  approximately  60  x  90  ft.. 
Main  St.  $169,000.  Engineer  and  archi¬ 
tect  not  announced. 

.MImb..  4arkson — CHURCH — First  Presby¬ 
terian  Church  purchased  site  and  plans 
rein. -con.,  brick  and  stone.  State  St.  $200,- 
lion.  Engineer  and  architect  not  selected. 

I.a.,  New  Orleans  —  SCHOOL  —  Orleans 
Parish  Sk-hool  Bd.,  City  Hall  having  plans 
prepared  by  E.  A.  Christy,  c/o  owner,  Allen 
School,  concrete  and  atone,  Nashville  Ave. 
and  Franklin  St.  $300,000. 

«)..  Fairport  Harbor  (br.  Paineavllle)  — 
CHURCH — Foose,  Fox  &  Duthie,  archts., 
6.'i23  Euclid  Ave.,  Cleveland,  soon  lets  con¬ 
tract  2  story  and  basement,  80  x  120  ft., 
brick,  steel  and  concrete,  here,  for  St. 
.\nthony  of  Padua  Roman  Catholic 
Church,  Z.  Demko,  pastor.  $150,000.  Noted 
Feb  11 

Iiid.,  Indianapolis  —  CHURCH,  etc.  — 
Irvington  Presbyterian  Church.  O.  W.  Alli¬ 
son.  pastor,  Johnson  and  Julian  Sts.,  having 
preliminary  plans  prepared  by  Harrison  & 
Turnock,  500  Bd.  Trade  Bldg.,  brick,  steel 
and  rein. -con.  church  and  Sunday  school. 

Il.'lO.OOO. 

liid..  Indianapolis — SCHOOL — Cathedral 
High  School,  14th  and  Meridian  Sts.,  had 
Ilians  prepared  by  A.  Scherrer,  415  Indiana 
Tru.st  Bldg.,  2  story  and  basement,  brick 
and  rein. -con.  school.  $1,000,000. 

Mich.,  Detroit  —  SCHOOL — Bd.  Educ., 
1354  Bway.  Ave.,  plans  (1st  unit)  2  story 
and  basement,  rein. -con.,  brick  and  steel, 
plain  foundation,  Roosevelt  Field.  $600,000. 
Engineer  and  architect  not  announced. 

Mich.,  Hazel  Park  (Royal  Oak  br.  De¬ 
troit) — SCHOOI., — Hazel  Park  Bd.  Educ., 
John  R.  and  Woodward  Ave.,  plans  2  story 
and  basement,  24  room,  rein. -con.,  brick 
and  steel  addition,  plain  foundation.  Engi¬ 
neer’s  and  architect’s  names  withheld. 

Illinois — HIGH  SCHOOI> — Salle-Peru 
Twp.  High  School  Bd.,  T.  McCormack,  supt., 
T,a  Salle,  takes  bids  about  May  15,  3  story, 
65  X  200  ft.,  and  40  x  60  ft.,  rein  -con.,  brick 
and  atone,  Charles  St.  between  5th  and 
Sth  Sts.,  in  1.41  Salle  and  Peru.  $400,000. 
Childs  &  Smith,  720  North  Michigan  Ave., 
Chicago,  archts. 

III.,  East  St.  Louis  —  SCHOOIjS  —  Bd. 
Educ.  making  preliminary  plans  two  3 
story,  rein. -con.,  brick  and  atone  schools, 
one  In  Lansdowne  Dist.  and  other  in 
Winstanley  Dist.  J.  S.  Pldgeon,  600  St. 
Ixiuis  Ave.,  secy. 

111.,  Eureka  —  HIGH  SCHOOL  —  Bd. 
Educ.  having  plans  prepared  by  Royer, 
Daneley  &  Smith,  Flat  Iron  Bldg.,  Ur- 
bana.  2  or  3  story,  concrete,  brick  and 
alone  high  school.  $200,000.  Noted  Jan.  28. 

111..  Peoria  —  SCHOOL  —  Bd.  School 
Inspectors  postponed  taking  bids  3  story. 


1831  X  251}  ft.,  rein. -con.  and  brick  school. 
$375,000.  Noted  Jan.  28. 

Wis.,  La  Crosse — THEATRE — La  Crosse 
Theatres  Co.,  Rivoli  Bldg.,  plans  3  .story 
and  basement,  brick,  rein. -con.  and  -steel 
theatre.  $150,000.  Engineer  and  architect 
not  selected. 

Wis.,  Manitowoc  —  HOTEL  —  Manitowoc 
Hotel  Co.,  c/o  G.  Vltt,  pres..  15th  and 
Franklin  Sts.,  having  plans  prepared  by 
M.  Tullgren  &  Sons,  9  Waverly  PI..  Mil¬ 
waukee.  6  story  and  basement,  92  x  120  ft., 
brick  and  concrete,  plain  foundation.  8th 
and  York  Sts.  $300,000.  Noted  Jan.  28. 

Wis..  Milwaukee — WAREHOUSE— I.«en- 
houts  &  Guthrie,  archts.,  424  Jefferson  St., 
takes  bids  about  Mar.  15.  5  story,  44  x  177 
ft.,  and  55  x  117  ft.,  brick  and  concrete, 
plain  and  wood  pile  foundation.  South 
Water  St.,  for  Milwaukee  Storage  Co.,  c/o 
architects.  $150,000. 

Wis,,  OshkoBh  —  THEATRE  —  Saxe 
Amusement  Enterprises,  530  Grand  Ave., 
Milwaukee,  plans  2  story  and  basement, 
brick  and  concrete  theatre,  here,  $300,000; 
and  remodeling  existing  opera  house  $100,- 
000.  Engineer  and  architect  not  selected. 

W’is.,  Stevens  Point  —  SCHOOL  —  Bd. 
Normal  Regents,  W.  J.  Kittle,  secy.,  Madi¬ 
son.  having  plans  prepared  by  A.  Peabody, 
State  Capitol.  Madison,  2  or  4  story,  rein.- 
con.,  brick  and  steel,  plain  foundation  at 
State  Normal  School,  here.  $150.00<». 

W'ls.,  W'niiBau — CHURCH — First  Presby¬ 
terian  Congregation.  P.  Erickson,  pastor, 
408  Grant  St.,  receiving  competitive  sketches 
2  story  and  basement,  stone  and  brick,  (ilain 
foundation,  4th  and  Grant  Sts.  $200,000. 
Engineer  and  architect  not  selected. 

lu.,  MecliunicBvlIle — SCHOOL — Bd.  Educ. 
having  preliminary  plans  prepared  by  W.  J. 
Brown,  Bever  Bldg.,  Cedar  Rapids,  3  story, 
rein. -con.,  brick  and  stone  school.  $150,000. 

Minn.,  Uolumbia  llrightB  (Minneapolis 
P.  O.)— SCHOOL— Bd.  Educ.,  G.  R.  Warren, 
elk..  4144  5th  St.  N.  E.,  Minneapolis, 
rejected  bids  Mar.  4.  3  story  and  basement, 
rein. -con.,  brick  and  atone  school,  here. 
$250,000.  W’!!!  readvertise.  Noted  Nov.  11. 

Neb.,  Grand  Island — CHURCH — J.  A. 
Duffy,  bishop.  Catholic  Church,  rejected 
bids  Mar.  3,  brick  and  atone  church.  $200.- 
000.  Brinkman  &  Hagan',  Emporia,  Kan., 
archt.  Noted  Feb.  25. 

N.  D.,  Grand  Forks  —  SCHOOI.S  —  Bd. 
Educ.  having  plans  prepared  by  J.  B.  de 
Remer,  Security  Bldg.,  62  x  67  ft.  and  75 
X  95  ft.  rein. -con.,  brick  and  atone  addi- 
tlon.s,  each  2  story.  $175,000.  $150,000 

bonds  voted  for  same. 

Tex.,  Abilene  —  ADMINISTRATION  — 
Abilene  Christian  Coilege  c/o  B.  Baxter  & 
J.  C.  Reese,  vice-pres.,  plans  brick,  stone, 
steel  and  rein. -con.  administration  building, 
Incl.  auditorium,  2.000  to  2,500  seating 
capacity.  $150,000.  Engineer  and  architect 
not  selected. 

Tex.,  Wichita  FaUs  —  CHURCH  —  St. 
John’s  Baptist  Congregation,  c/o  W.  K. 
Curry,  (c)  301  Park,  having  preliminary 
plans  prepared  by  D.  D.  Swindle.  317  North 
Texas  Bldg.,  Dallas,  2  story,  brick  and 
stone  church.  $150,000. 

CaUL,  Gilroy  —  CHURCH  —  St.  Marys 
Catholic  Church,  R.  J.  Hennessy,  pastor, 
had  plans  prepared  by  C.  H.  Jensen.  Santa 
Fe  Bldg.,  San  Francisco,  rein. -con.  church. 
$150,000. 

Calif.,  Huntington  Park  (br.  I4>8  Ange¬ 
les) — SCHOOI., — Huntington  Park  Gram¬ 
mar  School  Dist.,  plans  fireproof  s<-hool 
and  auditorium  additions.  To  exceed  $250,- 
000.  A.  W.  Angel.  3400  East  Sth  St.,  Los 
Angeles,  archt.  Noted  Mar.  11. 

Calif.,  Los  Angeles — HIGH  SCHOOL— 
City  of  Los  Angeles  School  Dist.  having 

§lans  prepared  by  Dodd  &  Richards,  Brack- 
hops  Bldg.,  Washington  High  School,  fire¬ 
proof.  108th  St.  $500,000. 

Calif.,  Los  Angeles— HIGH  SCHOOL— 
Bd.  Educ.  having  plans  prepared  by  Dodd 
&  Richards,  905  Brack-Shops  Bldg.,  new 


high  school  buildings.  South  Normandie 
Ave.  and  108th  St.  $550,000. 

Calif.,  Mountain  Y’lew — SCHOOI, —  Plans 
new  election  $205,000  bonds,  gymnasium 
and  2  new  grammar  s<-h(M)ls,  for  Mountain 
V’iew  High  and  Grammar  SchiHil  Dists. 
Ntited  Nov.  26.  Former  election  defeated. 

Calif.,  Redding  —  HIGH  SCHOOL  — 
Shasta  Union  High  School  Dist.  having 
plans  prepared  by  Young  &  Allen.  Union 
Bldg.,  Stockton,  fireproof  high  school.  $375,- 
000  bonds  voted.  Noted  Dec.  31. 

Calif..  San  Mateo  —  HIGH  SCHOOL  — 
Voted  $600,000  bonds,  purchasing  pres«‘nt 
high  8<'hooI  plant  for  u.se  as  Junior  high 
schiMil  and  erecting  new  high  school,  for 
San  Mateo  Junior  College  &  Union  High 
School  Dist.  Noted  Nov.  19. 

tint.,  Toronto  —  CHURCH  —  Hill  Di.st. 
Presb.vterian  Church,  2  St.  Clair  Ave.  E.. 
plans  1  and  2  story  and  basement,  reln.- 
con.,  stone,  brick  and  steel,  plain  founda¬ 
tion.  De  Lisle  Ave.  $175,000.  Engineer 
and  architect  not  selected. 

Gnt..  Toronto— SCHOOI-e-Bd.  Educ.  hav¬ 
ing  plans  prepared  by  C.  E  Dyson.  155  Col¬ 
lege  St.,  replacing  present  school  with  2 
story  and  basement.  9  room.  rein. -con., 
brick  and  steel,  plain  foundation,  Brant  St. 
$150,000. 

Qiie.,  Montreal— SCHOOLS — Protestant 
Bd.  School  Conirs.,  36  Belmont  St.,  having 
plans  prepared  by  D.  R.  Brown.  285  Beaver 
Hall  Hill,  and  G.  Thompson.  65  McGill 
College  Ave.,  3  school  additions.  $400,000. 

Bid»  Deiired 

Mann.,  Melrose  (Ind.  br.  Boston)  — 
SCHOOL  —  Mar.  20,  by  City,  City  Hall.  2 
story  and  basement,  brick  and  steel.  1st 
St.  $200,000.  C.  R  Greco.  11  Beacon  St.. 
Boston,  archt.  Noted  Feb.  1 8 

N.  Y..  Corning— HIGH  SCHOOI.,— Mar. 
30,  by  Bd.  Educ.  brick,  steel  and  stone, 
plain  foundation,  Kingsburg  Ave.  $350,000. 
Palmer  Rogers,  101  Park  Ave.,  New  York 
City,  engr.  and  archt.  Noted  Feb.  11. 

Pa..  Herwlrk — CHURCH — Mar.  22.  by 
First  Presbyterian  Church  and  J.  C.  Fulton 
&  Son.  archts.,  Uniiintown,  1  and  2  story 
and  basement,  irregular  shaped  church, 
$200,000.  Noted  Jan.  7. 

I’a.,  Hazleton — SI'HOOI., — Apr.  6,  by  D. 
T.  Evans,  secy.  S<-hool  Ilist.,  3  story  and 
basement,  250  x  250  ft.,  brick  and  Indiana 
limestone  school.  $500,000.  J.  J.  Nesbitt, 
213  Vermont  Ave.,  Atlantic  City,  N,  J.. 
heating  engrs.  I^awrie  &  Green  &  Co.,  116 
Ixx-ust  St.,  Harrl-sburg,  archts.  Noted 
Oct.  15. 

Pa..  New  Phlla. — CONVENT — O  C. 
Freeman,  archts.,  6th  Court  Sts.,  Reading, 
taking  bids  3  story  and  basement,  25  x 
84  ft.,  56  X  56  ft.,  34  x  88  ft.,  rein.-ctin., 
brick  and  steel,  concrete  foundation,  here, 
for  Sacred  Heart  Roman  Catholic  Church. 
Silver  Creek.  $150,000.  Noted  Sept.  3. 

Ind.,  Greensbneg— CHITRCH — Mar.  26. 
by  First  Methodist  Episcopal  Church,  A. 
tVhltman,  pastor.  311  North  Broadway, 
brick  and  steel  church.  $150,000.  H.  Foltz. 
843  Is»mcke  Ave.,  Indianapolis,  archt.  Noted 
Dec.  31. 

Mleh.,  Detroit— ENGINEERING-Mal- 
colmson  &  Higginbotham,  archts.,  121T 
Griswold  St.,  taking  bids  2  and  3  story  and 
basement,  140  x  217  ft.,  rein. -con.,  brick 
and  steel,  plain  foundation,  Livernois  Ave., 
for  University  of  Detroit.  Noted  Dec.  3. 

Minn.,  Duluth— SCHOOI., — Apr.  1.  by  C. 
A.  Bronson,  elk.  Bd.  Educ.,  226  North  Ist 
Ave.,  2  story  and  basement,  71  x  125  ft., 
rein. -con.,  brick,  stone  and  steel  addition, 
and  remodeling  present  school,  Ist  St.  $200.- 
000.  Holstead  ft  Sullivan,  OO"!  Palladio 
Bldg.,  archts.  and  engrs. 

Neb.,  LIneuIn — UNIVERSITY— Mar.  26. 
by  D.  P.  Wilson,  archt.,  Lincoln,  2  story 
and  basement,  brick  university  building, 
campus,  for  University  of  Nebraska. 
$175,000. 
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Uulldings — Educational,  Religious  (Cent.)  Mass.,  Oranxe  —  SCHOOL — Bd.  Educ., 

»b.,  Omaha— SCHOOI.^Mar.  25.  by  M.  a"*!  stone,  seh^l.  plain  founda- 

E,  Biri  wcy.  Bd.  Educ.,  City  Hail,  2  story  **""•  *"  Arthts. 

and  basement,  rein. -con.  and  brick,  45th  1200,000.  Noted  Feb.  -o. 


and  Hamilton  Sts.  *190,000.  N.  P.  Brig- 


Mass.,  <|ninry  (Ind.  br.  Boston) — HlOH 


ham.  Kneeline  Bldg.,  W.  C.  Steinbaugh,  SCHOOL — City.  I’ub.  Building  I>ept.,  City 
Brandeis  Theatre  Bldg.,  also  F.  \V.  and  E.  Hall,  Junior  High  Sch<H>i,  S  story  and 


B.  Clarke.  World  Herald  Bldg.,  archts. 


basement,  82  x  134  ft.  and  70  x  170  ft.. 


S.  !»..  .4her.leen— CHCHCH— Mar.  30.  by  ho’s" 

First  Presbyterian  ('hurch,  c/o  C  .  W.  j'.  Voted  Mar  ^ 

la-ighty  and  L.  J.  Voltz.  42  x  lOO  ft..  *370.117.  Noted  Mar  11. 

rein. -con.,  brick  and  atone  church.  *150,-  Mass.,  Rnxbiiry  (Boston  P.  O.)-— SCHOOL 
ooti.  (1.  F  Fossum,  319  Van  Slyke  Bldg.,  — City.  Schmd  House  Dept..  Boston,  2 
archt  Noted  Feb  25  story  and  basement,  brick  addition,  Lewis 

, _ T  ic _ A  C  List.,  Walnut  Ave.  and  Paulding  St.,  here, 

Marun.-an-hr.,  tel^sl^ldj.:^ taking  bids"^-  I"  - 

story.  12»  x  250  ft  .  rein.-<-on.  and  brick,  3rd  ,  t-oat 


and  IVtroit  Sts.,  for  Roman  Catholic  Ar<-h 


Mass.,  Somerville  (Boston  P.  O.) — CON- 


bishop  of  Los  Angeles.  *300,000.  Noted  VE.VT  —  St.  Benedicts  Roman  Catholic 
Jan.  28.  Church.  W.  J.  P’olej',  pa.stor,  25  Arlington 

u..,.  _ cciioriT  Mnr  St..  3  story  and  basement,  brick  and  stone. 

West  Portal  SchtH.l,  tireproof,  Taraval  St.,  t  ornhill  St.,  Bo.ston.  Arthts.  est.  *15^000. 


for  City  and  San  Francisco  Co.  *156,000. 
J.  Reid,  Jr.,  city  archt. 

Hidg  Received 

Mass.,  M'alpole — HIOII  SCHOOI., — Town, 


Pa..  Erie — SCHOOI.r— Bd.  Educ..  R.  S. 
Scobell,  bus.  mgr.,  2  story  and  basement, 
brick,  steel  and  concrete  addition.  Wayne 
St.,  to  ('ontinental  Constr.  Co.,  Commerce 
Bldg.  Archts.  eat.  *150,000. 

Pa..  Moylan — ACADEMY — Sisters  Notre 


F.  L.  Mansur,  supt.  schools,  2  story  and  Dame,  3  story  and  basement,  77  x  92  x  188 
basement,  brick  and  steel,  from  (Ireany  &  ft.,  steel,  brick  and  .stone  academy  and  ar- 


.Sherry,  827  Davol  St.,  Fall  River,  *372,500 
Noted  Feb.  18. 


Conn.,  Stamford — SCHOOL — City,  C.  H.  *400,000. 


cade,  plain  foundation,  to  Murphy  Quigley 
Co.,  I;i24  Sansom  St.,  Phila.  Archts.  est. 


Martin,  school  com.,  3  story  and  basement. 


Pa.,  PhlU.— SCHOOI.. — Bd.  Educ.,  19th 


brick  and  steel,  Unkwood  Ave.,  from  L.  and  Chestnut  Sts.,  J.  D.  Cassell,  supt 
Keil,  North  Harlem  Ave.,  Ossining,  N.  Y.,  Buildings,  3  story  attic  and  basement,  109 


*164,000.  Noted  Feb.  25. 


X  165  ft.,  rein. -con.  and  brick,  plain  foun- 


Pa.,  West  Pittston  (Pittston  P.  O.)  —  dation,  6th  and  Master  Sts.,  general  con- 
HlOH  SCH(X)L  —  West  Pittston  School  tract,  to  W.  I,angborne,  10  South  18th  St., 
Dlst.,  general  contract  2  stttry  and  base-  *419,024:  heating,  to  D.  J.  Keating,  2042 
ment,  .50  x  300  ft.  high  sch(H)l.  from  H.  Rittenhouse  St.,  *43,231.  Noted  Feb.  25. 


Marlaniler,  167  Barney  St.,  Wilkes-Barre, 
*231,000.  Noted  Feb.  25. 


Pa..  Pittsburgh  —  CATHEDRAL  —  St. 
Pauls  Cathedral.  5th  Ave.  and  Craig  St., 


O.,  Kent — TRAINING  SCHOOI.. — State  general  contract  2  and  3  story  and  base- 
Normal  S<-hm>l.  2  storv  and  basement,  brick,  ment.  irregularly  shaped,  5th  Ave.  and 
steel  and  <-oncrete.  from  V.  W.  Surber,  109  Craig  St.,  to  Duquesne  Constr.  Co.,  Cypress 
North  Union  St.,  Akron,  *264,000.  Noted  and  Aspen  Sts.  Archts.  est.  *200,000. 

Feb.  18.  l4i..  Baton  Rouge  —  HIGH  SCHOOL  — 

Mlrh.,  Detroit — SCHOOI.. — Bd.  Educ.,  C.  Ea.st  Baton  Rouge  Parish  School  Bd.,  3 
A.  Gadd,  bus.  mgr.,  1354  Bway.,  general  story  high  school,  to  Caldwell  Bros.,  816 
contract  2  story  and  basement,  rein. -con.,  Howard  Ave.,  New  Orleans,  *468,000 ; 
brick  and  steel,  plain  foundation,  Martin  plumbing  and  heating,  to  C.  A.  Hunter, 
and  Mi-Graw  Aves.,  from  Rosewarne  Me-  Alexandria,  *41,107.  Noted  Jan.  21. 

Nabb  &  Worswick,  333  State  St.,  *682,940.  |nd..  Bloomington  —  SCHOOL  —  School 

Heating  from  W.  J.  Requoldt.  524  State  Trustees.  G.  F.  Holland,  pres.,  general  con¬ 
st.,  *169,000;  lighting  from  Gray  Electric  tract  2  story,  brick,  steel  and  rein. -con. 
Co.,  627  Jones  St.,  *39,977.  Noted  Feb.  11.  grade  school,  to  L.  Colvin.  16th  and 
M’U..  M  1 1  w  a  u  k  e  e  —  CONTINUATION  Meridian  St.,  Indianapolis,  *125,000.  Noted 
SCHOGI.  —  A.  O.  Muehl,  secy.  Bd.  Indus-  Feb.  25. 

trial  Educ..  7th  and  Prairie  Sts.,  structural  Mlrh.,  Detroit — MEDICAL  COLLEGE — 
steel  for  <3rd  unit)  6  story  and  basement,  Rd.  Educ.,  1354  Bway.  Ave.,  general  con- 
143  X  268  ft.,  brick,  steel  and  concrete,  plain  tract  6  story  and  basement,  65  x  115  ft., 
foundation.  6th  and  State  Sts.,  from  rein. -con.,  brick  and  steel,  plain  foundation, 
Worden-Alien  Co.,  Port  Washington  Rd..  Mullet  and  St.  Antoine  Sts.,  to  Martin- 


384,942.  Noted  Feb.  18. 


Krausman  Co.,  955  East  Jefferson  Ave., 


Minn..  Minneapolis  —  BOTANY  —  Dept.  *248,600.  NotedMar.il. 


Administration  &  Finance,  Capitol,  St.  Paul, 


Ill.,  Evanston — AUDITORIUM — North- 


Mar.  4,  3  story  and  basement.  rein.-w)n.,  western  University,  general  contract  8 
brick  and  stone  on  University  campu.s,  here,  story,  75  x  202  ft.  auditorium,  to  R.  C. 
general  contract,  from  Devereaux-Olson  wieboldt  Co.,  1534  West  Van  Buren  St., 
('onstr.  Co.,  716  11th  Ave.  S..  *153.251.  Chicago.  Archts.  est.  *650,000. 

_ _  «'•.  Polo-HIGH  SCHOOD-Bd.  Educ., 


brick  and  stone  scnooi,  trom  .m.  jviaasen  $133,970;  plumbing  and  heating,  to  Klein  & 
ll*'  -  >  Minneapolis,  *187,000.  Heckman,  Dixon,  Ill..  *43,500. 

Noted  reb.  18.  ^  a -pxjt 


la.,  Des  Moines  —  ATHLETIC  FIELD 


C.  Weitz  Sons,  713  Mulberry  St.,  *155,000; 


Lloyd  Building  &  Constr.  Co.,  Syndicate  plumbing  and  heating,  to  Pothoff  &  Rosene 
Trust  Bldg  ,  *245,. 9(t;  heatln^g  and  venti-  Co..  1326  Grand  St.,  *27,074.  Noted  Jan.  28. 
lating,  from  Eichier  Heating  Co.,  Ry.  Exch.  _  ar-vtnnj  na 


Bidg.,  *29,947.  Noted  Dec.  3. 

Calif.,  I.OS  .4ngrles  —  SCHOOL  —  Bd. 


Minn..  Minneapolis  —  SCHOOL  —  Bd. 
Educ.,  G.  F.  Womrath,  bus.  supt.,  305  City 
Hall,  general  contract  3  story  and  base- 


_  ,,,  ,,  J  c/'-iickoi  r>„. Mo.,  St.  Louis — CHURCH — H.  P.  Hess, 

Calif..  I  asadena  S(  HOOL  Pa.saden.i  archt.,  1237  North  Taylor  Ave.,  general 

Junior  High  Schotil  Gist  ,  general  contract  contract  2  story  and  basement,  60  x  164  ft., 
rein. -con.  addition  to  (  entral  and  Oak  Knoll  Kri„k  and  stone  Sorter  nn/t  xtoe 


r»  in.-«H>n.  aaaiuon  to  »  »  nirai  ana  t  tax  tvnoii  rein. -con.,  brick  and  stone.  Carter  and  Mar- 

Avcs.,  to  H.  KIssel  &  Son.  4107  West 
lioT  v-  a  Ave..  I  asadena,  Florissant  Ave.,  for  St.  Engelberts  Parish, 

*107,300.  Noted  beb.  sJ.  ^  j  Brunn.  pastor,  4740  Carter 

^  ,  A  11  Ave.  Archts.  est.  *200.000.  Noted  Feb.  18. 

Contracts  Atcarded  Nev..  Ben«K— church— Trinity  Memo- 

,  .  „  „  .  _  rial  Church,  c/o  E.  T.  Brown,  piastor,  rein.- 

Mass.,  Chelsea  (Boston  P.  O.) — CHI  Rt  H  con.  church,  here,  to  R.  S.  Schaedler,  666 
— First  Church  Christ  Scientist,  J.  C.  California  St.,  *155,500. 


Taylor,  chn.  ctirn.,  2  story  and  basement. 


Calif.,  Los  Angeles 


SCHOOL  —  Bd. 


40  X  So  ft.,  brick  and  stone,  Cary  Ave.  luid  Fduc.,  general  contract  17th  St.  School,  2 
Tudor  St.,  to  J.  C.  1  Itcher,  46  Cornhilj  St.,  story,  brick,  Georgia  and  17th  Sts.,  to  J. 


Boston.  Archts.  est.  *150,000. 


Mass.,  Clinton  —  CHURCH  —  First  678.  Noted  Mar.  4 


F.  Kobler,  932  South  Rimpau  Blvd.,  *102,- 


Methodist  Episcopal  Church.  Walnut  St.,  2 


Calif.,  San  Gabriel— DORMITORY— Call- 


story  and  bas«‘ment,  65  x  115  ft.,  stone,  fornia  Christian  Home,  2  story  and  base- 
Walnut  St.,  to  1.,.  D.  Russell,  438  High  ment,  brick,  to  Sherer  Sc  Son.  1880  East 


St.  ,\r*-hts.  est.  *150,000.  Noted  Fet.  4. 


Anaheim  Rd.,  Ix>ng  Beach,  *165,000. 


Federal  Government 
Work 

Proposed  W'ork 

Ind.,  Fort  Wayne  —  Remodeling  —  Tr. 

Dept,  at  office  Supervising  Archt.,  will  t  t 
remodel  and  enlarge  U.  S.  Post  Office  ,  1 

Court  House,  here.  Any  bids  received  eu 
Mar.  17,  will  be  returned  unopened.  Pruj  t 
abandoned.  Noted  Mar.  4. 

Bids  Desired 

Pa..  McKeesport — Remodeling — Apr. 
by  Treas.  Dept,  at  office  Supervising  An  h 
tect.  Wash.,  D.  C.,  remodeling  U.  S.  1’.  .-t 
Office,  here;  adv.  E.  N.-R.  Mar.  18. 

WIs.,  Milwaukee — Foundation  Pier — M  r 
31,  by  Superintendent  Lighthouses,  197,"  '• 
lb.  reinforcing  for  rein. -con.  In  foundal. 
pier  at  Milwaukee  Northbreakwater ;  adv 
E.  N.-R.  Mar.  18. 

WIs.,  Shelmygan — Driveway — Apr.  2.  I.v 
Treas.  Dept,  at  office  Supervising  Archite.  1 
driveway  at  U.  S.  Post  Office,  here. 

Iowa — Earthwork — Apr.  6.  by  Secret ars 
Mississippi  River  Comn.,  1311  lnternatii>ii.tl 
lAlfe  Bldg.,  St.  Louis,  Mo.,  about  ISli.neti 
cu.yd.  earthwork  by  hydraulic  method  ia 
Iowa  River-Flint  Creek  Levee  Dist.  P,, 
here;  adv.  E.  N.-R.  Mar.  18. 

Nebraska  and  Wyoming — Turbine,  etc. — 
Apr.  20,  at  office  Bureau  Reclamation,  Dejii. 
Interior,  Denver,  Colo.,  E.  Mead,  comr.,  hy¬ 
draulic  turbine  to  deliver  3,400  hp.  operat¬ 
ing  at  65  ft.  head,  etc.,  for  Guernsey  power 
plant.  North  Platte  Project;  adv.  E.  N.-l{. 
Mar.  18. 

Tex.,  Galveston — -Dredging — Apr.  16,  hv 
U.  S.  Engineers  Office,  dredging  Sabine- 
Neches  Waterway ;  adv.  E.  N.-R.  Mar.  1 S. 

Bids  Received 

Ala.,  Mobile— Remodeling — Treas.  Dept, 
at  office  Supervising  Archt.,  Wash.,  D.  1'., 
Mar.  15,  remodeling  U.  S.  Post  Office,  here, 
from  A.  C.  Samford,  24  Galena  St.,  Mont¬ 
gomery,  *11,000.  Noted  Feb.  25. 

Ind.,  Michigan — Remodeling — Treas.Deiit. 
at  office  Supervising  Archt.,  Wash.,  D. 

Mar.  12,  1  story  extension  and  remodeling 
U.  S.  Post  Office  and  Court  House,  here, 
from  R.  E.  Meyer,  1901  IVashington  .\ve.. 
*9,700.  Noted  Feb.  25. 

Ind.,  Terre  Haute — Post  Office — Treas. 
Dept.,  at  office  Supervising  Architect, 
Wash.,  D.  C.,  Mar.  10,  constructing  post 
office  and  court  room,  here,  from  W.  Jlae- 
Donald  Constr.  Co.,  Odd  Fellows  Bldg.,  St. 
Louis,  Mo.,  *18,660.  Noted  Feb.  18. 

Mich.,  Jackson — Post  Office — Treas.  Dept . 
at  office  Supervising  Archt.,  Wash.,  D.  (’.. 
Mar.  8,  extension  to  U.  S.  Post  Office  and 
Court  House,  here,  from  I’niversal  Constr. 
Co.,  Ft.  Wayne,  Ind.,  *14,700.  Noted 
Feb.  18. 

Ore.,  Wauna  —  Excavating  —  U.  S.  En¬ 
gineer  Office,  Portland,  excavating  and  di.s- 
posing  approximately  984.7  cu.yd.  rock  from 
Columbia  River,  here,  from  Pacific  Bridge 
Co.,  foot  East  Salmon  St.,  Portland,  at 
*30.15  per  cu.yd.  (120  days). 

Contracts  Awarded 

Calif.,  San  Diego — W'ater  Meter,  etc. — 
Spec.  5165 — Bureau  Yards  &  Docks,  Navy 
Dept.,  Wash.,  D.  C.,  water  meter,  tank, 
equipment,  etc.,  for  Naval  Operating  Base 
(Marine  Corps  Base),  here,  to  W.  E.  Kiev 
Constr.  Co..  813  1st  Natl.  Bank  Bldg., 
*8,083  (120  days).  Noted  Mar.  4. 

FEDERAL  POWER  COMMISSION 
i  Application  for  Licenses  and  Permits 
Applications 

'  692 — Penn  Pub.  Serv.  Corp.,  Johnstown. 

1  Pa. — Wants  license  transmission  line  across 
lands  of  Allegheny  Natl.  Forest,  Elk  Co. 

693 —  Town  of  Highlands,  Macon  Co.. 
N.  C. — W'ants  license  small  power  project 
in  Cullasagee  River,  within  Mantahala  Natl. 
Forest. 

694 —  Broad  River  Power  Co.,  Columbia. 
S.  C. — W'ants  preliminary  permit  power 
project  at  Drehers  Shoals  about  12  mi. 

i  above  Columbia,  in  Saluda  River,  Lexing¬ 
ton  Co. 

695—  Western  Smelting  &  Power  Co., 
!  Eitel  Bldg.,  Seattle  Wasli. — W'ants  license 

transmission  line  in  Bcartooth  Natl.  For- 
-  est.  Park  Co.,  Mont. 

696—  Utah  Idght  &  Power  Co.,  Salt 
Lake  City,  Utah. — Wants  license  power 
project  in  Upper  and  Lower  American  Fork 

t  River  within  Wasatch  Natl.  Forest,  Utah 
Co. 
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Unclassified 

Proposed  Work 


,  .1  rlrtiit  —  Bo«ton.  Mann.  —  Boston  ft 

K  It  North  Sta.,  plans  wharf  ooal 


r.nii  Clio  F.  C.  Shepherd,  asst.  ch. 

''  •''r  \r,hilect  not  selected. 

^  .  _  HinKham.  Mass.  —  Town  plans 

(100  appropriated.  Engineer  not 

I'ari'  j  -  • 

>i|*Bali* — Hartforil,  Conn. — Hart- 
,  (  .  .  trie  Ught  Co.,  266  Pearl  St.,  niak- 

I  '  purchasing  and  Installing  7  elec- 
Irf"  ii:\  MW  rated  traffic  units.  $40,000.  W. 

I-  i:;  t;.rson,  chn.  Mechanical  Signal  Com. 

piiH.r  l.inen — Buffalo,  N.  \. — Niagara 
I  Lii.  rt  A:  Ontario  Power  Co.,  I^fayetto 
plans  extending  electric  system  to 
‘u ppl'  >""«  of  Covington,  Wyoming  Co.  To 
tx'-r.ll  $50,000. 

I  ,,  Main— New  Jersey — Pub.  Serv.  Gas 
■  ■  '  Hast  State  St.,  Trenton,  plans  7  mi. 

O  in  Vp'*  line  from  Princeton  to  Hightstown. 
j  II  (ialt.  c  o  owner,  engr. 

llritinK  and  Ventilating — Newark.  N.  J. 
_S>t  I'.uildings — Commercial  under  Con¬ 
tract."  .\warded.” 

Natatoriiim — SIngac,  N.  J. — Owner,  c/o 
r> '  M  \ch,  archt.  and  engr.,  I  Madison 
Am’  New  Vork  City,  soon  takes  bids 
i.ri.k  and  steel  natatorium.  plain  founda- 
liwn  tinuid  View  Park,  here.  $125,000. 

kwa  M  all  —  Mississippi  —  Harrison  Co. 
iCiilfiw.rt)  voted  $1,400,000  bonds.  9.6  ml. 
n  in  -con.  sea  wall  along  beach  front 
Iwtweeii  Gulfport  and  Biloxi.  H.  U.  Shaw, 
Gulfport,  engr.  Noted  Mar.  4. 

Siib-l)ivl»l«n — Biloxi,  Miss. — O.  O.  Car- 
itt-nter  vice  pres.  Holmhaven-on-the-Gulf, 
Im  I’SoO  West  Beach  St.,  Biloxi,  and  360 
Vor'th  Michigan  Ave.,  Chicago,  Ill.,  soon 
t  ikes  bids  improving  250  acre  sub-division, 
iiicl  paving,  curbing,  sewering,  sidewalks, 
waterworks,  gas,  street  lights,  etc.,  on  Bi- 
liixi-Gulfport  beach  front  between  Biloxi 
and  Gulfixirt.  $750,000.  Noted  Oct.  15. 

Teleplione  Elnes,  etc. — Indianapolis.  Ind. 
—Indiana  Bell  Telephone  Co.,  C.  H. 
Hottger,  pres..  New  York  and  Meridian 
Sts  ,  Ilians  extending  toll  lines  and  Install¬ 
ing  new  enuipment,  also  exchange  buildings 
at  Marion  and  Muncie,  $50,000  each.  Total 
$2,125,000. 

Park  Development — East  8t.  T,onls,  Ill. — 
Ka.st  St.  I»uls  Park  Dist.,  Cahokla  Bldg., 
election  Apr.  6,  $500,000  bonds,  developing 
Hig  l.ake  Park,  Incl.  roads,  walks, 
landscaping,  etc. 

Stiidinm — ^Evanstom,  III.  —  Northwestern 
I  nivi  rsity,  619  Clark  St.,  and  G.  Haddon, 
engr.  280  Madison  Ave.,  New  York  City. 
t,'«ke  bids  about  Mar.  26,  double  deck,  600 
X  ti2n  ft..  49,000  seating  capacity,  concrete, 
steel  and  stone.  Central  St.  J.  G.  Rogers, 
Lexington  Ave.,  New  York  City,  archt. 
Noted  .Ian.  28. 

11  barf  Improvements  —  Helena,  .Vrk. — 

IVliarf  linpvt.  Dist.  1,  c/o  E.  M.  Allen,  chn., 
takes  bids  in  March  or  April,  rein. -con.  and 
timber  wharf,  and  100  x  300  ft.,  brick  and 
com  ret e  warehouse.  $400,000.  W.  F. 
Schultz.  871  Shrine  Bldg.,  Memphis,  Tenn., 
engr. 

wwimming  Pool^Et.  Worth.  Tex. — Re- 
cnalion  Bd..  c/o  M.  D.  Evans,  supt.,  having 
plans  prepared  by  E.  W.  Van  Slyke  ft  Co., 
Ibynolds  Bldg.,  100x150  ft.,  rein. -con. 
swimming  pool  and  frame  bath  house.  Syca¬ 
more  Park.  $55,000. 

''trerl  lighting  System — Klamath  Falls, 

Ore. — See  "Sewers." 

Gravel  Bankers,  ete. — Berkeley,  Calif. — 

.Anne  Gravel  Co.,  1401  Potrero  Ave.,  San 
Francisco,  plans  gravel  bunkers  and  stor¬ 
age  yards,  9th  St.  between  Gilman  St.  and 
Cordornices  Creek,  here.  To  exceed  $75,000. 

Gravel  Bankers,  ete. — Oakland.  Calif. — 
.1i me  Gravel  Co.,  1401  Potrero  Ave.,  San 
Kranci.sco,  plans  gravel  bunkers  and  stor- 
ag.  yards  in  West  Oakland  Sect.,  here.  To 
ex.  e.d  $75,000. 

Park  Improvements — Palo  Alto,  Calif.— 

Plans  election,  $50,000  bonds,  park  Improve- 
im  nts.  J.  F.  Bxybee,  Jr.,  city  engr. 

Itoxing  Pavilion — San  Franeiseo,  Calif.— 
•1  Tait,  Phelan  Bldg.,  plans  fireproof 
p.ivilion.  10,000  or  more  seating  capacity. 
Post  and  Steiner  Sts.  $150,000. 

Tunnel — Saa  Franeiseo,  Calif. — Bd.  Pub. 
\'ks.  takes  bids  about  May  5,  constructing 
.'"iii.set  (Duboce)  Tunnel,  4,232  ft.  long 
'I-  rtal  to  portal),  25  ft.  wide,  18  ft.  9  In. 
nigh  above  rail  grade,  122,000  cu.yd.  excav. 
i.l"  cu.yd.  serwntine  and  sandstone  and 
’'kua).  24.600  cu.yd.  concrete, 
1.-11,000  lbs.  reinforcing,  etc.  $1,650,000. 


M.  M.  O’Shaughnessy,  city  engr.  Noted 
Mar.  19,  1925. 

I 

Bids  Desired 

Sanitary  Work.  etc. — Dgdenshurg,  N.  V. 

— Apr.  7.  by  State  Hospital  Comn.,  Capitol, 
Albany,  sanitary  work,  water  supply,  etc., 
at  St.  I.,awrcnce  State  Hospital,  here.  S. 

W.  Jones.  Albany,  state  archt.  ;  adv.  E. 

N. -R.  Mar.  18. 

Lighting  System — .\von  Park,  Kla.^ — Mar. 

23,  by  Council,  c  o  W.  King,  mayor,  light¬ 
ing  system  on  various  streets. 

Culverts — Georgia — See  “Bridges." 
Transmission  Line — .\rkansas — See  “Con¬ 
tracts  Awarded." 

Swimming  Pool — Marysville.  Calif. — City  ' 
Trustees  taking  bids  concrete  swimming 
pool.  $50,000.  G.  C.  Sellon.  California 
State  I,ife  Bldg.,  Sacramento,  archt.  Noted 
Feb.  18. 

Contracts  Awarded 

Wharf— Boston,  Mass. — lawis  MTiarf  Co., 

50  State  St.,  superstructure  timber  wharf, 
Atlantic  Ave.,  to  Natl.  Eng.  ('orp..  60 

Federal  St.  Archts.  est.  to  exceed  $40,000. 

Gas  Line — Connectirnt — Greenwich  Gas 
Co.,  tireenwich,  de.signing  and  constructing 
high  pressure  gas  line  from  Stamford  west¬ 
ward  and  serving  Sound  Beach.  Riverside, 
Cos  Cob.  South  Glenvllle  and  East  Port- 
chester,  to  Stone  &  Webster,  147  Milk  St., 
Roston,  Mass.,  approximately  $600,000. 

Platform  Extensions— Brooklyn,  N.  Y. — 
Bd.  Transportation.  J.  H.  Delaney,  chn.,  49 
l>afayette  St.,  New  York  City,  extending 
station  platforms  for  Bway.-4th  Ave.  Rapid 
Transit  R.R.,  Group  4,  here,  to  Corson 
Constr.  Co..  Inc.,  1440  Bway.,  New  York 
City,  $345,022.  Noted  Mar.  4. 

Subway — New  York,  N.  Y. — Bd.  Trans¬ 
portation,  J.  H.  Delaney,  chn.,  49  Lafay¬ 
ette  St.,  subway  Sect.  1,  Route  102,  under 
and  along  Greenwich  and  8th  Aves.,  from 
Bank  to  West  17th  Sts.,  to  Moranti  &  Ray¬ 
mond,  42  Bway.,  $4,160,322.  Noted  Mar.  4. 

Culvert — Cleveland.  O. — Concrete  culx’ert 
in  Doan  Brook  In  Wade  Park,  to  H.  J. 
Scott  Constr.  Co.,  1968  East  116th  St., 
$44,269. 

Fonndation,  etc.  —  Chirsgo,  III.  —  R.  G. 
Wolff,  archt.,  410  North  Michigan  Ave., 
foundation  and  excavation  contract  for  3 
story,  135  x  225  ft.,  brick  and  terra  cotta 
theatre,  store  and  apartment,  Irving  Park 
Blvd.  and  Austin  Ave.,  to  A.  Brundage,  110 
South  Dearborn  St.,  for  Mitchell  Bros.,  c/o 
architects.  Noted  Mar.  4. 

Lighting  System  —  Chicago,  Ill.  —  Bd. 
Ijocal  Impvts.,  Room  207,  City  Hall,  street 
lighting  system  for  Sects.  5-B,  6,  7.  8  and 
9  of  South  Water  St.  Impvt.,  to  I’.  S.  A. 
Co.,  844  Rush  St.,  $85,975.  Noted  Feb.  25. 

C Diverts — Carroll,  In. — See  "Streets  and 
Roads.” 

Grain  Elevator  —  Minneapolis,  Minn.  — 
Hallet  ft  Carey,  112  Chamber  of  Commerce, 
general  contract  grain  elevator,  rein. -con. 
and  steel,  16  tank  and  18  small  bins.  Elm 
St.  and  5th  Ave.  S.  E..  to  McKenzie-Hague 
Co..  1502  Nicollet  Ave.  Total  approximately 
$300,000.  ^ 

Golf  Conrse — St.  Lonis.  Mo. — See  "Build¬ 
ings— Commercial.” 

Land  Development  —  St.  Louis,  Mo.  — ' 

Blxby-Smlth,  Inc.,  Security  Bldg.,  develop¬ 
ing  Osage  Hills  subdivision  on  Meramec 
River  and  Big  Bend  Rd.,  St.  Louis  Co., 
Incl.  concrete  and  asphalt  streets,  sidewalks, 
storm  and  sanitary  sewers,  waterworks, 
etc.,  to  W.  H.  Smlth-N.  Cunliff  Co.,  110 
North  7th  St.  Engrs.  est.  $1,000,000. 

Transmission  Line  —  Arkansas  —  South¬ 
west  Power  Co.,  Fayetteville,  will  build  28 
ml.  33.000  volt  transmission  line  from  Fay¬ 
etteville  to  Forest  Park,  by  day  labor. 
$45,000.  Private  plans.  W.  B.  Miser,  asst, 
genl.  mgr. 

Heating  and  Plumbing — Hot  Springs,  .Ark. 

— See  "Bulldings-Commerclal.” 

,  Swimming  Pool — Dallas,  Tex.— City  Park 
Bd.,  c/o  E.  B.  Cauley,  sex-y.,  133  x  209  ft., 
rein. -con..  Fair  Park,  to  R.  J.  Estep  ft  Co., 

■  903  ITaetorlan  Bldg.,  $59,600.  Archts.  est. 

$60,000. 

Subway — Fresno,  Cnllf.- Fresno  Co.,  sub- 
•  way  under  Santa  Fe  R.R.  tracks  In  McKIn- 
f  ley  Ave.,  2,050  cu.yd.  1-3-5,  and  loo  cu.yd. 

.  1-2-4  mass  concrete,  9,000  cu.yd.  excav., 

and  22,800  sq.ft,  concrete  paving,  to  Thomp¬ 
son  Bros.,  Divisadero  and  G  Sts.,  for  Fresno 
-  Co.  and  Santa  Fe  R.R.  Co..  80  East  Jackson 
\  Blvd.,  Chicago.  III.  $39,837.  Noted  Mar.  11. 
Swiasming  Pool.  etc. — Inglewood,  Calif. — 
Inglewood  Union  High  School  Dist.,  1  story, 
I  78  X  110  ft.  frame  building,  incl.  50  x  7o 
,  ft.,  rein.-con.  pool,  to  Jones  Bros.,  929 
Venice  Blvd.,  Los  Angeles,  $29,995. 


Grand  Stand — .Xaeramento.  f'ltlif. — State 
I>ept.  Pub.  Wks..  Miir.  2.  general  i-oniraet 
brU'k  and  steel  grand  stand,  to  J.  S.  Knapp. 
601  Kast  Main  St.,  Turlock.  $137, .1"0.  Noted 
Feb.  18. 


Materials 

Proposed  U \irk 

Road  Oil— —  New  Haven,  f'xina.  —  S>x>n 
takes  bids  35o,0(Mt  gal  45 G-  asphaltic  road 
oil,  also  non  asphaltic  and  bituininoiis 
material.  Address  Superintendent  Streets, 

80  Water  St. 

Cement,  ete.— Brantforxl,  Out. — City  soon 
takes  bids  200  hbl.  cement,  50  tons  asphalt, 
100,000  gal.  road  oil,  5o  tons  stoiu'  dust, 
etc.  $3n.OOO"$3.'.,000.  F.  P.  Adams.  I'itv 
Hall,  engr. 

Bids  Desired 

Cast  Iron  Pipe — Qnlne.v  t  Boston  P.  O 
Maas. — Mar,  2."(.  by  J.  J.  Cosgrove,  coinrJ 
Pub.  Wks.,  1,270  tons  20  In.,  510  tons  16  In  / 
1.414  tons  12  In..  520  tons  10  In..  83  tons  8 
In.,  and  8  tons  6  in.  c.l.  pipe,  also  35  tons 
fittings.  Metcalf  ft  Eddy,  14  Beacon  St.. 
Bx)8tcn,  engrs. 

Asphalt  and  Tar.  etc. — Holyoke.  Mass. — 

Mar.  23.  by  Bd.  Pub.  Wks.,  2.5.000  gal.  or 
more  asphalt  and  tar.  26 J  tons  <-oncrete. 
also  5,000  hbl.  or  more  cement  for  road 
construction.  J.  J.  Myers.  City  Hall,  engr. 

Sewer  Pipe.  rte.  —  New  Haven,  Conn. — 
Mar.  19,  by  City.  Puh.  Wks,  Dept.,  City 
Hall.  vitr.  sewer  pita-,  blue  stone,  l■ement. 
tar  oil.  asphaltic  oil,  s«‘wer  castings  and 
crusht'd  stone,  and  furnishing  and  applying 
hot  asphalt  on  various  streets,  requin-d  bv 
city  for  1  year.  E.  S.  Nettleton.  City  Hall, 
engr. 

Timber  Pilea— Albany,  N.  A’. — Apr.  2.  at 
office  Albany  Port  Dist.  Comn.,  loo  Slate 
St.,  timber  piles  for  bulkhead  cxxnstruction. 
F.  C.  Herrick,  chn.  ;  adv.  E.  N.-R.  Mar.  18. 

Stmrtnral  Steel — .Atlanta.  Gn. — Mar  26. 
by  W.  R.  Price,  purch.  agt.  City  Hall,  struc¬ 
tural  steel  for  two  80  ft.  deck  plate  girder 
spans  for  underpass  under  tracks  Southern 
Railway,  at  Forest  Ave.  C.  E.  Kaufman. 
City  Hall,  engr. 

Paving  Blocks,  ete. — .Akron,  O. — Mar.  22, 
by  A.  S.  Helpbrlnger.  purch.  agt.,  900.000 
large  paving  blocks,  350.000  small  paving 
bricks,  700  tons  asphalt  filler. 

Asphalt  Road  Oil — Claytoa,  Mo. —  Mar. 
24.  by  St.  Uiuls  Co.  Court.  Court  House, 
approximately  100  car  loads  60-70  i»er  x  ent 
asphalt  road  oil  delivered  at  various  iHiints. 
R.  Jablonsky,  Court  House,  engr. 

Road  on,  etc..  Clayton,  Mo. — Mar.  24,  bv 
R.  Jablonsky,  engr.  St.  Lx>uis  Co..  I'our't 
House,  100  tank  cars  60%  asphalt  road  oil, 
approximately  900,000  gal.  to  be  used 
during  1926. 

Pipe,  ete. — Toronto,  Ont. — Mar.  27.  by 
East  York  Twp.,  H.  E.  Goddard,  purch.  agt. 
443  Sammon  Ave.,  Txxronto,  c.l.  i>l|)e,  fittings, 
meters  and  valves,  pig  lead,  lead  pipe,  copp-r 
pipe,  Pxirtland  cement,  crushed  stone,  sand, 
gravel,  lumber,  etc.  $50,000.  G.  R.  Jack, 
443  Sammon  Ave.,  engr. 

Bids  Received 

RoaxI  OH — .Areola.  Ill. — Street  and  Alley 
Comn.,  10,000  gal.  80%  asphalt  roail  oii, 
from  Ozee  ft  Hayes,  Mattoon,  at  $6.8,5  px-r 
100  gal.;  and  10,000  gal.,  from  Stanxiarxl 
Oil  Co.  at  $6.88  per  100  gal.  spread  on 
streets.  Noted  Feb.  18. 

Contracts  Awarded 

Blniler,  etc. — Mt.  IIoll.v,  X.  J. — Burling¬ 
ton  Co.,  2,000  gal.  lignin  binder,  to  M.  R. 
Young.  34  Fisher  PI.,  Trentxm,  $0,134  |»-r 
gal.  ;  6,000  tons  washed  pebbles,  to  Natl. 
Supply  Co..  Mt.  Hxdly,  $0.70  ;  10,000  txms 
slag,  to  Phlla.  Slag  Co.,  Pennsylvania 
Bldg.,  Phlla.,  Pa.  $1  ;  10,000  tons  li  In,  and 
2i  in.  brxiken  stone,  to  l.,ambertvine  Stone 
ft  Quarry  Co..  I.,ambx-rtville,  at  $1.40  and 
$1.60,  respectively;  cut  back  asphalt,  to 
Atlantic  Refining  Co.,  260  South  Broad  St., 
Phlla.,  Pa.  $0.17;  xx>ld  tar  and  hot  tar,  to 
T.  Toblsh,  Mechanic  Bldg..  Trentxm.  at 
$0,154  and  $0,144,  respx^tively  ;  sixiw  x-uring 
x>ll,  to  Asphalt  ^-rv.  Co..  84  Bayard  St., 
New  Bruswick,  $0.73  per  gal. 

Lumber,  ete.  —  Harlan.  In.  —  Auditor 
Shelby  Co.,  200,000  ft.  I>ouglaa  fir  bridge 
lumber,  11,750  ft.  creosx>tx-d  pine  piling, 
16,500  ft.  crexisoted  lumber,  etc.,  to 
Nebraska  Bridge  Supply  &  Lumber  Co., 
Peters  Trust  Bldg.,  Omaha,  Neb.,  $21,381  ; 
3,790  ft.  <?orrugated  culvert  pipe  etx-..  to 
1  Iowa  Pure  Iron  Co.,  East  8th  and  Elm 
Sts.,  Des  Moines,  $8,913.  Noted  Jan.  21. 
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Theyvc 


and  whmyou 
mat  Jacks 


There  is  a  DuH  Jack  for  every  lilting  re¬ 
quirement.  All  sizes  and  capacities  front 
light  1  ton  Truck  Jacks  to  heavy  75  ton  Ball 
Bearing  Screw  Jacks.  Exclusive  manu¬ 
facturers  of  genuine  Barrett  Jacks,  the 
simplest,  sturdiest  general  utility  jacks  on 
the  market  to-day. 


Duff  Barrett 
Automatic  Lowering 
Jacks 

5-10-15  ton«  capacity 

Every  knou-n  Mprovrami  tiif 
by  40  ytert  of  i*ck  mmt- 
lacturmg  and  eniitimiaf  fg. 
pcnmcf.  ta  incorporatad  in  liwr 
modeb  maktnf  them  of  tke  k^k- 
««  ntckanical  perfection.  They 
•re  unexcelled  in  aafety.  low 
pair  coat  and  eaay  and  coovcm 
operatKMV 


Duff  Standard  Ball 
Bearing 
Screw  Jacks 

15  to  35  tons  capacity 

Very  uaeful  for  heavy  work 
of  any  cKancaer  includinf 
bridee  arork,  car  rcpMhnf  and 
kandlinf  ol  aiructural  nMNeriaf. 
Eapecially  audable  lor  roufb 
outdoor  ueage  Equipped  wnk 
looe  lift  lor  convenaenc  band* 
line  of  low  loada.  Loada  Idled 
With  leiflt  poaeibte  effort  on 
pen  ol  operator. 


DuR  High  Speed 
Ball  Bearing 
Screw  Jacks 

50  to  75  tons  capacity 

WMIt  •vKxIty  l« 

heavy  locomotive  work  tkeae 
powwfut  iecka  are  adapted  be 
heavy  Iddnf  ol  any  iharactit. 
They  ait  eaev  to  operate  beceuae 
ol  rtiair  ball  bearmp  conairwcoee 
and  accurate  workintnafup 

7S  ton  model  aqtMpf**! 
whaale  lor  coaventwt  movni 
abouL 


Send  the  Coupon  lor  Hlustrtted  Literature 


Duff  Manubeturing  Co. 

Preble  Avenue,  Pittsburgh,  Pa. 

Please  send  me  Ulustrsted  Litersture  eonuinmg 
detsiled  iniorroation  on 

D  Trench  Braces  D  Lilting  lacki 


Name 
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ENGINEERING  NEWS-RECORD 


Business  Side  of  Construction 


FACTS  AND  EVENTS  THAT  AFFECT  COST  AND  VOLUME 


IS 


This  Week*s  Contracts — Week  Ago—^ 

Same  Week  Last  Year 

The  money  value  of  contracts  reported  in  the  present  issue  of 
Engineering  News-Record  is  here  compared  with  the  figures  for 
corresponding  weeks.  Minimum  costs  observed  are:  $15,000  for 
water -works  and  excavations;  $25,000  for  other  public  works; 
$40,000  for  industrial  and  $150,000  for  commercial  buildings. 

Money  Value  of  Contracts  Let — Entire  V.  S. 


Week  En.iing 


Public  Work 


Private  Work  Total  Contracts 


March  2S,  1926  ....  $17,776,000 

March  18,  1926 .  20,805,000 

March  26,  1925 .  13,863,000 

January  1  to  date 

1926 .  199,907,000 

1925 .  176,511,000 


$28,126,000 

22,434,000 

21,322,000 

401,022,000 

304,913,000 


ing  projects  proposed,  accordinsr  to 
Engineering  News-Record  stati-^tics,  in 
the  following  states: 

Wwk  of  CIm  of 

State  Mar.  4  Mar.  II  Mar.  18  HuiMinK 
lllinoi.4  $1,700,000  $  3,200,000  $4,223,000  ('oni’l 

Wiaciinsin  130,000  333,000  643.000  Iiuiu.', 

Net*  York  .  18,700.000  23.060.000  fom’l 

c.alif .  4.623.000  3.960.000  Coni’l 

Florida .  3.230.00C  3.930.000  Com’l 

Over  three-quarters  of  these  propose*! 
projects  will  reach  the  contract  stage 
between  April  and  June  of  this  year 
and  will  require  paint  at  that  time. 


Materials  Prices  Tending 
Downward 

A  downward  tendency,  evident  in 
w’holesale  prices  since  the  first  of  the 
current  year,  is  also  noted  in  pay-roll 
totals  in  the  principal  manufacturing 
industries  of  the  nation.  Factory  em¬ 
ployment  has  increased,  indicating  a 
smaller  wage  rate  per  hour. 


$45,902,000 

43,239,000 

35,185,000 

600,929,000 

481,424,000 


W  here  Markets  For  Paint  Appear  Most  Promising 


■Pay-roll  fofals 


A  TOTAL  of  $1,763,279  spent  for 
paint,  exclusive  of  labor,  on  367 
jobs  throughout  the  country  during  the 
first  two  months  of  1926,  shows  an 
average  value  of  $4,804  per  project. 

A  comparison  of  the  average  value 
per  job  for  the  United  States,  in  this 
connection,  with  paint  cost  per  project 
in  the  various  sections  of  the  country  is 
given  in  the  accompanying  illustration. 

For.  buildings  of  this  character,  that 
is,  industrial,  $40,000  and  over,  com¬ 
mercial  and  other  buildings,  $150,000 
and  up,  the  most  fertile  area  for  paint 
sale.s  is  evidently  in  the  Middle  Atlantic 
section,  with  the  Mid-west  next  and  the 
Southern  states  third. 


The  Far  West  is  but  slightly  under 
the  South  so  far  as  demand  is  con¬ 
cerned,  while  the  section  between  the 
Rocky  Mountains  and  the  Mississippi 
appears  comparatively  slow,  with  New 
England  showing  the  least  activity  of 
the  six  great  geographical  divisions  of 
the  country,  seasonal  conditions  con¬ 
sidered.  TTie  figures  on  the  map  deal 
with  contracts  already  awarded. 

Substantial  gains  were  noted  in  in¬ 
dustrial  and  public  building  projects 
definitely  reported  as  proposed,  in  New 
England  and  the  Middle  West,  compar¬ 
ing  February  with  the  month  preceding. 

Since  Mar.  1,  however,  there  has 
been  consistent  weekly  increase  in  build- 


I  'Employment 


Value  of  Paint  Required  for  the  Building  Contracts 

Reported  by  Engineering  News-Record  in  First  Two  Months  of  1926 
Industrial  Buildings  440,000  and  up 
y Commercial  and  Other  Buildings ^15(1000cnd op 


I  (ilL 


L. 

—1.. 


v-- 


In  Each  Section  Figures  V 

ore  os  follows : 

Top«Per  cunt  of  total  value 

of  paint  on  these  boi  Idtngs  in  U  5. 
Middle*  Number  of  jobs 
Bottom*  Average  paint  cost  per  job 


1  7»/ 

^.469  __ 


GEtiEttAL  INDEX  OF  EMPLOYMENT 
5  AND  WAGES  IN  MANUFACTURING 

72  -  INDUSTRIES 

_ Bureau  of  Labor  Statistics 

^  Monthly  Average  I923^I00 

^  engineering  Htus -Aeconl  Chart  J  j 

The  trend  of  labor  costs  in  the  con¬ 
struction  industry  has  been  in  the  oppo¬ 
site  direction  from  that  of  factory  labor, 
while  employment  remained  steady. 

The  gain  of  0.5  per  cent  in  March 
construction  cost,  over  that  of  the 
month  preceding,  was  principally  due 
to  higher  labor  rates. 
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Lumber  prices  have  not  fully  re¬ 
covered  from  the  slight  drop  which  oc¬ 
curred  during  February,  compared  with 
the  month  preceding.  Brick  tends  up¬ 
ward  as  the  spring  building  season  ap¬ 
proaches  with  the  usual  scarcity  forseen 
in  the  Northern  districts.  Steel  struc- 
turals  show  little  tendency  to  fluctuate, 
while  prices  of  other  building  and  con¬ 
struction  materials  reflect  merely  the 
seasonal  acceleration  in  demand. 
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Weekly  Construction  Market 


Contract  lettinfr,  Jan.  l  to  date,  ia  24  per  cent 
ahead  of  the  correspondinK  period  last  year.  Rev¬ 
enue  freij'ht  loadinK^*,  since  the  first  week  of  the  cur¬ 
rent  year,  have  regularly  exceeded  900,000  cars  per 
week,  an  achievement  not  attained  during  the  peak  year 
1925.  More  than  a  quarter  of  this  freight  represented 
building  and  construction  materials.  W'eekly  bank 
debits  since  Jan.  1,  have  been  consistently  heavier  than 
during  the  .same  weeks  in  1925. 

These  three  vital  factors  serve  to  offset,  to  a  degree, 
the  depre.ssing  effects  of  the  recent  .stock  market  de¬ 
flation.  The  liquidation  referred  to  was  also  reflected 
in  a  similar  turn  in  the  commodities  market,  affecting 
mainly  non-ferrous  metals,  rubber,  grains,  cotton,  coffee 
and  sugar. 


Production  (all  materials  included)  has  purs’  1  dur. 
ing  the  past  two  years,  a  decidedly  downward  ourse 
throughout  the  first  half,  followed  by  a  reactioi  in  the 
latter  part  of  each  year.  Wholesale  prices  desi  ,  ;i>ed  a 
somewhat  similar  course  during  1924  and  192.‘ 
year  started  off  with  most  of  the  characteristi'  of  the 
preceding  two  years,  so  far  as  price  and  production  are 
concerned;  its  conduct  during  the  last  half  will  (iojicnd 
largely  upon  the  maintenance  of  the  present  vol.ime  of 
demand  and  at  the  same  time  the  curbing  of  speuilative 
excess. 

Spring  wage  agreements  in  the  building  trades  will 
probably  result  in  no  marked  increase  in  the  general 
cost  of  con.struction  labor.  Building  materials  prices 
are  below  those  in  effect  at  this  time  last  year. 


New  York 

Atlanta 

Dallas 

Chicago  Minneapolis 

Denver 

San  Francisco 

Seatlle 

Montrejl 

' 

Steel  Products 

Structural  shapes,  100  lb . 

X3  34 

S3  40 

S4  15 

S3. 10 

S3  35 

S3  074 

S3. 30 

3.35 

S.i.75 

Structural  rivets,  l(K)  lb . 

4  50 

3  50 

4  75 

3  50 

3  75 

4  65 

5.00 

3.75 

5.'0 

Keinforcing  bars,  J  in.  up,  100  lb.. 
Steel  pipe,  black,  24  to  6  in.  lap. 

3  24 

3  30 

3.38 

3.00 

3  25 

3  774 

3  10 

3.25 

2.30 

discount. . . . 

48% 

5-’% 

53.6% 

51% 

54.25% 

36% 

39  2@S1% 

45% 

59  49 

Cast’iron  pipe,  6  tn.  and  over,  ton  50.60@52.60 

45.25 

54.00 

49.20®50.20 

53  00 

64.00 

52  00 

55  00 

55  00 

Concreting 

Material 

Cement  without  bags,  bbl . 

2  50 

2  35 

2,05 

2.10 

2.32 

2  84 

2.31 

2  65 

1.80 

Gravel,  J  in.,  cu.yd . 

1  75 

1  90 

2  38 

2.00@2.20 

1  65 

1  90 

1.80 

1  50 

1  25 

Sand,  cu.yd . 

1  00 

(.0 

2.00 

2.25 

1  25 

1  00 

1.40 

1  50 

1,25 

Crushed  stone,  }  in.,  cu.yd . 

1  85 

2  SO 

2.83 

2  00@2  20 

1.75 

2.50 

1.70 

3.00 

1.50 

Miscellaneous 

Pine,  3x12  to  12x12,  20  ft.  and 

under,  (M.ft . 

62  00 

34  00 

56.00 

39.50 

37.75 

34.75 

27  00 

25  00 

65  00 

l  ime,  finishing,  hydrated,  ton . 

18  20 

22  50 

20  00 

20  00 

25.50 

24  00 

22  00 

24  00 

21.00 

I. ime,  common,  lump,  per  bbl . 

2.25(ffi2  75 

1  50 

1  85 

2  25 

1  35 

2.70 

I  60 

2  80 

10.00 

Gommon  brick,  delivered,  1,CX)0.... 
Hollow  building  tile,  4x12x12,  per 

20.40 

10  50 

11  10 

12  00 

13.50 

12  00 

15  00 

IS  00 

-1-20  25 

block . 

Not  used 

.0977  .10 

.075 

075 

10 

.12 

Hollow  partition  tile  4x12x12,  per 

r 

.108 

.10 

block . 

.1112 

.0977  10 

.075 

-  075 

.10 

Linseed  oil,  raw,  5  bbl.  lots,  gal _ 

.83} 

.90} 

1.13 

.85 

>96} 

1  06 

—1  00 

1.12 

1.12 

Common  Labor 

Common  labor,  union,  hour . 

.624®  75 

.30 

874 

.50®  55 

.55 

624 

.25@  31 

Common  labor,  non-union,  hour. .. 

.25 

.30®  50 

824 

45®  55 

35®  50 

50 

50 

Kxplanutlon  of  l‘rimi — Prices  are  to  con¬ 
tractors  in  carload  lots  unless  other  quan¬ 
tities  are  specified.  Increases  or  decreases 
from  previous  quotations  are  indicated  by 
+  or  —  signs.  For  steel  pipe,  the  pre¬ 
vailing  discount  from  list  price  is  given: 
45-5%  means  a  discount  or  45  and  5  per 
cent. 

New  York  quotations  delivered,  except 
sand,  gravel  and  crushed  stone,  alongside 
dock :  common  lump  lime.  In  280-lb.  bbl. 
net  and  hydrated  lime,  f.o.b.  cars:  tile  “on 
trucks”  ;  linseed  oil  and  cast-iron  pipe  f.o.b 

Ijihor — Concrete  laborers'  rate.  93 |c. : 
building  laborers,  7Sc. ;  excavating  laborers, 
62 |c.  per  hr. 

Clilrago  quotes  hydrated  lime  In  50-lb. 
bags;  common  lump  lime  per  180-lb.  net. 
Lumber,  sand,  gravel  and  stone  delivered 
on  job  ;  price  of  fir  is  quoted  instead  of  pine. 

Minneapolis  quotes  on  fir  instead  of  pine. 
Brick,  sand  and  hollow  tile  delivered.  Ce¬ 
ment  on  cars.  Gravel  and  crushed  stone 
quoted  at  pit.  We  quote  on  brown  lime 
i>er  180-lb.  net;  white  Is  $1.70  for  Kelly 
Island  and  SI. 60  for  Sheboygan.  Common 
labor  not  organized. 


This  limited  price  list  is  published 
weekly  for  the  purpose  of  giving 
current  prices  on  the  principal 
construction  materials,  and  of  noting 
important  price  changes  on  the  less 
important  materials.  Moreover,  only 
the  chief  cities  are  quoted. 

Valuable  suggestions  on  costs  of 
work  ran  be  had  by  noting  actual  bid¬ 
dings  as  reported  in  our  Construction 
News  section. 

The  first  issue  of  each  month  car¬ 
ries  complete  quotations  for  all  con¬ 
struction  materials  and  for  the  Impor¬ 
tant  cities.  The  last  complete  list  will 
be  found  In  the  Issue  of  March  4,  the 
next  on  April  1. 


Henver  quotes  on  fir  Instead  of  pine. 
Cement  "on  tracks” :  gravel  and  sand  at 
pit :  stone  on  cars  ;  lime,  brick,  hollow  tile 
and  lumber  on  Job.  Tile  price  Is  at  ware¬ 
house.  Linseed  oil,  delivered  In  wooden 
bbl.  Common  lump  lime  per  180-lb.  net. 

•Atlanta  quotes  sand,  stone  and  gravel 

fier  ton  Instead  of  cu.yd.  Common  lump 
ime  per  180-lb.  net. 


Dallas  quotes  lime  per  180-lb.  bbl.  SimI, 
cement,  cast-iron  pipe  and  crushed  stom 
f.o.b.  cars,  other  materials  delivered. 

flan  Francisco  quotes  on  Heath  tile,  eizi 
S|  X  8  X  111.  Prices  are  all  f.o.b.  ware¬ 
houses  except  C.  1.  pipe,  which  is  mill  price 
plus  freight  to  railway  depot  at  any  ter¬ 
minal.  Common  lump  lime  per  180-lb.  net. 
Lumber  prices  are  to  dealers  In  yards  at 
San  Francisco,  for  No.  1  fir,  common. 

Seattle  quotes  on  Douglas  fir  (delivered) 
instead  of  pine.  Lump  finishing  lime  per 
180-Ib.  net.  Brick  and  hollow  building  tile 
delivered.  Hydrated  lime  In  paper  sacki. 
Sand  and  gravel  at  bunkers. 

Montreal  quotes  on  pine  lumber.  Sand, 
stone,  gravel  and  lump  lime  per  ton. 
Stone  and  tile  are  delivered ;  sand, 
gravel,  lime  and  cement  on  siding;  brick 
f.o.b.  plant ;  steel  and  pipe  at  warehonw 
Hollow  tile  per  ft.  Cement  price  is  in 
Canadian  funds  (the  Canadian  dollar  stands 
at  99.65).  Bag  charge  Is  80c.  i)er  bbl. 
Discount  of  10c.  per  bbl.  for  payment  within 
20  days  from  date  of  shipment.  Steel  pipe 
per  100  ft.  net:  Sl-ln.,  159.49. 


Business  Briefs 

Call  money  quoted  at  41  @5  per  cent, 
Mar.  23;  year  ago,  3i  per  cent. 

Time  loans:  sixty-ninety  days,  4i@ 
43;  four-.six  months,  4i@43  per  cent. 

Commercial  paper:  best  names,  41  @ 
4i  per  cent;  other  names,  43  per  cent. 


On  March  I,  1926 

E.  N.-R.  Construction  Cost  Index  Number  207.65 
E.  N.-R.  Construction  Volume  Index  Number  187 

For  Explanation  and  Details  of 
Indexes  Since  1913 
See  the  First  Issue  of  Every  Month 
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Construction 

News 


Some  of  the  Week*s  Large  Projects 


A  the  announcements  for  the  cur- 

Annt  week  are  the  following: 


Proposed  Work 

\nartment,  Coral  Gables.  Fla.,  Urmey 
Arms  iVJc!  hkd  plans  prepared.  112,500.000. 

liepartinent  Store,  \ork,  N. 

TM.M.mincdale  Bros,  having  preliminary 
,rns  prepared.  $7,000,000. 

Freight  house,  Cambridge.  Mass..  Boston 
jf.  Maine  RR  plans  freight  house  and 
traii-sfer  system,  $5,000,000.  r 

Auditorium  and  office,  Newark,  N.  J., 
Arena  Amusement  Co..  Inc.  having  plans 
nrepared,  $4,000,000. 

I.redging,  West  Palm  Beach,  Fla.,  Palm 
Beach  Co.  plans  to  deepen  L^ke  W  orth 
Inlet  $3,250,000.  .  _ 

Irrigation  project,  Dilley,  Tex.,  Frio  Co. 
Irrigation  Dist.  making  surveys,  $3,000,000. 
Cathedral,  Indianapolis.  Ind.,  Cathedral, 


A.  A.  Scottish  Rite  Masons  having  plans 
prepared.  $2,500,000. 

Highway,  Massachusetts,  State  Highway 
Dept,  plans  highway  from  Rynn  to  Brain¬ 
tree.  $2,000,000. 

Power  piant.  Willows.  Calff.,  tllenn- 
Colusa  Irrigation  Dlst.  making  plans,  $2.- 
000,000, 

Hospital.  Bedford.  Mass.,  I'.  S.  Veterans 
Bureau  having  surveys  made,  $1,500,000. 

High  Schools.  New  Haven.  Conn.,  Bd. 
Kduc.  plans  2  Junior  High  Schools,  $1,500,- 
000. 

Theatre  and  store.  Baltimore,  Md., 
Stanley-Crandall  Co.,  plans  building,  $1.- 
500,000. 

Paving.  Kansas  City.  Mo.,  city  plans  re¬ 
constructing  and  paving  street,  $1,400,000. 

Power  house,  Lincoln,  Neb..  Lincoln 
Public  Service  Co.  plans  extensions,  $1,- 
350,000. 

Viaduct,  Kansas  City,  Mo.,  City  and 
Kansas  City  Terminal  Ry.  Co.  making 
plans,  $1,200,000. 


Itank,  Baltimore.  Md.,  Federal  Reserve 
Bank  of  Richmond  plans  building,  $1,- 
000.000. 


Bids  Wanted 

Apartment  Hotel,  Chicago,  111.,  H.  ZiH>k 
having  plans  pre|>ured  and  takes  bids  in 
April  or  May,  $3,500,000. 

Contracts 

Power  plant.  Union,  Pa..  West  Knd 
Power  Co.  to  Sanderson  &  Porter,  X.  Y.  C.. 
$6,000,000. 

A|>artment.  Hartford.  Conn.,  G.  W. 
Morris  to  K.  Morris,  $1,500,000. 

Warehouse,  Pittsburgh,  Pa.,  A  Kahn  let 
general  contra»-ta  to  S.  M.  Siessel  Co.. 
$1,000,000. 

College,  Philadelphia,  Pa..  St.  Joseph 
College,  to  J.  McShane,  $1,000,000. 


Classified  Index  of  Bids  Wanted 


Waterworks 

Bids  close  See  Eng.  News-Record 

.Mar.  26  East  Paterson,  N.  J . Feb.  18 

Mar.  26  Preston,  Md . Mar.  4 

Mar.  26  Wash.,  D.  C . Mar.  4 

Mar.  26  Wash.,  D.  C . Mar.  U 

.Mar.  26  Marshfield.  W  is . Mar.  18 

Mar.  29  Waite  Park,  Minn . Mar.  11 

Mar.  29  Mankato.  Minn . Mar.  IS 

Mar.  29  Oneida  Castle  (mall  Oneida). 

N.  Y . Mar.  18 

Mar.  29  New  York  City,  N.  Y.  ...Mar.  25 
Mar.  29  Long  Island  City,  N.  Y.  ...  Mar.  25 

Mar.  30  Tampa.  Fla . Mar.  11 

Mar.  30  Long  Island  City,  N.  Y.  .  .  .Mar.  25 

Mar.  30  Morehead  City,  N.  C . Mar.  25 

Mar.  31  Warsaw,  Ill . Mar.  4 

Mar.  31  Berea.  O . Mar.  18 

Mar.  31  Decatur,  III . Mar.  11 

Mar,  31  Baltimore,  Md . Mar.  25 

.Mar.  31  Cleveland,  O . Mar.  25 

Mar.  31  Milwaukee,  Wls . Mar.  25 

Apr.  3  Arlington,  N.  J . Mar.  25 

Adv.  Mar.  25. 

Apr.  5  Claysville,  Pa . Mar.  18 

Apr.  5  Athens,  N.  Y . Mar.  18 

Adv.  Mar.  18  and  25. 

Apr.  5  San  Andreas.  Calif . Mar.  25 

Apr.  5  Norwalk,  Conn . Mar.  25 

Adv.  Mar.  25. 

Apr.  5  Biloxi,  Mass . Mar.  25 

Apr.  6  St.  I^uis,  Mo . Mar.  25 

Apr.  6  Monroe,  N.  C . Mar.  25 

Apr.  6  Belle  River,  Ont . Mar.  25 

Apr.  6  Staunton,  Ill . Mar.  25 

Apr.  12  New  Britain,  Conn . Mar.  18 

Adv.  Mar.  18  and  25. 

Apr.  15  Salisbury,  Md . Mar.  25 

Adv.  Mar.  25. 

Apr.  16  Mackinaw,  Mich . Mar.  25 

Apr.  30  New  Market,  Va . Mar.  25 

Sewers 


Mar.  26  New  York  City,  N.  T.  _ Mar.  25 

Mar.  30  Bridgeton.  N.  J . Mar.  25 

.Mar.  31  Phlla.,  Pa . Mar.  18 

Mar.  31  Cleveland.  O . Mar.  25 

Apr.  1  Akron,  O . Mar.  25 

Apr.  2  Kissimmee,  Fla . Mar.  18 

Adv.  Mar.  18  and  26. 

Apr.  2  Pontiac,  Mich . Mar.  25 

Adv.  Mar.  25. 

Apr.  2  Wauwatosa,  Wls . Mar.  25 

Apr.  3  Ashtabula.  O . Mar.  18 

Apr.  5  Coatesvllls,  Pa . Mar.  11 

Adv.  Mar.  11  and  25. 

Apr.  5  San  Fernando,  Calif . Mar.  25 

Apr.  6  St.  George,  N.  Y . Mar.  25 

Apr.  7  Rye,  N.  Y . Mar.  11 

Apr.  7  San  Francisco,  Oallf . Mar.  25 

Apr.  8  Bromley,  Ky . Mar.  18 

Adv.  Mar.  18  and  26. 


Bids  close  See  Eng.  News-Record 

Apr.  12  Buffalo,  N.  Y . Mar.  18 

Adv.  Mar.  18  and  25. 

Apr.  21  Antlgo,  AVIs . Mar.  25 

Waste  Disposal 

Apr.  7  Los  Angeles,  Calif . Mar.  25 

Bridges 

Mar.  26  Dayton,  O . Mar.  18 

Mar.  29  San  Antonio,  Tex . Mar.  11 

Mar.  29  Camden,  N.  J . Mar.  11 

Mar.  30  Tampa,  Fla . Feb.  25 

Mar.  30  Louisiana  . Feb.  25 

Mar.  30  Poughkeepsie,  N.  Y . Mar.  4 

Adv.  Mar.  4  to  25. 

Mar.  30  Louisiana  . Mar.  4 

Mar.  30  North  Carolina  . Mar.  18 

Mar.  31  Illinois  . Mar.  18 

Mar.  31  Powell.  Wyo . Mar.  25 

Mar.  31  Maquoketa,  la . Mar.  25 

Apr.  1  Jacksonville,  Fla . -.Mar.  25 

Adv.  Mar.  25. 

Apr.  2  Georgia  . Mar.  18 

Apr.  2  Logan,  la . Mar.  25 

Apr.  2  Osceola,  la . Mar.  25 

Apr.  3  Toronto,  Ont . Mar.  25 

Apr.  5  San  Pablo,  Calif.  . . .- . Mar.  18 

Apr.  5  New  Jersey  . Mar.  18 

Adv.  Mar.  18  and  25. 

Apr,  5  Indianapolis,  Ind . Mar.  25 

Apr.  6  Gulfport.  Miss . Mar.  18 

Apr.  6  Jones,  La . Mar.  4 

Apr.  6  St.  Louis,  Mo . Mar.  11 

Apr.  10  Johnstown.  Pa . Mar.  25 

Apr.  12  Indianapolis.  Ind . Mar.  25 

Apr.  14  Mississippi  . Mar.  25 

Apr.  16  Cincinnati.  O.  . . Mar.  25 

Apr.  22  North  Dakota  . Mar.  18 


Adv.  Mar.  18  and  25. 

Dams 

Apr.  6  New  Brunswick.  N.  J . Mar.  18 

Adv.  Mar.  18  and  25. 

Apr.  16  Livonia.  N.  Y . Mar.  25 

Adv.  Mar.  26. 

Railways 

Apr.  3  Missouri  . Mar.  25 

Excavation,  Drainage,  Irrigation, 
Levees,  River  and  Harbor 

Mar.  31  Darlington.  S.  C . Mar.  25 

Apr.  2  Woodland,  Calif . Mar.  25 

Apr.  5  Peru,  Ind . Mar.  4 

Apr.  8  New  York  City,  N.  Y . Mar.  11 

Adv.  Mar.  11  to  25. 

Apr.  14  Bradenton,  Fla.  . Mar.  25 

Adv.  Mar.  25. 

Apr.  15  Albany,  N.  Y . Mar.  18 

Adv.  Mar.  18  and  25. 


Streets  and  Roads 


Bids  close  See  Eng.  News-Record 

Mar.  26  New  York  City,  N.  Y . Mar.  25 

Mar.  27  Lewisville.  O . Mar.  25 

Mar.  29  Oskaloosa.  Kan . Mur.  4 

Mar.  29  Los  Angeles,  Calif . Mar.  1 8 

Mar.  29  Arizona  . .Mar.  18 

Mar.  29  Cedar  Rapids,  la . .Vlur.  18 

Mar.  29  Milan.  Mo . .Mar.  18 

Mar.  29  San  Diego,  Calif . Mar.  18 

Mar.  29  Dayton,  O . Mar.  25 

Mar.  30  Ottawa.  Kan . Mar.  4 

Mar.  30  Washington  . Mur.  18 

Mar.  30  St.  Louis,  Mo.  . . . Mar.  1 8 

Mar.  30  North  Carolina  . Mar.  18 

Mar.  30  North  Dakota  . Mur.  18 

Mar.  30  Maryland  . Mar.  18 

Mar.  30  New  Orleans,  La . Mar.  25 

Mar.  30  Trenton,  N.  J . Mar.  25 

Adv.  Mar.  25. 

Mar.  30  Michigan  . Mar.  25 

Mar.  30  Connecticut  . Mar.  25 

Mar.  30  Waukesha,  Wls . Mar.  25 

Mar.  30  St.  George.  N.  Y . Mar.  25 

Mar.  30  Tampa.  Fla . Mar.  25 

Mar.  30  Chicago,  Ill . Mar.  25 

Mar.  30  Rockwell,  la . Mar.  25 

Mar.  30  Arkansas  . Mar.  25 

Mar.  30  Anamosa,  la . Mar.  25 

Mar.  30  St.  Paul,  Minn . Mar.  25 

Mar.  31  Erie,  Kan . Mar.  4 

Mar.  31  North  Dakota  . Mar.  18 

Mar.  31  New  Jersey  . Mar.  18 

Adv.  Mar.  18  and  25. 

Mar.  31  Illinois  . Mar.  18 

Mar.  31  Knoxville,  Tenn . Mar.  18 

Mar.  31  Burlington,  Wls . Mar.  18 

Mar.  31  Tabor,  N.  C . Mar.  IX 

Mar.  31  North  Dakota  . Mar.  18 

Mar.  31  Unionvllle,  Mo . Mar.  18 

Mar.  31  Wyoming  . Mar.  25 

Mar.  31  Pittsburgh,  Pa . Mar.  25 

Mar.  31  Johnstown,  Pa.  . Mar.  25 

Mar.  31  Michigan  . Mar.  25 

Mar.  31  New  Orleans,  La . Mar.  25 

Mar.  31  Maquoketa,  la . Mar.  25 

Mar.  31  Baltimore,  Md . Mar.  25 

Apr.  1  Oakhurst.  N.  J . . Mar.  is 

Adv.  Mar.  18  and  25. 

Apr.  1  North  Dakota  . Mar.  18 

Apr.  1  Dubuque,  la . Mar.  25 

Apr.  1  Wisconsin  . Mar.  25 

Apr.  2  lola,  Kan . Mar.  11 

Apr.  2  North  Dakota  . Mar.  18 

Apr.  2  Georgia  . Mar.  18 

Apr.  2  Cincinnati.  O . Mar.  25 

Apr.  2  Michigan  . Mar.  25 

Apr.  2  Pontiac,  Mich . Mar.  25 

Apr.  2  Logan.  la . Mar.  25 

Apr.  2  San  Antonio,  Tex . Mar.  25 

Apr.  2  Wauwatosa,  Wis . Mar.  25 

Apr.  3  Toronto.  Ont . Mar.  25 

Apr.  3  Wenatchee.  Wash.  . Mar.  25 


See  proposed  advertising  on  page  128,  Advertising  Section 
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“LEADITE” 


TRADE 


MARK 


RevUtered  U.  S.  Pat.  OfBce 


I 


Pouring  LEADITE  Joints  on  line  of  12-in. 
c.  i.  bell  and  spigot  water  main. 


Durable  Pipe  Joints 

The  wise  man  builds  for  the  future.  Supply 
lines  and  distribution  systems  are  usually  per- 
manent  installations. 

Durability  and  quality  should  be  the  first  con¬ 
sideration  of  the  product  used  for  makin^t  joints 
in  cast  iron  bell  and  spigot  water  mains. 

LEADITE  is  a  good  product  and  the  leader  in 
its  field,  because  it  has  gained  and  retained  the 
recognition,  support  and  patronage  of  such  a 
great  number  of  water  works  men  for  so  many 
years. 

LEADITE  has  been  tested  and  used  for  over 
30  years,  under  all  pressures  and  conditions,  by 
water  works,  railroads,  mines,  contractors  and 
industrial  plants  thruout  the  country. 

Thousands  of  miles  of  pipe  have  been  laid  with 
LEADITE  joints,  on  all  sizes  from  4  in.  to  60  in. 
in  diameter. 

LEADITE  takes  the  drudgery  out  of  pipe  lay¬ 
ing;  saves  time,  money  and  labor;  makes  flex¬ 
ible  joints ;  makes  joints  which  will  stand  vibra¬ 
tion  under  tracks,  over  and  under  bridges; 
makes  joints  which  resist  electrolysis;  elimi¬ 
nates  large  bell  holes;  reduces  trench  pump¬ 
ing  and  other  work  incidental  -  to  caulking — 
LEADITE  requires  no  caulking. 

Every  water  works  man  abreast  of  the  times 
knows  about  LEADITE.  LEADITE  is  an  in¬ 
teresting  and  familiar  topic  at  water  works 
conventions  and  wherever  water  works  men 
congregate. 

The  up-to-date  water  works  man  specifies  and 
uses  LEADITE. 

LEADITE  saves  at  least  75%. 

LEADITE  is  the  pioneer  self-caulking 
material  for  c.  i.  pipe* 

Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 

THE,  LEADITE  COMPANY,  Inc. 

1512  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  A. 


NO  CAULKING 


See  Eng.  Xe%ca-Rccor<l  Rids  close  Sec  Eng.  Xetes-Record  Rids  close  See  Eng.  Xetcs-Rrtord 

. Mar.  25  Mar.  30  Canton,  O . Mar.  25  Apr.  6  Karthwork — Iowa  . Mar.  IS 

Mar.  11  Mar.  31  Mobile,  Ala . .Mar.  11  .Vdv.  Mar.  IS  and  25. 

Mar.  31  I’hila..  I’a . Mar.  25  Apr.  6  .Addition — Abilene,  Tex . Mar.  25 

Mar.  18  Apr.  1  (SreenvIHe,  Miss . Mar.  18  Apr.  12  PredKinR  —  Hartford, 

Mar.  25  Apr.  1  (lulfport.  Miss* . Mar.  4  ('onn . Mar.  11 

Mar.  25  A|)r.  1  laikewiKsd  (br.  Cleveland).  Adv.  Mar  11  to  25. 

Mar.  25  O . K<  b.  11  .Apr.  12  la’Ve* — Memphis,  Tenn  Mar.  25 

Mar.  25  Apr.  1  Moline.  Ill . .Ian.  14  Apr.  12  KemodelinK — Santa  Harbara. 

Mar.  25  Apr.  1  A'ounKsttiwn,  O . Dee.  31  t'allf .  . Mar  25 

Miir.  25  Apr.  1  A'<iunKStown,  O . Mar.  25  Apr.  13  UeniodelInK-  Chester.  I*a .  .  Mar.  25 

Mar.  25  Ai>r.  5  Mansfield.  O . Mar.  25  Apr.  15  Karthwtirk — .\.  w  Drlean.s. 

•Apr.  B  Fresno,  (''alif . Mar.  IS  lat . .Mar.  25 

Mar.  18  Apr.  9  Urbana,  Ill . Mar.  25  Apr.  16  DredKini; — tlalveston.  TexMar.  18 

*'  ■"  Adv.  Mar.  IS  and  25. 

Apr.  16  (Quarantine  Station — Mobile. 

Ala . .Mar.  25 

Apr.  20  Turbine,  ete. — Nebraska  anil 

Mar.  25  WyominK  Mar  18 

•Mar.  25  Apr.  21  Hospital — Wash.,  D.  (' _ Mar.  25 

Mar.  25  .Adv.  Mar.  25. 

.Mar.  25  Apr.  22  (Jranlte-^Wash.,  I).  C . Mar.  25 

•Mar.  IS  Adv.  .Mar.  25. 

May  5  DredKinK — South  Boston 

(sta.  Boston),  Mass . Mar.  25 

Buildings — Educational,  Religious 

\f«r  or-  Mar.  26  Xutloy,  N.  J.  (br.  Newark ). Mar.  11 

\iur  Of!  Mar.  26  I'liffslde  Tark  (mail  (Miff- 

Mar  %'k  side).  .N.  J . Mar.  11 

\fi!r  it  Mar-  26  ilreetisburp.  Ind . -Mar.  IS 

it  Mar.  26  Uneoln.  Neb . .Mar.  18 

•Mar.  29  Fowler.  Ind . Mar.  II 

vtor  18  Mar.  29  HiKhland  I’arl:,  Mieh . Mar.  25 

.Mar.  IS  2!)  Middleboro,  Mass . .Mar.  25 

Mnr  ‘>A  Mar.  30  Aberdeen,  S.  D . Mar.  IS 

.Mar.  -.>  (-orninj.  jj.  Y . .Mar.  18 

Mur  *>5  Mar.  30  Ashtabula.  O . Alar.  25 

Mnr  S'r,  Mar.  31  I.,os  Anireles,  Calif . Mar.  25 

\tar  96  Mar.  31  Tebret.  Sask . Mar.  25 

M»r  96  1  Duluth.  Minn . .Mar.  IS 

Mnr  11  Apr.  1  Klnttsford  HelKhts,  Alleh. .  .  Alar.  25  Apr.  1 

Mnr  96  Apr.  1  Baltimore,  Aid . .’ . .Mar.  25 

■Mnr  18  Apr.  5  Whittier.  Calif . .Mar.  25 

Mnr  11  Apr.  5  Kvansvllle,  Ind . .Mar.  25 

Mnr  11  Apr.  6  Hazelton,  Pa . Alar.  18 

Mnr  18  Apr.  6  Churubusi'o.  Ind . .Mar.  25 

Afnr  96  Apr.  13  Jaeksonvllle,  Fla . Alar.  25 

Mar  25  Apr.  14  Fordsbn  fI)etrolt  P.  D.),  • 

M'lr  18  Mi<*h . . . Alar.  4 

Mnr  96  Apr.  15  Tusealisisa,  Alfi . Alar.  25 

Mar  25  -‘'P''-  Lawrence,  Kan . .Mar.  25 

.Mar.  25 

..Mar.  25  Federal  Government  Work 

.Alar.  25 

Alar.  26  RemodelinR  —  Torrington, 

Conn . Alar.  11 

Mar.  27  Remodelins: — Fort  AVayne. 

Ind . Alar.  4 

Apr.  27  Recreation,  etc. — Phila¬ 
delphia  . '. . Alar.  25 

Alar.  29  Hates — Denver,  Colo . Alar.  4 

Mar.  29  Vestibule — I.a>rain,  O . Alar.  11 

Mar.  30  Cement — Milwaukee.  Wis.  Alar.  25 

Alar.  31  Remodeling — Lynn.  Alass. . .  Alar.  11 

Alar.  31  Barpes — St.  Ixiuis,  AIo . Alar.  11 

Adv.  Mar.  1 1  and  25. 

Alar.  31  Foundation  Pier — Alllwaukee, 

_  Wis . Alar.  18 

Aliir.  11  Mar.  31  SeWer — San  DleRO,  Calif.. .  Afar.  25 

Alar.  25  Apr.  1  Cruiser,  etc. — Wash.,  I).  C.Feb.  25 

Alar.  25  Apr.  1  RemodelinR — McKeesport, 

),  Pa . Alar.  18 

Alar.  25  Apr.  2  Driveway  —  SheboyRan. 

Alar.  18  AVis . Alar.  18 


I  I  In:  e 

.  I  -  3  Idaho  . 

V  ,  .,  Coatesville,  Pa.  ....... 

.\dv.  Alar.  11  and  25. 

.M.,  5  Alartinez,  Calif.  .  . . 

A  ,r  5  San  .Andreas.  Calif . 

.\rr  5  Alateo,  Calif . 

Ai,r.  5  .Arizona  .  ; . 

.\or  5  Toccoa,  Oa . 

A  ,r  5  St.  .AuRUstine,  Fla . 

A,,-  5  l-os  AnReles.  Calif.  ... 

Apr  5  Kllzabeth  City,  N.  C.  . 

.Adv.  .Alar.  18  and  25. 

.\,r.  6  -Auburn.  Ind . 

Apr.  6  Newton,  Kan . 

Apr.  6  Winona,  Miss . 

Apr  6  I.,<)uisiana  . . 

'\pr.  6  St.  Louis,  Mo . 

v-r  6  Pennsylvania  . 

Adv.  Mar.  18  and  25. 

Apr.  6  North  Dakota  . 

Apr.  6  Indiana  . 

Apr  6  A’incennes,  Ind . 

Apr.  6  tJainesville.  Fla . 

Alir.  6  f'hico.  Calif . 

Ai.r.  6  New  Market,  N.  J . 

'Ai.r.  6  Kllzabeth  City,  N.  C.  . 
.Adv.  Alar.  25. 

.Apr.  6  Palmetto,  Fla . 

Apr.  6  A’entura,  Calif . 

Apr.  6  Kly,  Alinn . 

Apr.  6  AVashinRton  . 

Aiir.  6  Alaryland  . 

.Adv.  Mar.  25. 

Apr.  7  Pennsylvania  . 

.Adv.  Alar.  18  and  25. 

Apr.  7  New  Jersey . 

Adv.  Alar.  25. 

.Apr.  7  Brand  Rajiids.  Alinn.  . 

.Ajir.  7  Holland.  Alleh . 

.Ajir.  7  Fayette,  AIlss . '. .  .  . 

.Apr.  7  North  Dakota  . 

.Apr.  S  AA’Infleld,  Kan . 

.Apr.  8  North  Dakota  . 

.Apr.  9  North  Dakota  . 

Aiir.  12  Kentucky  . . . 

,Aiir.  12  Akron,  O . 

.Aiir.  12  Kentucky  . 

.Ai>r.  12  Keokuk,  la . 

.Apr.  12  California  . 

.Apr.  13  Louisiana  . 

.Aiir.  13  St.  l^ouis.  Mo . 

.Apr.  13  North  Dakota  . 

.Apr.  14  North  Dakota  . 

.Apr.  14  Florida  . 

Ai'r.  14  Delaware  . 

Adv.  Alar.  25. 

Apr.  15  BlrminRham.  Ala.  .... 
.Apr.  15  RirminRham,  Ala.  ... 
Aiir.  15  Tarrant  City,  Ala.  .. 

.Ajir.  15  North  Dakota  . 

.Apr.  15  Louisiana  . 

.Apr.  16  OsweRO,  Kan . 

Apr.  20  RirminRham,  Ala . 

.Aiir.  20  T^yons,  Kan . 

.Alay  1  RirminRham,  Ala . 


Buildings — Industrial 

Alar.  29  Alllwaukee,  Wis . 

Afar.  30  Bristol,  R-  I . 

Alar.  31  AluskeRon,  Mich . 

Apr.  1  New  York  City,  N.  Y . 

Apr.  8  Rome.  N.  Y . 

Adv.  Mnr.  18  and  25. 


Alar.  18 
Alar.  18 
Mar.  18 
Alar.  25 
Alar.  25 
Alar.  25 
Alar.  25 


Unclassified 

Alar.  26  Wall — Cleveland.  O . Alar.  25 

Alar.  29  I..iRhtinR  System — Klmhurst. 

Ill . Alar.  11 

Alar.  29  SwimmlnR  Pisil — Lawrence. 

Mass . Alar.  2.5 

•Apr.  1  Stable,  etc. — Brookivn. 

N.  Y . Alar.  25 

Apr.  5  LiRhtinR  System — Biloxi, 

Aliss . Alar.  25 

Apr.  5  SiRnal  Tower,  etc. — New 

York  . Alar.  25 

Apr.  7  Sanitar.v  Work.  etc. — (iRdens- 

burR,  N.  A' . Alar.  18 

Adv.  Alar.  IS  and  25. 

I’ower  Plant  Kiiulpment — 

Richmond.  Ind . Alar.  25 

Apr.  20  Pnloader — New  Orleans. 

I-a . Alar.  25 


Materials 

Alar.  27  Pipe,  etc. — Toronto,  Ont...AIar.  IS 
Alar.  27  Fibre  Conduit  —  ChicaRo, 

111 . .Mar.  25 

Alar.  29  Supply  Pljs — Vancouver. 

B.  r . Alar.  25 

Alar.  30  I’avlnR  Brick — ChIcaRo, 

Ill . Alar.  25 

Alar.  30  Creosoted  Fir  and  Oak — 

ChicaRo,  III . Alar.  25 

Alar.  30  IJmestone  Dust,  etc.  — 

BrldRcton,  N.  J . Alar.  25 

Alar.  31  Tar  and  Asjihalt — Clayton, 

Mo . Alar.  25 

.\pr.  1  Portland  Cement  —  Boston, 

Alass . Alar.  25 

Apr.  2  Timber  Piles — Albany, 

N.  Y . Alar.  IS 

Adv.  Mar.  18  and  25. 

Apr.  2  Oravel,  Cement,  etc.  — 

.  Greenville,  Miss . Alar.  25 

Apr.  2  Tar — Cincinnati.  O . -Mar.  25 

Apr.  6  I^umber — Jones,  I,a . Mar.  4 

Apr.  6  Cement,  etc. — Collins,  Miss. Mar.  25 
Apr.  7  Cement,  etc. — SprinRlield, 

Alass . Alar.  25 

.\pr.  30  Road  Oil — Na.shville, 

Tenn . Alar.  25 


Alar.  18 
Alar.  11 
Alar.  18 
Alar.  25 
Alar.  25 
.Mar.  25 
Alar.  11 
Mar.  25 
Alar.  25 


ISews  of  IN  etc  Work 


Waterworks 


rHESE  reports  are  grouped  under 
each  class  (xcater~u;orks,  sewers, 
etc.l  and  under  each  stage  of  the  work 
(proposed,  bids  desired,  etc.),  accord¬ 
ing  to  the  following  geographic  sec¬ 
tions:  Xew  England.  Middle  Atlantic, 
South,  Middle  West,  between  Missis¬ 
sippi  and-  Rogky  ifotinfRina,  Far  West,^ 
and  Canada. 

Where  name  of  official  is  not  given 
inquiries  should  be  addressed  to  Cltg 
Clerk.  County  Clerk,  or  corresponding 
official. 


Mark  et— E  N  G  I  N  E  E  R  I  N  G  N  E  W  S  -  R  E  C  O  R  D— Place 


Voi. 


This  Solves  a  “Rush”  Problem 

Every  Architect,  Engineer  and  Contractor 
Must  Sometimes  Face 

“For  roads,  streets,  footings,”  says  an  editorial  in 
Etigineeritis  Neu  s-Record,  F'ebruary  18,  p.  266,  in 
commenting  on  quick-hardening  concrete  made  in 
j  days  with  standard  U uiversal  cement,  ‘‘the  careful 
builder  can  undoubtedly  take  advantage  of  the  new 
methods  to  accelerate  his  construction  operations.” 

Rush  work  often  is  necessary.  I  n  such  cases  you  don’t 
want  to  wait  several  weeks  for  concrete  to  reach  the 
required  strength.  You  do  not  need  to.  In  j  days 
you  can  obtain  quick-hardening,  strong  concrete 
with  standard  Universal  cement,  the  same  quality 
U niversal  you  have  always  used,  by  applying  simple 
methods  that  not  only  give  you  the  required  strength 
in  3  days  but  also  produce  concrete  which  is  much 
better  and  much  stronger  forever  after. 

Brief  description  of  the  simple  methods  for  produc¬ 
ing  this  time-saving  concrete  with  standard  Uni¬ 
versal  cement  furnished  on  request  to 

Universal  Portland  Cement  Co. 

Chicago— Pittsburgh — Minneapolis — Duluth — Cleveland — New  York 

Concrete  For  Permanence 
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rch  25,  1926 


V  rworks  (Continued) 

,  .niiell  Enif.  Co.,  Interstate  Bldg.,  Kan- 

•  ,  Mo!"lngrs.  Noted  Mar.  5,  1925. 

’’  n  i«h  Krerelt — Election  In  May.  1260,- 
.  ,..nds  purchasing  Flowing  Lake  Water 
i-  t  Inci.  480  m.g.  reservoir,  outlet  dam 
i,  1  tiii  plP«  Sow  12. 

‘  Shelton — Making  plans  750  g.p.m. 

,,,.,.1.  50  000  gal.  tank  or  permanent  con- 
■  reservoir  148.000.  E  C.  Manning. 

aiif..  Bifrbank — Made  plans  350,000  gal. 
r.  ‘.rvoir.  48  ft.  wide.  90  ft.  long,  and  14 
f,  ,i..ei)  T.  R.  Mini,  city  elk. 

(  ulif.i  Hesldsburg  —  Plans  to  purchase 
ft  4  in.  c.l.  pipe,  hydrants,  valves  and 
tittiiiKs.  J.  IV.  Hillhouse.  city  elk. 

i  lif  Klverolde— Plans  to  purchase  lO  - 
„„ii' (t  ■  6  in.  c.l.  pipe  (to  be  placed  in 
\V.  A.  Scott,  water  supt.  Noted 

■''  j  San  Franrlsro  —  Making  plans 

,iiih  pressure  pipe  line  in  Industrial  sec¬ 
tion  of  "Butchertown.”  $65,000.  M.  M. 
( i  shaughnessy,  city  engr.  ,  , 

<  ulir  San  KraneUeo  —  Making  plans 
nii  ins  in  new  districts.  »50  000  ;  also  plans 
purchase  150  additional  Are  hydrants  for 
various  sections.  M.  M.  O’Shaughnessy, 

‘'Viilif*"^  San  Luis  Obispo  —  San  Luis 
(OiisiK.  ■<^).  Water  Works  Dlst.  2,  plans 
tl.clion  $35,000  bonds,  constructing  dls- 
triliuting  system,  pumps,  ^c.  . 

Out.  Thamesford— City  Council,  c/o  J.  A. 
r^laik  chn.,  making  plans  waterworks. 
$40  000.  A.  Redfern.  36  Toronto  St.. 
Toronto,  engr.  Noted  Jan.  14. 

ttiit  Thamesford— Making  plans  c.l.  dls- 
tiiliution  svstem.  valves,  hydrants,  pumps, 
roM-rvoir  or  tank.  etc.  $25,000.  James. 
IToi  tor  &  Redfern.  36  Toronto  St.,  Toronto. 

Sask..  Sasknto<*n  —  See  "Streets  and 

It  f.  Vanroiivrr  —  IV.  McQueen,  city 
cik  soon  takes  bids  10,000  ft.  6  in.,  5.000 
ft  s  in.  and  5,000  ft.  12  in.  c.i.  water  pipe, 
(Piif  hundred  6  In.,  fifty  8  in.  and  fifty  12 
in  valves.  $25,000.  C.  Brackenridge.  city 
engr. 

Bid$  Denred 


Conn..  Norwalk — Apr.  5,  by  Dist.  Comrs. 
2n.l  Taxing  Dist.,  City  Hall,  c.l.  pipe,  cast¬ 
ings  valves,  etc.,  for  waterworks.  N.  S. 
Hill  Jr,  112  East  19th  St.,  New  York  City, 
, -.insult,  engr.  ;  adv.  E.  N.-R.  Mar.  25.  Noted 


I'el).  IS. 

Y..  Long  Island  City— Mar.  29,  by 
\  J  Haves,  comr..  Water  Supply.  Gas  & 
Kleitricity,  Municipal  Bldg.,  New  York  City, 
mains,  etc.  in  I'topia  Parkway,  58th  Lane, 

M.-trviand  and  67th  Rds.,  65th  PI.,  14th, 
Harmon,  Olcott,  65th,  95th.  108th,  Gardiner, 
i;mth.  191st  and  2o2nd  Sts.,  Astoria,  47th, 
t'riM-heron  and  45th  Aves.,  here. 

\.  Y.,  Long  Island  City  —  Mar.  30,  by 
J  Hayes,  comr.  Water  Supply,  Gas  & 
F.iectricity,  Municipal  Bldg.,  New  York  City, 
mains,  etc.  in  Shvire  Acres  Blvd.,  Beatrice 
IM..  32nd.  81st,  Van  Zandt  and  58th  Aves., 
l>artmouth,  Loubet,  Pansy,  88th.  93rd.  96th, 
Kedfield  and  32nd  Sts.,  here. 

N.  Y.,  New  Y’ork  —  Mar.  29,  by  N.  J 
Haves,  comr.  Water  Supply.  Gas  *  Elec- 
tricitv.  Municipal  Bldg.,  mains,  etc.  in 
(Vntral  Park,  Bway.,  1st  and  3rd  Aves.. 
Helancey,  Essex,  (jrand  and  West  38th 


St.s. 

N.  4.,  Ship  Bottom-Beach  Arlington  — 
Ajir.  3,  by  E.  Cranmer,  boro  elk.,  artesian 
Well,  pumping  station,  pumping  machinery, 
or  tank  and  tower,  c.l.  pipes,  valves,  etc. 
\V.  H.  Boardman,  426  Walnut  St.,  Phlla., 
Pa.,  engr. ;  adv.  E.  N.-R.  Mar.  25. 

Md.,  Baltimore — Mar.  31,  by  Bd.  Awards, 
exi-avating  trenches  in  Western  Dist.  for 
Bureau  Water  Supply.  V.  B.  Slems,  City 
Hall,  water  engr. 

Mil.,  Salisbury  —  Apr.  15,  by  Water  & 
Sewer  Comn.,  laying  mains,  etc.,  Contr.  16. 
K  H.  Dryden,  ch.  engr.  ;  adv.  E.  N.-R. 
Mar.  25. 

Ya.,  New  Market  —  Mar.  30,  by  G.  A. 
Woods,  mayor  and  Town  Council,  water¬ 
works  Improvements,  Incl.  24,100  ft.  2-  to 
l"-in.  c.l.  pipe,  concrete  dam.  60,000  lb.  re¬ 
inforcing,  367  cu.yd.  excav.,  etc.,  also 
-sewerage  system  improvements,  Incl.  23,900 
ft.  3  and  8  in.  c.i.  pipe,  2  sewerage  pumps, 
etc.  Amer.  Industries  Eng.  Co.,  140  Cedar 
St.,  New  Y’ork  City,  engrs.  Carolina  Eng. 
t’o..  917  Johnson  Bldg.,  Charlotte,  N.  C., 
associated  engrs. 

N.  C.,  Monroe — Apr.  6.  by  V.  Punderbuck, 
niayor  and  Bd.  City  Comrs.,  complete  water 
purification  plant  with  mixing  basin,  13,000 
lin  ft.  12  and  16  in.  c.i.  pipe,  rein. -con., 
spillway  dam,  etc.  O.  H.  Bishop,  consult, 
etigr.  Carolina  Eng.  Co.,  917  Johnston 
Bldg.,  Charlotte,  engrs. 

N.  C.,  Moreh'ead  City — Mar.  30,  by  More- 
liead  Blufh,  Inc.,  W'.  P.  Blades,  pres.,  31,- 
4"0  ft.  1|-  to  8-in.  mains,  60,000  gal.  ele¬ 


vated  tank,  pump,  etc.  Benton  &  Benton, 
Wilson,  engrs. 

(is..  Tocros — See  "Streets  and  Roads.” 

Miss..  Biloxi  —  Apr.  5,  by  Mayor  and 
Comn.  Council,  4,640  ft.  6  in.  c.l.  mains,  etc., 
in  Forest  Ave.  from  West  Hammond  to  Bay 
V’lew  Aves. 

O.,  Clereland  —  Mar.  31,  by  Bd.  Comrs. 
Cuyahoga  Co.,  mains  in  East  172nd  St.  and 
W’ood  Ave.,  Impvt.  569,  to  exceed  $20,000  ; 
also  in  Lorain  and  Clague  Rds.,  Impvt.  754, 
to  exceed  $40,000.  F.  Williams,  Court 
House,  engr. 

Mich.,  Markinaw  —  Apr.  16.  by  A.  N. 
Buhler,  village  elk.,  9,200  ft.  4-  to  8-in.  c.l. 
mains,  two  8  in.,  six  6  in.,  nine  4  in.,  and 
two  3  In.  valves,  50,000  gal.  elevated  steel 
tank  on  85  x  100  ft.  steel  tower,  etc.  G. 
W.  Clark,  Muskegon,  consult,  engr. 

111.,  Staunton  —  Apr.  6.  at  ofifice  City 
Clerk,  waterworks  improvements,  incl.  c.l. 
mains,  fire  hydrants,  gate  valves,  etc.,  YV. 
A.  Fuller  Co..  Railway  Exch.  Illdg.,  St. 
I»uls,  Mo.,  consult,  engrs.  ;  adv.  E.  N.-R. 
Mar.  25.  Noted  Jan.  28. 

YVIs.,  Milwaukee  —  Mar  31.  by  J.  YV. 
Nicholson,  chf.  buyer.  Central  Bd.  Pur¬ 
chases,  one  54  in.,  three  48  in.,  three  42  In., 
six  36  in.,  twelve  30  in.,  and  two  20  in. 
gate  valves. 

.YIo.,  Nt.  Louis — Apr.  6.  by  Bd.  Pub.  Serv., 
208  City  Hall,  constructing  brick  settings 
of  four  460  hp.  boilers,  $15,000;  also  con¬ 
structing  and  installing  sheet  steel  breech¬ 
ing  in  boiler  room,  $6,000,  both  for  Bissell 
Point  Station.  E.  E.  Wall,  dir.  This 
corrects  report  in  Mar.  18  issue. 

Ark.,  Little  Roek  —  See  "Contracts 
Awarded.” 

Calif.,  San  Andreas  —  Apr.  5,  by 
Calaveras  Co..  A.  W.  Poe.  elk.,  100,000  gal. 
reln.-con.  tanks,  6,925  ft.  double  riveted 
slip  joint  steel  pipe,  3,670  H.  3  in.  gal¬ 
vanized  iron  screw  pipe,  1,950  ft.  6  in. 
double  riveted  slip  Joint  steel  pipe  and  1 
pump.  Noted  Nov.  26. 

(>nt..  Belle  River — Apr.  6,  by  M.  Forget, 
village  elk.,  3  stage  electric  centrifugal 
pump.  Tender  H  ;  filters  and  controllers. 
Tender  J ;  chlorlnator.  Tender  K.  $20,000t 
A.  YY'.  Connor  &  Co.,  MetroiK)litan  Bldg., 
Toronto,  engrs. 

Bid*  Received 

Mass.,  Holyoke — YY'ater  Comrs.,  Mar.  19, 
53,500  ft.  20  in.  c.l.  pipe  for  Ashiev  |M>nds 
line,  from  B.  Nlcholl  &  Co.,  294  Madison 
Ave.,  New  Y'ork  City,  $224,460.  Noted 
Mar.  11. 

111..  Chirago — South  Park  Comrs.,  57th 
St.  and  Cottage  Grove  Ave.,  3,900  ft.  1  in. 
lead  nipt-  and  44,000  ft.  c.l.  pliw,  from  T.  J. 
Prendergast.  118  North  I,,a  Salle  St.,  $80.- 
731.  Noted  Feb.  25. 

YYIs.,  Kenosha — City  Comn.,  Mar.  15,  800 
tons  6-  to  12-in.  c.l.  pip«-  and  fittings,  from 
Natl.  Cast  Iron  Piia*  Co.,  Tarrant  City, 
Birmingham.  Ala..  $48.45  and  $108.50  per 
ton  re8i>ectively. 

YVIs.,  Milwaukee  —  Dept.  Pub.  YY’ks.,  R. 
Stoeltlng,  comr..  Mar.  11,  1  vertical  triple 
expansion  crank  and  flywheel  pumping  en¬ 
gine,  25  m.g.  capacity,  in  Riverside  Pump¬ 
ing  Station,  from  Allis  Chalmers  Mfg.  Co., 
National  Ave.,  West  Allis,  $222,800. 
Noted  Feb.  25. 

Contract*  Awarded 

R.  L,  Pawturket  —  Dept.  Pub.  YVks., 
Arnolds  Mills  Reservoir.  Contr.  2.  to  J.  J. 
McHale  &  Sons.  84  Ferris  St.,  $415,566. 

N.  Y.,  Brooklyn — Park  Bd.,  F.  P.  Galla¬ 
tin,  pres..  Arsenal  Bldg.,  Central  Park,  5th 
Ave.  and  46th  St.,  New  Y'ork  City,  vltr. 
and  c.l.  drains  at  Atlantic  Ocean  terminus 
of  Ocean  Parkway,  here,  to  M.  J.  O’Hara, 
657  3rd  St.,  $21,575.  Noted  Mar.  18. 

N.  ¥.,  Long  Island  City  —  N.  J.  Hayes, 
comr.  Water  Supply,  Gas  &  Electricity, 
Municipal  Bldg.,  New  York  City,  mains  in 
Denton  Dr,  57th  Rd.,  Anna  and  113th 
Pis.,  Carhart,  Herrick,  Ix>tus  and  Wilton 
Aves.,  Locust,  32nd,  33rd  and  92nd  Sts., 
here,  to  Grippo  Contg.  Co.,  85  Webster  Ave., 
$5,717.  Noted  Mar.  11. 

N.  Y.,  New  York  —  N.  J.  Hayes,  comr. 
YVater  Supply,  Gas  &  Electricity,  Municipal 
Bldg.,  mains,  transferring  taps,  rearranging 
connections  and  setting  additional  valves, 
etc.  in  Battery  Park,  Riverside  Dr,  River 
Rd.,  5th,  9th,  Payson,  St.  Nicholas,  7th 
and  12th  Aves.,  Church,  Dyckman  and  East 
Sts.,  etc.,  to  Draganette  Constr.  Co.,  1123 
Clinton  Ave.,  $43,435.  Noted  Mar.  18. 

N.  Y,.  Potsdam  —  Municipal  Bd.,  C.  E. 
Haywood,  chn.,  four  2  m.g.  per  day  reln.- 
con.  mechanical  filters,  clear  well,  etc.  for 
waterworks,  to  Shephard  Constr.  Serv..  Inc., 
4231  South  Salina  St.,  Syracuse,  $80,000. 
Noted  Mar.  11. 

N.  Y.,  St.  George  —  N.  J.  Hayes,  comr. 
Water  Supply,  Gas  Ic  Electricity,  Municipal 
Bldg.,  New  York  City,  mains  in  Blooming- 
dale  Rd.,  Bronx  and  Johnson  Pis.,  Burnside, 
Cedar,  Oeldner,  Haipin  and  Hitchcock 


Aves.,  Atlantic,  Brahunt,  and  3rd  Sts  .  lo-re. 
to  Empire  Contg.  Co.,  21  Park  Row.  New 
York  City,  $13,988.  Noted  Mar  S. 

Pa..  Mttunt  I'niun — Boro.  Council,  C.  R 
Gracey,  secy.,  Munici|ial  Bldg.,  constructing 
350  ft.  dam.  on  Carmichael  ilun.  alsiut  7 
ml.  from  here,  to  .Ymbursen  Constr  Co. 
Grand  Central  Ter.-ninai,  New  Y'ork  Cltv, 
N.  Y’.  Engrs.  est.  $250,000  Noted  Jan  I't 

Pa..  Phlla. — Phila.  Suburban  YY'ater  Co, 
Fox  Bldg.,  replacing  solid  masonry  dam. 

I, 000  ft.  Tong,  and  45  ft.  high,  intake,  since 
gates  and  supply  line  to  new  filtration 
plant,  to  Amburs«‘n  Constr.  Co.,  Grand  C.-n- 
tral  Terminal.  New  Y'ork  City,  N.  Y'  .  aliout 
$200,000.  Noted  Feb  18. 

Pa..  Phlla. — Dept.  I*ub  YY'ks.,  Bureau  ot 
YY'ater.  Contr.  808,  to  E.  T.  Roberts.  2622 
Columbia  St..  $695;  Contr.  809,  to  S  Faltli 
Co..  Inc.,  2427  Penn  Ave.,  $1,446  ;  and  Contr 
810,  to  Dravo-Doyle  Co.,  Schaff  Itldg  .  $46. 
780.  Grand  total  $48,921.  Noted  .Ylar.  it 

MIrh.,  Detroit — Dept.  YY’ater  Supply.  7.93 
ml.  6-  to  12-ln.  c.l.  mains  in  various 
streets,  Contr.  1926-1,  and  6.64  ml.  Contr 
1926-2,  to  J.  YY'.  Toyne,  South  Bend.  Ind  . 
$25,649  and  $21,896  rcspectlvelv  ;  also  6.93 
ml.  6-  to  12-ln.  Contr.  1926-3,  to  R  D 
Baker,  1631  Elmhurst  Ave..  $21,154.  Grand 
total  $68,699.  Noted  Mar.  18. 

III.,  Park  Ridge  —  North  Side  YY’ater- 
works  improvements,  incl.  c.i.  pipes,  valves, 
etc.,  to  C.  M.  Porter  Co.,  Ill  YVest  YY'ash- 
ington  St..  Chicago,  $245,162. 

YY'Is.,  Ylanltowor — A.  II.  Zander,  city  elk., 
6,000  ft.  12  in..  Class  "C"  waterpi|)e,  to 

J.  B.  Clow  A  Son,  North  Talman  Ave.  and 
YY’est  Lake  St.,  Chicago.  III.,  $48.90  ja-r  ton 

Mian.,  Mlaneapolls  —  F.  S.  Gram,  city 
purch.  agt.,  to  H.  Mueller  Mfg.  Co.,  De¬ 
catur.  III.,  four  thousand  )  In.  curb  cocks 
at  $1.90  each,  two  hundred  1  in..  $2.20,  one 
hundred  }  in.  Inverted  $1.40,  one  hundred 
1  In.  inverted  $1.76,  also  four  thousand  |  x 
i  in.  corporation  cocks  $0.75,  and  i  x  1  In 
$0.95.  Noted  Mar.  18. 

Neb.,  Ohlnwa — J.  I’.  Moor,  city  elk.,  to 
Omaha  Steel  f’o..  4802  I.a>avenworth  St.. 
Omaha,  tank  and  tower  $5,628  ;  ti>  Mc- 
Wayne  Pipe  Co..  Chicago,  Ill.,  c.l.  i)l|»-  at 
$7,757,  and  2  in.  pipe  $1,234  ;  to  Fremont 
Constr.  Co.,  Fremont,  hydrants  and  valves 
$1,167,  pipe  line  labor  $3,400;  to  E. 
Archibald,  111  South  25th  St..  Council 
Bluffs,  la.,  well  $1,450,  pump  $1,500,  in¬ 
stalling  pump  and  motors  $323 ;  to  Inter¬ 
state  Machinery  &  Suppiv  Co..  1006 
Douglas  St.,  Omaha,  $212.  Grand  total 
$22,671  Noted  Jan.  28. 

Mo.,  Marshfield  —  City  Clerk  complete 
waterworks  and  distribution  system,  to 

R.  MeSweeney,  Klngsbarde  Apartment.s. 
Springfield,  $49,422.  Noted  Mar.  4. 

Ark.,  Little  Rork — Fourche  River  I.,and 
Co.,  21S|  YY’est  2nd  St..  H.  F.  Buhler,  pres., 
will  install  waterworks,  Incl.  deep  wells, 
25,000  gal.  tank  on  tower  with  engine  and 
pump  In  keeping  with  capacity.  3  ml.  2  In 
c.l.  pipe  and  1  mi.  4  in.  pipe  fine,  by  day 
labor.  Private  plans. 

Tex.,  St.  Jo — YY’aterworks,  incl.  pumps, 
etc.,  to  Dr)Uglas  &  Davenport,  c/o  Ward 
Bldg.,  YY'IchIta  Falls,  approximately  $34,000. 
Noted  Mar.  11. 

YY'ssh.,  Seattle — Bd.  Pub.  YY’ks.,  foun¬ 
dations  for  steel  standpipe  at  38th  Ave 

S.  YY’.,  and  YY’est  Bartim  St.,  to  J.  I.,.  Smith. 
304  West  36th  St..  $15,525;  and  construct¬ 
ing  above  standplp«-.  to  Puget  Sound  Mchy. 
Depot.  322  1st  St..  $27,785. 

Ore.,  Bend — Approximately  8  ml.  12-  to 
16-ln.  electric  arc-welded  pipe,  to  Beall 
Pipe  &  Tank  Corp.,  Columbia  Blvd.  and 
Denver  Ave..  Kenton  Sta.,  Portland ; 
trenching  and  backfilling,  etc.,  to  A.  D 
Kern.  Portland. 

Ore.,  YIedford— For  159.000  ft.  20-  to  24- 
In  electric  arc-welded  pipe,  to  Beall  Pipe  It 
Tank  Corp.,  Columbia  Blvd.  and  Denver 
Ave.,  Kenton  Sta.,  Portland,  trenching, 
backfilling,  etc.,  to  Swartlet  Bros..  Corvallis 

Calif.,  Alameda — Sprinkler  system,  pump, 
pipe  fines,  etc.  for  Municipal  Golf  Course, 
to  S.  Smith  Co..  637  Mission  St.,  San 
Francisco,  $24,250.  Noted  Feb.  25. 

B.  C.,  Point  Grey  —  Municipality,  one 
thousand  |  in.,  one  hundred  )  In.,  twenty- 
five  1  In.,  six  Ti  in.,  and  four  2  in.  meters, 
to  Gordon  A  Befyed,  Ltd.,  167  Alexander  St.. 
Vancouver,  $15,407. 


Sewers 


Proposed  Work 

Maaa.,  Boston — Metropolitan  Dint.  Comn., 
Ashburton  PI.,  plans  sewers  in  various 
streets  in  Belmont.  $75,000.  J.  R.  Rab- 
lln,  c/o  owner,  engr. 

R.  L,  Woonsorket  —  Plans  extending 
sewers  in  various  streets.  $150,000.  Ad¬ 
dress  City  Engineer. 

Ga..  Toeeon— See  "Streets  snd  Roads." 


Laving  a  Curve  in  a  ito  in.  Independent  Reinforced  Concrete  Sewer,  built  at  Oklahoma  Citg. 


The  Most  Adaptable  Pipe  for  Sewers 


Reinforced  Gancrete  Pipe 
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Thi«  simple  diagram 
^lumx  lum  easily  a  curved 
:»e«er  luay  be  bidlt  with 
ordinary  units  of  INUK 
PENDENT  Concrete  l*ii*»* 


NO  other  material  is  used  so  suc¬ 
cessfully  for  such  a  wide  range 
of  sewer  requirements,  or  is  laid  so 
economically  under  difficult  conditions, 
as  INDEPENDENT  Reinforced 
Concrete  Pipe.  Made  in  sizes  ranging 
from  24  in.  to  108  in.,  it  meets  every 
demand  for  sewer  service — size,  per¬ 
manence,  strength,  capacity  and  econ¬ 
omy. 

In  laying  an  INDEPENDENT 
Sewer  no  special  pipe  units  are  used, 
nor  is  any  special  handling  equipment 
necessary.  The  joint  of  each  pipe  is 
laid  tight  on  the  inside  of  the  curve, 
and  is  opened  up  on  the  outside  of  the 
curve  to  the  desired  radius.  Forms  are 
then  placed  inside  and  outside  the 


pipes  and  the  V' -shaped  openings  filled 
with  concrete.  This  simple  plan  gives 
a  true,  regular  curve  to  the  sewer,  and 
assures  smooth,  perfect  joints — at  a 
minimum  cost  for  labor  and  material. 

In  laying  sewers  in  trenches  where 
water,  mud,  quicksand,  cave-ins,  etc. 
are  encountered,  the  speed  with  which 
INDEPENDENT  Pipe  may  be  laid, 
joined,  and  the  trench  back-filled, 
means  another  big  saving  of  time  and 
money. 

Contractors  who  are  interested  in  PROF- 
1T,\BLE  sewer  construction,  and  engineers 
or  public  officials  who  want  to  build 
PERMANENT  sewers  on  the  most  ECO¬ 
NOMICAL  basis,  are  invited  to  send  for 
estimates  and  full  information.  Write, 
ivire  or  phone. 


Independent  Concrete  Pipe  Co.,  202  N.  West  St.,  Indianapolis,  Ind. 


INDEPENDENT 


March  25,  1926 
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>rs  (Continued) 

mikk  MrComb — Mayor  and  Bd.  Select- 
,  n  retained  H.  A.  Mentz,  consult.  enRr., 

1  .iiimond,  La.,  to  design  addition  to  sew- 
’  disiKmal  plant.  I4O.000 

■  ,  \iiianrr — Bd.  Control  takes  bids  in 

nnir  sewer  in  Jackson,  South  Freedom, 

:  ,  Zon  and  Kly  Sts.  $37,625. 

Ill  Fast  St.  Loiiiii — Soon  takes  bids  86,- 
i.,.i  ft  8-  to  54-in.  vitr.  clay,  segmental 
t....!.-  brick  and  concrete  sewers  in  lAns- 
ne  vU.  $800,000.  w.  McK.  Brown, 

'  u  ir*'L’a*^cZsse  —  Made  plans  and  soon 
t.kes’bids  11,055  ft.  12  in.  and  15  in. 

1  wers  etc.  in  various  streets.  $40,000. 

('  Congdon,  City  Hall,  engr 

H  Manitowoc — A.  H.  Zander,  city  elk., 

■  I  .n«  trunk  sewers  in  various  streets  on 

!;!:Z  and  f^mh  side  of  city.  $125,000.  F. 
\lter  City  Hall,  engr.  ,  ,  . 

'  lt<M»ne — Plans  sewage  disposal  plant 
with 'auxiliary  eiiulpinent.  $100,001).  Cur- 
ri.  Kng.  Co..  Webster  City,  vjigrs. 

1,1  Wlnteraet  —  Takes  bids  in  April 
V.  wers  and  sewage  treatment  plant.  $200,- 
,1(10  ’  Burns  &  McDonnell,  402  Interstate 

Bldg..  Kansas  City.  Mo.,  eiigrs.  Noted 

*''>eb.^ Hastings — Election  Apr.  6,  $150,000 
luiiids  'sewage  plant,  incl.  Imhoff  tanks, 
-kludge  beds,  sprinkling  tilters,  outfall  sew**r 
line.  etc.  Henningson  Eng.  Co.,  Natl.  Bldg., 

*  "’Nel^.'  ^Imaha  —  Making  plans  sewers  in 
I  lists.  952.  953  and  2826.  .rennn 

'1'^^  Conroe  lalwtion  Apr.  8,  $a5,000 
bonds ’’sanitary  sewerage  system.  Forspard 

At  Mavis.  Texas  City,  engrs.  _ 

Xv\.  tirttpevine  —  Voted  $30,000  bonds, 
mintde’te  sewerage  system  and  dl8tK)sal 
I  nt  F  J.  Von  Zuben,  611  Dan  Wag- 
teiier  Bldg.,  Ft.  Worth,  engr.  Noted 

Tex.,  Mansfield  —  Voted  $32,000  bonds, 
l■l■llll)lete  sewerage  system.  Municipal  Eng. 
Co  1107  Athletic  Club  Bldg.,  Dallas,  engrs. 

tikla.,  tlklahoma  City — Takes  bids  about 
Viir  1,  sewerage  disisisal  system.  $750,000. 

It  .M  'Hart,  city  .  engr.  Pearse,  Greeley  & 
Mtmsen.  Tower  Bldg..  Chicago,  Ill.,  consult, 
t  tigrs.  Noted  Jan.  14. 

ttkla.,  Sperry — See  "Waterworks. 

(  allf..  Chula  Vista — Takes  bids  in  April, 
wers  in  various  streets  and  dispo.sal  plant. 
Huriis-McDonnell-Smith,  Rives-Strong  Bldg., 
l,os  Angeles,  engrs.  Noted  Jan.  7. 

(  allf.,  Los  Angeles — Bd.  Pub.  Wks.  takes 
bids  about  Apr.  12.  sewer,  etc.  in  Hobart 
HIvd  between  Florence  and  Denker  Aves.. 
and  79th  St.  between  Harvard  St.  and 
Bi-nver  Ave.,  etc.  to  exceed  $25,000;  vitr. 
and  cement  sewer,  etc.  in  Venice,  Wilshire 
and  Wilmington  Blvds.,  to  exceed  $25,000  ; 

8  in.  sewer  in  Dolores  St.  between  Broad 
and  Canal  Aves.,  to  exceed  $25,000.  W.  T. 
Knowlton,  Brunswig  Bldg.,  engr. 

(  allf.,  Los  .Angeles — Made  plans  18,071  ft. 
8-  to  18-in.  cement  and  7,920  ft.  6  in.  house 
sewers,  etc.,  in  portion  of  Centinelo  Ave.  ; 
also  21,634  ft.  8-  to  24-in.  cement  and  17,- 
148  ft.  6  in.  house  sewers,  etc..  In  Hyde 
I'ark  Blvd,  and  Madden  Ave. 

Calif..  Neetlles — Made  surveys  and  mak¬ 
ing  plans  sewers  in  various  streets.  Bums- 
.McDonnell-Smith.  Rlves-Strong  Bldg.,  Los 
.\ngeles.  engrs. 

Calif.,  San  Bernardino — Making  estimates 
sewage  disposal  system  (Imhoff  treatment 
tanks  and  sprinkling  filters).  To  exceed 
? 500.000.  C.  E.  Johnson,  city  engr. 

Calif.,  San  Diego — Plans  sewers  east  of 
52nd  St.  and  south  of  Woolman  Ave..  95,828 
lin.ft.  6-  to  16-ln.  cement,  and  ISO  ft.  6 
and  14  in.  c.l.  pipe,  etc.  F.  A.  Rhodes,  city 
engr. 

Bidt  Desired 

N.  Y.,  New  York — Mar.  26,  by  W.  J. 
Flynn,  acting  pres.  Bronx  Boro,  Crotona 
Park.  Tremont  and  3rd  Aves.,  storm  water 
drains  in  Adee  Ave.,  and  East  222nd  St.  ; 
receving  basins,  etc.,  on  Stell  PL,  Waring 
and  Laconia  Aves.  ;  sewers  in  East  222nd. 
Tiffany.  Truxton,  East  156th  Sts.,  Randall, 
Waring  and  Yates  Aves.,  etc. 

N.  Y.,  St.  George — Apr.  6,  by  J.  A.  Lynch, 
pres.  Richmond  Boro,  Boro  Hall,  sewage 
treatment  and  pumping  plant,  west  of 
'  icean  Ave.,  near  Oakwood  Beach,  here. 

N.  4.,  Bridgeton  —  Mar.  30th,  by  City 
t'liuncil,  City  Hall,  C.  P.  Corey,  clk.,  ap¬ 
proximately  31,200  lin.ft.  8-  to  18-ln.  terra 
I  citta  sewer,  etc.  in  various  str(>ets.  Reming¬ 
ton  &  Vosbury,  509  Cooper  St.,  Camden, 
<  ngrs. 

Va.,  New  Market — See  "Waterworks.” 

(>.,  Daytoa — See  "Streets  and  Roads.” 
o.,  1.,ewlsTlIIe — See  "Streets  and  Roads.” 

O. ,  Akron — Apr.  1,  by  W.  F.  Peters,  dir. 
T*ub  Serr.,  1,666  ft.  18-  to  42-ln.  vitr.  clay 
trunk  sewer  on  Manning  Lake  Trunk, 
iParkdale  St.  et  al),  $86,600:  2,775  ft.  12- 

48-ln.  In  River  St.  et  al,  $35,800;  6,600 
39-ln.  in  Glenwood  Ave.  et  al. 
$35,900._  J.  EL  R(mt,  Municipal  Bldg.,  engr. 


(>..  Clevelund^Mar.  31,  by  City,  sewers  pine  St.,  approximately  $59,243.  Engrs. 
in  Bellaire  Blvd.,  Quincy  .Ave.,  Pearl  ltd.,  est.  $74,523. 


IVest  58th  and  1.80th  Sts.  To  exceed  $25,- 
000.  R.  Hoffman,  City  Hall.  engr. 


Calif..  !.«•  .Angeles-  For  30,000  ft.  24  In. 
rein.-cxin.  sewer  between  Santa  Monica  and 


.Mieh.,  l.liiroln  Park  (mall  Detroit) —  Hyperion  outfall,  from  E.  Strand  *  t'o. 
Mar.  31,  by  <1.  A.  Dingman.  drain  coii,i-.  Vista,  $3.72  ta-r  ft.  Engrs  est.  $10t).00<i 
Wayne  Co.,  County  Bldg.,  Detroit.  LeBlanc  plus. 

Drain,  Elcorse  and  Taylor  Twps.,  incl.  Se<'t.  ,  4'allL.  Auba  City — ('tty  Trustees,  70,ooo 
A,  11,869  lin.ft.  2  bl)l.  section;  Sect.  B,  Hnft.  6-  to  16-ln.  s*wer  In  various  streets, 
4,706  lin.ft.  2  bbl.  section;  Sect.  ('.  4,444  Pnited  Concrete  Piin-  A  C'onstr.  Co, 

lin.ft.  single  bbl.;  Sect.  D,  3,477  ft.  6  ft.  $59,841.  concrete  pl|H> 

diam ;  Sect.  E,  5,828  ft.  6  in.  monolithic  $60,615.  Not*-d  Feh.  18. 


lin.ft.  single  bbl.;  Sect.  D,  3,477  ft.  6  ft.  V.**’  »"0,841.  concrete  pl|H> 

diam;  Sect.  E,  5,828  ft.  6  in.  monolithic  $60,615.  Not*-d  Feh.  18. 
conerete  drain  ;  Seet.  E'.  1,656  lin.ft.  48  in.  r  m  m  t  j  i 

circular  section  ;  Sect.  G,  8S4  lin.ft.  42  in.  X^OtllrnCtS  Atrarnetl 

circular  section  ;  Sett.  H.  828  lin.ft.  36  in.  Phlla.— Dept.  Pub  Wks  Iliirenn  of 

section;  Sect  I,  2JM5  linft.  48  in.  circular  Engineering,  to  E'.  DiPasquale.' 121.5  South 
sect  on;  Sect.  J,  274  lln  ft.  48  in.  circular  7th  St.,  branch  sewer  in  Aldine  St  $7  4:1.5 
section;  Sect.  K,  1,380  Im  ft.  36  In.  circular  Ryan  St.  $13,116  Tudor  St  $7  463  t'o  j' 
section;  Sect.  L,  2,838  ft.  48  in.  circular  Venuti.  1812  South  15th  St  Almo'nd  St 
section,  and  Sect.  M,  1,655  lin.ft.  6  in.  $4,07.8,  Howard  St.  $3,786,  to  J  '  .Moss  16  >  » 
circular  section.  R.  .A.  Murdock,  Trans-  Wakeling  St.,  Bridge  St  $1  155  to  n'  i'a.s- 
portation  Bldg.,  Detroit,  engr  cettl.  Heal  Elstate  Trust  Bldg'  (’a'ris  nter 


Wis..  Antigo — Apr.  21,  by  G.  O.  Palmiter,  $7,751,  to  A.  D.  Sandro  A  Son.  3906  North 
city  clk.,  20  X  35  ft.  concrete  and  steel.  5th  St.,  Ditman  St.  $16,338,  4th  St  $15't5.3 
sewage  diS|>osal  plant.  J.  I>onohue  EJng.  Godfrey  Ave.  $20,825,  Keystone  SI  $6’27‘t’ 
Co.,  608  North  8th  St.,  Sheboygan,  engrs.  Tabor  Rd.  $17,325,  to  Mci'oal  Constr.  'Co.' 

M'Is.,  Milwaukee  —  Mar.  27,  by  J.  H.  5033  Dufiield  Ave.,  Hegerman  St.  $4,86o[ 
E'owles,  secy.  Metropolitan  Sewerage  Conm.,  Salmon  St.  $861.  Torresdale  .Ave.  $41745' 
508  Market  St.,  two  2,500  g.p.m.  motor  lo  H.  H.  Pizagno,  907  South  13th  St.,  Mil- 
operated  float  controlled,  centrifugal  pumps  Ion  St.  $6,283,  34th  St.  $7,506,  to  P.  and  A. 
for  Mud  Creek  low  level  sewage  booster  J-  Eillis,  4th  St.,  Horrocks  St.  $11,957  to 
station.  ' S.  Campellone.  812  West  Wa.shington  St. 


operated  float  controlled,  centrifugal  pumps  Ion  St.  $6,283,  34th  St.  $7,506,  to  P.  and  A. 
for  Mud  Creek  low  level  sewage  booster  J-  Eillis,  4th  St.,  Horrocks  St.  $11,957  to 
station.  '  •  S.  Campellone.  812  West  Washington  St 

Wls..  AVaiiwatoaa— Apr.  2.  by  Bd.  Pub.  '.‘‘’^orla  St.  $3,185;  to  J.  J.  McHugh.  1617 
Wks.,  A.  Brigham,  secy.,  sewer  and  water  Race  St.,  main  sewer,  in  Tacony  Creek 
eonnectlons  in  North  Ave.  $35,000.  J.  E.  $35,649.  and  to  Mazzola  A  Marano. 

l>owther,  city  engr.  Former  contract  South  7th  St.,  Elrle  Ave.  $141,652.  Grand 


rescinded.  Noted  Mar.  4. 

Calif,,  Kan  E'ernaniio 


total  $370,604.  Noted  Mar.  4. 

()..  Akron — AV.  E'.  Peters,  dir.  I>ub.  Serv., 


Trustees,  sewer  in  Municipal  Sewer  I)ist.  1,  screens,  Contr.  2.  and  clarifier 

56,152  lin.ft.  8-  to  18-in.  pre-cast  concrete  mechanisms,  Contr.  4,  to  Dorr  Co.,  Inc., 


pipe,  etc.  Black  A  Veatch,  E'erguson  Bldg.,  $14,490  ^d  $12,080  respectively;  sewage 
Los  Angeles,  engr.  meters.  Contr.  3.  and  Kennedy  Valves. 

(  allf.,  Kan  Francliieo — Apr.  7.  by  Bd.  Pub.  J,®"*''-  »  to  Hardware  A  Supply  Co.,  475 
Wks..  constructing  2,996  ft.  5  ft.  6  in.  and  Kouth  High  St.,  $12,546  and  $28,586  re- 
76  lin.ft.  2  ft.  3  in.  rein. -con.  sewer  with  ^pccnvely  .^  sluice  gates.  Contr.  6,  to  Bod- 
portion  of  invert  lined  with  vitr.  brick,  Hunt  Machine  ('o..  79  I,ake  St.,  Orange, 

etc.,  in  43rd  .Ave.  (Sunset  DIst.),  for  Citv  Jiasa..  $26,51 8 ;  centrifugal  pumps,  Contr. 
and  San  E'ranclsio  ('o.  $75,)ioo.  M.  M.  Dayton  St.,  ('bl- 

O'Shaughnessy,  city  engr.  Noted  Mar.  11.  *  i  *  $6.J8j  ;  cast  iron  pipe  and  fittings, 

Kask.,  KaMkatoun  —  See  "Streets  and  ,,®®,  '  J  '  Iron  Plp<*  ('o.,  Bur- 

Roads."  ’  J  .  $67,016.  Grand  total  $168.- 

B.  (’.,  Kuiilh  A'anronver — See  "Contracts  24. 

Awarded."  4  leveland  —  To  Yahya  Bros.,  3196 

„  .  J  25th  St.,  880  ft.  8-  to  IS-ln.  vitr  tile 

Dins  Keceivea  sewers  in  AValbrook  Ave.  $2,925.  1.386  ft 


*  ago.  III.,  $6,785  ;  cast  iron  pipe  and  fittings, 
(  ontr.  9.  to  I’.  S.  Cast  Iron  Plp<*  ('o.,  Bur¬ 
lington.  N.  J..  $67,016.  Grand  total  $168.- 
021.  Noted  Dec.  24. 

(>..  Cleveland  —  To  Yahva  Bros.,  3196 
AVest  25th  St.,  880  ft.  8-  to  IS-ln.  vitr  tile 
sewers  in  AValbrook  Ave.  $2,925  1  386  ft 

S-  to  24-In.  in  l,«-ella  Ave.  $4,674  l’,385  ft 


Jan.  28.  305,000  tons  filtering  material.  $2,640,  1,835  ft.  12-  to  18-ln.  in  AVest  l.Alst 

Contr.  from  Botzum  Bros.  Co.  $549,000.  St.  $6,289,  and  1,24  5  ft.  In  AA'est  15i)th  St  • 
Noted  Dec.  24.  to  AA’.  McDowell  A  Son  Co..  10319  Miles 

O.,  Cleveland — ("ity.  Mar.  10,  425  ft.  3  in.  Ave.,  12-  to  IS-ln.  in  AA’est  146th  St.  $4  712 
"C"  brick  and  760  ft.  12-  to  24-in.  vitr.  440  ft.  AA’est  11th  St.  $2,886,  1.200  ft.  Iri 
sewer  in  A’lctoria  Ave.,  from  George  A  Klnkelaar  Ave.  $3,730;  to  Hanna  A 
Ameen  Co.,  2165  East  33rd  St.,  $8,213;  Mitchell  Constr.  Co..  Erie  Bldg.,  780  curb 
2,110  ft.  12- to  18-in.  vitr.  tile  in  AA’est  130th  connections  in  AA’est  145th  .St.  $696;  to 
St.,  and  4,480  ft.  12-  to  18-ln.  in  Woodburv  I-angenhan  Constr.  Co.,  Marshall  Bldg.,  3So 
Ave.,  from  Kassouff  A  Co..  3182  AVest  25th  3  ft.  C  and  335  ft.  2  ft.  C  brick  sewer 

St.,  $10,002  and  $15,000  respectively;  1,245  "'.st  114th  St.  $14,253,  and  555  ft.  12- 

ft.  12-  to  18-in.  vitr.  tile  in  AVest  150th  18-in.  vitr.  tile  sewer  in  FIrsby  Ave. 

St.  and  1.835  ft.  12-  to  18-in.  in  AVest  „ 

ISlst  St.,  from  F.  Phillips  Co.,  E:nglneers  „  —  Sewers  in  Schiller 

Bldg.,  $4,511  and  $6,289  respectively;  202  A’'*''*.  ® U’*',!' 

ft.  brick  or  rein. -con.  sewer  in  Kingsbury  ®  Sellwood  ^uluth. 

Run.  from  Coraci  Constr.  Co..  3414  East  ’ 

123rd  St..  $4,421;  and  600  ft.  3  “C”  brick  r'/.yi.I,"  ' 

and  1,565  ft.  12-  to  24  in.  vitr.  tile  sewer  in  ’  J.  *  Ilenoch 

Elast  53rd  St.,  from  Manson  Co.,  Engineers  Tru  n-  * 

aadltion.  11.550  ft.  42  In.  roncret#* 
Piih  \vv«  Mflr  *24.40  p^r  ft.,  1.085  vertical  ft.  Btand- 

1 ft  ^  ft  *****  manholen  $24.  535  vertical  ft.  drop 

15.  2,253  lin.ft.  10  ft.  and  6|  ft.  monolithic  manholeft  $50  total  $322  305 

concrete  tiewer  In  tunnel  in  Seven  Mile  Rd.  Ma"  if  ’  *  $3^2.305.  -Noted 

Mllw.ukex— Dept.  Pub.  AV’ks.,  Sect. 
Rd.  Gratiot  A\e.  to  point  166  tX.  8,  Morm  newer  In  26th  St.,  to  Wenxel  & 

SUS  S  "jss  KiobS  *’* 

R  E.„rt.  blty  Pbreb. 

agt..  Mar  9,  for  Maryland-Como  Sewerage  g.  to  57-in.  vitr.  clay  and  s*-gmentai  block 
System,  Contr.  B  approxlna^^^'y  ?•<*<*«  sewers.  10,500  cu.yd.  earth  and  1.000  cu.yd. 

1^'  *®rT.5.®'  -i  ’  excav..  etc.,  in  I'nlverslty  Park  2,  to 

5*"®*'.  Endlcott  Bldg.,  Grant  A  Metnert,  c/o  Municipal  Contractors 


$34,777.  Noted  Mar.  4. 


Assn.,  Fullerton  Bldg.,  St.  Tx>uis.  Engrs. 


Colo..  Denver — -Dept.  Impvts.  &  Parks,  ..nt  $42  000  •>  ■ 

Mar.  9.  17  ml.  8-  to  24-In.  vitr.  sewer  in  Calif..  Los  Angeles  —  I.,o8  Angeles  Co. 
Barnum  Special  Sanitary  Dint.  1.  from  Sanitation  Dint.  4,  constructing  tnm't 
Constr.  Serv.,  Inc.,  Tramway  Bldg.,  $159,-  sewer,  to  J.  Chutuk,  AA’ilcox  Bldg..  $2S.25->, 
231  ;  also  15  mi.  Dlst.  2,  from  Dobson  A  Calif.,  Han  Carlos — Vitr.  sewers  In  var‘- 
Humphreys,  Lincoln,  Neb.,  $124,848.  Noted  ous  streets,  to  H.  E.  Conner.  100  Duane 
Feb.  11.  .  St..  Redwood  City,  $18,225,  Noted  Dec.  31. 

Calif..  Los  Aageles — Storm  drain  in  La  b.  C.,  Bnmaby  —  Municipality,  lateral 
Brea  Ave.  between  let  and  9th  Sts.,  ete.,  sewers  In  various  streets,  to  Harrison  A 
from  United  Concrete  Pipe  A  Constr.  Co.,  Lamond,  602  Hastings  St.  AV..  Afancouver, 
P.  O.  Box  6,  Ventura,  $66,000.  $18,060 ;  to  J.  W.  Kelly,  610  Boundary  Rd  . 

Calif..  Los  Angeles— Constructing  51,397  Vancouver,  $14,827;  and  to  N.  Casco.  1171 
ft  6-  to  lo-in.  segmental  block  sewer  in  Bway.  W..  Vancouver,  $23,825.  Grand  total 
9th  Ave.,  from  M.  J.  Simonovich,  727  Al-  $52,202.  Noted  Peb.  11. 


I 


INDUSTRIAL 


NAPOLEON 

was  a  little  man 


(Hlirr  ProJortB:  —  Locomotive 
Cninc*.  5  to  500  torn*  oaii»<'itjr. 
frciKht  crane*,  pile  drivers  and 
clamshell  bucket*. 


Mart  ft— ENGINEERING  NEWS-RECOR  D— Ploce 


BUT 


He  Did  Big  Things! 


ND  similarly  the  INDUSTRIAL  type  DC  crawler  ma¬ 
chine  isn’t  so  big  but  it’s  there  ]\\sx.  the  same.  When 
there  was  something  to  be  done  Napoleon  did  it — 
so  with  the  DC  when  there  is  work  to  be  done,  it  does  it 
quickly  and  economically.  The  DC  waits  for  nothing.  It 
digs  in  at  once,  and  the  work  is  done. 

The  DC  is  a  crane,  shovel  and  dragline  and  it  gives  maxi¬ 
mum  efficiency  in  each  service.  It  may  be  powered  with 
steam,  gasoline,  electricity  or  fuel  oil  engine  of  the  Diesel 
or  semi-Diesel  type.  It  is  built  of  the  finest  materials  that 
money  can  buy — steel  castings,  bronze  bushings  and  cut 
gears.  It  is  built  to  withstand  severe  service.  Users  every¬ 
where  cannot  say  enough  in  praise  for  the  work  of  the 
IXDUSTRI.AL  type  DC. 

The  first  cost  of  an  industrial  is  surprisingly  low,  the  final 
cost  is  the  lowest.  Why  not  put  an  INDUSTRIAL  to  work  on 
your  next  big  job?  Increased  profits  will  be  assured. 

Write  for  Further  Details 

INDUSTRIAL  WORKS  -  BAY  CITY  -  MICHIGAN 


tlmlxT  and  rreosoted  brldpo  across  I^Kuna 
Madre  to  Flour  Bluff.  $70,000.  Private 
plans. 

Texas — See  "Missouri.” 

Okla..  nrumriaht — State  Hy.  Bept.,  Ok-  i 
lahonia  City,  makinft  preliminary  plans  4 
span  450  ft.  steel  truss  bridge  on  concrete 

Slers  over  Cimmaron  River,  here.  $150,000. 

.  M.  Page,  highway  engr. 

Bids  Desired 

Pa.,  Johnstown  —  Apr.  10,  by  Johnstown 
Stony  Creek  R.R.  Co.,  E.  B.  Entwisle,  ch. 
engr.,  single  span  bridge  on  concrete  abute- 
ments  over  Stony  Creek.  $50,000. 

Delaware — See  “Streets  and  Roads.” 

Fla..  Jacksonville — Apr.  1.  by  Bd.  Comrs. 
Puval  Co.,  F.  Brown,  elk..  Room  101,  Court 
House,  constructing  new  highway  bridge 
over  Pablo  Creek,  on  Atlantic  Blvd.,  Rd.  2, 
Duval  Co.  T.  B.  Carrick.  305  Court  House, 

CO.  bridge  engr.  ;  adv.  E.  N.-R.  Mar.  25. 

Mississippi  —  Apr.  14,  by  Bd.  SuiK-rvs. 
Harrison  and  Hancock  Counties.  Chancery 
Court,  Bay  St.  I..ouis,  steel  swing  span 
bridge,  incl.  2  ml.  approaches,  2o  ft.  road¬ 
way  over  Ship  Channel  on  Highway  85 
between  Bay  St.  Louis  and  tlulfport,  3,070,- 
200  ft.  creosoted  timber,  200, OOO  ft.  creo- 
soted  piling,  30,000  lb.  reinforcing,  also  24,- 
188  sq.yd.  bituminous  paving.  Address 
Chancery  Clerk.  Ba.v  St.  Ixiuls,  or  H.  C. 
DIetzer,  Jackson,  highway  engr. 

O..  rincinnatl  —  Apr.  16.  by  Comrs. 
Hamilton  Co..  Court  House.  2  span  78  ft. 
coni-rete  girder  bridge,  on  Red  Bank  Rd. 
$25,000.  E.  A.  Oast,  Court  House,  engr. 
Noted  Mar.  11. 

Ind..  Indianapolis  —  Apr.  5,  by  Comrs. 
Marion  Co..  Courthouse,  3  span,  152  ft. 
bridge.  70  ft.,  on  North  Sleridian  and  Canal 
Sts.  $66,832. 

Ind.,  Indianapolis — Apr.  12,  by  Bd.  Comrs. 
Marlon  Co.,  constructing  and  repairing 
Bridge  796.  $991;  Bridge  814.  $21,911; 

Bridge  798,  $900;  Bridge  816.  $9,337; 

Bridge  819.  $1,093;  Bridge  820,  $911; 

Bridge  821,  $4,152;  Bridge  801,  $259  ; 

Bridge  802,  $339  ;  Bridge  803,  $1,200; 

Bridge  806.  $1,105;  Bridge  815,  $31?; 

Bridge  822,  $1,284  ;  Bridge  823,  $3,173; 

Bridge  824,  512.  Work  involves  52,533  lbs. 
reinforcing.  H.  Dunn.  aud. 

MIrhIgan — See  "Streets  and  Roads.” 
la..  Logan  —  Apr.  2.  at  office  Auditor 
Harrison  Co.,  one  71  x  20  ft.  arch  bridge, 
one  70  X  20  and  one  80  x  20  ft.  pony  truss 
bridges,  three  I-beam  bridges,  raising  one 
I-beam  bridge,  also  48  box  culverts  and 
extensions,  and  5  circular  culverts.  T.  A. 
Cherry,  l..ogan.  co.  engr. 

la.,  Maqiioketa  —  Mar.  31,  at  office 
Auditor  Jackson  Co.,  one  70  x  20  ft  pony 
truss  bridge  and  one  130  x  20  ft.  high  truss 
bridge,  on  Federal  Aid  Project  143-B.  T.  E. 
Tlley,  Maquoketa,  co.  engr. 

Minn..  Duluth  —  Apr.  30,  by  W.  H. 
Tlscher,  city  comr.,  150  ft.  rein. -con.  bridge, 
50  ft.,  10th  St.  $75,000.  J.  Wilson,  city 
engr. 

M'yoming — See  "Streets  and  Roads.” 

Wyo..  Powell  —  Mar.  31,  by  State  Hy. 
Dept.,  Cheyenne,  80  ft.  steel  truss  bridge 
near  here.  Park  Co.  $25,000.  J.  F.  Seller, 
Cheyenne,  ch.  engr. 

Ark.,  Dseeola — Apr.  2.  by  Comrs.  Sub- 
Dist.  1  of  D.  D.  8  and  Sub-Dist.  3  of  D.  D. 
9,  Mississippi  Co.,  3.000  ft.  timber  bridges 
and  trestle,  300  ft.  moving  steel  spans,  and 
30  cu.yd.  culverts.  Morgan  Eng.  Co..  Ci<K)d- 
wln  Institute,  Memphis,  Tenn..  engrs. 
.Arkansas — See  "Streets  and  Roads.” 

Tex..  Waxahaehle  —  See  "Streets  and 
Roads.” 

Ont..  Toronto — Apr.  3.  by  R.  W.  Phillips, 
secy.  Toronto  &  York  Roads  Comn..  57  Ade¬ 
laide  St.,  3  concrete  bridges  In  York  Co. 
$25,000.  E.  A.  James,  c/o  owner,  engr. 

Bids  Beceived 

Ohio — Dept.  Hys.  &  Pub.  Wks.,  Mar.  19. 
concrete  bridge  on  Sect.  "I"  Athens-Mc- 
Arthur  Rd..  Athena  Co.,  from  Merry  &  Mil¬ 
ler,  Caldwell,  $4,878  ;  rein. -con.  bridge  over 
Mill  Creek,  on  Sect,  Ohio  River  Rd., 

Washington  Co.,  from  W.  H.  Helby  &  Co., 
Marietta,  $20,757  ;  concrete  bridge.  Sect. 
"H"  same  road,  and  concrete  bridges,  etc., 
on  Sect.  "H"  same  road,  from  Reedy  Bros. 
Warren,  $3,780  and  $5,841  respectively. 
Noted  Mar.  11. 

Tex..  Anderson — See  "Streets  and  Roads.” 
Tex..  Boston — See  "Streets  and  Roads.” 
Tex.,  rarthage — See  “Streets  and  Roads.” 
Tex.,  Dallas — See  "Streets  and  Roads." 
Tex.,  Linden — See  "Streets  and  Roads.” 

Contracts  Atcarded 

I  North  CaroUaa — State  Hy.  Dept.,  Ra¬ 
leigh,  rein. -con.  bridges,  etc.,  on  IToJect 
'  635,  Gaston  Co.,  to  P.  S.  Minus,  Spartan¬ 

burg.  $104,282.  Noted  Feb.  18. 

Teaaeoaee — State  Dept.  Highways  A  Pub. 
Wks.,  Nashville,  bridges  on  Project  36-C, 


Shelby  Co.,  to  R.  Bovd  &  Co.,  Hickory, 
.N  «V,  $65,328;  Project  K4-A,  Obion  C.i ,  to 
W.  M.  Hill  A  Sons,  Fulton,  Ky.,  $3S.oii2 ; 
Project  300-C.  Morgan  Co.,  to  North  Fork 
Constr.  Co,,  Jackson,  Ky.,  $25,341  ;  Project 
311 -A  and  B,  Hardin  A  McNairy  Counties, 
to  W.  H.  Shons  Co.,  Freeport,  111.,  $71,503; 
Project  322-A,  McMinn  Co.,  and  ITojeet  324, 
Hamblen  Co.,  to  Al’.ay  Cimstr.  Co..  Bristol, 
Va.,  $10,185  and  $17,161  resiv'i-tlvely ; 
Project  325-A.  Davidson  Co.,  to  F.  E. 
Fisher.  3rd  .\ve.  N..  Nashville.  $5,749  :  and 
Project  326-.\.  Sumner  Co.,  to  Clayton 
Paving  Co..  44  No*l  Blk.,  Nashville,  $40.- 
486.  Grand  total  $273,7.".:.  Noted  Feb.  25. 

Indlunu — J  D  Williams,  dir.  State  tly. 
Comn..  IndianaiM.Iis,  two  84  ft.  span,  steel 
girder  bridge  over  Pennsylvania  R  R.  Trac¬ 
tion.  and  two  150  ft.  span  steel  truss 
bridge  over  County  and  Stucker  Creek,  on 
State  Road  l-D,  Scott  Co.,  to  Hutihinson 
Constr.  Co.,  IndianaiM.Iis.  $105,884.  Engrs. 
est.  $129,775.  Noted  Feb  25 

llllnula — I4«.pt.  i’ub.  Wks.  A  Buildings. 
Div.  Highways,  Springfield,  flye  66  ft,  span 
concrete  girder  bridge,  Inid.  temporary  road 
and  bridge,  on  Route  5.  Sect  11.-11,  Winne¬ 
bago  Co.,  to  Ferguson  Constr.  Co..  1033 
North  2nd  St.,  RiM-kford,  $66,376  ;  one  60 
ft.  span  steel  suiM'rstructure.  Incl.  repairs  to 
abutments,  42.6oo  lb.  reinforcing,  etc.,  on 
Route  7,  Sect.  8-D.  Bureau  Co.,  to  M<-Cree 
A  Co.  315  Hackney  Bldg.,  St.  Paul.  Minn., 
$4,655  :  three  35  B.  s|mn  concrete  girder 
railroad  overhead  crossing,  on  Route  1, 
Sect.  38-V,  Johnson  Co.,  to  W.  H.  Shons 
Co.,  11  South  IJhertv  St..  Freeport.  $7,986. 
Grand  total  $79,017  Noted  Nov.  5  and 
Feb.  11. 

WIs..  Rarlne-  H.  A,  Nelson,  comr.  Pub. 
Wks.,  270  ft.  steel  girder  bridge  and  con¬ 
crete  approaches.  36  ft.,  etc.,  on  6th  St., 
to  E,  E.  Gillen  Co,,  288  Ea.st  Water  St., 
Milwaukee.  $55,875.  Noted  Mar  11. 

Kao.,  MePherson  —  See  “Streets  and 
Roads.” 

Tex.,  Anderson — See  “Streets  and  Roads.” 

Tex.,  Carthage— See  "Streets  and  Roads.” 

Tex.,  San  .Antonio  —  City,  J.  W.  Tobin, 
mayor.  City  Hall.  83  ft.,  reiii.-con.  and  steel 
bridge.  43  ft.,  across  San  Antonio  River,  on 
Market  St.,  to  Pryor  A  Jeffrey,  c/o  Builders 
Exch.  Bldg..  San  Antonio,  $36,067.  Noted 
Jan.  27. 

Tex.,  Stephenville  —  See  "Streets  and 

Roads.” 


Waste  Disposal 


Proposed  ork 

Woonsocket  —  Plans  garlwge  dis- 

»nt.  $135,000.  Address  City  En- 

Bids  Desired 

I.OS  Angeles— Apr.  7.  by  Bd.  Pub. 
0  ton  or  alternate  400  ton  ^r  12 
e  incinerator.  To  exceed  $300,000. 

Contracts  Awarded 

laltimore  —  Bd.  Awards,  altering 
tnicting  2  story,  30  x  50  tt^  rein-- 
1  brick,  disposal  plant  addition. 


Bridges 


.Massachusetts  —  Cities  of  Newton 
Wellesley  plan  bridge  over  Charles 
fietween  both  cities.  $50,000.  En| 
net  selected.  . 

Mass.,  Andover  —  See  Streets 

^^'Mass..  Cambridge  (Boston  P.  O^)-^ 
vaid  College  plans  John  W.  V.’cc.; 
over  Charles  River,  t-"-/---  - 
members  of  Hornblower  A  Weeks, 
gress  St.,  Boston.  ^  ‘  * 

Mass.,  Lancaster 
Ma.ssachusetts,  Dept.  Pub. 


“  ..  r.  C.)— Har- 

. /.  Weeks  Bridge 

$200,000  donated  by 
...^.  .1  60  Con- 

Engineer  not  selected. 
—  Commonwealth  of 

_ _  -—  Wks.,  Boston, 

made  plans  two  45  ft.  span  concrete  bridge, 
here.  To  exceed  $25,000.  Private  plans. 

.Mats..  Medford — Commonwealth  of  Mas¬ 
sachusetts  and  City  of  Medford,  plan  rein.- 
con.  bridge  over  Mystic  River,  at  Winthrop 
St.  $60,000.  F.  R.  Chamock,  City  Hall, 

Mass.,  Weymouth  (Ind.  br.  Boston) — See 
"Streets  and  Roads.” 

R.  I.,  Pawtucket — City,  Pub.  Wks.  Dept., 

I.  Gill,  comr.,  making  plans  widening  and 
improving  stone  bridge.  Exchange  St.  $350,- 
t:oo.  J.  R.  Worcester  &  (^o.,  79  Milk  St., 
Boston,  Mass.,  engr. 

N.  J.,  Bridgeboro  —  State  Hy.  Comn., 
Trenton,  plans  bridge  over  Rancocas  Creek, 
here.  $300,000.  W.  G.  Sloan,  highway 
engr. 

Pa.  Canonsbnrg  —  Comrs.  Washington 
Co.  at  Court  House,  W'ashlngton,  making 
plans  two  50  ft.  span  bridge,  24  ft.  road¬ 
way,  etc.,  over  Chartlers  Creek,  here.  $25,- 
(100.  Chaney  Eng.  Co.,  Court  House,  W’ash- 
Ington.  engrs. 

Pa..  Knoxville  —  Plans  new  bridge,  on 
Georgia  Ave.  $200,000.  Allegheny  Co. 
(Pittsburgh)  appropriate  50%  of  cost. 

MIsKiaalppi — Black  River  Bridge  Co.,  H.  E. 
Hovay,  pres.,  Stuttgart,  Ark.,  making  pre¬ 
liminary  plans  rein. -con.  and  steel  toll 
bridge  over  Mississippi  River,  Vicksburg, 
here ;  and  one  at  Natchez.  Each  to  exceed 
$25,000. 

Wla..  Fond  du  Lac — J.  Hohensee,  city 
elk.,  plans  132  ft.  span  rein. -con.  bridge, 
Johnson  St.  $25,000.  C.  F.  Whitney,  214 
Mason  St.,  Milwaukee,  engr. 

Kan.,  KIdorado — Butler  Co.  plans  1  span 
150  ft.  marsh  arch  bridge  on  Federal  Aid 
IToject  239-D.  E.  S.  Elcock,  Elorado,  co. 
engr. 

»b.,  Omaha — Plans  constructing  east 
end  of  concrete  and  steel  bridge,  at  42nd 
and  g  Sts.  $85,000. 

Mo..  Kansas  City — City  and  Kansas  City 
Terminal  Ry.  Co.,  Union  Sta.,  making  plans 
steel  and  rein. -con.  viaduct,  on  Van  Blunt 
Blvd.  $1,200,000.  C.  Hanna,  c/o  Terminal 
Co.,  engr. 

Tex.,  Brownsville — Gateway  Bridge  Co., 
making  preliminary  plans  steel  ana  rein.- 
enn.  bridge  across  Rio  Grande  River.  $100,- 
900.  Private  plans. 

Tex.,  Clebame  —  Making  preliminary 
plans  steel  and  rein.-con.  bridge  across 
Buffalo  Creek,  on  West  Wardville  St. 
$30,000.  C.  H.  Tees^le,  (^ebume,  city 
engr. 

Tex..  Corpns  ChristI — Oceanside  Toll  Rd. 
Co.,  c/o  S.  A.  Robertson,  plans  20,000  ft. 


Dams 


Proposed  W’ork 

Mich.,  A'psllantl — See  “Buildings — Indus¬ 
trial." 

Tex.,  Coleman  —  See  "Buildings  —  Indus¬ 
trial.” 

Calif.,  Willows— See  "Buildings — Indus¬ 
trial." 

Bids  Desired 

N.  Y„  Livonia — Apr.  16,  by  Bd.  Water 
Comrs.,  Masonic  Bldg.,  38  ft.  earth  and 
concrete  dam,  and  pipe  line.  J.  P.  Wells, 
80  East  Ave.,  Rochester,  consult,  engr. ; 
adv.  E.  N.-R.  Mar.  25. 

Bids  Received 

Calif.,  Los  Angeles  —  Bd.  Supervs.  Los 
Angeles  Co.,  Mar.  15,  165  ft.  concrete  dam 
and  appurtenant  structures,  tunnels,  spill¬ 
ways,  etc.  in  Sawpit  Canyon,  2  ml.  north  of 
Monriivla,  from  liavis-Heller-Pearce,  Inc., 
StiK'kton,  for  County  F^lood  Control  Dist. 
$296,905.  Noted  Jan.  28. 

Contracts  Awarded 

Pa..  Monat  I'nioa — See  "Waterworks.” 

Pa.,  Phlla. — See  "Waterworks.” 


Railways 


Proposed  Work 

Missouri — t'hicago,  Rock  Island  A  Pacific 
R.R.  Co.,  Chicago,  III.,  making  preliminary 
plans  grading,  and  33  ml.  new  standard 
gauge  track  between  Trenton  and  Braymer, 
here.  C.  A.  Morse,  La  Salle  St.  Sta.,  Chi¬ 
cago,  Ill.,  ch.  engr. 

Bids  Desired 

Missouri — Apr.  3,  by  P.  O.  Jonah,  ch. 
en«.  St.  Louls-San  Francisco  R.R.  Co., 
Frisco  Bldg.,  St.  Louis,  permanent  construc¬ 
tion  program,  Incl.  concrete  piers,  abut¬ 
ments,  boxes,  culverts,  etc.,  on  various  parts 
of  system.  $125,000. 
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The  Ten-Point  ^ 
Performance  of 

VITRIFIED 

PAVING 

BRICK 

in  Industrial 
Service 

1*  Lon^-wearing 

2*  Little  or  no 

maintenance  cost 

3»  JVo  cracking  and 
crumbling 

4.  Non-rutting 

5.  Non-dusting 

6.  Non- absorbent 
7«  Non-skid— safe 

8.  Acid-proof 

9.  Easily  cleaned 

10»  Easily  lifted  and 
relaid. 

INDOORS— 

OUTDOORS 

wherever  traffic  is  heavy 

Exact  specifications  for 
specific  uses  gladly  fur* 
nished  on  request. 


Laying  vitrified  brick  at 
plant  of  Studebaker  Corpo¬ 
ration,  South  Bend,  Ind. 


Fire-Toughened 

Floors 

IN  and  around  industrial  plants  wher¬ 
ever  heavy  materials  are  moved  or 
fabricated,  wherever  laden  trucks  make 
heavy  demands  on  floors,  wherever  acid 
or  heat  or  oil  or  impact  would  take  costly 
toll  of  less-enduring  pavements,  there  is 
the  place  which  demands  vitrifled  brick. 

Its  fire-toughened  surface  does  not  disinte¬ 
grate  or  dust  under  the  heaviest  traffic.  Its 
tight  texture  is  impervious  to  oil,  grease  and 
water  and  is  easily  cleaned.  And  it  always 
affords  ,i  safe  and  skid-proof  footing. 


vinn^^iiiED 
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OOO.OOO.  J.  R.  Rablin,  Metropolitan  I>i»t.  Tenneaiiee — State  Dept.  Hifth 

Comn.,  1  Ashburton  FI.,  Boston,  enftr.  Wks.,  Nashville,  plans  Kradir 

Massachusetts — State  Hy.  Dept.,  Boston,  etc.,  20  nU.  I.atrollette-Kentuck 
plans  bituminous  macadam  pavinK  highway  Ud.,  Campbell  Co.  ;  ImprovinK 
alonft  shore  from  Kast  Squantum  to  Shore-  Johnston  CIt.v  ltd.,  Cnlcol  Co. 
ham  Sts.,  In  Quincy,  $50,000  ;  Morton  St.  in  Iiir  and  probably  concrete  pi 
Quincy  and  Diirchester,  $210,000;  and  hiith-  l-'na-Rutherford  Co.  line  Ud.. 
way  connecting  Stony  Brook  Reservation  C.  N.  B* 
with  Blue  Hill,  to  exceed  $25,000.  W.  F.  Tenn.. 

Williams,  comr.  Dept.  Fub.  Wks.  surveys 

Mass..  Andover — Flans  retmirinK  and  re-  Rd. 
constructinK  various  streets  and  bridtjes. 

$100,000  appropriated. 

Mass.,  Barnstable  —  Flans  constructing 
new  roads.  $106,000  appropriated. 

Mass.,  Boston — Flans  widening  West  St., 

South  Boston,  to  exceed  $25,000  ;  widening 
and  reconstructInB  Brookline  Ave.,  Rox- 
bury  Dlst.,  $25,000 ;  layinK  out  and  con- 
structing  street  from  Commonwealth  Ave. 
to  Ashford  St.,  $25,000  or  more.  J.  A. 

Uourke.  comr.  Dept.  Fub.  Wks.  .  -  -- 

.Mass.,  Braintree  (Ind.  br.  Boston) —  Apr.  16, 

Flans  wideninB  various  streets.  $27,765 
appropriated.  W 

Mass.,  t'ambridxe  (Boston  F.  O. )  — 

Flans  wideninK  and  extendinft  James  St. 
to  relieve  traffic  condition  In  Harvard  Sq. 

■To  exceed  $25,000.  KnRlneer  not  selected. 

Mass.,  Cambridxe  (Boston  P.  O. ) — Flans 
wldenlnB  Bway.-Maln  St.  at  Junction,  and 
bituminous  macadam  repavinR  Hapshire 
St.  $350,000.  Dept.  Fub.  Wks.,  engr.  v; 

Mass..  Fitehbiirx  —  City  and  State  Hy.  Hall, 

Dept.,  Boston,  plan  hlKhways.  $213,700 
appropriated.  KnRineer  not  selected. 

Mass.,  FramlnKham — Plans  reconstruct-  -  - - 
inK  and  extending  Union  Ave.  $27,000  ap- 
propriated. 

Mass.,  Hyannis — Flans  improving  roads 
in  city  and  outlying  districts.  $106,000  ap¬ 
propriated.  Kngineer  not  selected. 

Mass.,  I.exinirton  —  Flans  improving 
various  streets.  $45,000  appropriated. 

.Mass.,  Needham  (Ind.  br.  Boston)  — 

Flans  relocating  and  bituminous  macadam 
widening  Neholden  St.  $25,000. 

Mass.,  Uxbridge — Flans  repaving  various 
streets  and  bridges.  $26,517  appropriated. 

Private  plans. 

Mass.,  Waltham  (Ind.  br.  Boston) — Plans 
widening  Main  St.  $25,000  or  more.  Pri¬ 
vate  plans. 

Mass.,  West  Roxbury  (sta.  Boston) — 

Dept.  Fub.  W'ks.,  Boston,  plans  widening 
Oakland  and  Ashland  Sts.,  here.  $25,00() 
or  more.  J.  A.  Rourke,  comr. 

Mass.,  Weymouth  (Ind.  br.  Boston)  — 

Plans  recon.structlng  and  repairing  various 
streets  and  bridges.  j 

K.  1.,  tVoonsoeket- 
ous  streets, 
gineer. 

Conn.,  Manchester  _  _  _ 

Mar.  27,  concrete  curbing  and  sidewalks  on 
various  streets.  $35,0(io.  J.  F.  Bowen, 

■Apr.  14,  by  Mayor  and  Town  Hall,  engr. 

ng  boat  basin  and  mak-  Conn.,  Thomaston — Town,  R.  H.  French 
d  water  front  improve-  comr..  High  St.,  plans  Improving  Centei 

;anip,  comr.  Pub.  W’ks. ;  Park,  adding  soli,  new  turf,  and  shrubbery 

5.  also  curbing  and  walks,  etc.  $25,000. 

—  Apr.  2.  by  Trustees  New  Jersey — Sussex  Co.  plans  improving 
!068,  c/o  A.  C.  Huston,  4.5  mi.  road  from  Simpsons  Corner  to 

ition  laterals,  165,000  I.4ifayette  Twp.  H.  Snook.  Newton,  engr. 

]!.  Hermann,  Merchants  l»a.,  riearfleld — Boro  Council  takes  bids 
'rancisco,  engr.  probably  Apr.  19,  asphalt  or  concrete  pav- 

-  J  J  ing  approximately  1  mi.  Weaver,  Locust. 

I*  AtcarnPa  Fine,  5th,  Walnut,  Wltmer  and  Front 

.  Sts.,  18-28  ft.  $60,000.  E.  W.  Hess,  Mur- 

Ity-  Bd.  Commerce  &  ijidg.,  born  engr. 

House,  TrenUm,  V.  Dormont — Boro  Council.  Boro  Hall, 

nt  Inherent” rJv'fioo  ft  making  plana  repaving  West  Liberty  Ave. 

nt  in  (jreat  Bay  600  ft.  $73  300.  Allegheny  Co.  ( I’ittsburgh)  ap- 

propriates  50%  of  cost. 

South  3rd  St.,  Fhila..  I’nloatown  —  Fayette  Co.,  Court 

A  House,  making  plans  constructing  Normal- 

vllle-Connellsv’ille  Rd  $225,000.  E.  L. 

Clemmer.  Court  Hou.se,  co.  engr. 

Newark  TVrnTinTl  to  F  "ashlngton— Washlngtoi.  Co.  plana 

^  ^77  St  rein. -con.  paving,  etc.,  1.6  mi.  Monongahela 

io  “ viWr  is"  Pike,  1.5  mi.  Canonsburg-Thomas  - - 

so  16  ml-  Beallsville-Zollarsvllle  Rd..  18  ft. 

I  m  $75,000  each.  Chaney  Eng.  Co.,  Court 

1  In  section  east  of  Ush  u,,,,..  pnirrs 

Franks  Contg.  Co.,  260  ...  2.  Heckler _ Marsh  Fork  Dlst  Ra- 

Franclsco.  $0.2975  per  pjeotlon’^  Mar.  27.  $200,000  i^nds. 

improving  roads.  W.  J.  Campbell,  Beckley, 
engr. 

North  Carolina  —  State  Hy.  Dept.,  Ra¬ 
leigh,  plans  oil  surfacing  10.45  mi.  Project 
549,  Hoke  Co.,  $26,125  ;  and  16.3  ml.  Proj¬ 
ect  515,  Caswell  Co.,  $40,760.  C.  M.  Up- 
ham.  Raleigh,  engr. 

N.  C.,  Laurinhnrg — Scotland  Co.  plans  to 
sell  $400,000  bonds,  constructing  new  roads. 

E.  C.  Muse,  elk. 

N.  C.,  WashiagtoB — Beaufort  Co. 
road  from  Hunters  Bridge  to 
$256,000. 

Miss.,  Bllaxl — J.  A.  Swanzy,  comr. 

Wks..  takes  bids  about  June  12,  gr 
extending  waterworks,  gas  and  el 

systems,  curbing,  sidewalks  and  _ 

surfacing  various  streets  in  Oak  Park  Sub¬ 
division.  $125,000.  Hawkins  A  Madding, 

Biloxi,  engrs. 


Excavation,  Drainage 
Irrigation,  Levees, 
River  and  Harbor 


O..  .\lllanre — Bd.  Control  takes  bids  in 
spring  paving  South  Seneca  St..  $7i».637  . 
Improving  Ea.st  Patterson  St.,  $33,500. 
surfacing  East  Bway..  $2,5.000  ;  asphalt  on 
concrete  paving  Milton  St.,  $70,737  .  ami 
widening  North  Union  St,.  $2,5.800. 

O..  .\llianre  —  Bd.  Control  soon  takes 

-  widening  and  asphalt  paving  1  mi 

South  Liberty  Ave..  34  to  4lt  ft.  $36,000- 
$40,000. 

O.,  Canton — -Bd.  Control  takes  bids  alsmt 
■  .  : asphalt  paving  23rd  St.  .N.  \V 

east  of  Cleveland  Ave.,  40  ft.  $36,3oo. 

E.  Sarver,  City  Mall,  engr. 
t).,  CInrinnati  —  Flans  concrete  curbing, 
sidewalks,  granite  paving  2,660  sq.yd 
Syc.amore  St.  from  4th  to  3rd  Sts.  $35.i)86. 

C.  O.  Sherrill.  City  Hall,  engr. 

O..  CInrinnati — -Flans  concrete  curbing, 
sidewalks,  and  concrete  {laving  3,950  sq.yd 
Ambros*'  Ave.  from  Hamilton  Ave.  to  Lan- 
tana  Ave.  $25.i»00.  c.  O.  Sherrll.  CItv 
.  engr. 

O.,  CInrinnati — Hamilton  Co.  plans  tar 
bound  macadam  paving  17.835  sq.yd.  Eagle 
Creek  Rd.  from  Harrison  Fk.  to  Thompson 
Rd.  $54,000.  E.  A.  (last.  Court  House, 
engr. 

O.,  Barberton  —  Flans  grading,  curbing, 
sidewalks,  sewers  and  paving  Tuscarawas 
Ave.  $58,671. 

O.,  Portsmouth  —  Made  plans  grading, 
curbing,  guttering  and  vitr.  or  hard  burned 
brick  paving  4,200  ft.  Portsmouth  St.  from 
Main  to  South  Sts.,  32  ft.  $53,000.  Ad¬ 
dress  City  Engineer. 

MIrh.,  Detroit — Dept.  Fub.  Wks.  making 
plans  3i  in.  sheet  asphalt  on  8  in.  con¬ 
crete  paving  4.400  s«i.yd.  Violetlawn  Ave., 
$21,930  ;  8,200  sq.yd.  (loulburn  Ave.,  $40.- 
850  ;  8.200  sq.yd.  Fairiwrt  Ave.,  $40,850  ; 
12,500  sq.yd.  Alter  Rd.,  $62,160;  and  6.200 
sq.yd.  Sobieski  Ave.,  $30,890.  F.  A.  Fel¬ 
lows.  City  Hall,  engr. 

Mirh.,  Detroit — Flans  3}  In.  sheet  asphalt 
on  8  in.  concrete  paving  approximately  2o,- 
100  sq.yd.  Meyers  Rd.,  $100,480;  6,34it  sq. 

_ _ „  _  yd.  (larvin  Ave.,  $31,690;  1,240  sq.vd 

$121,700  appropriated.  Meadowbrook  Ave.,  $6,240;  7,220  sq.yd. 

—Plans  repaving  vari-  Corbett  Ave.,  $36,080  ;  2,140  sq.yd.  in- 

$150,000.  Address  City  En-  diana  Ave.,  $10,690;  3,650  sq.yd.  51st  St.. 

$18,260;  4.380  sq.yd.  Saratog,a  Ave.,  $21,- 
Takes  bids  about  920  ;  2.800  sq.yd.  Morley  Ave.,  $13,910; 

7,750  sq.yd.  Wilfred  Ave.,  $38,850  ;  6,750  sq. 
yd.  BirwiMid  Ave.,  $33,750;  2,140  sq.yd. 

Smart  Ave.,  $10,720  ;  and  1.990  sq.yd.  Freer 
Ave.,  $9,940.  P.  A.  Fellows,  city  engr. 

Illinnis  —  Dept.  Fub.  Wks.  A  Buildings, 
Div.  Highways.  SpringHeld.  rejected  bids 
Feb.  19.  4  ft.  widening  1  ml.  and  concrete 
paving  17.98  ml.  Route  30,  Sects.  1,  2,  7  and 
8.  Peoria  Co.  F.  T.  Sheets,  highway  engr. 
Noted  Feb.  11. 

III..  Cambridge— Flans  paving  22  blocks 
various  streets.  F.  M.  ('onnolly,  428-341 
Feopb's  Trust  &  Savings  Bank  Bldg., 
(lalesburg,  engr. 

III..  KlrkwoiMl — Warren  Co.  plans  grading 
and  graveling  23  mi.  roads  in  Tompkins 
Twp..  18  ft.  $70,000.  W.  F.  Brownlee, 
Kirkwood,  highway  engr. 

WIs.,  Beloit  —  Soon  takes  bids  various 
types  paving  3.7  ml.  16  streets,  28,  30  and 
32  ft.  $150,000.  G.  E.  Heebink,  City  Hall, 
engr 

Wis.,  Marinette  —  S.  O.  Shea,  city  elk., 
made  plans  various  types  paving  Miller 
St.,  Carney  and  Partridge  Aves.  $33,000. 
A.  L.  Hillis,  city  engr. 

- J  WIs..  West  .Allis- -A.  L.  Wichner,  comr. 

Pub.  Wks.,  soon  takes  bids  paving  3  tyi>es 
incl.  concrete  on  72,000  sq.yd’s.  23  streets. 
W.  Darby,  City  Hall.  engr.  Noted  Jan.  7. 

Iowa — State  Hy.  Dept.,  Ames,  rejected 
bids  Mar.  2.  grading  2.74  ml.  FTlmary  Road 
Project  446,  Mahaska  Co.  F.  R.  White,  ch. 
engr.  Noted  Feb.  25. 

la.,  Biirlingtoa— Des  Moines  Co.  election 
Mar.  29,  $800,000  bonds,  concrete  paving 
30  ml.  primary  roads.  F.  T.  W^ber,  Bur¬ 
lington.  CO.  aud. 

la.,  Diibuqne  —  Flans  paving  20  to  25 
blocks  various  streets.  $100,000.  W.  H. 
C*ullin,  city  engr. 

la.,  Keokuk  —  Takes  bids  in  April  or 
May.  Warrenite  bitulithic  or  sheet  asphalt 
.  .  plans  on  old  macadam  resurfacing  7.600  nq.yd 
Fantego.  South  12th  St.  $18,7O0,  and  9.700  sq.yd. 

North  14th  St.  $20,000.  F.  W.  Maxwell. 
Pub.  City  Hall,  engr. 

ding,  la.,  Oskalaosa  —  Plans  paving  15  to  20 
‘ctnc  bloclui  various  streets.  $45,000  up.  D.  B. 
lard-  Russell,  city  engr. 

"  '  la.,  Moaaaa  -Plans  paving  100,000  sq.yd. 

various  -  streets.  $250,000  W.  F. 
Humphrey,  city  elk. 


Ha  West  Palm  Beach — Palm  Beach  Co. 
v.i.  d  ' $3  250,000  bonds,  deepening  Lake 
\  ,,rth  Inlet.  Noted  Dec.  24. 

•l>x  Dllley — Frio  Co.  Irrigation  Dist., 
..<->uing  surveys  map  out  site  for  reservoirs 
•iml  tests  for  foundation  of  dam.  When 
^l„,ve  is  completed  plans  election  $3,000,000 
iM.nds  constructing  Irrigation  project,  irri¬ 
gating  approximately  50,000  acres.  Nagle, 
Witt  &  Rollins,  Keystone  Bldg.,  Houston, 
and  Santa  Fe  Bldg.,  Dallas,  engrs.  Noted 

Benson — Benson  Canal  Co.  making 
Ilians  lengthening  canals,  installing  pumps, 
Itc  to  add  1,000  acres  to  Irrigation  proj¬ 
ect!’  $30,000  bonds  sold.  Address  Chief 
of  own**r. 

'  (  Ullf..  Brass  Valley — Nevada  Irrigation 
riist  making  plans  11  ml.  Bowman-Spauld- 
ing  conduit  with  i  ml.  tunnel,  9  x  9  ft. 
diam  3  ml.  flume  9i  ft.  diam..  7  mi.  oi>en 
lanai  180,000  cu.yd.  excav.,  etc.,  $750,000  ; 
also  made  plans  distributing  system.  50  mi. 
canal  138,280  cu.yd.  rock  and  761,410  cu. 
vd  earth  excav.,  bridges,  culverts,  etc.  F. 
H.  Tibbetts,  Alaska  Commercial  Bldg..  San 
Francisco,  engr.  . 

Calif..  Merced  —  Merced  Irrigation  Dlst. 
plans  election  $1,000,000  bonds.  Completing 
reliH-ation  of  railroad,  and  Exchequer  Dam, 
etc.  in  connection  with  irrigation  project. 

Calif..  Sacramento — C.  S.  Luce,  P.  O.  Box 
155.  making  plans  irrigating  approximately 
230  acres.  3,000  ft.  earth  ditch,  15  x  3  x  2 
ft..  1  centrifugal  pump.  10  in.  8  cU.ft.  ca¬ 
pacity,  direct  connected  to  18  hp.  electric 

"'(■aUf.,  Saugus — E.  R.  Ruiz,  Box  93.  plans 
irrigating  approximately  75  acres,  open 
ditches  and  three  10  in.  turbine  pumps, 


Streets  and  Roads 


Proposed  W'ork 

II..  Marlboro — Plans  constructing  1.75 
nil.  highway.  $100,000.  Cost  to  be  borne 
by  town  and  state.  Dept.  Pub.  Wka..  engr. 

Massachusetts — State  Hy.  Dept.,  Boston, 
plans  bituminous  macr  am  repaving  high¬ 
way  between  Lexington  and  Concord,  $70,- 
‘""I :  also  along  North  Shore  Rd.  and 
uinthrop  Ave.,  to  exceed  $25,000.  W.  F. 
« illiams,  comr.  Dept.  Fhib.  Wks. 

Massachuaetts — State  Hy.  Dept.,  Boston, 
pl-ins  highway  from  Lynn  to  Braintree.  $2.- 


It 


IT  is  an  old  idea,  this  describing  a  thing  as 
Royal.  Deep-rooted  in  the  minds  of  the  people, 
the  phrase  has  a  well-defined  meaning.  A  thing 
“fit  for  a  king”  or  done  "to  the  queen’s  taste” 
means  the  height  of  perfection. 

Above  is  pictured  an  Ingersoll-Rand  Type  20 
Portable  Air  Compressor  working  in  front  of  the 
Royal  Palace  in  Madrid.  Sturdy  and  simple  in 
design,  the  I-R  Portable  has  long  been  the 
standard  of  the  world’s  most  successful  con¬ 
tractors. 

When  you  have  a  job  to  do  quickly  and  well, 
use  this  Portable  Air  Compressor  to  furnish  the 
power  for  your  labor-aiding  tools.  The  time  and 


expense  will  be  greatly  reduced,  and  the  work 
will  be  better  done. 

These  machines  are  furnished  in  six  sizes,  so 
that  your  requirements  can  be  exactly  met. 
There  is  also  a  complete  line  of  labor-aiding  air 
tools.  The  correct  combination  of  compressor 
and  tools  can  be  purchased  from  one  manu¬ 
facturer  who  assumes  complete  responsibility  for 
the  unit. 

Our  booklet  "One  Hundred  and  One  Ways  to  Save  Moruy" 
in  a  newly  revised  edition,  will  have  a  great  many  surprises 
for  you.  This  book  corUains  the  very  latest  time  and  cost  data 
comparing  hand  and  machine  methods.  In  more  than  100 
ways  it  shows  how  to  save  money  by  using  compressed-air- 
operated  labor-aiding  devices.  Send  us  your  address  so  that 
we  can  mail  you  a  copy  free. 


INGERSOLL-RAND  COMPANY  •  11  Broadway  •  New  York  City 

Offices  in  principal  cities  the  world  over 

For  Canada  Refer— Canadian  IngeraoU-Rand  Co.,  Limited,  3M  St.  Jamea  Street,  Montreal,  Quebec 

IngeBSQll-Raiid 


March  25,  1926 


ENGINEERING  NEWS-RECORD 


find  TvOflds  \C-ontlnu^d) 

1,.  Vfuton  —  Plans  paving  36  blocks 
varto’us'  streets.  $115,000.  K.  B.  Davis. 

‘‘V”. '  'slroumey — Keokuk  Co.  election  lat- 
(.^r  i’iart  of  March.  $1,250,000  bonds,  iiti- 
roving  various  roads,  incl.  I'rimary  Kd.  2. 
o  r  Kve.  t^ourt  House,  engr. 

Minn  ’  .'Itkln — Making  plans  paving  ap- 
nro-viniately  10  blocks  Minnesota  Ave.  $35.- 
{.yo'  I.  Innez.  city  elk. 

Kun  I,yonit — Rice  Co.  plans  grading  and 
com  r.  t’e  paving,  etc.,  2.064  mi.  Kederal  Aid 
project  331-A,  18  ft.  S.  Ainsworth.  Lyons. 

Omaha  —  Making  plans  grading, 
curbing,  paving,  etc.,  various  streets  In 
llists  •>‘’04,  2180,  184.  2821.  2841.  2885. 

‘>815  2803,  2788,  2837,  2763.  2744. 

2757!  2865,'  2783  and  2903.  J.  P.  Hoctor, 

Omaha  —  Plans  grading,  curbing 
anil  brick  or  asphalt  paving  3  mi.  52nd  St. 

s  n..  Flandreau — Plans  paving  10  or 
more  blocks  Main  and  'Wind  Sts.  $35,000 
ui)  J  R.  Coonrod,  city  aud. 

>1,,  California  —  Making  preliminary 
plans 'grading,  curbing  and  concrete  paving 
11  bim'ks  various  streets.  Black  &  Veatch, 
701  Mutual  Bldg.,  Kansas  City,  engrs. 

Mo..  Kansas  City — Making  plans  recon¬ 
structing  and  paving  various  streets.  $1,- 
4U0  000.  P.  Mctleehan,  city  engr. 

Mo.  Springfield — Soon  takes  bids  con¬ 
crete  paving,  etc.,  2.663  sq.yd.  Fulton  Ave., 

8  085  s(|.vd.  West  Division  St.,  1,827  sq.yd. 
West  McDaniel  St..  6,805  sq.yd.  Robberson 
St  1  969  sq.yd.  West  Madison  St.  ;  concrete 
‘sidewalks  on  2,947  ft.  Browser  St.  S.  R. 
Fisher,  City  Hall,  engr. 

Mo.,  Stewartsvllle  —  Klectlon  Mar.  30, 
$2.5.000  bonds,  concrete  paving  9,000  yd. 
various  streets.  J.  W.  Shikles  &  Co.,  '708 
New  York  Life  Bldg..  Kansas  City,  engrs. 

■Mo..  Sweet  Springs — Making  plans  7  In. 
rein. -con.  paving  7,000  yd.  various  streets. 
$25,000.  Shockley  Eng.  Co.,  800  Graphic 
Arts  Bldg.,  Kansas  City,  engrs. 

Ark.,  Arkadelphla  —  Making  preliminary 
plans  grading,  curbing,  and  hardsurfacing 
60  blocks  Paving  Dlst.  4. 

.Ark..  Harrison  —  Making  preliminary 
plans  grading,  curbing  and  concrete  or  as¬ 
phalt  paving  17,500  sq.yd.  Bower,  Spring 
and  Pine  Sts..  Paving  Dist.  3. 

Tex.,  Alice — Jim  Wells  Co.  making  plans 
1  In.  two  course  rock  asphalt  on  macadam 
paving  5.93  mi.  State  Highway  12,  Federal 
Aid  Project  424-C,  Unit  2,  $124,400  ;  14.3 
ml.  Highway  12,  Federal  Aid  Project  E, 
Vnlt  2,  $234,000;  16.098  ml.  State  Highway 
12.  Federal  Aid  Project  429-0,  Unit  2, 
$315,700;  13.7  ml.  Highway  12,  Federal  Aid 
Project  429-F,  Unit  2,  $282,500,  all  18  ft- 
F.  E.  Hess,  Alice,  co.  engr. 

Tex..  Miles — Voted  $30,000  bonds  paving 
various  streets.  Address  Mayor. 

Oklahoma— State  Hy.  Dept.,  Oklahoma 
City,  making  preliminary  plans  grading, 
paving,  etc.  12  ml.  Norman-Shawnee  Rd., 
30  ft..  Cleveland  Co.  $45,000.  J.  M.  Page, 
highway  engr. 

Tex.,  Joiirdanton — Plans  hard  paving  16 
blocks  various  streets.  $40,000.  Address 
Mayor. 

Okla.,  Dmmright — Plans  grading,  curb¬ 
ing  and  concrete  paving  7,800  sq.yd.  streets 
in  Dist.  5.  $31,000.  Peckham  &  James, 

225J  West  Grand  St.,  Oklahoma  City,  engrs. 

Okie.,  Durant  —  Plans  grading,  curbing 
and  concrete  paving  15,350  sq.yd.  streets  In 
riists.  9.  10  and  11.  $46,000.  L.  V.  Stin- 

8<in,  Durant,  engr. 

nkla..  Newkirk — Plans  grading,  curbing 
and  concrete  paving  9,640  sq.yd.  Cedar  St. 
$31,200.  F.  B.  King,  Newkirk,  engr. 

IVash..  geattle  —  King  Co.  takes  bids 
about  Apr.  8,  concrete  paving,  etc.,  3  ml. 
North  noth  St..  20  ft.  $100,000.  T.  R. 
Beeman,  city  engr. 

('allfornla — State  Hy.  DepL,  Sacramento, 
making  plans  widening  highway  in  vicinity 
of  Colma  (known  as  Bottleneck  entrance  to 
San  Francisco),  San  Mateo  Co.,  to  exceed 
$300,000 ;  widening,  straightening  and  re¬ 
ducing  grades  on  Dublin  Canyon  Rd.  be¬ 
tween  Dublin  and  Hayward,  Alameda  Co., 
to  exceed  $75,000.  R.  M.  Morton,  Forum 
Bldg..  Sacramento,  highway  engr. 

Calif.,  Conrord  —  Making  plans  paving, 
etc.,  various  streets.  $25,000.  R.  R. 
Arnold.  Courthouse,  Martinez,  engr. 

Calif.,  Hayward — Made  plans  improving 
A  St.  between  Western  Pacific  R.K.  and 
Southern  Pacific  R.R.  tracks,  1'77,000  sq.ft, 
padlng  and  asphaltic  concrete  paving,  7,300 
lin.ft.  concrete  curbing,  and  21.000  sq.ft, 
concrete  guttering,  etc.  J.  B.  Holly,  2910 
Telegraph  Ave.,  Oakland,  engr.  Noted 
Dec.  31. 

Calif.,  Livermore — Voted  $15,000  bonds. 
Concrete  paving  L  St.  $45,000.  Alameda 
<  o.  and  property  owners  appropriate  $15,- 
000  each  toward  cost. 

Calif.,  Los  Angeles  —  Plans  widening, 
straightening  and  extending  8th  St.  be¬ 


tween  Figueroa  St.  and  Windsor  Blvd.  To  in  ('ontr.  118  $30,000,  and  13.450  sq  yd. 
exceed  $300,000.  t'ontr.  320:  sheet  asphalt  paving  1  1,740  sq 

CalK.,  Los  Angelea — Made  plans  curbing,  yd.  Contr.  321,  and  2. .000  sq  yd.  t'ontr.  322  ; 
walks  and  lit  in.  concrete  paving  174,500  also  improving  various  roads  during  1926. 


stj.ft.  east  half  of  Cahuenga  Pass  Rd. 
Calif.,  Marysville  —  Yuba  ('o.  making 


S.  Purcell.  City  Hall,  highway  engr. 

Maryland- -  Apr.  6,  by  State  Roads  Gomn., 


itlans  improving  portions  of  Arboga  and  Baltimore,  concrete  paving  1.43  mi.  Contr 
lammonton  Rds.  To  exceed  $25,000.  L.  Cl-60  Carroll  Co.,  (.78  ml.  Contr.  H-41 

Harford  Co..  2.35  ml.  Contr.  D-29  Dorches- 


Hammonton  Rds.  To  exceed  $25,000 
B.  ('rook,  Marysville,  co.  surv. 


Calif.,  I.OS  Angeles  —  I,os  Angeles  Co.  ter  Co.,  and  1.2  ml.  Contr.  Wo-46  Worcester 
making  plans  6}  in.  concrete  on  5  in.  dls-  Co.  ;  also  concrete  shoulders  on  6.5  mi. 
integrated  granite  sub-bas<‘  paving,  etc.,  Contr.  A-2-C  Allegany  Co.,  5  ml.  Contr 
lK)rtions  of  Buena  Park  Rd.,  Artesla  and  B-20-C  Baltimore  ('o..  and  5  ml.  Contr. 
BKamitield  Aves.,  etc.  To  exceed  $25,000.  K-l-A  Kent  Co.  J.  N.  Mackall,  chn.  ;  adv. 

Calif.,  Petaluma — Defeated  $42,000  bonds  E.  N.-R.  Mar.  25. 
paving  streets  connecting  with  state  high-  N.  C’.,  Kllxaheth  City — Apr.  5,  by  A.  Mc- 
way.  Noted  F'eb.  4.  ('abe.  mayor  and  Bd.  Aldermen,  curbing. 


paving  streets  connecting  with  state  high-  N.  C’.,  Kllxaheth  City — Apr.  5,  by  A.  Mc- 
way.  Noted  F'eb.  4.  ('abe.  mayor  and  Bd.  Aldermen,  curbing, 

C(tlir.,  Ontario  —  Made  plans  4  in.  as-  guttering,  etc..  67,ooo  ft.  vari<ius  streets, 
phaltic  concrete  paving  120,000  sq.ft.  State  W.  C”.  Dlsen,  Masonic  Temple  Bldg.,  Ri(- 
and  Benson  Aves.  W.  E.  Nugent,  city  engr.  leigh.  engr. 


Calif.,  Kichmond — Making  |)lans  paving. 


N.  r.,  Klizaheth  City — Ai)r.  6,  by  f'omrs. 


curbing,  walks  and  guttering  portions  of  Pasquotank  ('o.,  hardsurfacing  2.3  ml. 
McLaughlin,  Potrero  and  Stege  Aves.  To  Newland  Roadway.  ProJe*'t  7.  S.  G.  Scott, 


exce«-d  $25,000.  E.  A.  Hoffman,  city  engr. 
Calif.,  Santa  .\na — Made  plans  curbing. 


i-hn.  ;  adv.  E.  N.-R.  Mar.  25. 

(•a..  T«m'C(»«  —  Apr.  5.  by  ('‘ity  Council, 


walks,  5  In.  concrete  paving,  etc.,  519,612  grading,  curbing,  sewers,  water  mains,  gut- 
stj.ft.  streets  in  southwest  section  of  city,  terlng  and  rein. -con.,  sheet  asphalt,  bltu- 


N.  H.  Neff,  city  engr. 


lithic  or  asphaltic  concrete  on  concrete 


Calif.,  San  Kafael  —  Marin  Co.  making  lutving  20,ooo  s(|.yd.  various  streets.  W. 
plans  grading  and  concrete  paving  1.3  mi  B-  Booker,  Charlotte,  N.  C.,  consult,  engr. 


l>t.  San  Pedro  Rd.  To  exceed  $25,000.  J. 


Florida — Apr.  14.  by  State  Rd.  Dept., 


C.  Oglesby,  Cheda  Blk.,  San  Rafael,  co.  Tallahassee,  clearing,  grubbing,  grading, 
surv.  paving,  etc.,  10.2  ml.  road  in  Bay  Co.,  R. 

Sask..  Saskatoon  —  Making  plans  side-  L.  Bannerman,  Marianna,  engr.,  5.16  ml. 
walks,  sewers  and  watermains  in  various  Polk  Co..  A.  W.  Kinney,  I.,akeland.  engr., 
streets.  $100,000.  G.  D.  Archibald,  city  8.5  mi.  Martin  and  St.  Lucie  Counties,  and 


engr.  8.73  ml.  St.  Lucie  Co.,  R.  J.  Cassie,  Ft. 

_ I  Pierce,  engr.  ;  also  laying  8  In.  rock  base 

Dias  MJPSirPa  on  11.82  nil.  Hamilton  Co..  J.  H.  Ilowling, 

^  «/.  I.  T  .  -.r  .>  l.Jike  City,  engr.,  and  10.2  mi.  I’utnam  Co., 

Connectlcut--Mar.  30.  by  J.  A  Macdon-  i,.  a  Thra.sher,  0<  ala.  engr. 

‘‘C?"  ■  «»lne.vllIe-Apr.  6.  by  Bd  Bond 

^  Trustees  S|>ecial  Roaa  &  Bridge  Dist.  1, 

QV!?”h'*'\»-oo'  Alachua  Co.,  Court  House,  surface  treating 


grade  crossing  elimination  by  bridging,  etc.'.  ^Mar  ‘so'^bv  Bd  Cltv 

Bishop  Crossing-Saybrook  Junction,  in  TT  “ 

Plainfield  and  Saybrook.  ^  <>1 i"'  *•1’^*** 

N.  Y..  St.  George  —  Mar.  30.  by  J.  A.  vltr.  brick  paving  Portion 

Lynch,  pres.  Richmond  Boro,  Boro  Hall.  on",?. 

granite  block  repaving  Delafleld  PI.,  and  a 

bituminous  concrete  repaving  Morningstar  ???  i?-*"  iii”’?'**" 

ad.  o  B  $30,000;  Fluclld  Ave., 


N,  Y.,  New  York  —  Mar.  26,  by  W.  J.  -i,-- .t.v,; - ; - ’ 

Flynn,  acting  pres.  Bronx  Boro,  Crotona  I'ripvt.  201,  Grand 

Park,  Tremont  and  3rd  Aves.,  granite  bltn-k  Orleans.  Comanchee,  2nd  and 

on  concrete  paving  Fordham  Landing  Rd., 

Harlem  River  Terrace,  Cedar,  Flast  Tremont  204,  $50,000.  R.  O.  Martin,  City  Hall, 

and  Carter  Aves.,  Bronx  and  Flast  176th  .  ...  .  r  t 

Sts.;  bituminous  on  concrete  paving  Garden  H*..  —  Apr.  j,  by  crlty 

and  Miriam  Sts.  ;  grading,  curbing  and  Pomn.  at  office  F-.  Masters,  city  nigr.,  Im- 
sidewalks  on  West  174th  St.;  sheet  asphalt  proving  Oak  PI.,  Grant,  aWo,  Macari^ 
on  concrete  paving  Bryant,  (jerard  and  Prospect,  \  enanclo,  Sanchez,  C^enter,  Instl- 
Rochambeau  Aves.,  East  158th.  205th  and  Hilton, 

210th  Sts.  Genoply,  Magnolia,  Alfred  and  San  Carlos 

New  Jersey — Apr.  7,  by  Bd.  Freeholders  ,^*/'**’ 

Cape  May  Co..  Court  House.  Cape  May,  i  Douglas,  Nelm^  and 

rein. -con.  paving  40,111  sq.yd.  Sect.  3,  Sea-  e  AVif"  „  a Sylvan 

shore  Rd.  from  State  Highway  Route  14  at  Urlves,  64,o00  ^.yd.  grading,  paving  and 
Seavllle  to  Palermo.  R.  F.  Smith,  Mar-  surfacing,  50,900  lin.ft.  precast  curbing  and 
mora,  co.  engr.;  adv.  E.  N.-R.  Mar.  25.  tw^o-course  guttering.  51.700  lin.ft.  5  ft. 


North  F  and  Lime  Sts.,  Impvts.  166,  167  and 


ous  on  concreie  paving  iiaraen  - -  *^,1  --•-.r 

Sts.  ;  grading,  curbing  and  Pomn.  at  office  F-.  Masters,  city  niKr.,  Im- 
West  174th  St.;  sheet  asphalt  Proving  Oak  PI.  Grant  M  aldo,  Macari^ 
navina  Brvant.  Gerard  and  Prospect,  \  enanclo.  _Sanchez,Center.__In8tl- 


mora,  co.  engr.;  adv.  E.  N.-R.  Mar.  25.  Ta  .  .o  “‘-(oo  im.ri. 

New  Jersey — Apr.  7,  Bd.  Freeholders  sidewalk,  etc.  E.  Masters,  city  mgr. 
Passaic  Co.,  Court  House,  Paterson,  arad>  ^  Ala.,  Rlimlnahain  —  May  1,  by 


i^assaic  t;o.,  court  House,  t^aierson,  grad-  ^  a, 

Ing,  etc.  Hewitt-New  York  State  Line  Road  ^nfrete  paving  6  blo<-k8 

Project  64,  In  West  Milford  Twp.  W.  JOth  31st  and  32nd  Sts.  (Fm.sley)  4«  and 
Stalter,  chn.  road  com.;  adv.  E.  N.-R.  ’  ?  blm-ks  26th  St.  N.,  60  ft.. 

Mar.  25.  $30,150  ;  5  blocks  Ave.  N,  Oakland  Ave., 

w  J  Xew  Market _ Anr  6  hv  PIscat-  29th  and  30th  Sts.,  40,  50  and  60  ft.,  $23,- 

away  TVp.  Com.,  bituminous  macadam  on  LI**  i!! 

old  stone  paving  1.5  ml.  Lakeside  and  New  I 

Market  Aves.,  16  ft.  U  T.  Churchill,  319  “  •  '*•  Hawkins  city  engr. 


4th  St.,  Duneilen,  engr 


Miss.,  Fayette — Apr.  7,  by  Bd.  Supervs. 


N.  J.,  Trenton — Mar.  30.  by  Bd.  Free-  at  office  Chancery  elk.,  Jefferson  Co.,  Im- 
holders  Mercer  Co.,  Court  House,  cold  appli-  Pederal  Aid  Project  84-0^ 

cation  tar  on  approximately  50  ml.  various  15,771  cu.yi  excav..  7,880  yd.  borrow,  4,922 
roads.  H.  F.  Harris,  Court  House,  co.  yd-  (travel.  30j080  units  i  ml.  overhaul,  also 
engr.;  adv.  E.  N.-R.  Mar.  25.  bridges  over  20  ft.  span,  Incl.  9,104  lb.  re- 

Pa..  Johnstown— Mar.  31,  by  S.  E.  Dickey  '  Inforcing.  32,680  lb.  structural  s^el  13.882 
&  Co.,  engrs.,  809  Johnstown  Trust  Bldg.,  ”.  creosoted  timber,  etc.  H.  C.  Dletxer, 
Improving  Edward  St.  and  Orange  Ave.,  Jackson,  engr.  ^  „ 

approximately  3,700  sq.yd.  one  course  „  Lonlriana — Apr.  15,  by  State  Hy.  Comn., 
rein. -con.  paving,  2,650  lin.ft.  curbing,  2,700  Baton  Rouge,  (F.  A.  P.  means  Federal  Aid 
lin.ft.  6-  to  15-ln.  sewer,  for  City.  Pro>et),  graveling  6.71  ml.  Camptl-Con- 

Pa..  Pittsburgh— Mar.  31.  by  Controller  H.  158^  Natjffil- 

Allegheny  Co.,  vltr.  brick  on  concrete  pav-  ParUh,  7.^  ml.  Shreveport-Marshall 

Ing  14,610  ft.  McKeesport-Flast  Pittsburgh  ”  H-  160  Caddo  Parish,  7.47 

Blvd.,  18  ft..  $150,000;  and  7,255  ft.  Fox  Highway  F.  A.  P. 

Chapel  Rd.-Bridge  2,  6  to  18  ft.,  $50,000.  J,®*:®*  St.  PAndry  Parish^,  and  5.19  ml. 

Dept.  Pub.  Wks.,  519  Smlthfleld  St.,  co.  2  ®  Sect.  B  Monr^-W  Inns- 

engr  Highway,  F.  A.  P.  165,  Richland  Par- 

Delaware— Apr.  14,  by  State  Hy.  Dept.,  J?!*  i  a'»o  hardsurfacing  5  9^1.  West  End - 
Dover,  grading  and  broken  slag  surfacing,  Carrolton  Highway,  ^ate  I^J^t  539,  Or- 
etc.,  2.6  ml.  Wyoming-County  Farm,  Contr.  Bobert,  Raymond 

59 ;  grading  and  concrete  paving,  etc.,  0.25  Bl^.,  highway  engr.  . 


mi.  Bear  Station  Crossing  Elimination 


1.,  New  Orleans — Mar.  30,  by  Dept.  Pub. 


Contr.  58.  3.85  ml.  G4nns  Corner-Middle-  Finance,  Purchasing  Dlv.,  City  Hall,  A.  J. 
town  Contr.  CN32.  and  125  ml.  Rising  Sun-  O’Keefe,  comr.,  grading,  curbing,  guttering. 
I.«banon.  Contr.  CK31 ;  and  creosoted  tlm-  sidewalks,  and  paving  with  various  mate- 
ber  bridge  at  Collins  Mills,  Contr.  60.  etc. ;  rials  South  Claiborne  Ave.  from  Louisiana 


adv.  E.  N.-R.  Mar.  25. 


to  Washington  Aves.,  South  Claiborne  Ave. 


Md..  Baltimore — Mar.  31.  by  Bd.  Awards  from  Washington  to  Melpomene  Aves.  ; 
grading  and  concrete  $>aving  alleys  listed  South  Claiborne  Ave.  from  Howard  Ave. 
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Sircets  and  Hoads  (Continued) 
to  Foydras  St.  (both  sides)  ;  South  Clai¬ 
borne  Ave.  (north  side)  from  Mistletoe  St., 
to  Orieans-Jefferson  Farish  line;  South 
Claiborne  Ave.  (Isith  sides)  from  Melpo¬ 
mene  to  Howard  Aves.  ;  St.  Fhilip  St.  from 
North  Uampart  St.  to  St.  Claude  Ave.  ;  St. 
Fhlllp  t’t.  from  North  (lalvez  to  .North 
Haiten  Sts.,  St.  Fhilip  St.  from  St.  Claude 
to  North  Claiborne  Aves.  ;  Canal  St. 

( ujtper  side)  from  South  Jefferson  Davis 
I'arkway,  to  South  Anthony  St.  ;  Canal  St. 
(upper  side)  from  South  Anthony  St.  to 
Cltv  Fark  Ave.  ;  Canal  St.  (lower  side)  from 
North  Anthony  St.  to  City  Fark  Ave.  ; 
Canal  St.  from  North  Jefferson  Davis  Fark- 
way  to  North  Anthony  St.  ;  Canal  St. 
(upjs'r  side)  from  South  Claiborne  Ave.  to 
South  Jefferson  Davis  I’arkway;  Canal  St. 
(lower  side)  from  North  Claiborne  Ave.  to 
North  Jefferson  Davis  Farkway ;  Franklin 
Ave.  (both  sides)  from  Florida  Ave.  to 
Bay  St.  and  from  Bay  to  lavender  Sts.  ; 
St.  Joseph  St.  from  Tchouiwtoulas  to  South 
Front  Sts.  ;  Alvar  St.  from  Charters  St.  to 
St.  Claude  Ave.;  Hamilton  St.  from  Pal¬ 
metto  to  I..iist  Sts.  ;  Foydras  St.  (upper 
8i(!o>  from  Sotith  Rochoblavo  to  South 
Broad  Sts,  and  .South  Frieur  St.  from  Canal 
St.  to  Tulane  Ave.  Noted  Feb.  H 

O.,  (  Inrlniiatl — Apr.  2.  by  Comrs.  Hamil¬ 
ton  Co.,  Kradinft  and  tar  bound  macadam 
p.ivlne  10. 41X1  s<i.vd  Creek  Hd.  from  Flaln- 
field  to  Madison ville  Kds.  $25,000.  14,400 
sq.vd.  Did  Indian  Hilt  Rd.  $3.1.630,  31.200 
sq.vd.  Flalntleld  Rd.  from  Old  Creek  to 
Svcamore  Rds.  $73,000,  20.000  sq.yd.  Deer- 
tli'ld  Rd.  from  Cornell  to  Cincinnatl-Zanes- 
ville  Rds.  $43,810,  and  16,900  «<iy<i- 
Rd.  from  ClouKh  to  Napel  Rds.  $39,83o. 
K.  A.  Cast.  Courthouse,  engr. 

O.,  Dayton — Mar.  29,  by  Dept.  Pub.  Serv., 
curbinK,  (tutteriiiK,  sewers  and  concrete 
pavlna  Sheridan  Ave.  ;  sidewalks  on 
M'ilminirton  Ave.  ;  South  Rlverdale  Storm 
Relief  Sewer,  and  portion  of  Sanitary  Sewer 
Dist.  4.  etc.  J.  F.  Hale,  city  engr. 

O..  T.ewUvllte  —  Mar.  27.  by  Village 
Council,  grading,  sewering  and  slag  sur¬ 
facing  Creamery  St.  ;  grading  and  Kentucky 
rock  asphalt  paving  North  Malaga  St.  E.  D. 
Keytor,  elk.  _  „  . 

Mlehlgan — Mar.  30,  by  State  Hy.  Dept., 
at  otllce  C’omrs.  Genesee  Co..  613i  Industrial 
Bldg.,  Flint,  graveling  3.5  mi.  Belsay,  Dish 
and  Richfield  Rds.,  and  3  mi.  Hill,  Duffleld 
and  Bray  Rds.,  both  15  ft.  ;  concrete  paving 
3.341  ml.  Miller  Rd.,  Sects.  23,  22,  27  and 
28  also  6.486  ml.  Flushing  Rd..  both  20  ft. 
O.  C.  Dillman,  Lansing,  highway  engr. 

Mlehlgan — Mar.  31,  by  St.ate  Hy.  Comn., 
at  olllee  Comr.s.  Allegan  Co.,  Allegan, 
graveling  5.0123  ml.  Assessment  Dist.  Rd. 
11.  2.182  ml.  Gull  Lake  Rd.,  3.992  mi.  North 
tVatson  Rd..  and  1.6361  ml.  Monterey-Sa- 
lem  Rd. :  also  Bridge  Files  031503  at^ 
031504,  two  50  ft.  concrete  girders.  G.  C. 
Dillman,  Lansing,  highway  engr. 

111.  Chlrago  —  Mar.  30,  at  office  Board 
Local  Impvts.,  Rohm  207,  City  Hall,  grad¬ 
ing  and  7  in.  concrete  i)avlng  various 
allevs  between  various  streets  and  road¬ 
ways,  also  tile  sewers  In  various  alleys, 
j.  j.  Sloan,  pres. 

M'lseonsin — Apr.  1,  at  Division  Office  4, 
Citizens  Bank  Bldg.,  Wis<H)nsin  Rapids, 
grading  and  concrete  paving  27,106  sq.yd. 
Rippon-Green  T^ake  Rd..  Green  Lake  Co., 
Federal  Aid  Project  351-B;  and  38,501  sq. 
vd.  AVaupaca-Veterans  Home  Rd.,  Federal 
Aid  Project  4 4 2- A  and  B,  Waupaca  Co.  J. 
T.  Donaghev,  Madison,  ch.  engr. 

WIs.,  Manitowoc  —  Apr.  2.  by  A.  H. 
Zander,  city  elk.,  rein. -con.  and  vlbrolithlc 
concrete  paving  40,000  sq.yd.  various 
streets.  F.  Alter,  City  Hall,  engr. 

M  is..  M’aiikesha — Mar.  30,  by  C.  J.  Hahn, 
highway  comr.  Waukesha  Co.,  improving 
Genesee-Mukwonago  Rd.,  51,532  cu.yd. 
earth.  300  cu.yd.  loose  and  50  cu.yd,  sollA 
r<H-k  excav..  61,452  sq.yd.  18  in.  concrete 
paving,  3,595  lin.ft.  standard  curbing  and 
guttering,  etc.  J.  T.  Donaghey,  Madison, 
ch.  engr. 

Mis..  M'aiiwatosn — Apr.  2,  by  A.  Brig¬ 
ham,  secy.  Bd.  Pub.  'Wks.,  30,700  ft.  rein.- 
con.  pavement  with  integral  curb  and 
gutter  on  North  Ave.  between  Swan  Rd. 
and  Spring  Ave.  J.  E.  Lowther,  City  Hall, 
engr. 

la..  Anamosa — Mar.  30,  by  Auditor  Jones 
Co.,  Improving  7.112  ml.  Primary  Rd..  133,- 
830  cu.yd.  earth,  1,075  cu.yd.  solid  nwk  and 
822  cu.yd.  loose  r<H'k  excav.,  139.950  sta.yd. 
overhaul,  etc.  $60,000.  F.  S.  Yetter, 
Anamosa,  co.  engr, 

la.,  Dubuque — Apr.  1.  by  Auditor  Du- 
huejue  Co.,  grading,  surfacing,  etc.,  22.825 
ml.  Dubuque-Cascade  Rd.  G.  A.  Blunt, 
Dubuque,  co.  engr. 

la.,  I.ngan  —  Apr.  2,  at  office  Auditor 
Harrison  Co.,  grading,  etc.  14.047  ml. 
Missouri  Valley-Mountain  Rd.,  Federal  Aid 
Project  138,  329,  606  cu.yd.  excav.,  210,170 


sta.yd.  overhaul,  etc.  T.  A.  Cherry,  Logan, 

CO.  engr. 

la.,  Marquf>krta  —  Mar.  31,  by  Auditor 
Jackson  Co.,  Improving  11.791  ml.  Marquo- 
keta-Jones  Co.  line  Rd..  Primary  Rd.  61, 
202,792  cu,yd.  earth  and  10,758  cu.yd.  rock 
excav.,  24,100  sta.yd.  overhaul,  etc.  $80,- 
000.  F.  E.  Riley,  Marquoketa,  co.  engr. 

la.,  Koekwell  City — Mar.  30,  by  Audi¬ 
tor  Calhoun  Co.,  improving  17  ml.  various 
roads,  25,500  cu.yd.  gravel  1  mi.  haul,  104,- 
625  units  I  mi.  overhaul,  etc.  W.  E.  Mc¬ 
Clure,  Rockwell  City,  co.  engr. 

Minn.,  Ely — Apr.  6,  by  A.  O.  Knutson, 
city  elk.,  one  course  concrete  paving  ap¬ 
proximately  8,200  sq.yd.  various  streets. 
$25,000. 

Minn.,  Grand  Rapids  —  Apr.  7,  by  T. 
Erskine,  aud.  Itasca  Co.,  grading,  etc.,  22 
ml.  Marcell-Craigville  Rd.  $35,000. 

.Minn.,  8t.  Paul — Mar.  30,  by  A.  E. 
Eggert,  city  purch.  agt.,  paving  Hamline 
Ave.  between  Hewitt  and  University  Aves., 
Burr  St.  between  Collins  and  Jenks  Sts., 
and  Griggs  St.  between  University  Ave. 
and  Bohn  St.  G.  M.  Shepard,  city  engr. 

Kan.,  Lyons — Apr.  20,  by  Clerk  Rice  Co., 
grading  and  concrete  surfacing  21,853  sq. 
yd.  Federal  Aid  Project  331-A.  S.  Ains¬ 
worth,  Lyons,  co.  engr.  Noted  Mar.  18. 

Kan.,  Oswego — Apr.  16,  by  Clerk  Labette 
Co.,  grading  6.751  mi.  Federal  Aid  Project 
214-A,  18  and  22  ft.  J.  Grady,  Oswego, 
CO.  engr. 

North  Dakota  —  Apr.  7,  by  State  Hy. 
Dept,  and  Comrs.  Sheridan  Co.,  at  Court 
House,  McClusky,  gravel  surfacing,  etc. 
11.934  ml.  Federal  Aid  Project  209.  C. 
Christensen,  highway  comr. 

North  Dakota — Apr.  8.  by  State  Hy.  Dept, 
and  Comrs.  Pierce  Co.,  Court  House,  Rugby, 
grading,  etc.  16  ml.  Federal  Aid  Project 
311-A,  and  6.011  ml.  Federal  Aid  Project 
219-A.  C.  Christensen,  highway  comr. 

M'yoming — Mar.  31,  by  State  Hy.  Dept., 
Cheyenne,  grading  and  crushed  gravel  sur¬ 
facing  15.5  mi.  Federal  Aid  Project  19, 
Natrona  Co.,  $276,578,  Z.  E.  Sevlson,  Chey¬ 
enne,  engr.  ;  surfacing,  etc.,  7.6  ml.  Federal 
Aid  Project  103-A.  Park  Co.,  $75,000,  R. 
L.  Silver,  Basin,  engr. ;  also  constructing  7 
treated  timber  bridges  and  grading,  etc., 
25.9  ml.  Federal  Aid  Project  191-A.  Sweet¬ 
water  Co.,  $108,030,  G.  W.  Marks,  Rawlins, 
engr.,  all  24  ft. 

Mo,,  8t.  Louis  —  Apr.  13,  by  Bd.  Pub. 
Serv.,  208  City  Hall,  shallow  granite  block 
paving,  etc.,  6,055  sq.yd.  Walnut  St.,  $54,- 
000 ;  Warrenlte  bltulithic  concrete  paving, 
etc.,  53,060  sq.yd.  Lindell  St.  $204,520,  and 
4,025  sq.yd.  Compton  St.  $33,000 ;  Willite 
asphalt  paving,  etc.,  1,555  sq.yd.  Nashville 
St.,  $10,400  ;  asphalt  paving  8,285  sq.yd. 
Cook  Ave.  from  Grand  to  Vandeventer 
Aves.  $53,000,  1.795  sq.yd.  Cook  Ave.  from 
Thomas  to  Grand  Aves.  $12,120,  1,210  sq. 
yd  .  California  Ave.  $6,600,  2,619  sq.yd. 
Botanical  St.  $21,000,  3,900  sq.yd.  Plover 
St.  $23,000,  and  7,860  sq.yd.  Clark  St.  $52,- 
520  ;  grading  15,685  cu.yd.  Grand  Ave.  $24,- 
520.  W.  W.  Horner,  300  City  Hall.  engr. 
Noted  Nov.  25. 

Arkansas — Mar.  30,  by  State  Hy.  Dept., 
Little  Rock,  gravel  and  waterbound  mac¬ 
adam  surfacing  9.5  ml.  Plumberville-Sprlng- 
field  Rd.,  Federal  Aid  Project  79,  Conway 
Co.,  7,335  cu.yd.  earth  shoulders,  42,336 
cu.yd.  fine  grading,  34,680  cu.yd.  recon¬ 
structed  and  5,607  cu.yd.  waterbound  mac¬ 
adam  base,  55,367  sq.yd.  double  bituminous 
surfacing ;  also  1  concrete  overhead  cross¬ 
ing  over  Missouri  Pacific  R.R.  tracks  near 
Canaan,  Federal  Aid  Project  191-D,  Lee 
Co.,  5,306  cu.yd.  earth  and  195  cu.yd.  dry 
excav.,  35,772  lb.  reinforcing,  272  ft.  con¬ 
crete  piling,  etc.  R.  C.  Limerick,  ch.  engr. 

Tex.,  Han  Antonio— Taking  bids  curbing, 
guttering  and  hard  paving  2  ml.  Buena 
Vista  St.  from  Hamilton  to  Medina  Sts.,  45 
ft.  $100,000.  I.  Ewig,  city  engr. 

Tex.,  Nan  Antonio — Apr.  2,  by  A.  C.  Pan¬ 
coast,  co.  engr.,  102  Turner  St.,  i  In. 
natural  limestone  rock  asphalt  paving  41 
ml.  Seguln  Rd.  from  Under  Pass  to  city 
limits,  for  Bexar  Co.,  $28,000. 

Idaho — Apr.  3,  by  Commissioner  State 
Hy.  Dept.,  Boise,  Improving  Emmett 
Branch  of  Payette  State  Highway,  State 
Aid  Project  95,  Gem  Co.,  62,160  sta.yd. 
overhaul,  69,770  cu.yd.  excav.,  etc. 

M’ashinKton — Apr.  6.  by  State  Hy.  Dept., 
Olympia,  concrete  paving,  etc.,  3.8  ml.  State 
Rd.  3,  Columbia  Co.,  and  7  ml.  State  Rd.  1, 
Lewis  Co. ;  grading,  etc.,  3.5  ml.  same 
road ;  crushed  rock  surfacing,  etc.,  4,500 
cu.yd.  State  Rd.  2,  Douglas  Co.,  and  4,000 
cu.yd.  State  Rd.  2,  Grant  Co. ;  crushed 
gravel  surfacing,  etc.,  4,200  cu.yd.  State 
Rd.  10,  Chelan  Co.  J.  M’.  Hoover,  ch.  engr. 

M'aah.,  M'enatehee  —  Apr.  3,  by  Comrs. 
Chelan  Co.,  grading,  crushed  rock  surfac¬ 
ing,  etc.,  2.6  ml.  M'enatchee-Chelan  High¬ 
way,  P.  H.  20.  J.  Duff,  M'enatchee,  engr. 

rallf.,  rhieo — Apr.  6,  by  I.  R.  Morrison, 
city  elk.,  grading,  walks,  guttering,  concrete 
curbing,  1)  in.  on  3i  in.  asphaltic  concrete 
surfacing,  etc.  portions  of  6th,  7th,  8th, 


9th  Sts.,  etc.  To  exceed  $25,000.  i;  u  ;,, 
city  engr. 

Calif.,  Lob  Angelrs  —  Apr.  5,  1 
Supervs.  Ix)S  Angeles  Co.,  Improvitu;  .•.'ii 
fornia  Ave.,  Impvt.  356,  58,846  sq  f'  ^'j„’ 
guttering,  3,471  s«|.ft.  guttering.  34'  .,f, 

sidewalk.  148,952  sq.ft.  2  In.  Willit*-  i. 
etc.  $79,255.  G.  Jones,  Hall  of  l;  .  r,),' 
engr.  Noted  Mar.  18. 

f'allf..  Nan  Andreas — Apr.  5,  by  S>:  ■  ws 
Calaveras  Co.,  graveling  or  crusluii  r.»k 
surfacing  3$  ml.  Copperopolls-Milt..!!  i<,j 
M’.  S.  Coulter,  San  Andreas,  co.  surv 

Calif.,  Nan  Mateo — -Apr.  6,  by  E.  \\ 
ter,  city  elk.,  grading,  curbing,  c  ".  n  tn 
paving,  etc.,  118,000  sq.ft.  El  Camino  l;,al 

Calif.,  Ventura  —  Apr.  6,  by  .’^u|..rvs 
Ventura  Co.,  Improving  Wllloughbx  kj 
200,000  sq.ft,  asphaltic  macadam  ii.iviiiL'’ 
10,000  cu.yd.  excav.  C.  W.  Petit.  V.ntura 
co.  surv. 

4)nt.,  Toronto — Apr.  3,  by  A.  M’.  Phillips 
secy.  Toronto  &  York  Rds.  Comn.,  57  Ad.- 
laide  St.  E.,  7  ml.  waterbound  ma.adain 
paving,  4  ml.  bituminous  penetration  mac¬ 
adam  paving,  5  ml.  concrete  paving  various 
roads  In  York  Co. ;  supplying  crushed  stone 
gravel  and  bituminous  materials. 

E.  A.  James,  57  Adelaide  St.,  engr. 

Bids  Received 

N.  Y.,  New  York — J.  Miller,  pres.  .Man¬ 
hattan  Boro,  Municipal  Bldg.,  Mar.  PS 
laying  and  relaying  sidewalks  and  curhing 
when  and  where  directed  during  year  la’.; 
from  Valatia  Constr.  Co.,  15  East  45th  St' 
$5,242,  and  from  J.  Meehan  &  S..n,  74 
Courtlandt  St.,  $28,295  ;  also  granite  bh.ck 
on  concrete  repaving  and  widening  4th  .Iw., 
from  W.  J.  Fitzgerald,  647  M'est  45lh  St’ 
$87,976.  Noted  Mar.  11. 

Pa.,  Phila. — Dept.  Pub.  Wks.,  Bureau  of 
Highways,  Mar.  18,  from  R.  B.  Wenn.r, 
2313  Walnut  St.,  grading  Aramingo  St’ 
$3,670,  Ditman  St.  $2,226,  Glenlock  ami 
Jackson  Sts.  $2,328,  Loney,  Ixtretta  and 
Ripley  Sts.  $26,112,  from  Duffln  Bros.,  3643 
North  11th  St.,  Bingham,  Comly,  Lawndale, 
Levlck  and  Vanklrk  Sts.  $8,568,  from  Hc- 
wees  Bros.,  7200  Shelbourne  St.,  Hunting 
Park  Ave.,  Cayuga,  N,  Claridge,  Dungan, 
Glendale,  Howland.  Luzerne,  Markland, 
Maywood,  Neilson  and  Ormond  Sts.,  $62,- 
657,  from  J.  F.  Nolan  &  Sons,  64  Church 
I-ane,  65th  Ave,,  Edna,  Fern,  Franklin, 
Front,  Gale,  Lawrence,  Spencer,  2nd  4th 
9th,  11th  and  12th  Sts.,  $41,082,  from  S.  C. 
Ratzell,  Limekiln  Pike  and  Haines  St., 
Lowber,  Pastorious,  Rodney  and  Wvn.sam 
Sts.  $24,389,  from  J.  D.  Dorney,  25ii3  East 
Norris  St..  Magee  St.  $12,028,  and  Ruth  St. 
$754  ;  from  Eastern  Asphalt  Co.,  Penn 
Bldg.,  asphalt  paving  "(assessment  work), 
Alresford  St.  $2,695,  16th  St.  $10,ir,»,  as¬ 
phalt  repaving  Wharton  St.  $36,991,  43rd 
St.  $8,692  ;  from  Mack  Paving  &  (’onstr. 
Co.,  Nibetown  I^ane  and  Luzerne  St.,  as¬ 
phalt  paving  Walnut  I^ane  $9,404,  2iith  St. 
$14,547  ;  from  Barber  Asphalt  Co.,  239 
North  30th  St.,  asphalt  repaving  Haverford 
St.  $163,952  ;  from  Acchlone  &  Caruso,  8i)l 
South  l2th  St.,  redressed  granite  bbs'k  re¬ 
paving  Addison,  Clover,  Filbert,  Ludlow, 
Manning  and  St.  James  Sts.  $37,223,  from 
Baton  Constr.  Co.,  1713  San.som  St.,  Spruce 
St.  (track  area)  $14,105,  60th  St.  (tr.ick 
area)  $25,128,  from  Municipal  Paving  Co., 
702  Catharine  St.,  Spruce  St.  (track  area) 
$51,617,  16th  St.  $31,497,  17th  St.  $74,518; 
from  Prank  &  Graham,  6707  North  7th  St., 
curb  and  footwork  (property  owners  to 
pay)  3rd  Highway  Dist.  $9,293;  from  Phila¬ 
delphia  Shack  &  Tank  Wks.,  50  North  23rd 
St.,  structural  steel  for  Bridge  260  over 
Pennsylvania  R.R.  tracks,  at  33rd  St. 
$3,085;  from  J.  Meehan  &  Son,  916  West 
Dakota  St.,  ten  thou.sand  4  x  4  in.  wood 
blocks  $880  ;  from  Union  Paving  Co.,  30th 
and  Locust  Sts.,  Improving  3,435  sq.yd. 
Broad  St.  and  Packer  Ave.  Intersection. 
$17,183 ;  and  from  Headley  (3ood  Roads 
Co..  Franklin  Trust  Bldg.,  150,000  gal.  dust 
layer  (road  oil),  $11,835. 

O. ,  Cinrinnatl  —  Comrs.  Hamilton  Co. 
Mar.  19,  tar  bound  macadam  paving  8,600 
sq.yd.  School  Sect.  Rd.  from  Reemlin  Rd. 
to  Harrison  Pk.,  from  P.  Franz  &  Sons. 
North  Bend,  $19,584  ;  22,600  sq.yd.  Muddy 
Creek  Rd.  from  Bridgetown  Pk.  to  Ebenezer 
Rd.  and  12,700  sq.yd.  Linneman  Rd.  from 
Muddy  Creek  to  Neeb  Rds.,  from  J  A. 
Nlckoson,  Sayler  Park  Station,  $54,254  and 
$28,669  respectively;  8,200  sq.yd.  Livings¬ 
ton  Rd.  from  Blue  Rock  Pk.  to  Poole  Rd., 
from  J.  A.  Sloan,  2312  Mound  Ave.,  Nor¬ 
wood,  $19,932.  Noted  Mar.  11. 

111.,  OrayBlake — City  Clerk,  paving  25.- 
000  sq.yd.  Westerfield  PI.,  Lake  St.,  Sey¬ 
mour,  Park  and  Center  Aves.,  and  various 
roadways,  from  Buildrite  Constr.  Co.,  634 
Rldgeland  Ave.,  IVaukegan,  $95,327.  Noted 
Feb.  25. 

Texas  —  State  Hy.  Comn.,  H.  Moseley, 
chn.,  Austin,  1)  in.  limestone  rock  asphalt 
on  gravel  and  waterbound  macadam  or 
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j;.r.  1>^  and  Uoads  (Contlnuod) 

Irii,'.  bituminous  surface  treatinR  14.23  ml. 
u  cKvay  72.  Federal  Aid  Project  373-B. 
Ir  m  C  C  Moore,  Temple.  *234,054,  enprs. 
*1^',  tVij  000 ;  also  11.07  mi.  State  High- 
u‘-.v  State  Aid  Project  320,  from  P. 

<  hri.  w’er,  Sejfuin.  *143.213.  eners.  est. 
ii4-  ooo.  both  in  Lavaca  Co.  Noted  Jan.  21. 

’  iVv  tnderson  —  R.  W.  Barry,  jud^e 

<  rim.  v  Co.,  ftradinK  and  brldginK  11.07  ml. 
'tVite  "Highway  45,  State  Aid  Project  621. 

from  Thomas  &  Ratliff,  RoKera,  *36.- 
I’nirrs  est.  *46,000:  also  5.08  ml.  State 
llitlmay  90,  State  Aid  Project  610,  26  ft., 
fr.mi  Womack  Constr.  Co.,  Sherman.  *27.- 
b  S  enBrs.  est.  *37.000.  Noted  Feb.  18. 

Te»  Boston  —  S.  I.  Robinson,  judfte 
Kiiwie’co..  RradinB,  bridRintf  and  (travel 
lorficiriB  10.75  mi.  Slate  HiRhway  98. 
^tate  Aid  I’roject  644.  26  ft.,  from  BurRess 
i  BurRess.  New  Boston,  *36,821.  LnRrs. 
est  *43.000.  Noted  Feb.  18. 

Tex.,  C'artliBRe  —  T.  K.  Boveil,  Judge 
ranola  Co.,  clearing,  grubbing,  bridging 
and  grading  5.09  mi.  Highway  8-A,  .jtate 
Aid  Project  636,  and  6.47  ml.  State  IRgh- 
wav  8  from  Carthage  to  Martjns  Creek, 
from  C.  Kppes,  San  Augustine.  f32.655  and 
t*nf?rs.  est.  $3*).J00  and 
St;S  709  respectively.  Noted  Feb. 

tV*  Henrietta — Clay  Co.,  front  ThurlM‘r 
r,(nstr  <’o.  &  ^Jenl.  Constr.  Co..  F.  &  M. 
K-.nk  Hldff.,  Ft.  Worth,  reln.-oon.  paving 
i  04  mi  state  Highway  50.  Federal  Aid 
i>rMi.ct  449-B  *250,252,  9.25  mi.  same  road. 
Ivderal  Aid  IToject  449-A  *230,398.  7.14 
mi  State  Highway  5.  Federal  Aid  Project 
44S-\  *174  422,  and  6.89  mi.  same  road. 
P.-deral  Aid  Project  448-B  *168,561. 

Tex  .  Llberty-ilJberty  Co.  shell  surfac¬ 
ing  5  S21  mi.  and  <a)  concrete  paving  <bl 
14  in!  bitulithlc  on  concrete  paving  1 6  4. 4 
nfi.  State  Highway  3.  F.deral 
■!5‘>  rnit  314,  from  F.  M.  McF.lwrath. 
(Vr’sicana.  (a>  *419.220 ;  and  from  Dt^^ds 
&  Wedegartner,  San  Benito,  (b)  *.>-1.8o.>. 
Kngrs.  e.st.  *475,000  incl.  engineering  con- 

*'"Tex*  **ljnden  —  F.  K.  Hess,  Floresville, 
engr..  grading,  bridging  and  gravel  surfac¬ 
ing  5.64  ini.  Highway  8.  Federal  Aid  Proj¬ 
ect  457-A,  for  Casa  Co.,  from  P.  B.  Price 
&  Co.,  Pari.s,  *59.782.  Engrs.  est.  *60.000. 

Tex,,  tVaxahaehle  —  Ellis,  Co.,  grading, 
bridging,  etc.  4.19  mi.  State  Highway  6. 
Federal  Aid  Pn.ject  487-C.  26  ft.,  from 
I’ulberhouse  &  Jones,  Sulphur  Springs,  *20.- 
366.  Noted  Dec.  24. 

WaNh..  Seattle — Bd.  Pub.  W  ks.,  concrete 
paving,  etc.,  30,180  sQ.yd.  Midvale  Ave.  et 
al  from  R.  G.  Stevenson.  1327  Northlake 
Ave.,  *93,843,  engrs.  est.  *97,759  ;  and  20.- 
160  8<i.yd.  Aurora  Ave.  et  al,  from  McHugh 
&  Coluccio.  517  3rd  Ave.  N.,  *56,396,  engrs. 


est.  $58,550.  ^ 

Wash.,  Seattle — Bd.  Pub.  W’ks.,  Feb.  26, 
from  Fiorito  Bros.,  3950  6th  St.  N.  W..  Im¬ 
proving  32nd  Ave.  N.  W.  et  al,  2,100  lln.ft. 
concrete  curbing  *0.60  per  ft.,  2,430  lln.ft. 
concrete  guttering  *0.25,  160  ft.  concrete 
sidewalks  *1.55,  13,200  sq.yd.  8  In.  concrete 
paving  *1.80,  30,310  sq.yd.  7  in.  concrete 
p.aving  *1.65,  13,000  cu.yd.  sub-grading 

*0.40.  1,150  sq.yd.  asphaltic  macadam  pav¬ 
ing  alley.s,  etc.,  *1.50,  total  *103,307.  Engrs. 


Bloomfield  Aves.,  to  J.  B.  Oilligan-Cn.s»‘y 
Co.,  972  Broad  St.,  *38,147.  Grand  total 
*107,657.  Noted  Mar.  18. 

I’eiiiiaylvanla — State  Hy.  D»‘pt.,  Harris¬ 
burg,  (R.  means  Route  anil  A.  means  Ap- 
plieatlon).  to  RtK'kford  Constr  T'o..  Rock¬ 
ford,  O.,  Improving  R.  91,  A.  3678,  Venango 
Co.,  8,500  cu.yd.  excav.  at  *1  iH‘r  cu.yd.,  31.- 
847  sq.yd.  rein. -con.  paving,  etc.  *2.67,  total 
*109,550;  to  O  B.  Bracht,  Titusville,  R. 
354,  A.  3605,  Beaver  Co.,  28,300  cu.yd.  grad¬ 
ing  *0.80,  and  32,500  sq.yd.  rein. -con.  paving 
*2.65,  total  *136,820;  to  Sherman  &  Rhodes, 
Welssport,  A.  3676,  Carbon  Co..  4,700  cu.yd. 
excav.  *1.50,  and  22,664  844. yd.  rein. -con. 
paving  *2.90,  total  *99,217  ;  to  Jones 
Constr.  Co.,  Salem.  O.,  A.  3325,  Beaver  Co., 
10.200  cu.yd.  excav.  *1.15,  15.409  sq.yd. 

rein.-con.  paving  *2.80,  total  *78,972  ;  to 
Gray  Bros.,  Youngstown,  t».,  A.  3392  and 
3633,  Westmoreland  Co.,  5,800  cu.yd.  excav. 
*1.05,  18,400  sq.yd.  rein.-con.  paving  *2.85, 
total  *70,380;  to  Cronin  Co,  South  18th  and 
Fox  Sts.,  Pittsburgh.  A.  3578,  Allegheny 
Co.,  16,000  cu.yd.  excav.  *1,  16,050  sq.yd. 
rein.-con.  paving  *3.20,  total  *84,556 ;  to 
Ancon  Constr.  Co..  100  Oakley  Rd..  Ct»per 
Darby,  R.  40,  Perry  Co.,  75,932  cu.yd.  exi'av. 
*0.95,  total  *131,920;  to  Schoentag.  Inc., 
Saugertles,  N.  Y.,  R.  199,  Sect.  3.  Schuylkill 
Co.,  106,  312  cu.yd.  excav.  *0.85.  79,200 
sq.yd.  rein.-con.  paving  *3,  total  *464,211  ; 
to  Colonial  Constr.  Co.,  901  Arrot  RIdg., 
Pittsburgh.  R.  20.  Sect.  10,  Bradford  Co., 
76,188  cu.yd.  excav.  *0.90,  81,878  cu.yd. 
rein.-con.  tmving  *3.05,  total  *413,159;  to 
Ia>rd  Constr.  Co.,  Hastings,  R.  29,  Mifflin 
Co.,  57,000  cu.yd.  excav.  *1.  49,117  sq.yd. 
rein.-con.  paving  *3,  total  *230,773  ;  to 
Winters  Constr.  Co.,  Butler.  R.  309,  A. 
3702,  Butler  Co.,  1,517  cu.yd.  excav.  *1. 
5,150  sq.yd.  rein.-con.  paving,  etc.  *3.10, 
total  *23,819;  to  W  H.  Murphy  &  Sons. 
2100  State  St.,  Harrisburg,  R.  140,  A.  3689, 
Dauphin  Co.,  21,700  cu.yd.  excav.  *1,  24.- 
941  sq.yd.  concrete  paving,  etc.  *3,  total 
*114,329;  and  to  M.  Bennett  &  Sons, 
Indiana.  R.  241,  Sect.  4,  Bradford  Co.. 
200.100  cu.yd.  excav.  *1,  73.149  sq.yd.  rein.- 
con.  paving  *3.30,  total  *543,781.  Grand 
total  *2,501,487.  Noted  Mar.  4  and  Mar.  11. 

I’a..  Phila. — Dept.  Pub.  Wks.,  Bureau  of 
Highways,  to  R.  B.  Werner,  2313  Walnut 
St.,  grading  Afton,  Faunce  and  I.ioney  Sts. 
*9.379,  Kingsley  St.  *802,  12th  and  Bittner 
Sts.  *1,383,  to  Belmont  Auto  Trucking  Co., 
6118  Pine  St.,  Aldine,  Bleigh,  Cottage, 
Erdrick,  Faunce,  Jackson,  Ixiring,  Marple, 
Napfle,  Oakmont,  Shelmlre,  Teesdale, 
Tudor,  Vista  and  Walker  Sts.  *90,433,  to 
Morrissey  Bros.,  4345  North  7th  St.,  An¬ 
drews,  Georgian.  19th  and  20th  Sts.  *19,- 
944,  to  Root  Bros.,  Ridge  Ave.  and  RIghter 
St.,  Aurania.  Bean,  Evergreen,  I.«are, 
Parker  and  Summit  Sts.  *9,266,  to  Butler  & 
Orlando.  5747  Vine  St.,  Cemetery  Ave., 
Chelwynde,  Este,  Guyer,  Island,  Sylmar. 
57th.  58th,  65th.  68th,  69th  and  74th  Sts. 
*22,556,  to  J.  F.  Nolen  &  Sons.  64  Church 
I.,ane,  Colonial,  Smedley  and  16th  Sts.  *12,- 
418.  to  J.  H.  McKay.  4437  North  9th  St.. 
Gates  St.  *5,681,  to  T.  Conner,  3621  North 
5th  St.,  I.Arge  and  longshore  Sts.  *3,382, 
to  McCarrick  Bros..  3240  North  Fox  St.. 


est.  *121.443. 

Calif..  Blythe — City  Trustees,  from  South¬ 
west  Paving  Co..  Washington  Bldg.,  Los 
Angele-s.  improving  Hobsonway,  Spring  St., 
etc..  357,005  ft.  1|  In.  Durlte  asphaltic  con- 
irete  on  3}  in.  asphaltic  concrete  surfacing 
$0,248  per  sq.ft.,  lighting  system  *10,250. 
etc.  Noted  Mar.  11. 

Calif.,  Los  Angeles — Supervs.  Ia)s  An- 
reles  Co.,  Mar.  15,  from  L.  J.  Turner,  205 
East  1st  St,,  Improving  Woodruff  Ave. 
Inipvt.  336.  4,167  cu.yd.  excav.  *0.475  per 
cu.yd.,  93,688  sq.yd,  concrete  paving  *0.193, 
etc.,  total  *25,577,  engrs.  est.  *27,344  ;  from 
H.  &  P.  Constr.  Co..  Ia)S  Angeles,  Spencer 
and  Carlyle  Sts..  Walnut  Ave.,  etc.,  1,476 
lin.ft.  curbing  *0.44,  8,703  lin  ft.  guttering 
*0  19.  5,023  lin.ft.  sidewalk  *0.15.  3,574  cu. 
yd.  earth  excav.  *0.48.  87,865  sq.ft.  8-6-8 
in.  concrete  paving  *0.194,  10,723  sq.ft.  6  in. 
concrete  base  *0.178,  etc.,  total  *29,873, 
engrs.  est.  *32,766. 

Calif.,  San  Diego  —  Common  Council, 
Mar.  15,  from  D.  H.  Ryan.  1615  Pern  St., 
improving  26th  St.  from  N  St.  to  Balboa 
I’ark,  203,810  sq.ft.  5  in.  concrete  paving 
$0,169  per  sq.ft.,  802  lln.ft.  concrete  curbing 
$0.60,  2,593  sq.ft,  concrete  sidewalks  *0.18, 
etc.,  total  *39,861. 


31  St,  34th.  Spangler  and  Westmoreland  Sts. 
*5,253,  to  I.^  Dolente,  5122  Master  St., 
6Sth  St.  *12.228;  to  Barber  Asphalt  Co., 
239  North  30th  St.,  asphalt  paving  (assess¬ 
ment  work)  Bowman  and  Vaux  Sts.  *316,- 
112,  Sherwood  and  69th  Sts.  *22,079.  21st 
St.  *8,345,  Dudley,  Hoffman  and  Wilder  Sts. 
*19,687  :  to  Mack  Paving  &  Constr.  Co., 
Nlcetown  I.rfine  and  Luzerne  Sts.,  asphalt 
repaving  Clarion  and  Page  Sts.  *8,466  ;  to 
T’nlon  Paving  Co.,  30th  and  Locust  Sts., 
surfacing  Terminal  and  11th  Sts.  *139,914; 
to  Eastern  Asphalt  Co.,  Penn  Bldg.,  as¬ 
phalt  repaving  Susquehanna  St.  *36.976  ; 
to  United  Paving  Co..  Real  Estate  Trust 
Bldg..  redre.ssed  granite  block  repaving 
(track  area)  Baltimore  St.  *10,893,  (track 
area)  16th  St.  *31,910,  to  Acchlone  & 
Caruso  Paving  Co.,  804  South  12th  St.,  11th 
St.  *60.825  ;  to  Good  Roads  Equipment  Co., 
1504  lax-ust  St.,  repairing  Lutz  asphalt 
heaters  *7.500 ;  and  to  'West  Jersey  Sand 
&  Supply  Corp.,  Delaware  Ave.  and  Marl¬ 
borough  St..  2,000  tons  Portland  cement 
*17,500.  Grand  total  *606,722.  Noted 
Mar.  18. 

Md.,  Baltimore  —  Sheet  asphalt  paving 
6,950  sq.yd.  Contr.  311,  and  12.200  sq.yd. 
Contr.  310,  to  Amer.  Paving  &  Contg.  Co., 


Contracts  Awarded 

N.  Y.,  Buffalo — Commissioner  Pub.  Wks., 
paving  and  repaving  Spring  St.,  to  Rock 
Asphalt  Constr.  Co.,  Morgan  Bldg.,  to  ex¬ 
ceed  *300.000.  Noted  Dec.  3. 

N.  J.,  Newark  —  Repaving  Clifford  St. 
from  Jefferson  St.  to  Wheeler  Point  Rd., 
and  Thomas  St.  from  Ave.  C  to  Jefferson 
St.,  to  Standard  Bitulithlc  Co..  194  Wash¬ 
ington  Ave.,  *54,033  and  *15,477  respec¬ 
tively  ;  also  North  7th  St.  from  3rd  to 


Montebello  Ave..  $32,975  and  *32,975  ,  con¬ 
crete  paving  4,160  sq.yd.  Contr.  313,  and 
6.300  sq.yd.  Contr.  312,  to  Arundel  Constr. 
Co.,  Knickerbocker  Bldg.,  *10.425  and  *18.- 
116.  Grand  total  *94,491.  Noted  Mar.  18. 

Md.,  Towaoa  —  Baltimore  Co..  Court¬ 
house.  concrete  paving  1.17  ml.  'Worthing¬ 
ton  Ave.,  and  0.2  ml.  Tufton  Ave.  (Group 
2),  to  H.  T.  Campbell  &  Sohs  Co.,  Towson, 
*38.757.  Noted  Mar.  18. 

N.  C.,  Morehead — Morehead  Bluffs,  Inc., 
sheet  asphalt  paving  and  concrete  side¬ 


walks  on  22  mi.  various  streets,  to  Sim¬ 
mons  Constr.  t'o.,  Brevard  Court.  Char¬ 
lotte.  Noted  I4ec.  17. 

.\labama — State  Hy.  Comn.,  Montgomerj', 
(r.  e.  means  engineers  estimate),  top  soil¬ 
ing  4  ml.  Talladega-IVIl  City  Rd.,  Talladega 
Co.,  and  9.88  mi.  Kimbrough-Clark  Co.  line 
Rd.,  Wilcox  Co.,  to  Newell  t'onstr.  Co.. 
3828  Ave.  A.  Birmingham.  *34,413  and 
*66,245  respectively",  e.  e.  *35,000  and  *68.- 
000  respectively ;  sand  clay  surfacing  5.25 
ml.  Gantt-Andulusia  Rd.,  Covington  Co.,  to 
W.  C.  McCoy.  lai  Fayette,  *24,693,  e.  e 
*25,000;  gravel  surfacing  9.88  mi.  Klm- 
brough-Clark  Co.  line  Rd.,  Wilcox  Co.,  to 
W.  A.  Taylor,  Sylcauga,  *56,223,  e.  e.  *57,- 
000 :  2  in.  bituminous  on  8  in.  gravel  sur¬ 
facing  6.75  mi.  Wetumpka  Highway, 
Montgomery  Co.,  to  R.  G.  I.,;tsslter.  Mont¬ 
gomery.  *142,116.  e.  e.  *145,000.  all  almve 
18  ft.  Grand  total  *323.690.  Noted  Feb. 

II  and  Mar.  4. 

Miss..  Rusedale  —  For  6  In.  concrete 
paving  44,986  sq.yd.  various  streets,  to 
C.  E.  Phllpott,  Pine  Bluff.  Ark.,  *86,000. 
Noted  Feb.  18. 

t*..  Cleveland  —  Stone  sidewalks  In 
Northerly,  Southerly,  Wi'sterly  and  West 
I’ark  Di.sts.,  to  Ohio  Quarries  Co.,  Union 
Trust  Bldg..  *109,906.  Noted  Feb.  IS. 

Ind.,  Indlanaitolis  -  Bd.  Comrs.  Marion 
Co.,  Courthouse,  Improving  46th  St.  in 
Washington  Twp.,  11.700  cu  yd.  earth 
excav.,  11,538  sq.yd.  concrete  paving,  etc., 
to  Hutchinson  Constr.  Co.,  415  Guuraiitv 
Bldg.,  *:!3,850.  Engrs.  est.  *34,150.  Noted 
Feb.  18. 

.Mirhlxun  —  Jackson  Co.,  graveling  1.75 
mi.  nuid  in  Blackman  Twp.  and  2.6  ml. 
road  in  Concord  Twp.,  to  Kline  Bros., 
Mendon,  *16,207  ;  also  2  ml.  In  Rlves  Twp. 
and  3.03  mi.  In  Spring  Arlsir  and  Sand¬ 
stone  Twps.,  to  Hudson  &  C<M>n.s,  East 
Lansing,  *15,976.  Noted  Mar.  18. 

Illinuift — Dept.  I’ub.  Wks.  &  Buildings. 
Div.  Highways,  Springfield,  concrete  sur¬ 
facing  5.08  mi.  Route  1.  Sei’t.  38.  Johnson 
Co.,  to  W.  I.K)Ughs  &  Son.  Marion,  *96,240. 
10.6  mi.  Route  1.  Sects.  39  and  40,  Mu.ssac 
Co.,  incl.  3.94  ini.  gravel  surfacing,  to 
Mitchell  Constr.  Co..  Marion,  *114,028  ; 
widening  Route  3,  Sect.  50.  village  of 
Whitehall,  Greene  Co.,  to  Devine  Constr. 
Co.,  Watseka,  *25.967.  Grand  total  *236,- 
235.  Noted  Jan.  14  and  Mar.  4. 

III.,  Kewanre — For  100,000  gal.  road  oil 
on  various  streets,  to  Indeix-ndent  Oil  Co., 
Kewanee,  at  *0.0534  per  gal. 

WIs.,  Chilton — A.  J.  Pfeffer,  city  elk.,  2 
course  concrete  paving  various  streets,  to 
Franz  Radloff  Co.,  Plymouth,  *37,341. 
Noted  Mar.  18. 

Wis.,  Kenosha — C.  M.  Osborn,  city  mgr., 
paving  various  streets,  to  Bryant  Paving 
Co.,  807  Blackhawk  Bldg.,  Waterloo,  la., 
asphaltic  concrete  *54,184,  rein.-con.  *103,- 
749,  and  sheet  asphalt  *144,854.  Grand 
total  *302,787.  Noted  Mar.  18. 

Wis.,  Milwaukee — Dept.  Pub.  Wks.,  con¬ 
crete  paving  5  alleys,  to  Kroenlng  Constr. 
Co.,  39th  Ave.  and  Mitchell  St..  *21,175;  4 
alleys,  to  N.  Harris,  417  Juneau  PI.,  *11.- 
363  ;  and  8  alleys,  to  Tex  Constr.  Co.,  446 
68th  Ave..  *27,401.  Grand  total  *59,939. 

Wla.,  Milwaukee — Dept.  Pub.  Wks.,  con¬ 
crete  paving  14  alleys,  to  Parkinson 
Constr.  Co.,  422  27th  St.,  *31,604  ;  1  alley, 
to  Milwaukee  General  Constr.  Co..  427 
Mitchell  St.,  *637  ;  1  alley,  to  Kruening 
Constr.  Co.,  39th  Ave.  and  Mitchell  St., 
*2,258  :  and  1  alley,  to  J.  C.  Bluhm  &  Son, 
1298  Achilles  PI..  *6,437.  Grand  total 
*40,936.  Noted  Feb.  25. 

Iowa — State  Hy.  Dept.,  Ames,  (F.  A.  P. 
means  Federal  Aid  Projeet  and  P.  K.  P. 
means  Primnry  Road  Project),  grading  7.83 
mi.  F.  A.  P.  197,  Allamakee  Co.,  to  J.  C. 
Farquette.  314  Southeast  5th  St.,  Des 
Moines,  *25,222,  3.33  ml.  F.  A.  P.  44-B.  E 
and  F,  Cass  Co.,  to  C.  Nelson,  Omaha, 
Neb.,  *20.433,  and  3.13  m).  P.  R.  P.  313-D, 
Clark  Co.,  to  J.  H.  Miller  ft  Sons,  Monroe, 
*19,410;  gravel  surfacing  7.163  ml.  F.  A. 
P.  179- A.  B  and  C.  Guthrie  Co.,  to  M.  E. 
Hendrick.  Scranton,  $5,616,  and  9.44  ml.  F. 
A.  P.  86,  Jones  Co.,  to  Interstate  Constr. 
Co.,  Swea  Cltv,  *19,192.  Grand  total  *89.- 
873.  Noted  Feb.  25. 

la.,  Waukon  —  Allamakee  Co.,  to  J.  C. 
Parquette  Constr.  Co..  Southwest  15th  and 
Market  Sts.,  Des  Moines,  Improving  roads. 
84,598  cu.yd.  excav.  at  *0.273  per  cu.yd., 
990  cu.yd.  excav.  *0.35,  704  ft.  15  In.  culvert 
labor  *0.60,  176  ft.  18  In.  *0.70,  and  74  ft. 
24  in.  *1. 

Minn.,  8t.  Paul — A.  E.  Eggert,  city  purch. 
agt.,  approximately  7,473  sq.yd.  brick  on  7 
in.,  1,867  sq.yd.  brick  on  8  In.  and  7,135 
sq.yd.  sheet  asphalt  paving  South  Robert 
St.,  to  Fielding  ft  Shepley,  216  University 
Ave.,  *63,449.  Noted  Mar.  18. 

Knn.,  McPherson — McPherson  Co.,  grad¬ 
ing.  etc.,  7.817  ml.  Federal  Aid  Project 
278-A,  28  ft.,  to  Campbell  ft  laickenmaier, 
Miltonville,  *20,318:  drainage  structures 
and  3  bridges,  to  Shuss  and  Henderson, 
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Streets  and  Hoads  (<'‘ontlnued) 

learned.  $9. 495  and  $18,203  resjiectlvely. 

Noted  Jan.  28. 

North  llukota — State  Hy.  Dept.,  Pierre, 
gravel  Hurfaclng,  et<-..  Federal  Aid  I’roject 
171,  Barnes  Co.,  to  Tobin  &  Maloney. 

Madison,  S  !»..  $10,032;  grading  Federal 
Aid  Project  267,  and  grading,  concrete 

paving,  etc..  Federal  Aid  Project  268-B, 
both  In  Caas  Co.,  to  W.  H.  Nik-1,  James¬ 
town,  $24,278  and  $36,009  resitectively. 
(irand  total  $70,379. 

N.  n..  Valley  City  —  C.  W.  Nelson,  aud. 
Barnes  Co.,  gravel  surfaelng  12  ml.  Federal 
Aid  Project  221 -A  and  B,  to  Tobin  & 

Maloney,  Madison,  S.  1>..  $28,061;  and  13 
mi.  Federal  Aid  Project  233-C,.  to  \\ . 

Schultz,  Fergus  Falls,  Minn.,  $28,781. 

N.  O.,  Walipetoii  (1.  J.  Fisher,  aud. 
Uichl;«id  Co.,  grading  113.663  eu.yd  Aber- 
<romble-I)wight  Rd..  Ftderal  Aid  Project 
285-B.  to  M.  K.  Bien  Constr.  Co.,  V  ebleii, 
S.  I)..  $40,322. 

Mo.,  .Maryville— M,  C.  Smith,  city  elk., 
grading,  curbing,  guttering  and  7  in.  jorn  " 
con.  paving  lo.l2.'i  st|.yd.  Walnut  and  5th 
Sts  to  (\«ok-(»'Brlcn  (Vmstr.  Co.,  430 
Railway  Kxch.  Bldg..  Kansas  City.  Noted 
Mar.  4.  .  ^ 

Mo..  St.  I.oiils — Improving  new  Concordia 
Semin'arv  t'ampus  at  I>e  Mun  and  San 
Bonita  Aves.,  near  here,  3,200  sq.yd.  con¬ 
crete  sidewalks,  9.r>(»o  s<i  yd  amiesite  on 
concrete  paving.  9.200  ft.  curbing  and  gut¬ 
tering.  etc.,  to  A.  Fleschner,  705a  \\  inona 
Avc.  Kngrs.  est.  $4  4,000. 

\rk  Warren-  (irading.  curbing,  concrete 
tmving'.  etc.,  8  blocks  Vine.  Turner.  Cen¬ 
tral  and  Railroad  Sts.,  I  list.  3.  to  Cook  & 
Ransome,  Ottawa.  Kan..  $49,095. 

Te*  Abilene  -  -  Warrenite  bitulithic 
paving  6  blocks  5th  St.  from  Peach  to 
Bovee  Sts.,  and  Boyce  St.  from  South 
6th  to  South  5th  Sts.,  45  ft.,  to  West 
Texas  Constr.  Co..  $2.27  per  yd.,  total  ap¬ 
proximately  $28,000.  „  j.  j 

Tex.,  .Anderson — Orimea  Co.,  grading  and 
bridging  11.07  mi.  State  Aid  ITolect  ‘521,  to 
Thomas  &  Ratliff.  Rogers.  $94.9a8  ;  also 
5.088  mi.  Slate  Aid  Project  610  to  Wo¬ 
mack  Constr.  Co.,  Sherman,  $27,108.  Noted 

'^**Tex‘.!  Carthage  —  T.  K.  Boven,  judge 
Panola  Co.,  grading  and  bridging  State 
Highway  8,  State  Aid  Project  636.  to  C. 
Kpps,  P‘.  O.  Box  505,  San  Augustine,  $32,- 
565.  Noted  Mar.  25. 

Tex  .  IJbertv — IJbertv  (  o.,  concrete  pav¬ 
ing  16  71  mi.  Highway  3.  Federal  Aid  Proj- 
e«-t  352.  I'nlt  4.  and  5.82  ml.  shell  surfac¬ 
ing  same  road,  to  F.  P.  McKlwrath.  Corsi¬ 
cana  $419,220. 

Tex..  Memphis — For  2J  In.  brick  on  4  In. 
concrete  paving  various  streets,  to  Pan¬ 
handle  Constr.  Co..  laibbock,  $181,550. 

Tex..  Stephenvllle  —  Krath  Co.,  grading, 
bridging  and  sledged  stone  jiaving  4.96  ml. 
Highway  10.  State  Aid  Project  563-B,  18 
ft  .  to  McClung  Constr.  Co.,  F.  &  M.  Bank 
Bldg.,  Ft.  Worth,  $40,588.  Kngrs.  est.  $47,- 
nmi.  Noted  Mar.  11. 

Tex.,  Wuxahaehie  —  Kills  Co.,  grading, 
bridging,  etc.,  4  19  ml.  State  Highway  6. 
Federal  Aid  Project  489-C.  26  ft.,  to  Allen 
&  Hughes.  Relger  St.,  Dallas,  $21,565. 

W  iiHh.,  Iloquiam  —  City  (\)mn.  paving 
Kmerson  Ave.  et  al,,  to  Grays  Harbor 
Constr.  Co.,  HcKiulam.  $74,192.  Kngrs.  est. 
$75,000. 

W  bhIi..  I,«i«igvlew — Curbing,  sidewalks  and 
paving  streets  in  B.  I.  D.  17.  to  Olympic 
Constr.  Co..  T,ongview,  $25,722. 

AVuhIi.,  MonleHBno — Grays  Harbor  Co., 
inu>rovlng  North  River  Highway,  27,242  cu. 
vd  grading.  5,500  cu  yd.  gravel  surfacing, 
etc.,  to  Pe<-k  &  Kinerson,  Hoqulam,  $41,- 
000.  Kngrs.  est.  $42,000. 

W’HHh..  Seattle  —  Concrete  paving,  etc., 
Corliss  -Ave,  et  al,  to  Fiorito  Bros.,  3950 
6th  St.  N.  W*..  $44,811.  engrs.  est.  $50,356  ; 
also  North  and  West  76th  St.,  to  J.  lx 
Smith.  304  West  36th  St..  $31,981,  engrs. 
est  $46,142. 

AVuHh..  Taeoma  —  City  Comn.,  concrete 
l)aving  South  31st  and  35th  Sts.,  Pacific 
Ave.  et  al.  to  J.  WV'ter.  Sr.,  631  Fife  St., 
$51,673.  Kngrs.  est.  $68,702. 

Calif.,  ColiiMa — Colusa  Co.,  to  Force-Cur- 
rigan  It  Mcl,eod.  Syndicate  Bldg.,  Oakland, 
asphaltic  concrete  paving  507,600  sq.ft. 
Kast  Side  Rd.,  $50,515;  to  Valley  Paving  & 
Constr.  Co..  Visalia,  subgrading  and  as¬ 
phaltic  concrete  paving  293.000  sq.ft.  Prize 
City  College  Rd.  $31,937,  1}  In.  asphaltic 
concrete  paving  293.000  sq.ft.  Prize  College 
City  Rd.  $23,440.  also  grading,  subgrading 
and  4}  In.  asphaltic  concrete  paving  182,- 
200  sq.ft.  Grimes-Knlghts  Banding  Rd., 
$29,527.  Grand  total  $135,419.  Noted 
Jan.  28, 

Calir.,  Fullerton— For  6  in.  paving  31,000 
sq.ft,  and  5  in,  asphaltic  concrete  paving 
67.000  sq  ft.  South  Bawrence  and  East  Ash 
Aves,,  etc.,  to  Griffith  Co.,  Railway  Bldg., 
Bos  Angeles.  $42,215.  Noted  Mar.  4. 

Calif.,  O'endale— City  Trustees,  grading, 
walks,  curbing  and  concrete  paving,  etc.. 


Canyon  Court,  Canyon  and  Buton  Drives, 
etc.,  to  K.  B.  Fleming.  144-A  South  Brand 
Blvd.,  $45,385.  Noted  Mar.  18. 

Calif.,  I.os  Angeles — Bd.  Pub.  W’ks.,  curb¬ 
ing,  concrete  paving,  etc.  portion  of  Kenil¬ 
worth  Ave.  TSetween  Moreno  Dr.  and  August 
St.,  to  H.  A.  McCray,  Amer.  Bank  Bldg., 
$138,015;  also  improving  7th  St.  between 
Gaffe.v  and  Meyler  Sts.,  to  Griffith  Co.,  Rail¬ 
way  Bldg.,  Fresno.  Noted  Mar.  11. 

Calif.,  Bum  Angelea — To  Griffith  Co.,  Rail¬ 
way  Bldg.,  walks,  and  concrete  paving,  etc., 
Glasa«-ll  Ave.  between  West  View  Ave.  and 
Verdugo  Rd.,  $286,295;  to  H.  A.  McCray, 
129  West  2nd  St.,  grading  and  concrete 
paving  Kling  St.  $11,730,  grading,  curbing, 
guttering  and  concrete  paving  Sycamore 
Ave.  $10,84  3,  and  sidewalks,  etc.,  on  Ore¬ 
gon  St.  $6,333.  Grand  total  $315,201. 

Calif.,  I.ua  Angeles  —  Supervs.  Ix)s 
Angelea  Co.,  curbing,  guttering,  grading, 
concrete  paving,  etc.  79,980  sq.ft.  Blve  Oak 
Ave.,  to  Griffith  Co.,  502  I.k)s  Angeles  Ry. 
Bldg.,  $12,950;  also  9.756  sq.ft.  Orchard 
and  Harvard  Aves.,  to  G.  A.  Sheppard,  1417 
Dana  St.,  $3,809.  Noted  Feb.  11. 

Calif.,  Bos  Angeles^— Grading  50,000  yd. 
North  Maia  St.  between  1st  and  Temple 
Sts.,  to  I.K)s  Angeles  Rock  &  Gravel  Co., 
1735  North  Main  St.,  $0.63  per  yd. 

Calif.,  San  Diego — Common  Council  im¬ 
proving  Goldfinch  St.  and  Ft.  Sto<'kton  Dr., 
to  G.  R.  Daley,  4430  Boundary  St.,  $29,- 
655 ;  also  TTpas,  Palm,  Nutmeg  Sts.,  etc., 
to  Ti.  J.  Turner,  205  Kast  Ist  St.,  I.iong 
Beach,  $113,104.  Noted  Mar.  18. 

Calif.,  Walnut  Creek  —  City  Trustees, 
grading,  curbing,  guttering  and  5  in.  con¬ 
crete  paving  150,000  sq.ft,  and  7  in.  as¬ 
phaltic  macadam  paving  136,500  sq.ft, 
various  streets,  to  G.  W.  Cushing,  2005 
Roosevelt  Ave.,  Richmond,  $69,860.  Noted 
Mar.  11. 

Quebec  —  Provincial  Government,  Que¬ 
bec,  ojaming  40  mi.  road  from  Mecamik  to 
Rouyn  Mines,  to  J.  Forten.  Mecamik  and 
Quebec.  Kngrs.  est.  $100,000. 

Alberta  —  Dept.  Pub.  Wks.,  Edmonton, 
grading,  gravel  surfacing  road  between 
Coleman  and  Crows  Nest  Ijake,  to  Broley  & 
Kordus,  Edmonton.  Engr.s.  est.  $40,000. 

B.  C.,  North  Vancouver  —  Municipality, 
grading  and  paving  14,100  ft.  Centre  Rd., 
to  A.  B.  Palmer,  Co.,  Btd.,  Vancouver. 
Engrs.  est.  $75,000. 

B.  C.,  North  Vancouver  —  Grading  and 
paving  6  in.  concrete  paving  14,100  ft.  on 
Center  Rd.  and  St.  Denis  Ave.,  to  Cotton 
Co.  lAd.,  False  Creek  Yards,  Vancouver, 
$79,690.  Engrs.  est.  $80,000. 

B.  C..  Point  Grey — Municipality,  bitumi¬ 
nous  concrete  and  solid  concrete,  also  con¬ 
crete  and  asphalt  topping  various  streets, 
to  Cotton  Co.  Btd.,  False  Creek  Yards, 
Vancouver,  $42,000.  Noted  Feb.  4. 

B.  C.,  Point  Grey— Curbing,  and  4  mi. 
sidewalks  on  10th  Ave.  hiding  to  Uni¬ 
versity  Hill  Dlst.,  to  A.  B.  Palmer  &  Co., 
736  Granville  St.,  Vancouver,  $42,000. 


Buildings — Commercial 


Proposed  Work 

Me.,  Norway  —  BANK  —  Norway  Natl. 
Bank  having  plans  prepared  by  H.  Coombs, 
11  Bisbon  St..  Bewiston,  2  story  and  base¬ 
ment,  rein. -con.,  brick  and  stone,  plain  foun¬ 
dation.  $150,000. 

N.  H.,  North  Conway — HOTEB — H.  Ran¬ 
dall,  plans  rebuilding  hotel,  recently  des¬ 
troyed  by  fire.  $200,000.  Engineer  and 
architect  not  selected. 

Mass.,  Boston  —  APARTMENT  —  A. 
Shapiro,  73  Cornhill  St.,  having  sketches 
made  by  Silverman.  Brown  &  Heenan,  51 
Cornhill,  4  story  and  basement,  brick.  Maple 
St.  $200,000. 

Mass.,  Boston  —  BATH  HOUSE  —  City, 
Dept.  Pub.  Buildings,  plans  new  bath  house. 
B  St.  Beach.  $380,000.  Engineer  and 
architect  not  selected. 

Mass.,  Boston  —  GARAGE  —  St.  James 
Building  Corp.,  St.  James  Ave.,  plans  8 
story,  rein. -con.  and  steel.  Park  Sq.  near 
St.  James  Ave.  To  exceed  $150,000.  En¬ 
gineer  and  architect  not  selected. 

Mass.,  Boston — HOME — Home  for  Italian 
Children,  1125  Center  St.,  Jamaica  Plain, 
having  plans  prepared  by  W.  W.  Drummey, 
80  Boylston  St..  2  story  and  basement, 
brick  home.  $150,000. 

Mass.,  Boston — HOSPITAI> — City,  Hos- 

Sltal  Dept.,  plans  enlarging  Relief  Hospital, 
taymarket  Sq.  To  exceed  $150,000.  En¬ 
gineer  and  architect  not  selected. 

Mass..  Boston  —  MUNIOlPAB  —  City, 
Dept.  Pub.  Buildings,  plans  municipal 
building,  Franklin  Park-Franklin  Field 
Dist.  $400,000.  Engineer  and  architect  not 
selected. 

Mass.,  Boston — T.  M.  C.  A.,  316  Hunting- 
ton  Ave.,  plans  Y.  M.  C.  A.  building,  Dist. 


1.  $500,000.  Engineer  and  architt  •  nm 

selected.  ' 

Mass.,  Dorchester  (Boston  P.  ( .  _ 

MUNICIPAB — Uity,  Dept.  Pub.  Bldg-  i;,., 
ton,  plans  municipal  building.  i  ',i' 
Corner  Dist.,  here.  To  exceed  $1  ini' 
Engineer  and  architect  not  select*ii 

Mass..  East  Boston  (Sta.  Rost.  :  _ 

BATH  HOCSE — City,  DeQt.  Pub.  iJu 
Boston,  plans  bath  house,  Jeffrii-.s  i-  7.,' 
here.  $300,000.  Engineer  and  ar.  •,  ,  t 
not  selected. 

Mass.,  Easthampton — EXCHANG1-:  \',.u. 
England  Tele|)hone  &  Telegraph  t 
Oliver  St.,  Boston,  plans  2  or  more  ■  ry 

brick  and  stone.  Chapman  Ave.  . .  I'r 

more.  Company’s  engineer.  Archit.  !i,,t 
selected. 

Mass..  Everett  (br.  Boston)  —  B.\\'l< _ 

Everett  Natl.  Bank,  453  Bway.,  plans  l.aiik 

Bway.  and  Cottage  St.  To  exceed  $1,' . no’ 

Engineer  and  architect  not  sele«-ted. 

Mass.,  Everett  (Boston  P.  O.) — Cl.rp.  _ 
Fraternal  Building  Assn.,  E.  B.  For.sl.md 
chn.  building  com.,  28  Reynolds  Av,' 
having  plans  prepared  by  O.  Helrich.  I2'i 
Buckman  St.,  2  story  and  basement,  pi 
X  60  X  100  ft.,  brick  and  timber,  j.l.iin 
foundation,  Bway.  and  Hosmer  St. 

000. 

Mass.,  Everett  (br.  Boston)  —  W.\r,I’. 
HOCSK — Outlet  Furniture  Co..  366  Bwav 
plans  warehouse,  Bway.  $150,00(1  or 
Engineer  and  architect  not  selected 

Mass.,  Framingham. — HABI., — Town  r  n 
Ashton,  Huntress  &  Alter,  archts t:; 
Essex  St.,  lAiwrence,  plans  2  or  mere 
story,  brick  town  hall  and  memorial  audi¬ 
torium.  $150,000-$175,000. 

Mass.,  Medford  (br.  Boston)  —  ('ITY 
HABB  —  City,  Bd.  Aldermen,  plans  ritv 
hall.  Mystic  Valley  Parkway  and  Main  St 
$200,000.  Engineer  and  architect  not  se7 
lected. 

Mass.,  Medford  (br.  Boston) — FIRE  ST.\- 
TION — City,  Bd.  Aldermen,  plans  bri<  k  tire 
station,  4th  St.  $150,000  or  more.  Engineer 
and  architect  not  selected. 

Mass.,  Somerville  (Boston  P.  O  )  _ 

STORE  and  OFFICE  —  B.  Giardini,  107 
Summer  St.,  Boston,  plans  2  or  more  storv 
brick  and  stone  store  and  office  building! 
To  exceed  $150,000.  Engineer  and  archi¬ 
tect  not  selected. 

Mass.,  Somerville  (Boston  P.  O. ) — Y.  M 
C  A.  plans  raising  $240,000  funds  re¬ 
building  2  or  more  story  and  basement,  re¬ 
cently  destroyed  by  fire.  Engineer  and 
architect  not  selected. 

Mass.,  Spencer  —  TOWN  HABB  —  Town, 
Bd.  Selectmen,  plans  rebuilding  town  hall, 
recently  destroyed  by  fire.  $200,000.  En¬ 
gineer  and  architect  not  selected. 

Mass.,  Springfield  —  HO’TEB  —  Hotel 
Eridgeway,  50  Bway.,  having  plans  pre¬ 
pared  by  Huestis  &  Huestis,  145  Chestnut 
St.,  hotel  addition,  Bway.  $150,000. 

Mass.,  Wellfleet — CBUB  HOUSE,  etc  — 
Chequesset  Club  having  sketches  made  bv 
D.  Baktr,  1011  Chestnut  St.,  Phlla .  Pa', 
club  house  and  golf  course.  $150,000  or 
more. 

R.  I.,  Providenee — BUSINESS— City  Hall 
Hardware  Co.,  150  Washington  St.,  had 
plans  prepared  4  story,  brick  and  steel. 
Snow  and  Washington  Sts.  $225,000.  Private 
plans. 

Conn.,  Norwich — BANK — Dime  Savings 
Bank,  having  plans  prepared  by  Morgan 
French  &  Co.,  engrs,  &  archts..  West  4  4th 
St.,  New  York  City,  brick  and  steel,  Bway, 
$150,000  or  more.  Noted  Jan.  14. 

.  .  N.  Y..  Buffalo — HOS  PIT  Al.,— Erie  Co..  C. 
B.  Bynch,  superv..  City  Hall,  plans  hospital. 
To  exceed  $500,000. 

N.  Y.,  Buffalo — HOSPITAI., — Jewish  Hos¬ 
pital  Assn,  of  Buffalo,  1067  Bway.,  plans 
hospital,  Niagara  Falls,  Blvd.  $650, oon. 

N.  Y.,  Buffalo  —  HOSPITAB  —  Millard 
Fillmore  Hospital,  I^afayette  Ave.,  plans 
new  maternity  building,  clinic,  laboratory, 
addition  to  nurses  home,  and  power  and 
laundry  plant,  1-jifayette  Ave.  $1,000,000. 

N.  Y.,  Buffalo — THEATRE — Erie  Amuse¬ 
ment  Co.,  887  Bway.,  plans  brick  and  stone 
theatre.  $175,000. 

N.  Y..  New  York  —  APARTMENTS  — 
Ow’ner,  c/o  G.  F.  Pelham,  engr.  and  archt.. 
200  West  72nd  St.,  having  plans  prepared 
two  6  story,  104  x  123  ft.,  and  100  x  140 
ft.,  brick,  steel  and  stone,  plain  founda¬ 
tions,  218th  and  Seaman  Ave.  $350,000 
each. 

N.  Y.,  New  York  —  DEPARTMENT 
STORE— Bloomlngdale  Bros..  59th  St.  and 
Bexington  Ave.,  having  preliminary  plan.s 
prepared  by  Starrett  &  'Van  Vleck,  engrs. 
ana  archts.,  393  7th  Ave.,  department  store 
59th  St.  and  Bexington  Ave.  $7,000,000. 

N,  Y.,  New  York — HOTEB— Plaza  Hotel. 
West  68th  St,  having  plans  prepared  by 
Warren  &  Wetmore,  engrs.  and  archts.,  16 
East  47th  St.,  brick,  steel  and  stone  addi¬ 
tion,  plain  foundation.  West  58  th  St. 
$250,000. 

N.  Y.,  New  York— HOTEB — Tenth  Hold¬ 
ing  Corp.,  c/o  R.  T.  Byons,  engrr.  and  archt.. 
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HIGHWAY— IDAHO 


Bids  were  opened  by  Department  of  Public  Works,  Bureau  of  Highways,  for  gradinfr  and  draining  7.68  mi.  of  North  and 
<;outh  Highway  between  New  Meadows  and  Whitebird,  Idaho  County,  from  (A)  E.  A.  Webster  &  Co.,  Spokane,  Wash. 
Tiu  I’ded  contract);  (B)  J.  A.  Terteling  &  Sons,  Moscow;  (C)  Campbell  Construction  Co.,  Sunnyside,  Wash.;  (D)  F. 

1TT--1.  .  /iT'v  _ rk_. _ _  r» _  'ru_ _ uu.. _ _  _  _ 


■>1  acres  clearing  and  grubbing  ........ - 

4'  )  cu.yd.  excavation  (structures)  solid  rock 
S'>  cu.yd.  excavation,  unclassified  (roadway). 

■>  (KK)  cu.yd.  selected  backfill . 

V;  cu.yd.  excavation  (structures)  earth . 

34  4^5  sq.yd.  overhaul . . . . . . 


lV>  22  cu!yd.  cement  concrete,  class  “A”,  1:2:4  mix 
4V  or.  cu.yd.  cement  concrete  class  “B”,  1:2J:5  mix  j 
54  40  cu.yd.  cement  concrete  class  “B”,  1:2|:5  mix  i 


in  culvert  headwalls.. . 
in  retaining  walls . 


lb.  metal  reinforcement . 

100  cu.vd.  hand  placed  rip  rap . 

676  lin.Vt.  18  in.  c.i.  pipe,  unload,  haul  and  place. 
515  hn.ft.  24  in.  c.i.  pipe,  unload,  haul  and  place. 
114  lin.ft.  30  in.  c.i.  pipe,  unload,  haul  and  place. 

OiO  lin.ft.  guard  rail,  type  “A”  (alternate) . 

0^0  lin.ft.  guard  rail,  type  “E”  (alternate) . 


A 

?130  00 
1  .50 
79 
64) 
SO 
05 
25  00 
27  00 
23  00 
08 
3  50 
64) 
‘X) 
1  25 
90 
1  00 


Extended  totals .  J587,251 

uiiildines — Commercial  (Continued)  Market  St.,  plans  2  story  and  basement.  73 

J42  Madison  Ave.,  having  plans  prepared  hrick  and  steel.  Southern  Ave. 

21  “rnd^Oth  Itf' ”  *  »’•-  Wayne  —  APARTMENT  —  J.  C. 

dation.  Madison  ^  _ E  Heber-  Nortoh,  archt.,  Ardmore,  preparing  plans 

Rlum  ener  and  archt  ♦  "tory  and  basement,  235  x  310  ft.,  reln.- 
?irLox^ngion"Av^:.®havifig"pUnrp^^^^^  -on.,  brick  and  «-teel  plain  foundation. 

1.  yXrt-  hrick  steel  and  ^one  plain  foun-  here.  Owner  s  name  withheld. 

-West  30th  St  180^00’  naltlmore— BANK— Federal  Reserve 

datlon,  .  \ork— LOFT — L.  Mlntner,  Bank  of  Richmond,  South  and  Redwwid 

c  and  E.  Blum,  engr.  and  archt.,  415  Sts.,  plans  2  story  and  basement.  loO  x  12a 
i^lvineton  Ave  having  plans  prepared  23  6t-.  "tone  bank.  Calvert  and  Lexington  Sts. 

sfoo"^brlckNteel  and  stSne,  plain‘d founda-  » 1,000.000.  Engineer  and  architect  not  se- 

tion,  LOFT  and  OFFICE—  ‘'‘sW.’.  Baltlnaort^-THEATRE  and  STORE 

Owner,  c/o  SommerHeld  &  Sass,  engrs.  and  — Stanley-Crandall  to.,  H.  M.  (  randall, 
arehts.,  31  Union  Sq.,  having  plans  prepared  vice  pre^,  Wash.,  O.  C.,  plans  reln.-con^ 
7  storv  brick  steel  and  stone,  plain  foun-  brick  and  steel,  plain  foundation.  Howard 
duion  Canal  and  F’orsvthe  Sts.  $500,000.  St.  near  Franklin  St.  $1,500,000.  Engineer 
\  Y  New  York— MEMORIAI.. — l>ept.  and  architect  not  selected. 

Parks  Arsenal  Bldg.,  Central  Blag.,  46th  I>.  C.,  Wash.— BANK,  STORE  and  OF- 
St  and  .'ith  Ave.,  having  plans  prepared  by  FICE — Washington  Loan  &  Trust  Co.,  9th 
J  K  Pom'  542  5th  Ave.,  Theodore  Roose-  and  F’  Sts.  N.  W.,  having  plans  prepared  by 
veil  .Memorial,  brick,  steel  and  stone,  plain  A.  B.  Heaton.  Maryland  Bldg.,  bank,  store 
foundation.  Central  I’ark  and  79th  St.  $2,-  and  office  building  addition.  $500,000. 

50(1. 000.  E.  C.  Seelye,  101  Park  Ave.,  struc-  D.  C.,  Wash. — HOTEL  and  STORFT — 
tural  engr.  City  Central  Corp.,  c/o  T.  W'.  Lamb,  engr. 

N.  Y'.,  New  York — OFFICFl — A.  Wilson,  and  archt.,  644  8th  Ave.,  New  York  City, 
C  O  Sloane  &  Robertson,  engrs.  and  arehts.,  having  plans  prepared  brick,  steel  and 


B 

c 

D 

F. 

$'^0  00 

5515  00 

?80  00 

$300  00 

2  00 

2  50 

3  00 

3  50 

.83 

.89 

89 

88 

85 

50 

1  (X) 

50 

1  50 

.75 

2  (X) 

2  50 

05 

04 

05 

05 

30  00 

28  00 

30  (X) 

32  00 

28  00 

24  00 

28  (X) 

30  00 

28  00 

24  (K) 

28  (X) 

30  00 

10 

10 

10 

11 

3  00 

2  00 

2  (X) 

3  '0 

1  00 

..50 

75 

64) 

1  50 

.75 

1  UO 

.70 

2  00 

1  00 

1  25 

80 

.85 

1  00 

1  00 

.70 

.85 

1  00 

1  00 

.70 

5591,451 

^93,778 

5597,, 801 

55100.995 

brick  and 

rein.-con.. 

Maple  Rd. 

and  New 

Jersey  St. 

$155,000. 

Rank  of  Richmond,  South  and  Redwmid 
Sts.,  plans  2  story  and  basement.  loO  x  125 
ft.,  stone  bank,  Calvert  and  Lexington  Sts. 
$1,000,000.  Engineer  and  architect  not  se¬ 
lected. 

Md..  Baltimore — THEATRE  and  STORE 


duion  Canal  and  F’orsvthe  Sts.  $500,000.  St.  near  Franklin  St.  $1,500,000.  F.nglneer 

\  Y  New  York— MEMORIAI.. — l>ept.  and  architect  not  selected. 

Parks  Arsenal  Bldg.,  Central  Blag.,  46th  ».  C.,  YVash.— BANK,  STORE  and  OF- 
St  and  .5th  Ave.,  having  plans  prepared  by  FMCE — Washington  Loan  &  Trust  Co.,  9th 
J  K  Pom'  542  5th  Ave.,  Theodore  Roose-  and  F’  Sts.  N.  W.,  having  plans  prepared  by 
vflt  .Memorial,  brick,  steel  and  stone,  plain  A.  B.  Heaton.  Maryland  Bldg.,  bank,  store 
foundation.  Central  I’ark  and  79th  St.  $2,-  and  office  building  addition.  $500,000. 

50(1. 000.  E.  C.  Seelye,  101  Park  Ave.,  struc-  D.  C.,  YVash. — HOTEL  and  STORFT — 
tural  engr.  City  Central  Corp.,  c/o  T.  YV.  Lamb,  engr. 

N.  Y'.,  New  Y’ork — OFFICFl — A.  Wilson,  and  archt.,  644  8th  Ave.,  New  York  City, 

C  O  Sloane  &  Robertson,  engrs.  and  arehts.,  having  plans  prepared  brick,  steel  and 

441  Lexington  Ave.,  having  plans  prepared  stone,  plain  foundation,  10th  and  D  Sts., 

brick,  steel  and  stone,  plain  foundation,  284  here.  $1,500,000. 


brick,  steel  and  stone,  plain  foundation,  284  here.  $1,500,000. 

Madison  Ave.  $900,000.  FI».,  Coral  Gables — APARTMENT — Ur- 

N.  Y’.,  New  York — STORE  and  LOFT —  mey  Arms,  Inc.,  W.  N.  Urmey,  mgr.  had 
J.  Thorp,  c/o  Buchman  &  Kahn,  engrs.  and  plans  prepared  by  P.  E.  Palst,  Coral 
arehts.,  49  West  45th  St.,  soon  takes  bids  Gables.  25  story  co-operative  apartment, 
brick,  steel  and  stone,  plain  foundation,  24  Segovia  Blvd.,  Blltmore  and  Coral  Ways. 
YVe.st  r.7th  St.  $350,000.  $12,500,000. 

N.  a.,  Jersey  City— Y.  M.  H.  A..  Newark  Fla.,  Hollywood— APARTMENT-HOTEL 


Ave.,  soon  takes  bids  brick,  steel  and  stone  — Stettler  Promotion  Corp.,  c/o  FI.  Wey- 


community  center,  plain  foundation,  Bergen 
Ave.  $600,000.  N.  Welltoff,  294  Washing¬ 
ton  Ave.,  engr.  and  archt. 

N.  J.,  Newark — AUDITORIUM  and  OF¬ 
FICE — Arena  &  Amusement  Co.,  Inc.,  c/o 


land,  archt.,  114  Grand  Ave.,  Milwaukee, 
Wls.,  having  plans  prepared  5  story,  125  x 
157  ft.,  brick  and  concrete  building. 
$250,000. 

Tenn..  Cleveland — HOTEL  —  Chamber 


H  Harris,  engr.  and  archt..  Chamber  of  Commerce  having  preliminary  surveys  made 
Commerce  Bldg.,  having  plans  prepared  30  hotel.  $150,000.  H.  K.  Ferguson  Co.,  4900 
story,  brick,  steel  and  stone,  plain  founda-  Euclid  Ave.,  Cleveland,  O.,  engr. 


tion.  Canal  St. 


O.,  Akron — HOTEL— Portage  Hotels  Co., 


I'a.,  Jersey  Shore — BANK — Jersey  Shore  c/o  Essenweln  &  Johnson,  arehts.,  Ellicott 
Tru.st  Co.,  F'ront  and  Main  Sts.,  plans  3  gq.  Bldg.,  Buffalo,  N.  Y..  having  plans 
story  and  basement,  40  x  100  ft.,  stone,  prepared  hotel,  here.  To  exceed  $500,000. 
South  Main  St.  $160,000. 


O.,  Cleveland  —  COMMERCIAL  and 


APARTMENT  —  M.  Weinberg.  7807  Cedar 
3i0,  c/o  D.  E.  Miller,  secy.,  168  PanM-  Ave.,  had  plans  prepared  by  A.  B.  Sylvanus, 
plans  prepared  by  6007  Euclid  Ave.,  3  story  and  basement. 
Hersh  &  Sholler,  Commerce  Bldg.,  Altcwna,  gO  x  186  ft.,  brick  and  timber.  St.  Clair  and 
3  story  and  basement  80  J,  ft.,  stone  Qlenside  Aves.  $160,000. 
brick  and  steel.  Main  St.  $200,000.  Noted  „  ^  Cleveland— HOTEL— Paul  Bros.,  c/o 
I'm  PhllM  _ TtANK  nnil  OPPTPr'  ^  Fidelity  Mortgage  Bldg.,  having 

Clenmnts.'’packar®d^Bldg.  havlnJS  pr”:  F5|“|Sfosp7ct‘’Avl  ‘’[5‘’story  a’iid'^ba^seml-n?’ 

pared  by  L.  B.  Rothschild,  215  South  Broad  ath 

St..  6  story  and  basement.  60  x  118  ft.,  nAn’  ^  ^  “ 

rcin.-con..  brick,  stone  and  steel,  plain  Suj^rior  Ave.  *3,00^000. 

foundation.  6th  and  Walnut  Sts.  Brown 

Bros  30  Chestnut  St  lessee  mor  Co.,  112  East  Broad  St.,  had  plans 

Pa.’,  Phlla.  — STORE  —  E.‘ L.  Rothschild,  prepared  by  Howell  &  Thomas,  4500  Euclid 
archt..  Bankers  Trust  Bldg.,  soon  lets  con-  Ave.,  Cleveland,  2  story  and  basem^mt.  61 
tract  3  story  and  basement.  40  x  90  x  220  *  brick,  5th  and 

ft.,  rein. -con.,  brick  and  steel,  plain  founda-  Broad  Sts. 


n..  rein.-con.,  brick  and  steel,  plain  founda-  «roau 

tion.  5611-13  North  5th  St.,  fbr  Z.  Rosen-  O..  Dayton  —  HOTEL  —  J.  F.  Glblwnt 
feld.  2900  North  5th  St  plans  remodeling  8  story  building  Into 

Pa.,  Phila.  —  THEATRE  —  R.  Benckert,  hotel,  Ludlow  St.  $150,000.  Engineer  and 
archt..  Bellevue  Court,  Phlla.,  and  H.  J.  architect  not  selected. 

Eropp,  archt.,  1  YVest  47th  St.,  New  York  O.,  Y’oangstown — OFFICFl — Truscon  Steel 
Pity,  N.  Y.,  soon  lets  contract  1  story,  Co.  having  plans  prepared  by  A.  Kahn, 
mezzanine  and  balcony,  114  x  180  ft.,  rein.-  Marquette  Bldg.,  Detroit,  Mich.,  and  soon 
cen..  brick  and  steel,  plain  foundation,  takes  bids  3  story  and  basement,  brick  and 
Cherry  St.  between  YVatt  and  Juniper  Sts.,  steel,  Albert  St.  $200,000. 


fer^  Juniper  &  Cherry  St.  Corp.,  c/o  archl- 

Pa.,  Sonth  Williamsport  (Williamsport 
P  O.)— THEATRE— T.  R.  Adams,  366 


Ind.,  Indianapolis  —  APARTMENT  — H. 
L.  Moody  &  Co..  3376  College  Ave.,  had 
plans  prepared  by  George  A  Zimmerman, 
501  Meyer-Klser  Bank  Bldg.,  83  x  104  ft.. 


alien.,  nirmingnam —  I  I  Itr.; — KriggS 

Investment  Co.,  Detroit,  c/o  C.  H,  Crane 
&  E.  Kiehler,  arehts..  542  Griswold  St.,  De¬ 
troit,  having  plans  prepared  2  story  and 
basement,  rein. -con.,  brick  and  steel,  plain 
foundation.  $250,000. 

Mloh.,  Detroit  —  Y*.  M.  C.  A.,  A.  O. 
Studer,  secy.,  Y.  M.  C.  A.  Bldg.,  having 
plans  prepared  by  Arehitectural  Bureau  Y. 
M.  C.  A.,  2  YY’est  45th  St.,  New  Y'ork  <'lty, 

4  story  and  basement,  150  x  150  ft.,  rein.- 
con.,  brick  and  steel,  jdain  foundation,  incl. 
swimming  tank,  Dix  Ave.  $500,000. 

MIrh..  Grosse  Pointe  (hr.  iH-trolt)  — 
CIA'^B  HOUSE — Smith,  Hinchman  &  tlrylls, 
arehts.,  800  Maniuette  Bldg.,  Detroit,  take 
bids  about  Mar.  31,  3  story  and  part  base¬ 
ment.  73  X  157  ft.,  rein.-con..  brick  and 
steel,  plain  foundation,  here,  for  Country 
Club  of  Detroit.  Gross*'  Pointe  F’arms. 
$300,000.  Noted  Nov.  26, 

III.,  Chicago— APARTMENT  HOTEL— 
M.  M.  Fishman,  archt.,  11  South  l.ai  Salle 
St.,  takes  bids  about  Apr.  18,  6  and  7 
story,  60  x  150  ft.,  rein.-con.,  brick  and 
terra  cotta,  YY'lnthrop  Ave.  in  6300th  Blk. 
$400,000.  Owner’s  name  withheld. 

lU.,  Chicago— APARTMENT— Syndicate, 
c/o  D.  YV.  F.  Turbyflll,  archt.,  40  North 
Dearborn  St.,  having  plans  prepared  11 
story,  75  x  150  ft.,  brick  and  terra  cotta 
Fargo  Ave.  near  Sheridan  Rd.  $700,000 

111.,  Chicago— APARTMENT  HOTFIL— 
H.  Zook.  1209  East  55th  St.,  having  plans 
prepared  by  T.  R.  Bishop.  35  South  Dear¬ 
born  St.,  and  takes  bids  in  April  or  May. 

“Pattment  hotel, 

5230-44  Sheridan  Rd.  $3,500,000. 

Athletic 

Club.  1180  East  63rd  St.,  having  plans  pre¬ 
pared  by  N.  M.  Dunning,  25  East  Jackson 
Blvd.,  and  J.  Eberson.  assoi-lated  archt 
212  Flast  Superior  St.,  12  or  13  story,  150  x 
200  ft.,  club.  Incl.  gymnasium,  swimming 
^ols,  etc.,  Midway  and  Stoney  Island 
Aves.  $3,200,000. 

111.,  Chicago  —  THEATRE,  STORE  and 
APARTMENT  —  R.  Levine  &  Co.,  822  YY’est 
70th  St.,  take  bids  about  Apr.  1,  3  story, 
rein.-con.,  brick,  steel  and  terra  cotta. 
Grand  Ave.  and  Neva  Aves.,  for  Montclair 
Building  Corp.  $750,000.  Noted  Nov.  12. 

111.,  Urbana — ARMORY — University  of 
Illinois  soon  takes  bids  2  story  and  base¬ 
ment,  concrete,  brick  and  stone  armory  ad¬ 
dition.  $425,000.  J.  M.  White,  256  Ad¬ 
ministration  Bldg.,  archt. 

YVIs.,  Kenosha — CLUBHOUSE; — F.  O.  E. 
Ix)dge  1056,  C  Ryan,  Pub.  Serv.  Bldg.,  chn. 
building  com.,  plans  2  story  and  basement, 
100  X  102  ft.,  rein.-con.  and  brick  addition, 
plain  foundation.  $150,000.  Lindl  & 
Schutte,  82  Wisconsin  St.,  Milwaukee, 
arehts. 

YVIs..  Kenosha— EXCHANGF,—YY'l8Con- 
sln  Telephone  Co.,  418  Bway.,  Milwaukee, 
having  plans  prepared  by  Eschweiler  & 
Eschweller,  210  Mason  St.,  Milwaukee.  2 
>  story  and  basement,  102  x  120  ft.,  rein.- 
con.  and  brick,  plain  foundation.  Congress 
St.,  here.  $150,000. 

YY  Is.,  La  Crosse — HOTEI.,— T.  A.  and  E. 
D.  Hunt,  3rd  and  State  Sts.,  having  plans 
1  prepared  by  O.  J.  and  R.  E.  Sorensen,  226 
I  Main  St.,  remodeling  3  story,  brick  hotel. 
$150,000. 

Wls.,  La  CriMSc — HOTEI.1 — Owner,  c/o  A. 
I  F.  Jofin,  120  YVisconsin  St.,  Milwaukc'c, 
,  having  preliminary  plans  prepared  by  M. 
,  Tullgren  &  Sons,  9  YV^averly  PI.,  Wllwaukee, 
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8  story  and  bas*-ment,  rein, -con.  and  brick, 
plain  foundation,  here. 

\VI«.,  I.a  Crosse  —  OKKICFI  and 
THKATKl*} — ^''<H)p*-r  Amuwment  Co.,  303 
Main  St.,  having  plans  prepared  by  O.  J. 
and  U.  K.  Sorens»‘n,  226  Main  St  ,  5  story 
and  basement.  77  X  180  ft.,  rein. -con.  and 
brick,  plain  foundation.  5th  St.  $275,000. 

Wls.,  Madison  —  HOSIMTAI.. —  Methodist 
Hospital,  303  West  Washington  Ave., 
having  plans  prepared  by  J.  R.  and  K.  J. 
I.,aw,  Ist  Central  HIdg.,  6  story  and  base¬ 
ment,  48  X  176  ft.,  rein. -con.,  brick  and 
steel,  plain  foundation.  $500,000.  Noted 
Sept.  18. 

Wts.,  Milwaukee  —  APARTMKNT  and 
STORK — 1.  Miller,  114  C.rand  Ave.,  having 
plans  prepared  by  J.  I^eiser,  105  Wells  St., 

8  story  and  basement,  rein. -con.,  brick  and 
steel  plain  foundation.  Wells  and  13th  Sts. 
$50<t.000. 

Wls.,  Milwaukee — APARTMKNT — G.  K. 
Zimmermann,  3402  Grand  Ave.,  plans  80 
X  200  ft.,  brick  and  concrete,  plain  founda¬ 
tion,  Grand  Ave.  $250,000.  Engineer  and 
architect  not  selected.  _ 

M'la.,  Milwaukee  —  BUSINP,SS  —  A.  R. 
Munkwitz.  177  Muskego  Ave.,  had  plans 
prepared  by  Kirchhoff  &  Rose,  210  Syca¬ 
more  St.,  5  story  and  bas«>ment,  75  x  120 
ft.,  rein. -con.  and  brick,  plain  foundation. 
Mason  and  Milwaukee  Sts.  $225,000. 

Wls.,  Milwaukee— DORMITORY— Reldon 

Realty  Co.,  c/o  A.  J.  Kenney,  archt.,  513 
Van  Huren  St.,  having  plans  prepared  3 
Story  and  bast'ment,  62  x  110  ft.,  brick  and 
tile,  plain  foundation,  Clybourn  St.  $150,- 

WIs.,  Milwaukee  —  DODGE  —  I’ythlan 
Castle,  Inc.,  464  11th  Ave.,  plans  2  story 
and  basement,  122  x  126  ft.,  rein. -con.  and 
brick,  plain  foundation.  National  Ave. 
$150,000.  R.  E.  Ola-rst,  128  Grand  Ave., 
archt.  Noted  Feb.  18.  .  ^ 

Wis.,  Milwaukee  —  RECREATION  and 
BCSINESS  —  M.  T..  Annenberg  Co.,  425 
lOast  Water  St.,  having  preliminary  plans 
prepared  by  Dick  &  Itauer,  811  State  St., 

3  story  and  basement,  135  x  145  ft.^  reln.- 

con.  and  brick,  plain  foundation,  27th  St. 
$250,000.  _  „  . 

wis.,  Milwaukee — WAREHOUSE — Palm¬ 
olive  Co.,  42  4th  St.,  having  plans  prepared 
8  storv,  68  X  142  ft.,  rein.-con.,  brick, 
plain  foundation.  Fowler  St.  lajckwood, 
0|.(,(>ne  &  Co.,  400  North  Michigan  Blvd., 

REr-RKATION  and 
APARTMENT — H.  C.  Hengels.  archt.,  445 
Milwaukee  St..  Milwaukee,  preparing  plans 

4  storv  and  basement,  62  x  130  ft.,  rein. - 
con.,  brick  and  steel,  plain  foundation. 
$165,000,  Owner's  name  withheld. 

M'is..  Waiipiin  —  CITY  HADE  —  I^ 
Zimmermann,  city  elk.,  plana  3  story  and 
basement,  rein.-con.  and  brick.  plain 
foundation.  $150,000.  Engineer  and  archi¬ 
tect  not  selected.  , 

Wls..  Oshkosh  —  BANK  and  Ok  FICE  — 
First  Natl.  Bank.  Main  and  Washington 
Sts.,  had  plans  prepared  by  Hoggson  Bros., 
38  South  Dearborn  St.,  Chicago,  Ill.,  8 
storv  and  basement,  92  x  125  ft.,  rein.-con., 
brick  and  atone,  plain  foundation.  $800,000. 
Noted  Pec.  10.  ^ 

la.  Newton— OFFICE  and  THEATRE^ 
F.  L.  Maytag,  c/o  Maytag  Co.,  Newton, 
had  plans  prepared  by  H.  Raeder,  20  West 
Jackson  St..  Chicago.  Ill.,  5  story  and  base¬ 
ment,  68  X  133  ft.,  rein.-con.,  brick,  tile  and 
terra  cotta  addition  to  hotel  (now  under 
construction).  $250,000. 

Kan.,  Kansas  City — THEATRE — E.  J. 
and  F.  G.  Gruble.  546  Minnesota  Ave., 
plans  fireproof  theatre.  $500,000.  Engi¬ 
neer  and  architect  not  selected. 

»b..  Hastings — HOTEL  and  THEATRE 

_ G  I..  Fisher,  archt.,  1437  City  Natl. 

Bank  Bldg.,  Omaha,  soon  takes  bids  3 
storv  (ultimately  5  story)  and  basement, 
120 ‘x  154  ft.  hotel,  Incl.  1  story  and  bal¬ 
cony,  68  X  122  ft.  theatre,  rein.-con..  brick 
and'  terra  cotta,  here,  for  Hastings  Theatre 
*  Realty  Corp.,  c/o  G.  Monroe,  804  North 
33rd  St.‘  Omaha.  $150,000. 

Neh..  Omaha — BUSINESS — O.  C.  RedIck, 
245  Omaha  Natl.  Bank  Bldg.,  plans  6  to  8 
story  and  basement,  brick,  15th  and  Harney 
Sts.  $600,000-$800.000.  Engineer  and 
architect  not  selected. 

Mo..  Joplin — BUSINESS — Empire  Dlst. 
Electric  Co.  plans  4  story  and  basement, 
60  X  120  ft.  business  building.  $175,000. 

Mo..  Kansas  City— APARTMENT  HO¬ 
TEL,  etc. — G.  H.  McCanles.  Victor  Bldg., 
having  plans  prepared  by  R.  F.  Gomall, 
3619  Bway.,  two  7  story  and  basement, 
73  X  130  ft.  buildings,  Warner  Plaza  and 
Main  St.,  also  ten  non-fireproof,  2  story 
apartment  buildings,  incl.  separate  heating 
plants  for  each.  $500,000  each. 

Mo..  Kansas  Clt.v — HOTEL — C.  E.  Phil¬ 
lips  Building  Co..  609  Victor  Bldg.,  having 
plans  prepared  by  N.  E  Peters,  1006  Orear 
Licslie  Bldg.,  8  story  and  basement,  rein.- 


con.  and  brick  hotel,  here.  Work  will  Calif.,  Santa  Barbara — HOSPIT.','  st 
probably  la-  done  by  day  labor.  Francis  Hospital,  East  Arrellaga  \v, 

Mo..  Kansas  City  —  WHOI.ESALE  having  plans  prepared  by  W.  ,,s,.r 
MARKET  —  Riverside  Storage  Co.,  414  Nevada  flank  Bldg.,  San  Francls<-o,  : 
Ridge  Bldg.,  having  plans  prepared  by  structing  fireproof  hospital.  To 
C.  A.  Smith,  800  Finance  Bldg.,  1  and  5  $150,000. 

story  and  basement,  rein.-con.  and  brick,  Man..  Winnipeg — HOSPITAIj — Sist- rs  nf 
4  800,000  sq.ft.  fl<K)r  space.  $1,000,000.  Mis«'ricorde,  Sherbrooke  and  Wolsel,  sts 
Mo.,  St.  Ia>uls — APARTMENT — S.  Ham-  takes  bids  about  Mar.  31,  3  story,  Ei-  rn.nt 
burg.  Jr.,  et  al.  Arcade  Bldg.,  having  pre-  and  sub-basement,  46  x  150  ft.,  aiwi  tr,  x 
llminary  plans  prepared  6  story  and  base-  205  ft.,  rein.-con.,  brick  and  ston>  .iridj. 
ment.  80  x  142  ft.,  rein.-con.,  brick,  steel  tlon.  $175,000.  Viau  &  Venne.  st. 
and  terra  cotta.  Union  Blvd.  and  Savoy  James  St.,  Montreal,  archts.  Noted  N'  ,r  4 
Court.  $500,000.  Private  plans.  Ont..  8t.  Catharines  —  HOSPITAI,  — .m 

Mo..  St.  Louis  —  APARTMENT  —  See  Catharines  Hospital  Bd.  having  plai  >  pro^ 
"Contracts  Awarded."  pared  by  Nicholson  &  MacBeth,  46  (.iup,.n 


Mo..  St.  lands  —  APARTMENT  and 
STORE — See  "Contracts  Awarded." 

Mo..  St.  Louis — HOSPITAL — Lutheran 
Hospital,  Potomac  St.  and  Ohio  Ave.,  soon 
take  bids  5  story  and  basement,  100  x  100 
ft.,  rein.-con.,  brick  and  stone  addition, 
Ohio  Ave.  $300,000.  T.  Steinmeyer,  Inter¬ 
national  Life  Bldg.,  archt. 

Mo..  St.  la.nls — SANITARIUM— City  had 
plans  prepared  by  I...  R.  Bowen  &  A.  Os- 
burg,  301  City  Hall,  2  story  and  base¬ 
ment,  40  X  135  ft.,  30  X  76  ft.,  and  40  x  90 
ft.,  rein.-con.,  brick  and  stone  addition.  Ar¬ 
senal  St.  I>.  R.  Bowen  &  H.  Updike,  301 
City  Hall,  engrs. 

Mo.,  University  (Sta.  St.  Ix>uis)  — 
APARTMENT  and  .STORE— C.  E.  Richard¬ 
son.  International  Life  Bldg..  St.  I.iOui8, 
plans  3  story  and  basement,  75  x  84  ft., 
rein.-con..  brick  and  terra  cotta,  Delmar 
Blvd.  and  Heman  Ave.  $150,000.  Private 
plans. 

Mo..  University  (Sta.  St.  I..oui8) — STORE 
— Syndicate,  c/o  H.  R.  Welsels  Co.,  8th 
and  Chestnut  Sts.,  St.  Louis,  plans  3  story 
and  basement,  100  x  183  ft.,  rein.-con., 
brick  and  stone,  Delmar  Blvd.  and  Heman 
Ave.  $500,000. 

Tex..  Corpus  ChristI — HOTEL,  etc. — P. 
M.  Chamberlain,  having  plans  prepared  by 
<1.  Willis,  c/o  Builders  Exch.  Bldg.,  San 
Antonio,  tile  and  stucco  hotel,  plain  foun¬ 
dation.  also  village.  $250,000.  St.  Cyr 
Barrington,  Wash.,  D.  C..  associated  archt. 

Tex.,  San  Antonio — THEATRE — Inter¬ 
state  Amusement  Co.,  c/o  Hoblltzelle,  Pres¬ 
ton  Rd.,  Dallas,  plans  Majestic  Theatre, 
here.  $150,000  or  more.  Private  plans. 

Tex.,  San  Benito — HOTEI.. — San  Benito 
Community  Hotel  Co.,  having  plans  pre¬ 
pared  by  H.  P.  Smith.  Natl.  Bank  Com¬ 
merce  Bldg.,  4  story  and  basement,  rein.- 
con.,  brick  and  tile,  plain  foundation.  $175,- 
000. 

Okla.,  Chlckasha— BANK  and  OFFICE 
— Oklahoma  Natl.  Bank  having  preliminary 
plans  prepared  by  F.  A.  Eades.  Chickasha, 

8  story  and  basement,  50  x  140  ft.,  rein.- 
con.  and  brick,  plain  foundation,  2nd  St. 
$200,000. 

Calif.,  l.os  Angeles — APARTMENT — See 
"Contracts  Awarded.” 

Calif.,  Los  Angeles  —  GARAGE,  etc. — 
A.  P.  Mitchel,  et  al.,  c/o  T.  B.  Kelm, 
archt.,  Haas  Bldg.,  having  plans  prepared 
4  story  and  ba.sement,  104  x  155  ft.,  rein.- 
con.,  1 2th  and  Figueroa  Sts. 

Calif.,  Los  Angeles— STORE  and  OF¬ 
FICE — California  Properties,  Inc.,  c/o  C. 
J.  Smale.  archt.,  509  South  Western  Ave., 
plans  8  story  and  basement,  6th  and  West¬ 
ern  Aves.  To  exceed  $150,000. 

Calif.,  1,0s  Angeles  —  WAREHOfTSE  — 
Catalina  Terminal  &  Warehouse  Corp.,  609 
Stock  Exchange  Bldg.,  plans  3  story,  60 
X  250  ft.,  rein.-con..  Broad  Ave.  between  B 
and  C  Sts.  $150,000.  Engineer  and  archi¬ 
tect  selected  soon. 

Calif.,  Oakland  —  HOTEL  —  J.  W. 
I.,eaming.  Ray  Bldg.,  having  plans  prepared 
by  W.  H.  Weeks,  369  Pine  St.,  San  Fran¬ 
cisco,  10  story  and  basement,  concrete 
annex,  Franklin  St.  near  19th  St.  $350,000. 

Calif.,  Palo  Alto — STORE  and  OFFICE 
— Syndicate,  c/o  C.  Strub,  925  Market  St., 
San  Francisco,  plans  6  story  ahd  ba.sement, 
110  X  125  ft.,  fireproof,  Kipling  St.  and 
University  Ave. 

Calif.,  San  Franriseo  —  APARTMENT  — 
N.  Schultz  &  Oser  Estate,  c/o  Hyman  & 
Appleton,  archts.,  68  Post  St.,  having  plans 
prepared  12  story  and  basement.  Green  and 
Jones  Sts.  $300,000. 

Calif.,  San  Franriseo— FIREHOUSES — 
City  and  San  Francisco  Co.,  having  plans 
prepared  by  J.  Reid.  Jr.,  City  Hall,  three 
2  story,  fireproof  firehouses.  $150,000. 

Calif.,  San  Franriseo — OFFICE — Cali¬ 
fornia  Commercial  Co.,  California-Commer¬ 
cial  Bldg.,  having  plans  prepared  by  G.  W. 
Kelham,  Sharon  Bldg..  14  story  and  base¬ 
ment  addition,  atop  2  story  annex  to  16 
story  main  office  building,  Montgomery  and 
Pine  Sts.  $500,000. 

Calif.,  San  Leandro  —  CITY  HALL  — 
Plans  new  election  $175,000  bonds,  city  hall. 
Previous  election  defeated.  Noted  ()ct.  18. 

Calif.,  San  Lnis  Obispo  —  HOSPITAL  — 
San  Luis  Obispo  Co.,  rejected  bids  brick 
hospital.  $150,000  or  more.  Noted  Mar,  18. 


St.  W.,  3  story  and  basement,  rein.-idn 
brick  and  steel  addition,  plain  foumiatior’ 
$150,000. 

Ont.,  Thistledown — HOSPITAI., — Hospital 
for  Sick  Children,  67  College  St.,  Turonto 
having  plans  prepared  by  Sproatt  *.■  Uaph' 
1162  Bay  St.,  Toronto,  2  or  3  story.  r<  in 
con.,  brick  and  steel,  plain  foundatinn 
$500,000.  Noted  Mar.  11. 

B.  C.,  Vanronver — APARTMENT  111  iTKI, 
— Georgia  Hotel,  Ltd.,  Standard  Bank  I'.lcie 
having  plans  prepared  by  R.  T.  Garrew’ 
703  Yorkshire  Bldg.,  and  takes  bids  about 
Apr.  1,  12  story  and  basement.  12i'  x  ir)n 
ft.,  rein.-con.,  brick  and  stone.  Georgia  and 
Howe  Sts.  $2,500,000.  Noted  Mar  4 

Bids  Desired 

Mass.,  Fall  River — OFFICE — Fall  Kiver 
Electric  Light  Co.,  85  North  Main  St 
taking  bids  2  story  and  basement,  13ii  x  Uiii 
ft.,  brick  and  steel.  Hartwell  St.  $16ii,n»o. 
E.  I.  Marvell,  209  Bedford  St.,  archt 

Mass.,  Medford  (Br.  Boston) — Al’ART- 
MENT— See  "Contracts  Awarded." 

N.  Y..  Brooklyn  —  APART.M  ENT  —  Spc 
"Contracts  Awarded.” 

N.  A’.,  New  A'ork — SALES  and  SKRVK'K 
— Apr.  1,  by  A.  Kahn,  archt.,  100  Maniuctte 
Bldg.,  Detroit,  Mich.,  3  story  and  part  base¬ 
ment,  81  X  238  ft.,  rein.-con.  and  brick, 
plain  foundation,  Sherman  Ave.  and  Hway., 
here,  for  Packard  Motor  Car  Co.,  llast 
Grand  Blvd.,  Detroit. 

Pa..  Phlla. — APARTMENT— Mar.  29.  by 
I.  W.  Levin,  archt.,  1011  Chestnut  St..  4 
story  and  ba.sement,  46  x  167  ft.,  Iirick  and 
steel,  plain  foundation,  4205  Chestnut  .''t , 
for  J.  Souttl,  412  Jefferson  St.  $I50,onn. 

Pa..  Phlla.— GARAGE — Mar.  31,  by  L  ,I 
Tonk.  archt.,  303  Schaff  Bldg.,  4  story  and 
basement,  53  x  109  ft.,  rein.-con.  and  brick, 
plain  foundation,  60  North  4th  St.,  for  R. 
Rechbook,  c/o  architect. 

Md..  Catonsville  (br.  Baltimore)- -lins- 
PITAI.r— Mar.  29.  by  H.  P.  Hopkins  *  .\, 
Burton,  archts.,  347  North  Charles  St  .  Bal¬ 
timore,  4  story  and  ba.sement.  50  x  115  ft., 
stone  and  steel  wing  to  Foster  Clinic,  at 
Spring  Grove  Hospital,  here.  $150,0no. 
Former  bids  rejected.  Noted  Mar.  4. 

O. .  Canton  —  GARAGE  —  Mar.  30,  hv 
Hauck  &  I>>therman  Motor  Co,.  2  storv 
and  basement,  96  x  200  ft..  East  Tus<ara- 
was  St.  $150,000. 

<>.,  Cleveland  —  APARTMENT  —  Cedar- 
Glen  Co.,  c/o  S.  H.  White,  archt.,  1039 
Schofield  Bldg.,  taking  bids  3  story  and 
basement,  brick,  steel  and  concrete,  2190 
Ambleslde  Ave.  $400,000.  S.  H.  White, 
1030  Schofield  Bldg.,  archt. 

O.,  Cleveland — APARTMENT — A.  Dom- 
bick  &  A.  Horwitz,  3416  East  134th  St.,  tak¬ 
ing  bids  3  story  and  basement.  7.3  x  121 
ft.,  brick,  Bosworth  Rd.  and  Florian  Ave 
$150,000.  L.  Skolnik,  Auditorium  Garage 
Bldg.,  archt. 

O.,  Cleveland — COMMERCIAL,  GAR.AC.E 
and  APARTMENT — S.  Z.  Talisman.  11415 
Kinsman  Rd.,  taking  bids  1  and  3  storv,  76 
X  142  ft.,  brick.  11503  Kinsman  Rd,  $150,- 
000.  Porter  &  McNally,  3030  Euclid  Ave., 
archts. 

O.,  Mansfield — HOTEIj — Apr.  5,  by  Rich¬ 
land  Hotel  Co.,  c/o  W.  B.  Martin,  ehn. 
building  com.,  Chalfant  Apartment.s,  8  story 
and  basement,  90  x  130  ft.,  brick,  steel  and 
concrete,  hotel.  $600,000.  Schenck  &  Wil¬ 
liams,  Mutual  Home  Bldg.,  Dayton,  archts. 
V.  Redding  &  associates.  Bird '  Bldg.,  as.<io- 
ciated  archts. 

O.,  Y’oungstown  —  THEATRE  and  OF¬ 
FICE — Apr.  1,  by  State  Theatre  Co,.  2  story 
and  b.asement,  87  x  160  ft.,  2.000  seating 
capacity.  West  Federal  St.  $750,000.  M. 
Scheible,  Youngstown,  associated  archt.  H 
Crane,  1734  Seward  St.,  Detroit,  Mieh.. 
archt. 

Mleh..  Detroit — APARTMENT— P.  Miller 
600  Majestic  Bldg.,  taking  bids  4  story  and 
basement,  brick  and  steel,  plain  foundation, 
Boston  Blvd.  $150,000.  Halpin  &  Jewell. 
1024  Hammond  Bldg.,  archts. 

Mich.,  Detroit  —  OFFICE  —  Mar.  29,  by 
C.  E.  Schley,  archt.,  1121  Lafayette  Bldg. 
26  story  and  basement,  rein.-con..  brick 
and  steel,  caisson  foundation,  Lafayette 
Ave.,  for  Lafayette  Building  Co-,  c/o 
architect. 
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rulMinpc— Commercial  (Continued) 

Mi  h  Drtrolt^THEATRE.  OFFICE  and 
TiiiVi  1.^-C.  H.  Miles,  Miles  Theatre  Bldg., 
cm.  Griswold  Sts.,  taking  bids  16 

.trVrv  ind  basement,  100  x  200  ft.,  reln.-con., 
hVi  i;  ‘and  steel,  plain  foundation.  West 
ArtV-  s  P.  R  Pereira.  Lincoln  Bldg., 

i-r  <mte  St.,  archt.  Noted  Jan.  28. 

^  i'll  t  hIrsgV-APARTMENT— McNally  & 
Oiiinn  archts..  12  South  I.*  Salle  St.,  tak¬ 
ing  bidr  7  story,  50  X  125  ft.,  reln.-con., 
hrUk  and  stone,  7147  Jeffrey  Ave.,  for  F. 
MrKev  et  al.  c/o  architects.  $325,000. 

‘ill  (lilrago — APARTMENT — Rissman  & 
Hit=i‘h(l<ld,  archts.,  64  West  Randolph  St., 
tak.nrblds  16  story.  107  x  174  ft..  402-18 
Vldinu  Ave.  and  Sheridan  Rd.,  for  Edith 
T>n.  u,  feller  McCormick,  c/o  Krenn  &  Dato, 
-.3^  North  Michigan  Ave.  $950,000. 

Ill  f  hlrago— STORE,  APARTMENT  and 
rMt’xtlE — J-  A.  Hvden,  archt.,  190  North 
<V  ite’  St .  taking  bids  3  story,  brick,  for  J. 
Cancer,  Howard  St.  and  Ridge  Ave. 

Ill  (  hlriMto— HOTEL— R.  F.  France  & 
m  "archts,  155  North  Clark  St.,  taking 
bid's  •"*  story.  Women’s  Hotel,  Chestnut  St. 
ne-ir'Seneca  St.,  for  M.  A.  Howell,  et  al. 
4911  Winthrop  Ave.  $2,000,000.  Noted 

''  m.’l  rbana— ARMORY— Apr.  9.  by  Uni- 
versit'v  of  Illinois,  c/o  J.  M.  White,  ch. 
archt',  256  Administration  Bldg.,  2  story 
and  basement,  reln.-con.,  brick  and  stone 
addition,  on  campus.  $425,000.  Noted 

Corpus  Chrlstl  —  HOTEL  See 
•Contracts  Awarded." 

.\rk..  Hot  Springs — HOTEL— See  Con¬ 
tracts  Awarded."  t  t 

Calif.,  Boyes  Springs — HOTEL — J.  L. 
Stewart  archt.,  Claus  Spreckels  Bldg.,  San 
'Krancisco.  taking  bids  2  and  3  story,  reln.- 
con.  hotel,  for  Sonoma  Properties  Co.  $200,- 

000  or  more.  Noted  Mar.  4. _ 

Calif.,  I.os  Angeles  —  HOME  —  A.  G. 
Bailev.  archt..  Hill  Street  Bldg.,  taking 
bids  three  3  story,  reln.-con.,  Norwalk  St., 
for  Southern  California  Home  for  Aged 
Women.  $175,000. 

Calif..  Los  Angeles  — LOFT  — Morgan, 
Walla  &  Clements,  archts..  Van  Nuys  Bldg., 
taking  bids  6  story  and  basement,  65  x  130 
ft.,  rein.-con..  South  Los  Angeles  St.,  for 
M  R  Gray,  c/o  architects.  Noted  Mar.  4. 

Cailf..  Los  Angeles— THEATRE,  STORE 
and  OFFICE — W.  H.  Fisher.  XTnlon  Oil 
Bldg,  taking  bids  2  story  and  basement, 
35  X  140  ft.  office  section,  and  135  x  162  ft. 
theatre  section,  2.000  seating  capacity,  steel 
and  reln.-con.,  Wilshlre  Blvd.  and  Syca¬ 
more  Ave.  $350,000.  West  Coast  Theatres, 
Knickerbocker  Bldg.,  lessee.  Noted  Feb.  11. 

Calif.,  Santa  Monica — EXCHANGGE — M. 
Sasso,  archt.,  I.  W.  Heilman  Bldg.,  Los 
Angeles,  taking  bids  6  story  and  basement, 
60  X  80  ft.,  brick  and  steel  exchange,  here, 
for  Santa  Monica  Telephone  Co.  Noted 
Feb.  4. 

Bids  Received 

Calif.,  Watsonville  —  HOTEL  —  W.  H. 
Week-s,  archt.,  369  Pine  St.,  San  Franclsotn 
5  story  and  basement,  reln.-con..  Main  and 
I.Ake  Sts.,  from  A.  Johnson  Co.,  74  New 
Montgomery  St.,  San  Francisco,  for  Resetar 
Bros.,  Watsonville.  $197,500.  Noted  Mar.  4. 

Contracts  Awarded 


Mass.,  Medford  (br.  Boston)— APART¬ 
MENT — Brown  &  Fay,  15  Salem  St.,  will 
build  4  story,  brick  and  steel.  Main  St.,  by 
day  labor.  $150,000.  C.  A.  Watkins,  15 
Salem  St.,  archts. 

K.  I.,  Edgewood  (Sta.  Providence)  — 
M.xrsOLEUM — Oakland  Cemetery  Corn., 
Broad  St.,  stone  mausoleum,  to  T.  F.  Culll- 
nan,  1493  Broad  St.  Archts.  est.  $200,000. 
Noted  Aug.  7  under  "Providence.” 

Conn.,  Hartford— APARTMENT— O.  W. 
Morris,  804  Farmington  Ave.,  10  story,  90 
X  150  ft.,  brick,  terra  cotta  and  steel, 
Farmington  Ave,,  to  E.  Morris,  804  Farm¬ 
ington  Ave.  Archts.  est.  $1,500,000.  Pri¬ 
vate  plans.  Noted  Feb.  4. 

Conn.,  Hartford  —  OFFICE  —  Hartford 
City  Gas  Light  Co.,  665  Main  St.,  3  story 
and  ba.sement,  brick  and  steel.  Potter  and 
Mechanic  Sts.,  to  Bartlett  Bralnard  Co., 
252  Asylum  St.  Archts.  est.  $150,000. 

Conn.,  Stamford— APARTMENT— S.  Zat- 
kin,  Woolsey  Rd.,  4  story,  40  x  166  ft.,  and 
49  X  170  ft.,  brick  and  steel.  Highland  Ave., 
to  Stamford  Constr.  Co.,  Strand  Bldg. 
Archts.  est.  $600,000.  Noted  Feb.  18. 

N.  Y.,  Brooklyn  —  APARTMENT  —  W. 
Kraslow.  188  Montague  St.,  will  build  brick, 
steel  and  stone,  plain  foundation,  by  day 
'Aonr.  $400,000.  Shampan  &  Shampan, 
188  Montague  St.,  archts.  and  engrs. 

,  N'.  Y.,  Brooklyn— BANK  and  OFFICE— 
Manufacturers  Trust  Co.,  139  Bway.,  New 
tork  City,  brick,  steel  and  stone,  plain 
foundation,  774  Bway.,  here,  to  H.  A.  Har¬ 
ris.  16  East  43rd  St..  New  York  City. 
Archts.  est.  $650,000.  Noted  Mar.  11. 


N.  Y.,  New  York — BANK  and  OFFICE — 
United  States  Trust  Co.,  45  Wall  St.,  9 
story,  brick,  steel  and  stone  addition,  plain 
foundation,  45  Wall  St.,  to  M.  Eldlitz  & 
Sons,  41  East  42nd  St. 

N.  Y.,  New  York— LOFT— Trinity  Cor¬ 
poration.  187  Fulton  St.,  10  story,  brick, 
steel  and  stone,  plain  foundation,  Varlck 
and  Charlton  Sts.,  to  Industrial  Eng.  Co., 

60  Church  St.  Archts.  est.  $700,000. 
Noted  Feb.  25. 

N.  J.,  Newark — OFFICE - Feldlebaum 

&  I^ehman.  299  Clinton  Ave..  9  story,  brick, 
steel  and  stone,  plain  foundation.  William 
St.,  to  W’.  J.  McEvoy  Co.,  85  Academy  St. 
Archts.  est.  $200,000. 

Pa..  Allentown  —  THEATRE  —  J.  K. 
Bowen.  950  Ham  St.,  1  story  and  basement. 
100  X  140  ft.  theatre,  Hamilton  St.,  to  W. 

H.  Gangeware  &  Co.,  Natl.  Bank  Bldg., 
$200,000. 

Pa..  Phils.  —  EXPOSITION  —  Sesqulcen- 
tenial  Exposition,  c/o  W.  F.  Kendrick,  pres., 
5th  and  Chestnut  Sts.,  Exposition  Building, 

5  1  story,  170  x  925  ft.,  and  411  x  880  ft., 
reln.-con.,  stucco  and  steel,  wood  pile 
foundation,  Broad  and  Government  Sts.,  to 

M.  Melody  &  Son,  1322  Race  St.  $740,000. 
Noted  Mar.  18. 

Pa.,  Pittsburgh  —  HOTEL  —  General 
Forbes  Hotel  Corp.,  6th  St.  and  Penn  Ave., 
general  contract  13  story  and  basement.  74 
X  160  ft.  addition,  6th  St.  and  Penn  Ave., 
to  Longacre  Eng.  &  Constr.  Co.,  345  Madi¬ 
son  Ave.,  New  York  City,  N.  Y.,  about 
$1,500,000. 

Pa.,  Pittsburgh — LODGE) — Sherrod  Tem¬ 
ple  Assn.,  Corless  St.,  general  contract  3 
story  and  basement,  60  x  120  ft..  Charters 
Ave.,  to  R.  K.  Sefton,  East  Diamond  St. 

N.  S.  Archts.  e.st.  $150,000. 

Pa..  Pittsburgh  —  WAREHOUSE  —  A. 
Kahn,  archt.,  1000  Marquette  Bldg.,  Detroit, 
Mich.,  general  contract  5  story  and  base¬ 
ment,  100  X  333  ft..  Progress  St.,  to  S.  M. 
Siesel  Co.,  Forbes  Bldg.,  for  H.  J.  Heinz  Co., 
1062  Progre.ss  St.  N.  S.  Archts.  est. 
$1,000,000.  Noted  Nov.  26. 

O. ,  Canton — OFE'ICE) — East  Ohio  Gas 
Co..  1405  East  6th  St..  Cleveland,  2  story 
and  basement,  63  x  83  ft.,  brick  and  stone,  . 
Dewalt  and  2nd  Aves.  N.  W.,  to  L.  Kil¬ 
gore,  1119  9th  St.  N.  W..  $150,000. 

O.,  Dayton  —  MERCANTUl.R  —  Central 
Motor  Sales  Co.,  216  West  3rd  St.,  2  story, 
130  X  140  ft.,  reln.-con.  and  brick,  plain 
foundation.  West  3rd  St.,  to  Ostendorf  Har¬ 
ris  Co..  117  McDonough  St.,  $150,000. 

O.,  Ia>rain — APARTMENT — Overlook  Co., 
c/o  E.  McGeorge,  archt.,  3030  Eluclid  Ave., 
Cleveland,  4  story  and  basement,  brick,  to 
W.  Dunbar  Co.,  8201  Cedar  Ave.,  Cleveland. 
Archts.  est.  $150,000.  Noted  Feb.  11. 

O.,  Norwood  (Ind.  br.  Cincinnati)  — 
APARTMENT  —  Langdon  Realty  Co.,  3 
story  and  basement,  50  x  200  ft.,  reln.-con. 
and  brick,  plain  foundation,  to  C.  P. 
Mitchell,  1st  Natl.  Bank  Bldg.,  $140,000. 

MIrh.,  Detroit — OFFICE) — Detroit  Trust 
Co.,  Fort  and  Shelby  Sts.,  2  story  and  base¬ 
ment,  138  X  140  ft.,  rein.-con..  brick  and 
steel.  Fort  St.,  to  W.  E.  Wood  Co.,  1805 
Ford  Bldg.  Archts.  est.  $250,000.  Noted 
Mar.  4. 

Mich.,  Detroit — OFFICE — R.  W’urlltzer. 
339  State  St.,  12  story  and  basement,  30  x 
120  ft.,  rein.-con.,  brick  and  steel,  plain 
foundation,  Broadway  Ave.,  to  O.  Misch 
Co.,  159  East  Columbia  St. 

Mleh.,  Royal  Oak  (br.  Detroit)  —  BIRD 
HOUSE) — Detroit  Zoological  Park  Comn., 
R.  F.  Follett,  dir.,  Detroit,  2  story  and 
basement,  96  x  137  ft.,  reln.-con.,  brick  and 
steel,  plain  foundation,  here,  to  Talbot  & 
Meier,  260  West  I^afayette  Blvd.,  Detroit, 
$171,900.  Noted  Mar.  18. 

IlL,  Chicago  —  HOTEL  —  H.  Olson,  City 
Hall,  general  contract  6  story  and  base¬ 
ment,  50  X  170  ft.,  reln.-con.,  brick  and 
steel,  4242  Clarendon  Ave.,  to  P.  F.  P. 
Mueller  &  Co.,  1445  Granville  Ave.  Archts. 
est.  $400,000.  Noted  Dec.  3. 

■  HI.,  Evanstoa  —  TEMPLE  —  Holabird  A 
Roche,  archts.,  104  South  Michigan  Ave., 
Chicago,  general  contract  3  story,  66  x  150 
ft.,  Bedford  stone,  etc..  Lake  St.  and  Maple 
Ave.,  to  N.  P.  Severin  Co.,  106  West  Mon¬ 
roe  St.,  Chicago,  for  Evanston  Lodge  A. 
F.  and  A.  M.  Archta  esL  $400,000.  Noted 
Sept.  24. 

WIs.,  Milwaukee — APARTMENT — Cedar 
St.  Realty  Co.,  c/o  C.  J.  Keller  A  Son, 
archts.,  430  Bway.,  3  story,  48  x  128  ft., 
rein.-con.  and  brick,  plain  foundation.  Cedar 
St.,  to  Raulf  Co.,  428  Grand  Ave.  Archts. 
est.  $150,000.  Noted  Mar.  4. 

WIs.,  Milwaukee — APARTMEINT — Oood- 
sltt  &  Helfaer,  4609  North  Ave.,  3  story 
and  basement  (2  units  each)  43  x  160  ft., 
rein.-con.,  brick  and  tile,  plain  foundation, 
concrete  and  masonry,  to  Wilke  Bros.,  1917 
Oakland  Ave. ;  carpentry  work,  to  C.  J. 
Harp.,  1167  49th  St.  Archts.  esL  $250,000. 
Noted  Jan.  21. 

WU..  Milwaukee — BANK — Teutonia  Ave. 
State  Bank,  1074  Teutonia  Ave.,  concrete 


and  excavation  work  for  1  story  and  base¬ 
ment.  42  X  130  ft.,  reln.-con..  brick  and 
stone,  plain  foundation.  Teutonia  Ave..  to 
Clos  Constr.  Co.,  1089  45th  St.  Archts. 
«“st.  $150,000.  Not*'d  EVb.  25. 

N.  D.,  Fargo --B.\NK  and  OE^FICE)  — 
First  Natl.  Bank.  E.  J.  Welser,  pres.,  23 
Bway.,  general  contract  6  story  and  base¬ 
ment,  reln.-con.,  brick,  tile,  stone  and  terra 
cotta,  to  I.,overing  &  l.K>ngl>othum  Co.,  6o5 
Builders  E)xch.,  St.  I’aul.  Minn.  Archts. 
total  est.  about  $300,000.  Noted  Jan.  7. 

Mo..  Kansas  City— STORE  and  AUDI¬ 
TORIUM — Grelis  Estate,  231  Scarrltt  Bldg., 
general  contract  2  stor.v  and  bns«‘ment,  120 
X  127  ft.,  rein.-con.,  brick  and  steel,  5th  and 
Walnut  Sts.,  to  J.  E.  Tavlor,  318  Reliance 
Bldg.,  $150,000. 

Mo..  St.  Louis  —  APARTMENT  —  A. 
Mayer  Real  E)state  Co..  4608  Gravtiis  Ave., 

3  story  and  basement,  rein.-con..  brick  and 
terra  cotta.  Grand  Blvd.  and  Allx  rta  St., 
by  day  labor.  $180,000.  1‘rlvnte  plans. 

Mo..  St.  Louis  —  APARTME.N'T  and 
STORE — E).  M.  YVorthington,  4515  Mary¬ 
land  Ave.,  will  build  6  story  and  b.a.Hcment. 
99  X  206  ft.,  reln.-con.,  brick  and  terra 
cotta.  West  Pine  St.  and  Newstead  Ave.,  by 
day  labor.  $400,000. 

Mo..  Springlleld — DEPOT — F.  C.  Jonah, 
ch.  engr.  St.  Ixiuls  &  San  E'ranclsco  R.R. 
Co.,  E'rlsco  Bldg.,  St.  lx>uis,  general  con¬ 
tract  remodeling  and  constructing  2  story 
and  basement.  77  x  247  ft.,  stucco  and  hol¬ 
low  tile  depot  addition,  here,  to  W.  W. 
Johnson.  Springfield.  Archts.  est.  $250,000. 
Noted  Mar.  4. 

Ark.,  Hot  Springs— HOTEI.,—C.  Smith, 
et  al..  City  Hall,  will  build  7  story  and 
ba.sement,  74  x  74  ft.,  rein.-con.,  brick  and 
terra  cotta.  Central  Ave.  and  Bway.,  by 
day  labor,  under  supervision  of  C.  Smith. 
$250,000.  Private  plans. 

Tex..  Corpus  Christ!  —  HOTE)L  —  H.  C. 
Wood  &  asswlates,  c/o  Travis  Bldg.,  San 
Antonio,  will  build  6  story  and  ba.sement, 
rein.-con.  and  brick,  plain  foundation,  by 
day  labor.  $300,000  .  Kelwood  Co.,  c 'n 
Travis  Bldg.,  San  Antonio,  archt.  and 
engrs. 

Tex..  YVIrhita  Falls  —  HOTEL  —  O.  F. 

‘  Marchman,  813  Scott  St.,  general  contract  5 
story  and  basement,  loO  x  150  ft.,  reln.- 
con..  brick  and  stone,  to  R.  Brown.  406 
Perkins-Snider  Bldg.  Archts.  est.  $250,000. 
Noted  Jan.  7. 

Okla..  BartlusTlIIe  —  OFFICE  —  Phillips 
Petroleum  Co.,  7  story  and  basement.  60  x 
140  ft.,  rein.-con.,  brick  and  steel,  plain 
foundation,  to  W.  S.  Bellows,  812  Hersko- 
witz  St.,  Oklahoma  City,  $456,880.  Noted 
Jan.  28. 

Wash.,  Seattle  —  APARTMENT  —  Uni¬ 
versity  Dlst.  Development  Co.,  8  story  and 
basement,  80  x  103  ft.,  rein.-con.,  stone  and 
brick,  E)ast  43rd  and  Brooklyn  Sts.,  to 
Walter  &  Brady,  Hoge  Bldg.  Archts.  est. 
$350,000.  Noted  Feb.  18. 

Calif.,  I..O#  Angeles— APARTMENT— S. 
F.  Bard,  Chamber  of  Commerce  Bldg.,  will 
build  4  story  and  basement,  brick,  Argyle 
Ave.,  by  day  labor.  $175,000. 

Calif.,  Los  Angeles  —  WAREHOUSE  — 
Great  Southwest  C!orp..  6  story,  reln.-con., 
San  Fernando  Rd.,  to  Robertson  ()o..  Black 
Bldg..  $225,000. 

Calif.,  Los  Angeles — IjODGE  and  STORE 
— Wilshlre  Lodge  Building  Corp.,  2  story, 
brick  and  concrete,  3rd  St.,  to  Meyer  & 
Holler,  Wright-Callender  Bldg.,  $155.'250. 

CaUf..  Los  Angeles — SAI.ESROOM— M. 
Jacobowsky,  3756  West  let  St.,  and  R. 
Rosenberg,  5041  Franklin  Ave.,  10  story 
and  basement,  135  x  140  ft.,  steel  and  reln.- 
con.,  Santa  Monica  Blvd.  and  Vermont 
Ave.,  to  Fidelity  Constr.  Co.,  709  Hillstreet 
Bldg.,  $700,000.  Noted  Mar.  18. 

Calif.,  Los  Angeles— THEATRE— Strong 
&  Wilson,  c/o  M.  Hunt,  archt.,  Hibernian 
Bldg.,  reln.-con..  Vine  St.,  to  Scofield  E)ng. 
&  (Constr.  Co.,  Pacific  Finance  Bldg.,  ap¬ 
proximately  $225,000. 

Calif.,  Los  Angeles  —  WAREHOTTSE  — 
Great  Southwest  Corp.,  6  story,  90  x  200 
ft.,  rein.-con.,  2700  San  Fernando  Rd.,  to 
S.  G.  H.  Robertson  (jo.,  909  Black  Bldg., 
$225,000. 

Calif.,  San  Diego— CLUB— Y.  W.  C.  A. 
of  San  Diego,  5  story  and  basement,  100  x 
150  ft.,  reln.-con.,  11th  and  C  Sts.,  to 
Wurster  Constr.  Co.,  Spreckels  Bldg.,  $350,- 
000.  Noted  Mar.  4. 

Calif.,  San  Franelseo — OFFICE),  etc. — 
Hale  Bros.,  Market  and  6th  Sts.,  10  story, 
reln.-con.,  Stevenson  and  6th  Sts.,  to  Mac¬ 
Donald  ft  Kahn,  130  Montgomery  St.,  ap¬ 
proximately  $350,000. 

Ont.,  laindon — OFFICE) — J.  M.  Moore, 
archt.,  489  Richmond  St.,  4  story,  300  x  350 
ft.,  stone,  Wellington  St.,  to  Yates  Constr. 
Co.,  17  Main  St.  E.,  Hamilton,  for  London 
Life  Insurance  Co.,  E.  E.  Reid,  mgr.,  424 
Wellington  St.  Archts.  est.  $1,000,000. 
Noted  Feb.  25. 

B.  C.,  A’anenuTer — HOTETi — The  Georgia, 
Ltd.,  c/o  R.  T.  Garrow,  archt..  703  York¬ 
shire  Bldg.,  general  contract  12  story,  120 
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X  l.'irt  ft.,  roln.-con.,  br;<'k  and  tile,  plain 
foundation,  tieorgia  and  Howe  Sts.,  to 
I'uftet  Sound  Mridao  &  ItrcdRiiiK  Co.,  Cen¬ 
tral  Bldg.,  Seattle,  Wash.  Archts.  est. 
$2,00(1.0(10. 

B.  V.,  Vanroiiver — STOUHl — W.  Picks 
I.,td..  in  HastliiRs  St.  K.,  Reneral  contract  4 
story,  .10  X  120  ft.,  rein. -con.,  tile  and  terra 
cotta.  Ilonier  and  Hastings  Sts.,  to  Sniith 
Bros.  &  Wilson  I-td.,  850  Hastings  St.  W., 
$80,000. 

Man..  tVinnipeg  —  MKHCANTH.K  —  T. 
Katon  Co.  I,td..  Toronto.  Ont.,  c/o  H.  M. 
Tucker,  IcK'al  mgr.,  Winnti«-g,  121  x  218 
ft.,  brick,  steel,  tile  and  stone  addition, 
here,  to  Claydon  Co.  I,td.,  Imperial  Bank 
Bldg.  Archts.  est.  $170,000.  Noted  Jan.  28. 


Buildings — Industrial 


Proposed  Work 

Maas..  Boston  —  HKl’AIR  OARAOK  and 
I'RYlNd  HDl’SIO  —  Morgan's  Furniture 
Co.,  755  Washington  St.,  plans  brick  drying 
house  and  repair  garage.  $40,000-$50,000. 
Kngineer  and  architect  not  .selected. 

Mass.,  Cambridge  (Boston  P.  O.)  — 
FRKIC.HT  H(»rSK- -Boston  &  Maine  R.R., 
F.  C.  Shejiherd.  asst.  ch.  engr..  North  Sta., 
Boston,  plans  freight  hou.se  and  transfer 
system.  Rutherford  Ave..  Fast  Cambridge. 
$5,000,000.  Private  t>lans. 

Mass..  Holyoke — BOIBKR  HOITSK — City, 
Gas  House  IVpt.,  having  plans  prepared 


boiler  house.  $40,000.  McClintlck  &  Craig, 
458  Bridge  St.,  Springfleld,  engrs. 

.Mass.,  Somerville  (br.  Riston) — PLANT 
— First  Natl.  Stores,  Inc.,  (combination  of 
O'Keefe,  Ginter  &  J.  T.  Conner  Co.)  plans 
manufacturing  plant  on  land  recently  pur¬ 
chased  near  R>rd  Assembling  Plant,  Mystic 
Ave.  Kngineer  and  architect  not  .selected. 

Mass.,  Worcester — FACTORY — Worcester 
Paper  Box  Co.,  40  Austin  St.,  plans  brick 
factory.  $50,000  or  more.  Engineer  and 
architect  not  seh'cted. 

N.  V..  Brooklyn — PLANT — Kotten  Ma¬ 
chine  Wks.,  59  Academy  St.,  having  plans 
prepared  by  H.  J.  Nurlck,  engr.  and  archt., 
44  Court  St.,  2  story,  80  x  100  ft.,  reln.- 
con.,  brick  and  steel,  plain  foundation,  34th 
St.  $50,000. 

N.  V.,  Brooklyn  —  PI.*ANT  —  Pisciotta 
Bros.,  Inc.,  42(i  Troutman  St.,  having  plans 
prepared  by  Laspia  &  Samenfeld,  engrs. 
and  archts.,  269  Bway.,  4  story,  50  x  200 
ft.,  rein. -con.,  brick  and  steel,  plain  founda¬ 
tion,  Troutman  Ave.  $130,000. 

N.  Y.,  Buffalo  —  FACTORY  —  Republic 
Metalware  Co.,  90  Alabama  St.,  plans 
rein. -con.,  brick  and  steel  extensions  and 
Improvements  to  present  plant.  $500,000. 
Hudson  &  Hudson,  Dun  Bldg.,  archts. 
Noted  Mar.  11. 

N.  J..  Elisabeth— SHOP  and  FOUNDRY 
— IJdgerwood  Mfg.  Co..  96  Liberty  St.,  New 
York  City,  plans  brick,  steel  and  stone, 
plain  foundation,  here.  Engineer  and 
architect  not  selected. 

N.  4.,  Trenton  —  FACTORY  —  Pierce- 
Roberts  Rubber  Co.,  H.  W.  Roberts,  pres., 
33  South  Dean  Ave.,  plans  rubber  factory. 


$75,000.  Engineer  and  architect  (mt  w 
lected. 

I*a..  Phila. — MILL — Kauffman  I'li''.h  r„ 
Pennsdale  and  Mitchell  Sts..  havi>  i-  nl,in» 
prepared  by  Ballinger  Co.,  I2'h  anri 
Chestnut  Sts.,  5  story  and  bas.  t  •  ni  nil 
X  106  ft.,  brick  addition,  plain  fom  ri-,t|’nn 

N.  r..  Coleridge — COTTO.N  MIM.-Pn 
terprise  Mfg.  Co.  plans  enlarging  i.lant  on 
Deep  River,  incl.  completing  larg.  brifk 
building  started  and  abandoned  in  iiii 
heating  plant,  iKiwer,  etc.  $50,(iiiii.  Dk'i;; 
wood-Greene  &  Co.,  Plermont  llldg  .  Chir' 
lotte,  engrs. 

N.  C.,  fJreensboro — FACTORY — Murein 
Millwork  Co.,  H.  R.  Heesh.  mgr.,  plans'  ■' 
story,  brick.  Scott  Ave.,  $100,000. 

<).,  Cincinnati — PACKING  PI,.\.\’T _ p 

Kahns  Sons  Co.,  Livingston  St  .  bavins 
plans  prepared  by  Henschin  &  Mcfiann 
1637  Prairie  Ave.,  5  story  and  ll.l‘..■nlf.nt 
rein. -con.  and  brick.  Spring  Cr'ie  st' 
$1,000,000. 

O. ,  Cleveland  —  FACTORY  —  I  'oiiiestic 

Electric  Co..  R.  J.  I.rfimb.  secy..  St 

Clair  Ave.,  having  plans  prepared  In  \v  j 
Wefel,  5716  Euclid  AVe.,  2  story  and  base¬ 
ment,  40  X  140  ft.,  brick  addition.  J.'.o.nnn 

Ind.,  Miineie — PLANT — Kuhner  I’.ickins 
Co.,  Whlteley  and  13th  Sts.,  had  plans  pre. 
pared  2  .story,  90  x  178  ft.,  brick  and  steel 
cold  storage  plant,  13th  and  Whlteley  sts 
$150,000.  Private  plans. 

Ind.,  Monrie  —  FAt'TORY  —  Victor  Gar¬ 
ment  Co.,  having  plans  prepared  bv  Hnuek 
&  Smenner,  Muncie,  1  story.  100  x  19,i  ft 
brick  and  steel  factory.  $40,000.  ' 

Mich.,  Ypsilantl— POWER  PLANT.  et(  _ 
Ford  Motor  Co.,  Highland  Park  havinit 


SUBWAY— NEW  YORK,  N.Y. 

Bids  were  opened  by  Board  of  Transportation,  49  Lafayette  St.  (lowest  four  and  highest)  for  Sect.  No.  .'i.  Route 
No.  102,  along  and  under  8th  Ave.  from  West  48th  to  West  58th  St.s.,  (A)  Heyman  &  Goodman  Co.,  Inc.,  236  West 
116th  St.  (awarded  contract)  Alternate  A;  (B)  Lustbader  Construction  Co.,  Inc.,  101  Park  Ave.;  (C)  W.  H.  Gahagan, 
Inc.,  147  Remsen  St.,  Brooklyn;  (D)  The  Carleton  Co.,  Inc.,  151  West  42nd  St.;  (E)  Niewenhous  Co.,  Inc.,  16  East  43rd 
St.  The  unit  bids  are  as  follows: 


121,000  cu.vd.  earth  excavation  (contractor’s  disposal) . 

121,(XX)  cu.vd.  earth  excavation  dump  furnished  by  B.  of  T .  . . 

121,(X)0  cii.yd.  earth  excavation  disposal  along  Nassau  Boulevard.. 
171,5(X)  cii.yd.  rock  excavaeion  (contractor’s  disposal) . 

171. . *>00  cu.yd.  rock  excavation  dump  furnished  hy  B.  of  T . 

171. . >(X)  cu.yd.  rock  excavation  disposal  along  Nassau  Bo.dcvard.. . 

.1.1,100  cu.yd.  concrete  masonry . 

8.1. . 100. sq.ft,  rubbing  concrete  masonry . 

4,200  cu.yd.  protective  concrete  masonry . 

2.1(X)  cu.yd.  rubble  stone  masonry . ,. 

2.^  cu.yd.  dry  rubble  masonry . 

100  cu.yd.  brick  masonry . 

.^0  sq.yd.  vitrified  brick  lining . 

20  cu.yd.  hollow  terra  cotta . 

100  hbl.  grout . . 

200  sq.yd.  plastering  on  hollow  tile . 

10  cu.yd.  broken  stone  or  gravel . 

10,8(10  sq.yd.  waterproofing — 1  ply....  . . 

22,800  sq.yd.  waterproofing — .1  ply . 

1(X)  sq.yd.  waterproofing — 4  ply . 

100  sq.yd.  waterproofing — (>  ply . 

100  sq.yd.  waterproofing,  dry  ply . 

720  cu.yd.  brick  in  asphalt  mastic — I  layer . 

10  cu.yd.  brick  in  asphalt  mastic — 2  layer . 

.‘>00  lin.ft.  3  in.  c.i.  pipe  class  A . 

.100  lin.ft.  4  in . 

f>00  lin.ft.  (>  in . 

1,400  lin.ft.  8  in . 

20  lin.ft.  10  in . 

.*>00  lin.ft.  3  in.  galvanized  steel  pipe . 

400  lin.ft.  4  in . 

100  lin.ft.  6  in . 

.•>0  lin.ft.  8  in . 

lin.ft.  10  in . 

1(>0,800  duct. ft.  tunnel  ducts . 

.1(>0  cond.ft.  3  in.  fibre  ducts . 

.^,950  tons  riveted  steel,  etc . . 

12  tons  architectural  steel  and  iron . 

SO  sq.ft,  steel  doors  .1  ft.  6  in.  x  7  ft.  (swinging) . 

4S0  sq.ft.  3  ft.  6  in.  X  7  ft.  sliding  doors  of  steel  panels . 

2  emergency  exit  covers . 

285  ton  steel  rods  and  bars . 

19  ton  miscellaneous  iron  castings . 

1,5.10  lb.  special  wire  forms  . . . 

4.120  lin.ft.  IJ  in.  oak  or  ash  hand  rail . 

5.300  sq.ft,  steel  gratings . 

500  sq.ft,  vault  lights . .  .  ._ . _...., 

8.300  sq.yd.  sidewalk  restoration  (street  surface  within  curb  lines) 

6.000  sq.yd.  repavement  of  roadway — asphalt . 

400  sq.yd.  rcpavcment  of  roadway — granite  block . 


A 

B 

C 

D 

E 

$\1  00 

5?12  47 

5?13  40 

J?13  50 

517  20 

11  95 

12  47 

13  50 

13  50 

17  \> 

13  00 

13  .50 

17  .30 

IS  50 

27  on 

15  00 

12  47 

13  40 

15  80 

17  20 

14  95 

12  47 

13  50 

15  80 

17  li 

16  00 

13  75 

18  ,30 

17  80 

27  on 

22  00 

21  64 

20  00 

23  (K) 

26  no 

10 

00 

15 

12  ■ 

li 

22  00 

21  64 

20  00 

22  00 

26  00 

10  00 

10  13 

12  00 

12  00 

14  00 

10  00 

10  13 

11  00 

2  5  00 

14  00 

35  00 

48  12 

40  00 

40  00 

40  no 

6  00 

7  00 

7  50 

9  00 

7  00 

35  00 

32 

5  5  00 

55  00 

40  no 

6  00 

5  06 

8  00 

6  00 

7  00 

2  00 

3  74 

2  00 

2  00 

2  00 

6  00 

5  06 

6  00 

6  00 

6  no 

1  00 

1  49 

1  50 

1  00 

1  iO 

3  00 

2  03 

2  50 

2  50 

2  in 

4  00 

2  50 

4  00 

4  00 

5  00 

6  00 

2  80 

6  50 

6  00 

6  00 

1  00 

1  00 

1  50 

1  00 

1 00 

45  00 

.50  65 

5  5  00 

SO  00 

io  no 

4  5  00 

48  17 

54  00 

50  00 

50  no 

1  50 

1  30 

1  50 

1  50 

I  in 

2  00 

1  90 

2  00 

2  00 

2  00 

2  50 

2  15 

2  00 

2  50 

3  on 

4  00 

2  55 

3  00 

3  00 

3  .iO 

5  00 

2  80 

5  00 

5  00 

5  00 

1  50 

3  20 

2  00 

2  00 

2  no 

2  00 

4  00  • 

2  00 

2  00 

3  no 

4  00 

4  05 

2  00 

3  00 

4JOO 

6  00 

7  25 

5  00 

4  00 

5  00 

8  00 

7  (4) 

6  00 

5  00 

6  00 

25 

.23 

31 

.25 

.32 

40 

40 

45 

50 

iO 

120  00 

129  15 

125  00 

118  00 

150  00 

350  00 

380  00 

4.30  00 

400  00 

400  00 

7  00 

6  35 

6  00 

6  00 

6  00 

7  00 

7  60 

6  00 

6  00 

6  00 

1,000  00 

320  00 

455  00 

500  00 

(>00  00 

110  00 

109  00 

110  00 

12  5  00 

150  00 

200  00 

202  00 

200  00 

200  00 

200  00 

.30 

32 

30 

.30 

30 

1  00 

1  00 

80 

SO 

1  00 

4  00 

3  20 

4  00 

4  00 

4  10 

6  00 

4  40 

5  00 

4  00 

3  00 

3  00 

3  15 

3  00 

3  85 

3  10 

6  00 

6  30 

4  00 

4  50 

6  00 

8  00 

6  30 

4  00 

5  00 

6.00 
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Route 
5  West 
hagan, 
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E 

}?I7  20 
17  i; 
27  00 
17  20 
17  I  .^ 
27  00 
20  00 


20  no 

14  00 
14  00 
40  00 
7  00 
40  00 
7  00 
2  00 
0  00 
1  >0 

2  .sO 
.4  00 
0  00 
1  00 

to  00 
.to  00 

1  to 

2  00 
.4  00 

3  to 

t  00 
2  00 
3  00 

4.00 
t  00 
6  00 


to 

Ito  00 

400  00 
6  00 
0  00 
04X1  00 
ItO  00 
200  00 
30 

1  00 
4  10 
3  00 
3  10 
6  00 
6.00 


A 

B 

C 

D 

F, 

4  0;o  sq  vd  repavement  of  roadway — Belgian  block . 

$7  (X) 

J53  SO 

$3  00 

J55  00 

?5  (X) 

KHi  lin  ft.  new  6  in.  bitie  stone  curb . 

3  (K) 

2  75 

3  50 

5  (X) 

4  (X) 

S  9'0  sq  vd.  repavement  of  roadwav— wood  block . 

6  (X) 

6  35 

5  (X) 

5  (X) 

6  75 

I'O  iln.ft.  8  in.  new  granite  curb . 

8  (X) 

5  20 

7  00 

6  00 

7  (X) 

*>4(1  sq.vd.  upper  3  in.  concrete  wall . 

3  00 

3  SO 

4  00 

3  00 

.3  00 

^0  KX)  sq.vd.  temporary  granite  block  pavement . 

3  00 

5  (.0 

3  00 

3  00 

3  (X) 

9  (MX)  lin. ft.  f  in.  steel  electric  conduit . 

.  -fo 

.38 

(X) 

40 

50 

to  lin  ft  1  j  in.  steel  electric  conduit . 

SO 

50 

1  00 

1  (X) 

.80 

6  t(X)  lin. ft.  1  in.  steel  electric  conduit . 

M) 

63 

70 

N) 

60 

t’lin  ft  21  in.  steel  electric  conduit . 

3  (X) 

I  •X) 

3  00 

10  00 

3  (X) 

7f4)  4  X  4  X  3  in.  c.i.  outlet  box . 

3  00 

2  50 

2  50 

2  00 

2  no 

10  6  X  6  X  4  in.  c.  i.  pull  box . 

4  00 

5  00 

7  50 

10  00 

7  no 

1  6  \  12  X  3  in.  C.I.  pull  box . 

10  00 

9  00 

15  00 

20  (X) 

15  00 

40  lin. ft.  f>  in.  c.i.  pipe  ex.  H . 

3  00 

3  15 

3  (X) 

3  (X) 

6  00 

i;t  lin. ft.  3  in.  c.i.  pipe  ex.  ff . 

1  40 

1  25 

3  (X) 

2  (X) 

.3  00 

10  lin. ft.  4  in.  c.i.  pipe  Kx.  H . 

2  00 

75 

5  00 

4  (X) 

5  no 

1(X)  lin. ft.  12  in.  vitrified  pipe  sewer . 

7  00 

6.40 

12  00 

14  50 

8  00 

4(X)  lin. ft.  15  in . 

8  00 

7  50 

12  00 

|5  (X) 

10  00 

too  lin. ft.  18  in . 

10  00 

8  70 

15  00 

15  50 

12  00 

100  ton  c.i.  sewer  pipe — straight . 

120  00 

114  00 

25  5  00 

150  00 

170  (X) 

SO  ton  c.i.  sewer  pipe — special . 

250  00 

177  00 

300  00 

225  00 

2.30  00 

">  0(X)  lin. ft.  3  ft.  6  in.  X  2  ft.  4  in.  sewer . 

20  00 

31  SO 

30  (X) 

21  25 

17  00 

4t0  lin. ft.  4  ft.  X  2  ft.  6  in.  sewer . 

22  00 

34  20 

30  00 

25  00 

19  00 

1  400  lin. ft.  3  ft.  9  in.  X  2  ft.  4  in.  sewer . 

20  00 

32  20 

30  00 

2.3  00 

18  no 

3(X)  lin. ft.  4  ft.  9  in.  X  3  ft.  sewer . 

2  5  00 

40  SO 

6X)  00 

28  00 

28  00 

600  lin. ft.  5  ft.  X  3  ft.  2  in.  sewer . 

30  00 

43  40 

70  00 

32  00 

.30.00 

6(XK)  lin. ft.  of  single  track  for  electric  underground  trolley  railroad . 

10  00 

2  5  00 

15  00 

10  00 

15  00 

4  elevated  columns  supported  partly  or  entirely  off  R.R.  structure . 

5,000  (X) 

7,(XX)  00 

3.(XX)  00 

2.500  (X) 

4.000  00 

4  elevated  stairway  columns  supported  partly  or  entirely  off  R.R.  structure..  . 

1,000  00 

7,0(X)  00 

3, (XX)  00 

1,.5(X)  00 

2,000  00 

100  lin. ft.  6  in.  c.i.  water  pipe . 

3  00 

2  50 

4  00 

3  00 

4  00 

220  lin. ft.  12  in.  c.i.  water  pipe . 

5  00 

3  SO 

5  00 

5  00 

6  00 

5'0  lin. ft.  30  in.  c.i.  water  pipe . 

15  00 

10  10 

15.00 

13  00 

15  00 

10  service  connections  for  water  pipes . 

100  00 

44  .30 

50  00 

50  00 

50  00 

100  lin. ft.  4  in.  c.i.  gas  pipe . 

2  00 

1  90 

2.50 

2  00 

4  00 

100  lin. ft.  6  in.  c.i.  gas  pipe . 

3  00 

2  50 

3  00 

3  00 

5  00 

100  lin. ft.  8  in.  c.i.  gas  pipe . 

4  00 

3  80 

3  50 

4  00 

6  00 

200  lin. ft.  12  in.  c.i.  gas  pipe . 

5  00 

7  6.0 

5  00 

5  00 

7  no 

100  lin. ft.  6  in.  bypass  (upon  or  below  street) . . . 

8  00 

17  SO 

5  00 

5  00 

12  0 

75  lin. ft.  8  in.  bypass  (upon  or  below  street) . 

12  00 

19  80 

20  00 

7  00 

14  00 

4,000  lin. ft.  12  in.  bypass  (upon  or  below  street) . 

20  00 

23  so 

2  5  00 

12  00 

20  00 

4,000  lin. ft.  24  in.  bypass  (upon  or  below  street) . 

30  00 

29  so 

40  00 

2  5  00 

25  00 

125  lin. ft.  16  in.  oyerhead  by  pass . . 

10  00 

15  20 

35  00 

20  00 

22  00 

KX)  lin. ft.  cable  support  pipe  16  in.  or  over . 

10  (X) 

12  70 

10  00 

10  00 

20  (X) 

10  service  connections  for  gas . 

100  00 

63  00 

50  00 

50  (X) 

100  (X) 

150  ton  new  c.i.  pipe — straight  (furnishing  and  laying) . 

120  00 

114  (X) 

125  00 

120  00 

150  00 

70  ton  new  c.i.  pipe — special  (furnishing  and  laying) . 

220  00 

203  (X) 

250  00 

225  (X) 

220  no 

KXl.OOO  duct. ft.  vitrified  clay  electric  ducts — laving . 

30 

75 

40 

.30 

50 

10  service  connections  for  electric  ducts..  . 

100  00 

12  5  00 

8  5  00 

75  00 

100  00 

10  service  boxes  on  relocated  duct  lines . 

250  00 

2  50  00 

275  00 

2  50  (X) 

200  00 

10  junction  boxes  on  relocated  duct  lines . 

500  00 

3  SO  00 

500  00 

350  00 

400  00 

10  additional  junction  boxes  on  relocated  duct  lines . 

500  (X) 

380  00 

800  00 

500  (X) 

500  00 

inrxio  no 

1 5  rxx)  (X) 

Removal  of  building  material . 

1  00 

2,6.00  00 

100  00 

200  00 

100  00 

Extended  totals  alternate  .\ . 

.  ?6,641.678  J?6.942,393  J57.023.791  J57,06X).495  J57.98  7,08  3 

Extended  totals  alternate  R . 

.  6.627.053 

6.942,393 

7.053,041 

7.06X).495 

7.972.458 

Elxtended  totals  alternate  C . 

.  (>,934,178 

7,280,543 

8,336,041 

7,6.45,495 

10,853,583 

nulMings — Industrial  (Continued) 
plans  prepared  by  A.  Kahn,  IftOO  Marquette 
llldR.,  rein.-con.,  brick  and  steel  auxiliary 
steam  power  plant  as  reserve  unit  in  con¬ 
nection  with  hydro-electric  plant ;  also  by 
owners  engineering  department  rein.-con. 
dam,  34  ft.  high,  to  Impound  lake  1  mi. 
wide,  and  4,600  hp.  hydro-electric  power 
plant. 

III..  Deestur  —  POWER  PLANT  — City 
and  Macon  Co.  Hospital  Bd.,  North  Edward 
St.,  having  plans  prepared  by  Brooks. 
Bramhall  &  Dague,  Natl.  Bank  Bldg.,  and 
soon  takes  bids  2  story  and  basement,  rein.- 
con.,  brick  and  steel  power  plant,  plain 
foundation.  J150.000.  S.  R.  Lewis,  4075 
Oearborn  St.,  Chicago,  consult,  engr. 

III..  Joliet— SUB-STATIONS— Chicago  & 
Joliet  Electric  Ry.  Co.,  301  North  Ottawa 
St.,  having  preliminary  plans  prepared  1 
.story  and  basement,  concrete  and  brick 
electric  sub-stations,  one  on  east  side,  other 
on  west  side.  $240,000.  Private  plans. 

WIs.,  Madison  —  PLANT  —  Pennsylvania 
Oil  Co.,  736  Plast  Washington  Ave.,  having 
plans  prepared  by  F.  Riley,  Conklin  Bldg., 
2  story,  50  x  100  ft.,  rein.-con.,  brick  and 
steel  warehouse  and  shop.  $40,000. 

IVIs.,  Manitowoc — FACTORY — Westman 
Mfg.  Co.,  North  11th  St.,  having  plans  pre¬ 
pared  by  Smith  &  Brandt,  Dempsey  Bldg., 
2  story,  50  x  100  ft.,  rein.-con.  and  brick 
addition,  plain  foundation. 

,  Wla..  Mllwankee — FACTORY— A.  B.  and 
B.  Sheet  Metal  Wks.,  3300  Fond  du  Lac 
•Vve.,  having  new  plans  prepared  by  H.  J. 
Esser,  82  Wisconsin  St.,  2  story,  36  x  130 
ft.,  brick  addition,  plain  foundation.  Noted 
Feb.  25. 


WIs.,  Stevens  Point — FACTORY — Auto¬ 
matic  Cradle  Mfg.  Co.,  235  North  3rd  St., 
having  plans  prepared  by  F.  Spalenka,  434 
Normal  Ave.,  4  story,  72  x  80  ft.,  brick  and 
timber  addition,  plain  foundation.  $50,000. 

Wis.,  Stevens  Point — FACTORY — Weber 
Lifelike  Fly  Co.,  143  Main  St.,  having  plans 
prepared  by  F.  Spalenka,  434  Normal  Ave., 
1  story,  62  x  100  ft.,  brick  and  timber,  3rd 
St.  $40,000. 

Wl#.,  Two  Rivers — FACTORY— Hamilton 
Mfg.  Co.,  having  plans  prepared,  5  story 
L  shaped.  122x130  ft.  and  1  story,  120x250 
ft.  brick  and  steel  additions,  plain  founda¬ 
tions.  Lockwood.  Greene  &  Co.,  400  North 
Michigan  Ave.,  Chicago,  Ill.,  engrs. 

M’Is.,  Two  Rivers — PLANT — Lockwood, 
Greene  &  Co.,  archts.,  400  North  Michigan 
Ave.,  Chicago,  Ill.,  take  bids  about  Apr.  15. 
5  story,  brick  and  steel  addition,  here,  for 
Hamilton  Mfg.  Co.  $300,000. 

la.,  Muscatine  —  WAREHOUSE  —  H.  J. 
Heinz  Co.,  1062  Prowess  St.  N.  S.,  Pitts¬ 
burgh,  Pa.,  having  plans  prepared  3  story, 
65  X  210  ft.,  brick  and  steel  warehouse. 
$225,000.  Private  plans. 

Neb.,  rremoat— ICE  CREAM  PLANT— 
Graham  Ice  Cream  Co.,  1510  Jones  St., 
Omaha,  plans  2  story  Ice  cream  plant,  brick. 
To  exceed  $50,000.  Engineer  and  architect 
not  selected. 

Neb.,  Lincoln— POWER  HOUSE,  etc.— 
Lincoln  Pub.  Serv.  Co.  (consolidation  of 
Lincoln  Gas  &  Electric  Co.,  14th  and  O  Sts., 
J.  B.  Hill,  genl.  mgr.,  and  Lincoln  Traction 
Co.,  Terminal  Bldg.),  plans  to  expend  $1,- 
350,000  during  1926,  improving  and  unit¬ 
ing  2  plants,  constructing  new  shops,  etc. 


Neb.,  Omaha  —  CREAM  ERY  —  Harding 
Creamery  <'o.,  802  Harney  St.,  making 
plans  1  story,  brick  top  addition,  802  Har¬ 
ney  St.  $40,000. 

Mo.,  Kansas  City — POWER  PLANT,  etc. 
— St.  Marys  Hospital  having  plans  prepared 
complete  power  plant.  $85,000.  Burns  & 
McDonnell.  402  Interstate  Bldg.,  engrs. 

Mo..  Kansas  City— GYPSUM  PLANT— 
U.  S.  Gypsum  Co.,  205  West  Monroe  St., 
Chicago,  Ill.,  plans  mill,  here.  $700,000. 
Private  plans. 

.Mo..  Kansas  City— HEATING  PLANTS 
— See  “Buildings — Commercial. ” 

Mo.,  Versailles  —  SHOE  FACTORY  — 
Tweedle  Shoe  Co.,  Jefferson  (^ity,  having 
plans  prepared  by  L.  Abt,  Moberly,  and 
soon  taken  bids  1  story  and  basement,  60  x 
234  ft.,  brick  and  tile  factory,  here.  $75,000. 

Tex..  Amarillo  —  CREAMERY- Metzger 
Bros.,  c/o  C.  Metzger,  Holmes  St.  Rd., 
Dallas,  having  plans  prepared  by  F.  J. 
Woemer  &  Co.,  engrs.  and  archts.,  503 
Central  Bank  Bldg.,  Dallas,  1  story,  48  x  60 
ft.,  tile  creamery,  here. 

Tex.,  Coleman  —  PUMPING  PLANT  — 
Prairie  Pipe  Line  Co.,  plans  large  pumping 
plant  In  Dlbrell  Oil  Field,  near  here,  large 
rein.-con.  dam  across  Ranch  Creek  River, 
and  9  ml.  6  In.  and  8  ml.  4  In.  pipe  line 
from  Pioneer.  $600,000.  Private  plans. 

Tex.,  Newton  —  ICE  and  WATER 
PLANT,  etc.  —  J.  1.  Miller,  Jr.  and  asso¬ 
ciates,  having  preliminary  plans  prepared 
water.  Ice  and  electric  plants.  $100,000. 
Private  plans. 

Tex.,  Port  Arthur-^ — PAfTKING  PLANT 
— Zummo  Packing  Co.*  plans  rein. -con.  and 
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FSulUlIngs — Industrial  (Continued) 

brick  packing  plant.  $70,000.  Private 

plans. 

Te*.,  Port  Arthur — FOUNDRY  and  MA- 
CHINK  SHOP — tiulf  Coast  Machinery  & 
Supply  Co.,  c/o  R.  M.  Tyron,  mgr.,  305 
Orange  St.,  plana  1  story,  steel  and  Iron 
foundry  and  machine  shop. 

Tr*..  San  Antonio — 5IACHINE  SHOP, 
etc. — Fraternal  Supplies  Mfg.  Co.,  1017 
North  Salado  St.,  c/o  R.  E.  Chrone,  mgr., 
having  plana  prepared  tailoring  machine 
shop.  etc.  $40,000.  Private  plans. 

UkU.,  TnUa — BAKERY — Tulsa  Baking 
Co.,  604  East  3rd  St.,  c/o  G.  S.  Hammond, 
Tulsa,  plans  fireproof  plant  addition. 
$50,000. 

Calif.,  Fresno — PT.ANT — Hollywood  Dry 
Ginger  Ale  Co..  1184  Harrison  St.,  San 
Francisco,  plana  bottling  plant.  To  exceed 
$40,000. 

Calif.,  Monterey — PI,.\NT — Interests  rep¬ 
resented  by  P.  Ferranti,  c/o  Monterey  Sar¬ 
dine  Fishermens  Assn.,  plans  fl.sh  canning 
plant  on  ISO  x  200  ft.  site.  $100,000. 

Calif,  Vallejo  —  PEANT  —  Sperry  Flour 
Co.,  141  California  St.,  San  Francisco,  plana 
2  story,  65  x  180  ft.  cotton  bag  manufactur¬ 
ing  plant,  3,000,000  bags  capacity  p«'r 
month.  $100,000.  Eng.  Dept,  of  Owners, 
engrs. 

Calif.,  Vernon  —  FACTORY — ^^Amer.  Can 
Co.,  having  plans  prepared  2  story,  154 
X  650  ft.,  probably  rein. -con.  addition.  Eng. 
Dept,  of  Owners,  engrs. 

Calif.,  Willows — POWER  PLANT,  etc. — 
Glenn-Colusa  Irrigation  Dlst.,  W.  Durbrow, 
secv.,  making  plans  power  plant  to  de¬ 
velop  13.000  hp.,  constructing  dam  across 
Sacramento  River  above  Hamilton  City, 
and  !>  ml.  canal.  $2,000,000.  F.  H.  Tib¬ 
betts.  Alaska  Commission  Bldg.,  San  Fran- 
cKsco,  engr.  _  „  . 

Ont.,  Tlllsonbiirg  —  PLANT  —  Regal  Oil 
Refinery  having  plans  prepared  oil  refinery, 
concrete  and  brick.  $1,000,000.  W.  B. 
Brooks  and  I,.  Frickman,  c/o  owner,  engrs. 

li.  C.,  North  Vancouver— OIL  STORAGE 
—Imperial  Oil  Co.  lAd.,  Smythe  St.,  Van¬ 
couver,  C.  M.  Polston.  mgr.,  having  plans 
prepared  and  soon  takes  bids  oil  storage 
de|s)t.  near  Indian  Reserve,  here.  $200,000. 
I’rlvate  plans. 

Bids  Desired 

Maas..  Cambridge  (Bo.ston  P.  O.)  — 
REPAIR  and  SERVICE  GARAGE  —  See 
"Contracts  Awarded.” 

R.  I.,  Bristol— Ml LT.I — Mar.  30.  by  Crans¬ 
ton  Worsted  Co.,  Thames  St.,  4  story,  135 
X  140  ft.,  brick  and  timber.  Thames  St. 
$225,000.  Jenks  &  Ballou.  1035  Grosvenor 
Bldg.,  Providence,  archts.  and  engrs.  Noted 
Mar.  4. 

Pa.,  Easton  —  LAUNDRY  —  Rough  Dry 
T.aundrv  Co..  Bank  St.,  taking  bids  3  story 
and  basement,  70  x  150  ft.,  brick,  steel  and 
concrete.  Bank  St.  $40,000.  C.  D.  Trum- 
bauer,  c/o  otvner,  archt. 

Mich.,  Muskegon  —  FU^RNITURE  FAC¬ 
TORY — Mar.  31,  by  A.  Kahn,  archt.,  1000 
Marquette  Bldg.,  Detroit,  5  story  and  part 
basement,  110  x  215  ft.,  reln.-con.  and  brick 
plain  foundation,  for  Shaw-Walker  Co.,  27 
Division  St.  Noted  Mar.  11. 

Mis.,  Milwaukee — FACTORY — Mar.  2!), 
by  C.  T.  Gross.  3020  State  St.,  and  Hen- 
schlen  &  Mcl.,aren,  archts.,  1637  Prairie 
Ave.,  Chicago,  Ill.,  taking  bids  1  and  2 
story,  00  X  100  x  100  ft.,  reln.-con.  and 
brick,  plain  foundation.  Poplar  St.  $60,000. 
Noted  Mar.  11.  _ 

Tex.,  Raymondville  —  COTTON  COM¬ 
PRESS  —  See  "Contracts  Awarded.” 

Man..  St.  Boniface — PAPER  MILL — See 
"Contracts  Awarded.” 

B.  C..  Vancouver  —  PLANT  —  See  "Con¬ 
tracts  Awarded.” 

Contracts  Awarded 

Mass.,  Brockton — REPAIR  OARAGE — 
M.  Goodman,  25  Pleasant  St.,  2  story,  80  x 
240  ft.,  reln.-con..  Main  St.,  to  J.  A. 
SIngarella,  110  High  St.,  Boston.  Archts. 
est.  $175,000. 

Mass.,  Cambridge  (Boston  P.  O. ) — RE- 
P.\1R  and  SERVICE  GARAGE — Cameron 
Ave.  Garage  Inc.,  40  Cottage  St.,  Chelsea, 
will  build  1  story,  195  x  230  ft.,  brick,  5-7 
Cameron  Ave.,  by  day  labor.  $100,000. 
S.  E.  Moffle,  51  Cornhlll  St.,  Boston,  archt. 

Conn.,  Waterbury — PRINTING  PLANT 
— Waterbury  American,  174  Grand  St., 
brick  and  steel.  Grand  St.,  to  Torrington 
Building  Co.,  182  Church  St.,  Torrington. 
Archts.  est.  $150,000. 

Pa.,  Beaver  Falls — MANUFACTURING 
—  Standard  Steel  Specialty  Co.,  general 
contract  1  story.  Irregular  shaped  plant, 
Morado  St.,  to  inland  Constr.  Co.,  Penn 
Ave..  E.  E.  Pittsburgh.  Engrs.  est.  $50,000. 

Pa.,  Easton— PRINTING  PLANT— Mack 
Printing  Co.,  1  story,  128  x  300  ft.,  steel, 
brick  and  concrete,  to  Central  Constr.  Co., 
17th  and  Chestnut  Sts.,  Harrisburg, 
$170,000. 


Pn..  Erie  — SLAG  MILL  —  Buffalo  Slag 
Co.,  1072  Elllcott  Sq.,  Buffalo,  N.  Y„  con¬ 
structing  slag  mill,  here,  to  Federal  Con¬ 
crete  Co.,  677  \Vyoming  Ave.,  Buffalo,  N.  Y., 
$150,000. 

Pa.,  Phlla.— SUB-STATION— J.  I.  Wlnd- 
rlm,  archt..  Commonwealth  Bldg.,  1  and 
2  story  and  basement,  60  x  100  ft.,  reln.- 
con.  and  brick,  plain  foundation,  19th  and 
Oxford  Sts.,  to  F.  K.  Worley  Corp.,  W'esley 
Bldg.,  for  Philadelphia  Electric  Co.,  10th 
and  Chestnut  Sts.  Noted  Mar.  4. 

Pn.,  Stoekertown — GARAGE  and  WARE¬ 
HOUSE — Hercules  Cement  Co.,  1  story, 
block  garage  and  2  story  steel  and  concrete 
warehouse,  to  Austin  Co.,  1015  Chestnut 
St.,  Phlla.  Archts.  est.  $40,000. 

Pn.,  Union— I'OWER  PLANT,  etc.— West 
End  Power  Co.,  Pltt.sburgh,  50,000  kw. 
power  plant  and  power  development  on 
Cheat  River,  to  Sanderson  &  Porter,  52 
Williams  St.,  New  York  City,  N.  Y.  Engrs. 
est.  $6,000,000. 

O..  Cleveland- MACHINE  and  FORGE 
SHOPS — ITpson  W.alton  Co.,  1310  West  11th 
St.,  1  story  each,  120  x  120  ft.  machine 
shop,  and  60  x  120  ft.  forge  shop,  brick 
and  steel,  12500  Elmwood  Ave.,  to  Austin 
Co.,  16112  Euclid  Ave.  Archts.  est.  $75,000. 

O.,  Massillon — PLANT— Central  Steel  Co., 
49  Koppers  Becker  By  Products  ovens 
with  Benzol  plant,  to  Koppers  Co.,  Union 
Trust  Bldg.,  Pittsburgh,  Pa.  Archts.  est. 
$500,000. 

O.,  Youngstown — PLANT — Republic  Iron 
&  Steel  Co.,  43  Koppers  Becker  By  Products 
oven  additions,  to  Koppers  Co.,  Union  Trust 
Bldg.,  Pittsburgh.  Pa. 

HI.,  Highland  Park— ICE  PLANT— High¬ 
land  Park  Ice  Co..  5538  Park  Blvd.,  1 
story.  76  x  150  ft.,  brick,  plain  foundation, 
to  W.  W.  Steele.  814  Oak  St.  Noted  Mar.  11. 

Win..  Milwaukee— FACTORY — Holeproof 
Hosiery  Co.,  404  Fowler  St.,  1  story,  150 
X  150  ft.,  reln.-con.  and  brick  top  addition, 
to  Dahlman  Constr.  Co.,  456  Bway.  Archts. 
est.  $45,000. 

WIs.,  Milwaukee— FACTORY— Meyer  Ice 
Co.,  885  30th  St.,  1  story,  79  x  143  ft., 
brick,  plain  foundation,  30th  St.,  to  K.  W. 
Constr.  Co.,  589  Mabbett  Ave.  Archts.  est. 
$40,000. 

Win..  Milwaukee  —  FACTORY  —  E.  B. 
Tonnsen  Co.,  113  Harmon  St.,  2  story,  86 
X  88  ft.,  brick  addition,  plain  foundation, 
to  Wilke  Bros.,  1917  Oakland  Ave.  Archts. 
«‘St.  $40,000. 

WU.,  North  Fond  dii  Lae — FACTORY — 
J.  E.  Burke,  341  North  Park  Ave.,  1  story 
and  basement,  44  x  100  ft.,  reln.-con.,  plain 
foundation,  to  W.  J.  Friedrich,  31  i  Fulton 
St.,  Oshkosh.  Archts.  est.  $40,000. 

WU..  Oshkosh  —  FOX’NDRY  —  Wilkln- 
Challoner  Co.,  Nevada  and  Mt.  Vernon  Sts., 
1  story,  84  x  114  ft.,  brick  and  steel,  plain 
foundation,  to  Fluor  Bro-s.  Constr.  Co..  52 
Otter  St.  Archt.^.  est.  $40,000.  Noted 
Mar.  1 8. 

Mo..  St.  LouU— COOPERAGE— St.  I.ouis 
Cooperage  Co.,  133  Arsenal  St.,  2  story, 
100  X  199  ft.,  reln.-con.  and  brick.  Arsenal 
St.,  to  Wldmer  Eng.  Co.,  Laclede  Gas  Bldg. 
Archts.  est.  $42,000. 

Tex.,  Raymondville  —  COTTON  COM¬ 
PRESS  —  Aransas  Compress  Co.,  will 
build  concrete  and  corrugated  cotton  com¬ 
press,  by  day  labor.  $65,000.  Private 
plans.  Noted  Mar.  11. 

Callf^  Rialto  —  PACKING  PLANT  — 
Rlalto-Orange  Lemon  Assn.,  1  story  and 
basement,  lOO  x  120  ft.,  reln.-con.,  to  Sum- 
ner-Solltt  Co.,  Delta  Bldg.,  Los  Angeles, 
$41,500. 

Calif.,  San  Franelaeo — PLANT — Persian 
Rug  Co.,  465  10th  St.,  3  story,  rug  cleaning 
plant,  concrete,  Otis  St.  near  Duboce  Ave., 
to  J.  H.  Hjul,  128  Russ  St.  Engrs.  est. 
$75,000. 

Calif.,  Santa  Ana— CREAMERY— Raitt 
Sanitary  Dairy,  2  story,  50  x  75  ft.,  reln.- 
con.,  East  4th  St.,  to  Market  &  Son,  Santa 
Ana. 

Man.,  St.  Bonifaee  —  PAPER  MILL  — 
Welner-Brownell  Paper  Mills  Ltd.,  Winni¬ 
peg,  will  build  64  X  220  ft.  mill,  here,  by 
day  labor.  $200,000.  B.  W.  Parker,  624 
Union  Bank  Bldg.,  Winnipeg,  engr. 

B.  C.,  Vancouver — PLANT — Cotton  Co. 
Ltd.,  False  Creek  Yards,  will  build  bunkers 
and  factory;  by  day  labor.  $50,000.  Private 
plans. 

Buildings — Educational, 
l^ligious 


Proposed  Work 


Me.,  Augusta  —  CHURCH  —  St.  Mary’s 
Roman  Catholic  Church,  T.  J.  McLaughlin, 
pastor,  having  plans  prepared  by  O’Connell 
&  Shaw,  124  Newbury  St.,  Boston,  1  story 
and  basement,  reln.-con.  and  stone,  Weston 
Ave.  and  Sewell  St.  $150,000. 


Mass..  Arlington  (Boston  P.  i . 
SCHOOL  —  Town,  School  Comn.,  pi  ■> 
story  and  basement,  brick,  Parniert.  r 
$150,000.  Engineer  and  archited  ..'m 
selected. 

Mass.,  Boston — SCHOOL — City,  s  '  .oi 
house  Dept,  plans  2  story  and  ba^  ,  nt" 
brick,  Rutland  St.  $150,000.  Engln* 
architect  not  selected. 

Mass.,  Boston — SCHOOL — City,  S.  ’  ,oi. 
house  Dept.,  plans  school,  Regina  Rq  ...a 
Park  St.,  Dorchester  Dlst.  $150,000.  fn- 
glneer  and  architect  not  selected. 

Mass.,  Clinton— CHURCH — First  M.oho- 
dlst  Episcopal  Church.  77  Walnut  st 
having  plans  prepared  by  "Woodhurv  & 
Stuart,  581  Boylston  St.,  Boston,  2  '■  rv 
60  X  115  ft.,  reln.-con.  and  stone  rhunh’ 
$150,000. 

Mass.,  Danvers — HIGH  SCHOOI., — T- \vn 
School  Comn.  plans  Senior  and  Junior  lixh 
Schools.  $500,000  appropriated.  Eiigol.r 
and  architect  not  selected. 

Mass..  Duxbiiry  —  SCHOOI,  —  Tuvn, 
School  Bldg.  Com.,  plans  2  story,  l.rjik 
school,  Alden  St.  $160,000.  Engineer  and 
architect  not  selected. 

Mass.,  Easthampton  —  SCHOOI., — T'  wn. 
School  Com.,  plans  2  story  new  sitiool' 
$155,000  appropriated.  Engineer  and  anhi- 
tect  not  selected. 

Mass.,  Everett  (br.  Boston)  —  CIintCH 
— Glendale  Baptist  Church,  E.  P.  Tuller, 
pastor,  plans  altering  and  construefing  2 
story,  40  x  85  ft.  with  20  x  60  ell,  brick 
and  stone,  Bway.  near  Glendale  Sq.  $l.'.fi,. 
000  or  more.  Engineer  and  architect  niit 
selected. 

Mass.,  Everett  (br.  Boston) — CHURCH — 
First  Baptist  Church,  A.  Jackson,  chn. 
com.,  512  Bway.,  plans  1  story  and  base¬ 
ment,  stone  church.  $150.000-$200.tioo. 
Engineer  and  architect  not  selected. 

Mass..  Fitchburg  —  SCHOOLS  and 
LIBRARIES  —  Voted  $554,913  bmids. 
schools  and  libraries.  Engineer  and  archi¬ 
tect  not  selected. 

Mass..  Framingham  —  CONVENT  — 
Bethany  Convent  plans  rebuilding  3  stnry 
and  basement,  brick  and  stone  addition,  re¬ 
cently  destroyed  by  fire.  $200,000.  Private 
plans. 

Mass.,  Bingham  —  HIGH  SCHOOL  — 
Town,  School  Com.,  plans  new  high  school. 
$250,000.  Engineer  and  architect  not  se¬ 
lected. 

Mass.,  Malden  (Boston  P.  O.)  —  HIGH 
SCHOOI..  —  City,  School  Com.,  F.  G.  Mar¬ 
shall,  supt.,  plans  Junior  High  School, 
brick.  $150,000  or  more.  Engineer  and 
architect  not  selected. 

Mass.,  Mattapan  (sta.  Boston) — SCHOOL 
— Temple  Agudath  Israel,  Woodrow  Ave., 
plans  raising  $200,000  funds,  school,  Morton 
St.  Engineer  and  architect  not  selected. 

Mass.,  Medford  (Boston  P.  O.) — DORMI¬ 
TORY — Tufts  College,  S.  Robbins,  ch.  com., 
20  Pemberton  Sq.,  Boston,  having  sketches 
made  by  Andrews,  Jones,  Blscoe  &  Whit¬ 
more,  50  Congress  St.,  Boston.  2  or  more 
story,  brick  dormitory.  $150,000. 

Mass.,  Medford  (br.  Boston)  —  HIGH 
SCHOOIj — City,  Bd.  Aldermen,  plans  Junior 
High  School,  2  story  and  basement,  brick 
and  stone.  Court  and  Park  Sts.  $500,000. 
Engineer  and  architect  not  selected. 

Sfass.,  Newton  (Ind.  br.  Boston)  — 
ACADEMY — Boston  Academy  of  the  Sacred 
Heart,  260  Commonwealth  Ave.,  Boston, 
having  sketches  made  by  Maginnis  & 
Walsh,  100  Boylston  St.,  Boston,  altering 
and  constructing  academy  addition.  To 
exceed  $150,000. 

Mass.,  Newton  (Ind.  br.  Boston)  — 
SCHOOL — City,  School  Com.,  plans  2  story 
and  basement,  brick.  Chestnut  Hill  Dist. 
$150,000.  Engineer  and  architect  not  se¬ 
lected. 

Mass.,  Waltham  (Ind,  br.  Boston)  — 
SCHOOL — City,  H.  F.  Beal,  mayor,  plans 
school  in  northeast  section.  $355,000.  En¬ 
gineer  and  architect  not  selected. 

Mass.,  Wllllamstown  —  FRATERNITY  — 
Delta  Delta  F'raternity  House,  Williams 
College,  soon  lets  contract  3  story  and  base¬ 
ment,  brick,  steel  and  atone  fraternity  house. 
$150,000.  Andrews,  Jones,  Blscoe  &  Whit¬ 
more,  50  Congress  St.,  Boston,  archts. 

Conn.,  Hartford — k^HURCH — Bradview 
Community  Church,  H.  R.  Pease,  chn. 
building  com.,  having  plans  prepared  by 
Smith  &  Bassette,  36  Pearl  St,  2  story,  45 
X  95  ft.  church,  and  46  x  107  ft.  community 
building,  Roger  and  Oliver  Sts.  $160,000. 

Conn,,  New  Haven — HIGH  SCHOOL — 
Bd.  Educ.,  F.  H.  Beede,  supt,  plans  2 
Junior  High  Schools,  one  Falrhaven  Dlst., 
and  other  W’inchester  Dist.  $1,500,000. 
Brown  &  Von  Beren,  185  Church  St., 
archts. 

Conn..  Plalnvllle— HIGH  SCHOOL— Bd 
Educ.  plans  19  room,  brick.  East  St. 
$200,000. 

N.  Y.,  New  York — LIBRARY — City  Col¬ 
lege,  139th  St.  and  Convent  Ave.,  having 
plans  prepared  by  Crowe,  Lewis  &  Wick, 
engrs.  and  archts.,  200  5th  Ave.,  brick,  steel 
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and  stone,  plain  foundation.  Convent  Ave. 

J25(.."n0.  York—SCHOOLr— Bd.  Educ.. 

cftii  ‘r  I'r’k  Ave.,  having  plans  prepared  by 
o-  H  Compert.  engr.  and  archt.,  Flatbush 
Ave  extension  and  Concord  St..  Brooklyn, 

C  stnrv  brick,  steel  and  stone,  plain  foun- 
Lt  Kast  4th  St.  $550,000. 

““v  j  Bed  Bank — SCHOOL — St.  Janies 
Rnnian  ’catholic  Church,  J.  B.  McClosky, 
n.,r  plans  3  story.  65  x  142  ft.,  brick 
J^hool.  $200,000.  V.  J.  Eck,  Red  Bank, 

‘"n  r  Wash.— CHURCH  and  SUNDAY 
SCHOOL — Western  Presbyterian  Church 
haOnc  plTns  prepared  by  F.  J.  Ritter,  701 
iHih  .'<t.  N.  W.,  church  and  Sunday  school. 

■  c"’  High  Point  —  HIGH  SCHOOL  — 
itich  Point  School  Bd.  takes  bids  about 
Apr  1  3  story  and  basement,  225  x  365 

fi  high  school,  between  Jones  and  Chest¬ 
nut  Sts.  $400,000.  H.  Barton,  Greensboro, 

“’’‘ia  Marksville  —  HIGH  SCHOOL  — 
Avovelles  Parish  School  Bd.,  having  plans 
prepared  bv  W.  T.  Nolan.  Canal-Commer¬ 
cial  Hldg.,  New  Orleans,  2  story,  brick  high 
school.  $150,000. 

Ky  Newport  —  SCHOOL*  —  Bd.  Kduc. 
having  plans  prepared  by  C.  C.  and  E.  A. 
t\>ber.  1408  Ingalls  Bldg.,  Cincinnati,  O., 

'>  storv  and  basement,  rein. -con.  and  brick, 
ulain  foundation,  Central  St.  $150,000. 

Bowling  flreen — GYMNASIUM — Dept. 
Welfare.  Oak  and  9th  Sts.,  Columbus,  had 
plans  prepared  by  H.  B.  Briggs,  Ohlo-Hart- 
nian  Bldg.,  1  story  and  basement,  75  x 
100  ft.,  brick  and  concrete,  here,  for 
Bowling  Green  State  Normal  School. 
*150  000. 

O  Payton— HIGH  SCHOOLr— Bd.  Educ., 
Ludlow  Bldg.,  plans  Junior  High  School, 

•’  story,  rein. -con.  and  brick.  North  River- 
dale.  $400,000.  Engineer  and  architect 
not  selected.  _  .  . 

Ind.,  Indianapolis — CAXHEDRAIj — A.  A. 
Scottish  Rite  Masons.  F.  Stalnaker,  chn.. 
North  and  Meridian  Sts.,  having  plans  pre¬ 
pared  bv  G.  F.  Schreiber,  914  Merchants 
Bank  Bldg.,  brick,  steel,  stone  and  rein.- 
con.  cathedral.  $2,500,000. 

Ind.,  Indianapolis  —  SCHOOLS  —  Bd. 
School  Comrs.  having  plans  prepared  by 
Daggett  &  Hibben.  brick  and  rein.-con.  ad¬ 
dition  to  Grade  School  37,  Baltimore  Ave. 
and  25th  St.,  $185,000,  C.  Ammerman,  529 
Occidental  Bldg.,  engr. :  by  D.  Graham, 
1128  Hume  Mansur  Bldg.,  addition  to 
Grade  School  72,  Troy  and  Carson  Aves.. 
*160,000,  Snider  &  Rot*,  703  Merchants 
Bldg.,  engrs. :  by  Vonnegut.  Bohn  &  Muel¬ 
ler.  610  Indiana  Trust  Bldg.,  addition  to 
Grade  School  42,  25th  and  Rader  Sts., 
*185,000.  Snider  &  Rotz,  703  Merchants 
Bldg.,  engrs.  ;  by  D.  A.  Bohlen,  1001  Ma¬ 
jestic  Bldg.,  addition  to  Grade  School  33, 
1119  Sterling  St..  $150,000,  C.  Ammerman. 
529  Occidental  Bldg.,  engr.  :  by  Pierre  & 
Wright,  addition  to  Grade  School  14,  East 
Ohio  St.,  $150,000,  W.  Breining,  Indianapo¬ 
lis.  engr. 

Ind..  I.aFayette— SCHOOIj — Bd.  School 
Trustees,  D.  Simns,  pres.,  having  plans  pre¬ 
pared  by  W.  Scholer,  brick  and  rein.-con. 
SA'hool  for  vocational  and  physical  educa¬ 
tion.  $330,000. 

Mich.,  Muskegon  —  CHURCH  —  Central 
Methodist  Episcopal  Church.  Clay  Ave.  and 
Jefferson  St.,  having  plana  prepared  by 
Vander,  West  &  Child,  archts.  and  engrs., 
Montgomery  Blk.,  Muskegon,  2  story  and 
basement.  110  x  262  ft.,  brick,  plain  foun¬ 
dation.  Webster  St.  $300,000. 

WiB..  Fort  Atkinson  —  SCHOOL  —  City, 
H.  H.  Smith,  elk.,  plans  4  story,  rein.-con., 
brick  and  steel  school,  plain  foundation. 
$150,000.  Engineer  and  architect  not 
selected. 

WIs.,  Green  Bay  —  CHURCH  —  First 
Methodist  Episcopal  Congregation.  H.  John¬ 
son,  509  Howe  Ave.,  having  preliminary 
plans  prepared  by  C.  Janaaon,  58  East 
Washington  St.,  Chicago,  Ill.,  2  story,  brick 
and  stone,  plain  foundation,  here.  $150,000. 

WiB..  MndiBon—SCHOOI.,— University  of 
IVisAconsin,  J.  D.  Phillips,  bus.  mgr.. 
Administration  Bldg.,  having  plans  prepared 
by  A.  Peabody,  State  Capitol,  4  story,  rein.- 
<'nn.,  brick  and  steel,  plain  foundation. 
$600,000.  Noted  Mar.  4. 

WlB.,  West  Allis  —  SCHOOL  —  Bd. 
Educ.,  F.  E.  Hoker,  pres.,  having  plans 
prepared  by  Llndl  &  Schutte,  82  Wisconsin 
St.,  Milwaukee,  3  story  and  basement,  brick 
and  tile,  plain  foundation,  Hawley  Rd. 
$160,000. 

Is..  Bedford — SCHOOL — Election  Apr.  5, 
$160,000  bonds,  for  school,  for  Bd.  Educ. 

Is..  Des  Moines — CHURCH — Plymouth 
Cimgregatlonal  Church,  H.  Wallace,  chn., 
takes  bids  In  April,  2  story  and  basement, 
ion  X  200  ft.,  rein. -con.,  brick  and  stone, 
41st  and  Ingersoll  Aves.  $250,000.  Dotyther, 
Rice  &  W^oodbum.  805  Valley  Natl.  Bank, 
archts.  Noted  Jan.  8. 


Is.,  Drs  MoineB — CHURCH — Dougher. 
Rich  &  Woodhurn,  archts.  and  engrs.,  806 
Valley  Natl.  Bank  Bldg.,  take  bids  about 
Apr.  16.  2  story  and  ground  floor,  8o  x  16o 
ft.,  rein.-con.  and  steel,  plain  foundation. 
41st  and  Ingersoll  Aves.,  for  Plymouth 
Congregational  Church.  $300,000.  Noted 
Mar.  18. 

Is..  Mnsrstine — SCHOOLS — Voted  $275,- 
000  bonds,  rein.-con.,  brick  and  stone 
school,  and  2  additions  to  schools,  for  Bd. 
Educ.  H.  Ahlschlager,  secy.  Bd.  Educ. 
Noted  Mar.  4. 

Minn.,  Minneapolis  —  SCHOOL  —  Bd. 
Educ.,  305  City  Hall,  having  preliminary 
plans  prepared  by  Architectural  Dept,  of 
Bd.  Educ.,  3  story  and  basement,  rein.-con., 
brick,  tile  and  stone,  43rd  Ave.  N.  between 
Morgan  and  Newton  Aves.  $250,000. 

.Minn.,  St.  Paul  —  DORMITORY  — 
Macalestor  College,  J.  C.  Acheson,  pres.. 
Grand  and  Snelling  Aves.,  having  plans  pre¬ 
pared  by  W.  M.  Ingeman,  637  Endicott 
Bldg.,  2  and  3  story  and  basement,  128  x 
250  ft.,  rein.-con.,  brick  and  stone,  on 
campus.  $200,000. 

Neb.,  llastingB  —  SCHOOL  —  Bd.  Educ. 
had  plans  prepared  by  K.  H.  Gedney  &  Co., 
2nd  and  Kansas  Sts.,  3  story  and  ba.sement, 
103  X  173  ft.,  brick  and  terra  cotta,  addi¬ 
tion.  $150,000. 

Neb.,  liastlngB  —  SCHOOL  —  Bd.  Educ. 
having  plans  prepared  by  K.  H.  Gedney  & 
Co..  2nd  and  Kansas  Sts..  I^ongfellow  Grade 
School,  2  story  and  basement.  $165,000. 
Noted  Mar.  4. 

Neb.,  Mltehell  —  SCHOOL  —  Bd.  Educ. 
having  plana  prepared  by  Meginnis  & 

having  plans  prenared  by  Meginnis  & 

Scharmberg,  405  Nebraska  State  Bldg.,  Lin¬ 
coln,  school.  $150,000  bonds  voted. 

Neb.,  (Imaba  —  CHURCH  —  Immaculate 
Congregation,  24th  and  Bancroft  Sts.,  soon 
takes  bids  1  story  and  part  basement,  65 
X  140  ft.,  brick  and  stone  church  and 
rectory.  $150,000.  J.  M.  Nachigael,  418 
Paxton  Bldg.,  archt. 

Mo..  Joplin — St^HOOLS — Bd.  Educ.  hav¬ 
ing  plans  prepared  by  Smith  &  Van  Pelt, 
819  Frisco  Bldg.,  and  takes  bids  in  May  or 
June,  Jefferson,  I^lncoln,  Longfellow,  W'ash- 
ington.  South  Joplin  and  Smelter  Hill 
Schools,  each  3  story,  brick  and  concrete 
and  constructing  additions  to  McKinley  and 
Alcott  Schools.  $750,000.  Noted  Jan.  28. 

Mo.,  St.  Louis — DORMITORY — Wa.shlng- 
ton  University.  Skinker  and  Forsythe  Sts., 
soon  takes  bids  2  story  and  basement,  50 
X  200  ft.,  rein.-con.  and  granite,  campus. 
$200,000.  Jamieson  &  Spearl,  Arcade 
Bldg.,  archts. 

Tex..  Brownsville— HIGH  SCHOOL.— Bd. 
Educ.  having  plans  prepared  by  H.  P. 
Smith,  c/o  Natl.  Bank  of  Commerce  Bldg., 
San  Antonio,  Senior  High  School.  3  story, 
rein.-con.,  brick  and  tile,  plain  foundation. 
$150,000. 

Tex.,  San  Angelo — SCHOOL,  etc. — Voted 
$250,000  bonds.  Ward  School  and  improve¬ 
ments  to  present  buildings;  al.so  $250,000 
bonds  Junior  College,  both  3  story,  rein.- 
con.  and  brick,  plain  foundation.  Phelps  & 
De  Wees,  c/o  Gunter  Bldg.,  San  Antonio, 
archts.  Noted  Feb.  18. 

Tex.,  San  Antonio  —  CHI'RCH  —  St. 
Mark’s  Episcopal  Church,  c/o  R.  P.  Crum, 
pastor,  315  Pecan  St.,  having  plans  pre¬ 
pared  by  Giles  &  Beckman,  c/o  Moore  Bldg., 
3  story.'  48  x  114  ft.,  rein.-con.  and  brick, 
plain  foundation.  .lefferson  St.  between 
Becan  and  Martin  Sts.  $200,000. 

Calif,,  Fresno  —  SCHOOL  —  Bd.  Educ., 
L.  L.  Smith,  secy,  having  plans  prepared 
by  R.  F.  Felchlln  Co.,  Patterson  Bldg., 
Edison  Technical  School.  $200,000. 

Calif..  Oakland  —  CHURCH  —  First 
Christian  Church,  H.  Bruden,  pastor,  hav¬ 
ing  plana  prepared  by  W.  H.  Weeks.  369 
Pine  St..  San  Francisco,  brick  or  concrete, 
29th  St.  and  Fairvlew  Ave.  $250,000. 

Calif.,  Saager — SCHOOI.1 — Sanger  High 
School  DIst.,  defeated  $270,000  bonds,  addi¬ 
tional  wings  and  auditorium  for  high 
school.  Noted  Feb.  25. 

Que.,  Quebec — SCHOOL — Roman  Catho¬ 
lic  School  Comn.,  c/o  I.  I.jiroche.  pastor, 
raising  $200,000  funds  3  story,  300  x  75 
ft.,  rein.-con.,  brick  and  timber,  plain  foun¬ 
dation. 

Bid$  Detired 

Mass..  Melrose  find.  br.  Boston)  — 
SCHOOL  —  City,  Mayors  Office  City  Hall, 
taking  bids  2  story  and  basement,  58  x  173 
ft.,  and  61  x  76  ft.,  brick  and  stone,  Ist 
and  11th  Sts.,  Winthrop  School  Sect.  $200,- 
000.  C.  R.  Greco,  11  Beacon  St.,  Boston, 
archt. 

Mass.,  Middleboro  —  HIGH  SCHOOL  — 
Mar.  29,  by  Town,  A.  O.  Newkirk,  chn. 
building  com.,  2  story  and  basement,  brick 
and  stone  high  school.  To  exceed  $150,000. 
W.  H.  McLean,  88  Tremont  St.,  Boston, 
archt. 

Conn.,  Waterbary — CHURCH — Mar.  29, 
by  Immaculate  Conception  Church,  c/o  W. 


J.  McQuirk.  pastor.  1  story  and  basement, 
brick  and  stone.  West  Main  .St.  $2.">n,00(i. 
Maginnis  &  Walsh.  Um  Boylston  St.,  Bos¬ 
ton,  archts.  Noted  Feb.  1 8! 

Md.,  Baltimore — CHURCH — .-tpr.  1.  by 
Parker.  Thomas  Rice,  archts..  Union 
Trust  Bldg..  1  story  and  basement,  irregu¬ 
lar  shape,  stone,  plain  foundation,  Garri.son 
Ave.  and  Kdgerton  Rd.,  for  Church  of  Holy 
Nativity,  c/o  an-hitects.  $160,000. 

Fla.,  Jurksonvllle- -SCIIOOLS  -Apr.  13. 
by  Bd.  Pub.  Instruction,  2  auxiliarv  Junior 
High  Schools,  one  at  Mvra  St.  lo-tween 
Stockton  and  Barra  Sts.,  and  other  on  lllh 
St.  betwt>en  Main  and  Hubbard  Sts.,  In 
Special  Tax  School  Dist.,  Duval  Co.  M.  C. 
Greeley.  Ill  West  Adams  St.,  archt. 

Ala.,  Tuscaloosa — CHEMISTRY — .Apr  15 
by  Warren.  Knight  &  Davis,  archts..  Em¬ 
pire  Bldg.,  Birmingham.  3  story,  60  x  150 
ft.,  rein.-con.,  brick  and  stone,  on  campu.s, 
here,  for  State  Building  Comn.,  Mont¬ 
gomery.  $150,000. 

O.,  Ashtabula— HIGH  SCHOOI.,— Mar. 
30,  by  Rd.  F^duc.,  3  story  and  basoniont, 
brick,  .steel  and  concrete  high  school.  $3.50.. 
000.  AV.  R.  McCormack  &  F.  C.  Warner. 
Bulkley  Bldg.,  Cleveland,  archts.  C.  V. 
Martin,  Ashtabula,  associated  archt.  Noted 
Nov.  26. 

Ind.,  rhurnbuneo — SCHOOTj — Apr.  6.  by 
J-.A.  Pressler,  trustee  Smith  School  Twp., 
^hlllpy  Go.  (Columbia  City),  and  Advisory 
nd..  Central  Bldg.,  constructing  and  re¬ 
modeling  school  addition.  Churuhusco  Twp. 
$55,000.  I>.  Bowers.  Utility  lUdg.,  Ft. 

AVayne,  archt. 

Apr.  5,  by 

Bd.  School  Trustees,  additions  Incl.  gym¬ 
nasium.  cla.ss  rooms,  cafeteria,  etc.,  to 
J^oncls  Joseph  Reitz  High  School.  $175.- 
000  also  additions,  Incl.  concrete  and  steel 
Madlum,  class  rooms,  etc.,  to  Benjamin 
Bosse  High  School,  $220,000.  J  c 
IJewellyn  &  Co.,  38  Dearborn  St..  Chicago^ 
"•■obts.  C.  L.  Troutman,  Evansville,  archt! 
Noted  Dec.  3. 

Mieh..  Illxhland  Park  (br.  Detroit)  — 
CHURCH — Mar.  29,  by  I.jinc  Davenmirt  & 
Peterson,  archts.,  1017  Charlevoix  Bldg., 
Detroit,  3  story  and  basement,  115  x  140  ft., 
rein.-con.,  brick  and  steel,  plain  founda¬ 
tion.  for  Highland  Park  Baptist  Church,  25 
Ford  Ave.,  here.  $1.50,000.  Nfded  Mar.  1. 

MIrh.,  Kingafnrd  Heights  (br.  Iron  Moun¬ 
tain) — SCHOOLS — Apr.  1.  by  Bd.  Educ., 
Breltung  Twp.,  two  2  story  and  basement, 
brick  and  tile,  plain  foundations.  F.  E. 
and  G.  F.  Parmelee,  Iron  Mountain,  archts. 
$90,000  each.  Noted  Feh.  11. 

Kan.,  Lawrence  —  AITDITORIUM  —  Apr. 
15.  by  C.  D.  Cuthbert,  state  archt..  State 
Capitol  Bldg.,  Topeka.  160  x  200  ft..  2  hal- 
connies,  6,700  seating  capacity,  rein.-con., 
steel  and  stone,  for  Kan.sas  University, 
here.  $250,000.  Noted  Dec.  10. 

Calif.,  ly«s  Angeles  —  CHURCH  and 
SCHOOI., — H.  Cross,  archt..  Merchants  Natl. 
Bank  Bldg.,  taking  bids  rein.-con.,  Pico 
Blvd.  and  Arlington  St.,  for  Arlington  Ave. 
ITesbyterian  Church.  $150,000. 

Calif..  I.a>s  Angeles — SCHOOI^ — Mar.  31. 
by  Bd.  Educ.,  28tb  St.  School,  2  story,  rein.- 
con.,  for  I>oa  Angeles  City  School  Dist. 
$150,000.  Hunt  &  Chambers,  Hibernian 
Bldg.,  archt. 

Calif..  Petaluma — CHURCH — L.  J.  Dev¬ 
lin,  archt..  Pacific  Bldg.,  San  Wancisco, 
taking  bids  rein.-con.  and  steel  church,  for 
St.  Vincents  Catholic  Church.  $150,000. 
Noted  Oct.  29. 

Calif.,  Whittier— SCHOOT^S— Apr.  5,  by 
Trustees  AVhIttler  City  School  Dist.,  for 
Bailey,  I.,ongfellow  and  Jackson  Schools,  2 
story  each,  rein.-con.  $225,000.  Rustin  & 
Ashley,  Chamber  of  Commerce  Bldg.,  Los 
Angeles,  archts. 

Sask..  I.rf-bret— SEMINARY — Mar.  31.  by 
Rev.  Beys,  archt.,  St.  Boniface,  Man.,  4 
story,  33  X  51  X  85  X  187  ft.  brick  seminary, 
here,  for  Oblate  of  Mary  Immaculate, 
$200,00. 

Bid*  Received 

Md.,  Baltimore — SCHOOTj — Bd.  Awards, 
City  Hall,  Mar.  17,  3  story  and  basement, 
64  X  252  ft.,  brick  and  steel,  plain  founda¬ 
tion.  Preston  and  W'alnut  Sts.,  from  Mason, 
Curley,  Brady,  308  W’est  Madison  St.,  $327,- 
000.  Noted  Mar.  4. 

O.,  I.4ikewood  (Cleveland  P.  O. )  — 
SCHOOL  —  Bd.  Educ.,  G.  W.  Grill,  elk  . 
1456  Warren  Rd.,  Cleveland,  2  story  and 
basement,  brick,  steel  and  concrete,  I,ake 
Ave.,  here,  from  M.  B.  Parker  Constr.  Co., 
1836  Euclid  Ave.,  Cleveland,  $143,772. 
Noted  Feb.  25. 

Contracts  Awarded 

Mass.,  Winchester — SCHOOL— Town,  C. 
R.  Main,  chn.,  2  story  and  basement,  brick 
and  steel.  Highland  Ave.,  to  W.  J.  Delaney, 
283  Essex  St.,  Lawrence,  $98,150.  Noted 
Feb.  25. 
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Muhm.,  Woburn  —  CHURCH  —  Baptist 
Church,  J.  K.  V'assar,  pastor,  1  atorv  and 
basement,  brick  and  steel,  Winn  and  Park 
Sts.,  to  K.  C.  Alexander,  294  Washington 
St.,  Boston.  Archts.  eat.  $150,000. 

Conn.,  Danielson  —  HltlH  SCHOOL  — - 
Town,  F.  A.  Jacobs,  chn.  com.,  2  story  and 
basement,  50  x  91  ft.,  and  50  x  91  ft.  brick 
and  steel  additions,  to  A.  F.  Smiley  Constr. 
Co.,  308  Main  St.,  Pawtucket,  U.  1.  Archts. 
est.  $150,000.  Noted  Feb.  25. 

Conn.,  Torrlngton — CHURCH — St.  Marys 
Church,  J.  P.  Kowelski,  Forest  Court,  1 
story  and  basement,  60  x  115  ft.,  granite. 
Union  St.,  to  C.  Abbadesaa,  159  Winthrop 
St.,  New  Haven.  Archts.  est.  $150,000. 
Noted  Feb.  11.  m 

Conn.,  Middletown  —  LIBRARY  ■— Wes¬ 
leyan  University.  J.  H.  McConaughty,  pres., 
for  Olen  Memorial  Library,  brick  and  stone, 
to  H.  Wales  Lines  Co.,  Meriden.  Archts. 
est.  $200,000.  Noted  Feh.  25. 

N.  Y..  New  York — PAROCHIAL  SCHOOL 
— St.  Anna  Roman  Catholic  Church,  Lu 
ADbotts,  pastor,  312  East  110th  St.,  6 
story,  brick,  steel  and  stone,  plain  founds^ 
tlon.  East  110th  St.,  to  Sobray-WTiltcomb 
Co..  105  West  40th  St.  Archts.  est.  $200,000. 

N.  J..  IMalnfleld— CHURCH— First  Bap¬ 
tist  Church,  brick,  steel  and  stone,  plain 
foundation,  to  N.  Kidde  &  Co.,  140  Cedar 
St.,  New  York  City,  $204,500.  Noted 
Nov.  5. 

Pa..  Phlla.— COLLEGE — St.  Joseph  Col¬ 
lege,  A.  G.  Brown,  pres.,  17th  and  Stiles 
Sts.,  2}  story  and  basement.  184  x  241  ft., 
rein. -con.,  brick,  steel  and  stone,  Pjaln 
foundation,  54th  St.  and  city  line,  to  J.  Mc- 
Shane.  1713  Sanaom  St.  Archts.  est.  $1,- 
000. 000.  Noted  Feb.  18. 

Md..  naltlmore — HOME — Bureau  Catho¬ 
lic  Charities,  415  Cathedral  St.,  4  story  and 
basement.  120  x  250  ft.,  brick  and  stone, 
plain  foundation,  at  St.  Agnes  Hospital,  to 
Frainle  Bros.  &  Halgley,  19  W'est  Franklin 
St.,  $500,000.  Noted  Mar.  11. 

D.  Wash.— HIGH  SCHOOI.r— Dlst. 

Comrs.,  Dlst.  Bldg.,  wing  for  MacFarland 
Junior  High  School,  to  F.  E.  Hartman  Co., 
Inc.,  Charlottesville,  Va.,  $145,226.  Noted 

C?,’  OoIdsl>«r«y— HIGH  SCHOOL— City, 
2  story,  fireproof  high  school,  to  J.  W. 
Stout  ■&  Co.,  Sanford.  $218,313.  Noted 
Mar.  4.  .  .  j 

O. .  Dayton — SCHOOI., — Bd.  Educ.,  Lud¬ 
low  Bldg.,  2  story,  rein. -con.  and  brick, 
plain  foundation,  Huffman  St.,  to  H.  R. 
Blagg  Co.,  1229  East  3rd  St.,  $368,580. 
Noted  Feb.  25. 

O.,  Mt.  Vernon — CHURCH — Bd.  Trustees 
First  Methodist  Episcopal  Church,  general 
contract  2  story  and  basement.  135  x  140 
ft.,  concrete  and  brick,  to  Hawkins  Constr. 
Co.,  Newark,  $140,100.  Noted  Mar.  11. 

Ind.,  Indianapnliii — SCHOOL — Bd.  School 
Comrs.,  150  North  Meridian  St.,  general 
contract  School  78,  Sherman  Dr.  and  Ver¬ 
mont  St.,  to  Schlegel  &  Roehm,  606  Lom¬ 
bard  St..  $120,407.  Noted  Mar.  4. 

Mleh.,  Detroit  —  SCHOOL  —  Bd.  Educ., 
1354  Bway.  Ave,,  2  story  and  basement, 
rein. -con.,  brick  and  steel,  plain  foundation, 
Martin  and  McGraw  Ave.,  to  Rosewarne, 
McNahh  &  Worswick,  333  State  St.,  $682,- 
940.  Noted  Mar.  18. 

Mleh.,  Melvindale  (Dearborn  P.  O.,  R.  P. 
D.  2) — SCHOOI.I — Bd.  Educ.,  2  story  and 
basement,  100  x  200  ft.,  rein. -con.,  brick 
and  steel,  plain  foundation,  to  F.  R.  Patter¬ 
son  Constr.  Co,,  2631  Woodward  Ave.,  De¬ 
troit,  about  $175,000.  Noted  Feb.  18. 

HI..  Chicago — SCHOOI, — Bd.  Educ.,  650 
South  Clark  St.,  J.  E.  Byrnes,  bus.  mgr., 
general  contract  Walter  S.  Christopher 
School  for  Crippled  Children,  1  story  and 
basement,  210  x  210  ft.,  brick  and  terra 
cotta.  West  51st  St.  and  South  Artesian 
Ave.,  to  S.  N.  Nielsen  Co.,  3059  Augusta 
St.  Noted  Feb.  11. 

W’ls.,  Marshfield  —  HIGH  SCHOOL  — 
School  Dist.  1,  3  story  addition,  36  x  207  ft. 
1  story,  62  x  108  ft.,  and  1  story  70  x  104 
ft.,  rein. -con.,  brick  and  tile  additions  to 
vocational  and  Junior  high  school,  plain 
foundations ;  to  T.  J.  Molzahn,  2  Majestic 
Bldg.,  I.rf»  Crosse,  $189,290. 

WIs.,  Milwaukee— SCHOOI., — St.  Stanis¬ 
laus  Congregation,  401  Mitchell  St.,  3  story 
and  basement.  68  x  133  ft.,  rein. -con.  and 
brick,  plain  foundation.  Grove  St.,  to  S. 
Czaplewskl  &  Sons,  878  2nd  Ave.  Archts. 
est.  $275,000.  Noted  Feb.  25. 

Minn.,  Minneapolis — BOTANY - Dept. 

Administration  &  Finance,  Capitol,  St. 
Paul,  3  story  and  basement,  rein. -con., 
brick  and  stone  on  University  Campus, 
here,  gt  neral  contract,  to  Devereaux-Olson 
Constr  Co.,  716  11th  Ave.  S.,  $153,251. 
Noted  Mar.  18. 

Minn.,  Koehester — SCHOOL — Bd.  Educ., 
S.  I,.  Seamon,  elk.  Bd.  Educ.,  general  con¬ 
tract  3  story  and  basement,  64  x  244  ft., 
rein. -con.,  brick  and  stone  school,  to  M. 
Madsen  Co.,  702  Natl.  Bldg.,  Minneapolis, 
$187,000,  Noted  Mar.  18. 


Mo.,  St.  Loiilo — SCHOOL — Bd.  Educ.,  911 
Locust  St.,  general  contract  3  story,  rein.- 
con.,  brick  and  stone.  Von  Phul  and  Linton 
Sts.,  to  H.  Lloyd  Building  &  Constr.  Co., 
Syndicate  Trust  Bldg.,  $245,790.  Noted 
Mar.  18. 

Wash..  Olympia  —  HIGH  SCHOOL  — 
School  Dlst.,  general  contract  4  story,  77  x 
150  ft.,  rein. -con.,  brick  and  steel  addition. 
Wood  pile  foundation,  Washington  St.  be¬ 
tween  12th  and  13th  Aves.,  to  Reid  Bros. 
Constr.  Co.,  Montesano,  $129,497  :  heating 
and  ventilating,  to  Rushlight,  Hastorf  & 
Lord,  371  Hawthorne  Ave.,  Portland,  Ore., 
$30,418.  Noted  Feb.  18. 

CaUf.,  Pasadena— HIGH  SCHOOL— Bd. 
Educ.,  general  contract  Center-Oak  Knoll 
High  School,  rein. -con.,  to  United  Building 
&  Finance  Co.,  1262  North  Fair  Oaks  Ave., 
$105,140.  Noted  Mar.  18. 


Federal  Government 
Work 


Proposed  ITorfc 


Mass,.  Bedford  — Hospital  — U.  S.  Vet¬ 
erans  Bureau,  Arlington  Bldg.,  Wash., 

D.  C.,  making  surveys  site  lor  hospital, 
here.  $1,500,000. 

Bids  Desired 

Mass.,  Rutland  Heights  —  Refrigeration 
and  Ice  Plant — Apr.  20,  by  U.  S.  Veterans 
Bureau,  Arlington  Bldg.,  Wash.,  D.  C., 
refrigeration  and  ice  plant,  at  U.  S.  Vet¬ 
erans  Hospital  89,  here.  L.  H.  Tripp,  ch. 
Constr.  Div. 

Mass.,  South  Boston  (sta.  Boston)  — 
Spec.  5185  —  Dredging — May  5,  by  Bureau 
Yards  &  Docks,  Navy  Dept.,  Wash.,  D.  C., 
dredging  at  dry  dock,  here.  Noted  Feb.  18. 

Pennsylvania — Recreation,  etc. — Apr.  27, 
by  U.  S.  Veterans  Bureau,  Arlington  Bldg., 
W'ash.,  D.  C.,  constructing  recreation  build¬ 
ing,  covered  walk,  duplex  officers  Quarters, 
etc.,  at  U.  S.  Veterans  Hospital  103,  As- 
plnwall-Sharpsburg.  F.  T.  Hines,  dir. ;  adv. 

E.  N.-R.  Mar.  25. 

Pa.,  Chester  —  Remodeling  —  Apr.  13,  by 
Treas.  Dept,  at  office  Supervising  Archt., 
Wash.,  D.  C.,  remodeling  U.  S.  Post  Office, 
here. 

D.  C.,  Wash. — Granite — Apr.  22,  at  office 
Executive  Officer  Arlington  Memorial 
Bridge  Comn.,  granite  for  Arlington 
Memorial  Bridge  across  Potomac  River ; 
adv.  E.  N.-R.  Mar.  25.  Noted  Feb.  11. 

D.  C.,  Wash. — Hospital — Apr.  21,  by 
Director  U.  S.  Veterans  Bureau,  c/o  Con¬ 
structing  Quartermaster,  Munitions  Bldg., 
mess  and  kitchen,  ward  buildings,  etc. ;  also 
by  Constructing  Quartermaster,  moving 
buildings,  grading  sites,  etc.,  all  above  at 
Walter  Reed  General  Hospital,  Army 
Medical  Center:  adv.  E.  N.-R.  Mar.  25. 

Ala.,  Mobile  —  Quarantine  Station  —  Apr. 
16,  by  Treas.  Dept,  at  office  Supervising 
Archt.,  Wash.,  D.  C.,  constructing  quaran¬ 
tine  station,  here. 

La.,  New  Orleans — Earthwork — Apr.  15, 
by  U.  S.  Engineers  Office,  140  Decatur  St., 
6,500,000  cu.yd.  earthwork  In  lower  Tensas, 
Atchafalaya,  LaFource,  Baratarla,  Pont- 
chatoula.  Lake  Borgne  and  Bayou  Bouoff 
Levee  Dists. 

Tenn.,  Memphis — Levee — Apr.  12,  by 
Dlst.  Engineer  Mississippi  River  Comn.,  5,- 
600,000  cu.yd.  levee  earthwork  In  Upper 
and  Lower  St.  F'rancls,  Reefoot  and  White 
River  Levee  Dists. 

WIs.,  Milwaukee — Cement — Mar.  30,  by 
U.  S.  Engineer  Office,  20,300  bbl.  cement. 

Tex.,  Abilene — Addition — Apr.  6,  Treas. 
Dept,  at  office  Supervising  Archt.,  Wash., 

D.  C.,  adding  swing  room  at  U.  S.  Post 
Office,  here. 

Calif.,  San  Diego — Sewer — Spec.  5189 — 
Mar.  31,  by  Bureau  Yards  &  Docks,  Navy 
Dept.,  vVash.,  D.  C.,  outfall  sewer  at 
destroyer  base,  here.  Noted  Mar.  11. 

Calif.,  Santa  Barbara — Remodeling — Apr. 
12,  by  Treas.  Dept,  at  office  Supervising 
Archt.,  Wash.,  D.  C.,  remodeling  U.  S.  Post 
Office,  here. 

Bids  Received 

Pa.,  Lebanon — Remodeling — Treas.  Dept., 
at  office  Supervising  Archt.,  W’ash.,  D.  C., 
remodeling  U.  S.  Post  Office,  here,  from 

E.  M.  Spitler,  Lebanon,  $13,500.  Noted 
Mar.  11. 

Fla.,  St.  Augustine — Remodeling — Treas. 
Dept.,  at  office  Supervising  Archt.,  W’ash., 
D.  C.,  Mar.  19,  remodeling  and  enlarging 
U.  S.  Post  Office,  here,  from  J.  T.  Parker, 
St.  Augustine,  $10,725.  Noted  Mar.  11. 

Mleh.,  Camp  Custer  (br.  Battle  Creek)  — 
Walks — U.  S.  Veterans  Bureau.  Arlington 
Bldg.,  Wash.,  D.  C.,  Mar.  16,  covered  walks 


from  O.  F.  Miller  Co.,  Kalamazoo 

(2)  $50,921  (.'!)  add  $365  (4)  adl  i.'-, 

Noted  Mar.  4. 

Minn.,  St.  Paul — Sidewalks — Trc,  iii-nt 
at  office  Supervising  Archt.,  Wasti  i  J. ' 
sidewalks  at  U.  S.  Post  Office,  her.-, '  m  i’ 
Sandqulst,  St.  Louis,  Mo.,  (a)  $I  ^ 

(h)  $1,298.  ■ 

Oregon — Outlet  Pipes — Bureau  P.  ima 
tlon.  Dept.  Interior,  Denver,  Colo  \\‘.f  o' 
54  In.  steel  outlet  pipes  for  McK.-i  iiam' 
I’matilla  Project,  here,  from  I’ltt^lninrh' 
Des  Moines  Steel  Co.,  Curry  Bldg  riit«' 
burgh.  Pa.,  (1)  $5,485  (la)  $6,35(1  j,.' 

Noted  Feb.  4.  '♦(.>. 

Calif.,  Eureka  —  Radio  Tower  —  sneo 
5161 — Bureau  Yards  &  Docks,  Navy  li.iit'' 
W’ash.,  D.  C..  Mar.  17,  steel  and  (-..n  rete 
radio  tower  at  Naval  Radio  Station,  here 
from  Eureka  Boiler  W’ks.,  Eurek;i  ni 
$3,150  (3)  $2,850.  Noted  Mar.  4.  ’ 

Contracts  Awarded 

Pa.,  Erie — Remodeling — Treas.  Di.pt 
office  Suiiervising  Archt.,  Wash.,  I)  i'  re¬ 
modeling  and  enlarging  U.  S.  Post  office 
here,  to  A.  M.  Lundberg,  Times  Bide  st’ 
Louis,  Mo.,  $19,400.  Noted  Mar.  11. 

N.  C.,  Cai>e  Lookout  (mall  Beaiifurt)  _ 

Compass  Station — Bureau  Yards  (y  Docks 
Navy  Dept.,  Wash.,  D.  C.,  two  100  ft  radio 
towers  at  Naval  Radio  Compass  .stati  .n 
here,  to  W’.  F.  Martens,  212  East  \ve’ 
Roche.ster,  N.  Y.,  $4,900  (150  days).  Xuud 
Mar.  11. 

Ala.,  Mobile — Remodeling — Treas.  Dept 
at  office  Supervising  Archt.,  W’ash.,  D  C 
remodeling  U.  S.  Post  Office  and  Custom 
Hou.se,  here,  to  A.  C.  Samford.  (.]\t 
Shepard  Bldg.,  Montgomery,  $11,000.  Noted 
Mar.  18. 

Ind.,  Mirhigan  City — Remodeling — Treas 
Dept.,  at  office  Supervising  Archt.,  Wash 
D.  C.,  1  story  extension  and  remod.  line 
ID  S.  Post  Office,  here,  to  W’.  MacDonald 
Constr.  Co.,  Odd  Fellows  Bldg.,  St.  I.ouis 
Mo.,  $18,660.  Noted  Mar.  18. 

Ind.,  Terre  Haute — I’ost  Office — Trea.s. 
Dept,  at  office  Suiiervising  Ariht.,  Wash 
D.  C.,  post  office  and  court  room,  here,  tri 
R.  E.  Meyer,  1901  Wa.shington  Ave.,  $9.700. 
Noted  Mar.  18. 

Mich.,  JaekNon — Po.st  Office — Trc.is.  Dept, 
at  office  Supervising  Archt..  Wash..  D.  (' 
extension  to  U.  S.  Po.st  Office  and  Court 
House,  here,  to  I’niver.sal  Constr.  Co.,  Kt 
Wayne,  Ind.,  $14,700.  Noted  Mar.  is 

Kan.,  IIiitrhinHon — Remodeling — Treas. 
Dept.,  at  office  Supervising  Archt.,  Wash . 
D.  C.,  remodeling  and  enlarging  U.  s.  Post 
Office,  here,  to  A.  M.  Lundberg,  Times 
Bldg.,  St.  Louis,  Mo.,  $19,790,  Noted 
Mar,  11, 


Unclassified 

Proposed  Work 

Pier  and  Boardwalk — Old  Orchard,  Me. 

— W’hlteway  Amusement  Co.,  made  plans 
pier  and  boardwalk.  $28,000.  Libby  & 
Johnson,  200  Main  St.,  Saco,  engrs. 

Subway  Station — Boston.  Mass. — Boston 
Elevated  R.R.,  31  St.  James  Ave.,  plans 
extending  subway  station  136  ft..  Charles 
and  Cambridge  Sts.  $200,000.  Private 
plans. 

Lighting  System  —  Boston,  Mass.  —  City 
Council  plans  to  appropriate  $25,000  light¬ 
ing  East  Boston  Airport.  Engineer  not 
selected. 

Golf  Course  —  Wellfleet,  Mass.  —  See 
“Buildings — Commercial." 

Swimming  Pools  —  Scranton.  Pa. — City 
Council  appropriated  $110,000,  and  .soon 
takes  bids  constructing  swimming  pool.s  in 
North.  South  and  West  Scranton. 

Suburban  Development  —  Greensboro. 
N.  C. — Broadacres,  Inc.,  purchased  150  acre 
site  adjoining  Sedgefleld  development,  and 
plana  suburban  development,  Incl.  sewers, 
waterworks,  streets,  etc.  $50,000.  R.  B. 
Crldland.  Bailey  Bldg.,  Phlla.,  Pa.,  engr. 

Wharf — Wilmington,  N.  C. — Plans  elec¬ 
tion  $100,000  bonds,  constructing  wharfage 
on  Old  Liberty  St.  Shipyard. 

Transmission  Line  —  Biloxi,  Miss.  —  See 
“Streets  and  Roads,” 

Stadium — Lafayette,  La. — Southwestern 
Louisiana  Institute,  making  plans  rein - 
con.  and  steel  stadium,  at  athletic  field. 
$50,000.  Favrot  &  Livaudis,  Hibernia 
Bldg.,  New  Orleans,  engrs. 

Gas  Mains — Indianapolis,  Ind. — Citizens 
Gas  Co.,  47  South  Pennsylvania  St.,  C.  C. 
Cray,  purch.  agt.,  plana  laying  160,()00  lin. 
ft.  4-  to  16-ln.  c.l.  pipe,  etc.,  during  1926. 

Swimming  Tank  —  Detroit,  Mich.  —  Pee 
“Buildings-— Commercial.” 

Swimming  Pool  —  Chicago,  111.  —  Sit 
“Buildings — Commercial.” 
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I'oliee  Alarm  System — Green  Buy,  WU. — 
\V  \j  Kerr,  city  elk.,  plans  police  alarm 
vvM.iii  $30,000. 

‘  I  riiii»mi«»ion  lAne — Sparks,  Okla. — See 

-W  .iterworks.”  .... 

I„„u _ I.iinc  Beach,  Calif. — MakinR  pre- 

liieinarv  plans  rein.-con.  d<K'k  with  transit 
si"  -1  on'  ('hannel  3.  Slips  4  and  6.  $750,000. 

.  (1  1 0‘C.  24. 

'  oriiiimeiitui  Michtinir  System — Los  .An«e- 
1,.,.  (  allf.  —  la  IS  Antfeles  Co.  made  plans 
stf.-l  standards  on  portions  of  Allen.  New 
S'erk  Aves.,  etc.,  Co.  Impvt.  518.  $25,000 

'"^Tunnel  —  Oakland,  Calif.  —  East  Bay 
Municipal  I'tlllty  Dist.,  made  plans  Clare- 
I'ncnt  tunnel,  18.000  ft.  long,  9  ft.  diam. 
\  I*.  Davis,  Oakland,  ch.  engr. 

Snimminic  I’ool — I’etaluma.  Calif. — City 
(l.f.ated  $65,000  bonds,  swimming  pool. 
X..t.(l  Jan.  14. 

KollinK  Doors  —  San  Franrlseo,  Calif.  — 
«t;(te  lid.  Harbor  Comrs.,  Ferry  Bldg., 
maklnt'  revised  plans  steel  rolling  doors  for 
I'ier  50.  $20.000-$30,000.  F.  G.  White, 

Ferry  Bldg.,  ch.  engr. 

Fire  .\larm  Boxes — San  Francisco,  Calif. 

_ City  and  San  Francisco  Co.  making  plans 

150  tire  alarm  boxes  In  various  sections.  M. 
.51.  o  Shaughnessy.  city  engr. 

Il.vdro-electric  Development  —  Willows, 
Calif.  —  See  "Buildings — Industrial.” 

Transmission  I,lne-^np-de-la-Madelelne, 
Our.  —  Shawlnigan  Water  &  Power  Co., 
Shawinigan  Falls,  plans  6  ml.  transmission 
line  with  40  steel  towers,  16  ft.  high,  here. 
$40,000.  A.  Dessoules,  Shawinigan  Falla, 
engr. 

Transmission  Line— Rouyn,  Que. — North¬ 
ern  Canada  Power  Co.,  Timmins,  Ont.,  plans 
40-45  mi.  probably  steel  transmission  lino 
from  hvdro-electric  generating  station  on 
guinze  Hiver  to  Rouyn  mining  camp,  here. 
$400,000. 

Snitches,  etc. — London,  Ont. — Utilities 
Comn.,  Hydro  Otflees,  plans  2  switches  and 
additional  transformers,  remodeling  and 
enlarging  power  control  equipment.  $25,000. 
K.  V.  liuchanan,  c/o  owner,  engr. 

Subway — Timmins,  Ont. — Temlskamlng  & 
Northern  Ontario  Ry.,  North  Bay,  making 
plans  concrete  nad  steel  subway  under 
railroad  tracks,  here.  $25,000.  S.  B. 
Clement,  North  Bay,  engr. 


Bids  Desired 

Swimming  Pool — Lawrence,  Mass. — Mar. 
29,  by  City,  swimming  pool  in  South 
Lawrence.  $55,000.  J.  E.  Allen,  283  Essex 
St.,  engr.  Noted  Mar.  4. 

Bandstand,  etc.  —  Thomaston,  Conn.  — 
Town,  R.  H.  French,  ch.  com.,  High  St., 
taking  bids  concrete  bandstand,  adding  soil, 
sidewalks,  etc..  Center  Park.  $25,000.  T. 
H.  Desmond,  Simsbury,  engr. 

Signal  Tower— New  York — Apr.  5.  by  Bd. 
Transisirtation,  J.  H.  Delaney,  chn.,  49 
Lafayette  St.,  New  York  City,  Interlocking 
signal  tower,  at  New  Utrecht  Ave.  and 
62nd  St.,  Brooklyn:  also  sewer  and  water 
connections  in  various  locations  of  Rapid 
Transit  R.R.,  in  Boros  Brooklyn,  Manhat¬ 
tan.  Bronx  and  Queens. 

Stable,  etc. — Brooklyn,  N.  Y. — Apr.  1,  by 
.\rmory  Bd.,  J.  B.  Trainer,  secy..  City  Hall, 
.S'ew  York,  additional  stables  and  storage 
accommodation  at  armory  of  lOlst  Cavalry, 
1579  Bedford  Ave.,  here. 

Lighting  System — Biloxi,  Miss. — Apr.  5, 
by  .Mayor  and  Comn.  Council.  White  Way 
system  on  East  and  West  Blvd.  from  Oak 
St.  to  city  limits,  144  ten  ft.  concrete  light¬ 
ing  standards  with  ornamental  tops,  etc. 
Hawkins  &  Madding.  Biloxi  and  Gulfport, 
consult,  engrs.  Noted  Mar.  18. 

I'lilouder— -New  Orleans,  La. — Apr.  20,  by 
Bd,  Port  Comrs.,  New  Court  House,  marine 
leg  unloader  with  1,000  lln.ft.  belting,  8 
ball  bearing  electric  motors,  15  to  40  hp. 
each.  etc.  at  Stuyvesant  Docks. 

W  all — Cleveland,  •  O. — Mar.  26,  by  City, 
W.  U.  Hopkins,  mgr.,  gravity  or  rein. -con. 
retaining  wall  along  Doan  Brook  In  Rocke¬ 
feller  Park.  $50,000.  S.  Newman,  City 
Hall.  engr. 

Stadium,  etc.  —  Evansville,  Ind.  —  See 
"Buildings — Education,  Religious." 

Power  Plant  Equipment — Richmond,  Ind. 
— Apr.  12,  by  L.  F.  Ross,  medical  supt. 
Eastern  Indiana  Hospital  for  Insane,  new 
250  kva.  engine  and  generator  unit,  trans¬ 
former,  switchboard,  etc.  In  hospital.  Snider 
A:  Rotz,  703  Merchants  Bank  Bldg.,  Indlan- 
ai«>lis.  engrs. 

Transmission  Line  —  Wisconsin  —  See 
"Contracts  Awarded.” 

Culverts  —  Logan,  la.  —  See  “Streets  and 
Roads.” 

Bids  Received 

Subway,  etc.  —  Wash.,  D,  C.  —  DIst. 
Comrs.,  Dist  Bldg.,  Mar.  11,  subway  and 
bridge,  at  Van  Buren  St.  and  Baltimore 


and  Ohio  R.R.  track.s.  from  Potomac 
Constr.  Co.,  Wash.-,  D.  C.,  $69,697.  Noted 
Mar.  4. 

Ornamental  Lighting  System — I,os  .Ange¬ 
les,  Calif.  —  Ornamental  lighting  system, 
Incl.  100  preca.st  «)rnamental  stone  posts,  on 
Figueroa  St.  between  Jefferson  St.  and  Ver¬ 
non  Ave.,  etc.,  from  A.  C.  Rice.  1957  Santee 
St..  $33,436.  Engrs.  est.  $36,722. 

Wharf — .Monterey,  Callf.-^lty  Council, 
Municipal  Wharf  2,  from  A.  W.  Kitchen. 
110  Market  St.,  San  Francisco,  $199,977. 
Noted  Mar.  11. 

Contracts  Awarded 

Subway — New  A'ork.  N.  Y. — Bd.  Trans¬ 
portation.  J.  H.  Delaney,  chn..  49  Lafayette 
St.,  subway  connecting  Manhattan-Bronx 
Subway  to  Manhattan  Elevated  line.  Agree¬ 
ment  "EE,”  to  M.  D.  Walsh,  1124  Findlay 
Ave.,  $218,920.  Noted  Mar.  11. 

Power  Development  —  I'nion,  Pa.  —  See 
"Buildings — Industrial.” 

Stadium — Shreveport,  La. — School  Bd. 
Caddo  Parish,  rein. -con.  stadium,  for  C.  E. 
Byrd  High  School,  to  W.  H.  Buchanan, 
Haynesville,  $44,950.  Noted  I>ec.  31. 

Lighting  System — Kenilworth,  III. — Ran¬ 
dolph  Perkins  Co.,  engrs.,  38  South  Dear¬ 
born  St.,  ('hlcago,  370  street  lights,  here, 
to  A.  Johnson  of  Electrical  Contg.  Co.,  844 
Rush  St..  Chicago,  for  Village.  $72,871. 
Noted  Jan.  28. 

Transmission  IJne— AVIseonsIn — Wisconsin 
Valley  Electric  Co.,  F.  Nolte.  purch.  agt., 
206  3rd  St.,  Wausau,  will  build  40  mi. 
transmission  line  between  Wausau  and 
Antlgo  by  day  labor.  Private  plans.  Noted 
Mar.  11. 

Culverts — Iowa — State  Hy.  Dept.,  Ames, 
28  concrete  culverts  on  Federal  Aid  Proj¬ 
ect  63-B  and  F,  Lucus  Co.,  to  Repass  Bros., 
Des  Moines,  $14,857  ;  16  concrete  culverts 
on  Federal  Aid  Project  274-A  and  B.  Butler 
Co.,  to  L.  O.  Kimball,  Clear  Lake,  $5,100  ; 
21  culverts  on  Federal  Aid  Project  197-A, 
Allamakee  Co.,  to  F.  Carlson,  Decorah, 
$6,044  ;  4  culverts  on  Primary  Rd.  342-B, 
Mahaska  Co.,  to  A.  P.  Munson,  Marion, 
$1,970.  Grand  total  $27,971.  Noted  Feb. 
25,  under  "Streets  and  Roads.” 

Ornamental  Lighting  Rystem  —  Long 
Beaeh,  Calif.  —  City  Council,  200  metal 
standards  on  Atlantic  Ave.,  to  J.  C.  Perry. 
Detwiler  Bldg.,  Los  Angeles,  $78,555.  Noted 
Mar.  11. 

Ferry  Slip— Tiburon,  Calif. — Northwest¬ 
ern  Pacific  R.R.  Co.,  64  Pine  St.,  San  Fran¬ 
cisco,  350  ft.  ferry  slip  and  pile  and  tim¬ 
ber  approach,  to  Healy-Tlbbltts  Constr.  Co., 
64  Pine  St..  San  Francisco. 

Pier  —  North  A’aneouver,  B.  C.  —  Van¬ 
couver  Oil  Refining  Co.,  30  x  150  ft.  pier 
and  700  ft.  10  ft.  trestle  for  track  and 
pipe  line,  on  creosoted  piles,  to  Vancouver 
Pile  Driving  Co.  Ltd.,  207  Hastings  St.  W., 
Vancouver,  $25,000. 


Materials 


Proposed  Work 

Tar,  etc. — Trenton,  N.  J. — Mercer  Co. 
takes  bids  100,000  gal.  tar  arid  5,000  tons 
pebbles.  $30,000.  H.  F.  Harris,  Court 
House,  engr. 

Bids  Desired 

Portland  Cement — Boston,  Mats. — Apr.  1, 
by  Supply  Dept.,  furnishing  Portland 
cement  to  various  city  departments. 

Cement,  ete.^Hprlnglleld,  Mass. — Apr.  7, 
at  office  City  Clerk,  Administration  Bldg., 
asphaltic  cement,  asphalt,  asphaltic  and 
non-asphaltlc  road  oils,  hot  and  cold  tars, 
castings,  sewer  pipe,  etc.  R.  P.  Marsh, 
supt.  Dept.  Streets  &  Eng. 

Brick — Hartford,  Conn. — Mar.  30,  by  Bd. 
Contr.  &  Supply,  City  Hall,  100,000  brick 
to  be  used  for  catch  basins  and  repairing 
sewers. 

Limestone  Dust,  etc. — Bridgeton,  N.  J. — 
Mar.  30,  by  City  Council,  City  Hall,  C-  P. 
Corey,  elk.,  2,000  tons  more  or  less  lime¬ 
stone  dust,  and  1,200  tons  more  or  less 
refined  asphalt,  delivered  at  city’s  siding  at 
Asphalt  Plant. 

CemenL  etc.— —Collins,  Miss. — Apr.  6,  by 
F.  C.  McRaney,  city  elk.,  1  car  load  cement 
In  100  lb.  sacks,  and  1  car  load  18  and  20 
in.  concrete  tiling. 

Gravel,  etc.— Greenville,  Miss. — Apr.  2, 
by  Highway  Comrs.  Washington  Co.,  7,000 
tons  washed  sand,  10,000  tons  washed 
gravel,  14,000  bbl.  Portland  cement.  25,000 
ft.  $  in.  plain  round  steel  barges,  18  ft. 
long,  and  16,000  ft.  4  ft.  long.  20.000  ft.  $ 
in.  square  deformed  steel  bars,  4  ft.  long, 
and  25,000  ft.  iron  center  strips,  etc.  $75,- 
000. 


K)uid  Dll — Nashville,  Tenn. —  Mar.  30.  by 
Bd.  Pub.  Wks.,  25  tank  car.-*  asphaltic  mad 
oil.  H.  E.  Howse,  mayor.  Noted  Mar  4 
Tar — Cincinnati.  O. — .-Apr.  2.  hy  4'omrs. 
Hamilton  Co.,  approximately  3oo.o0o  gal. 
Grade  1  tar.  $33,000.  E.  A.  tlast,  Court 
House,  engr. 

Cual  Cinders — Cleveland.  D. — Apr.  2.  by 
City,  A.  K.  Hoare,  j.urch.  agt  ,  4,000  tons 
No.  1  coal  cinders,  for  u.se  at  Cltv  .-Mr  Mail 
Field. 

CreosiMed  Fir  and  Oak — Chlrag<»,  III. — 
Mar.  30,  by  I)ept.  Pub.  Wks..  City  Hall. 
51.t»80  ft.  creosoted  Douglas  tir  and  red  oak 
timlH'r.  f.»>-b.  at  Municipal  Plant.  Slat  St. 
and  Sai'ramento  Ave.  A.  .-A.  St>rague.  comr. 

Tar  and  .Asphalt — Clayton.  Alo. — Mar.  31. 
by  R.  Jablonsky.  engr.  St.  Ismls  t'o..  Court 
House,  300.000  gal.  tar  or  asidialt  eijual  to 
Tarvia  or  Asphalt  AssiM'iation  Asphalt  A  1 
and  50,000  gal.  tar  e(|ual  to  Tarvia  A  and  B. 

Crushed  Slone,  etc. — Toronto,  tint. — Se«‘ 
"Streets  and  Roads." 

I*1pe.  etc. — Vantsinver,  B.  C. — Mar.  29. 
by  City  Council,  10,000  ft.  6  in.  5.000  ft. 

8  In.  and  5,000  ft.  12  In.  cast  Iron  pipe,  one 
hundred  6  In.,  fifty  8  In.  and  fifty  12  In. 
valves.  $15,000.  C.  Brackenridge,  City 
Hall,  engr. 

Bids  Received 

Portland  Cement,  etc. — Brooklyn,  N.  Y, 

— J.  A.  Gulder,  pres.  Brooklyn  Boro,  Boro 
Hall,  Mar.  17.  8,0il0  bbl.  Portland  centent 
and  4,000  cu.yd.  paving  concrete  sand,  from 
M.  F.  Hickey  Co.,  Inc.,  83  9th  St.,  $21,920 
and  $4,160  respectively;  5,000  cu.yd.  cours*; 
aggregate  and  3.000  tons  limestone  dust, 
from  New  York  Trap  Rmk  Co.,  101  Park 
Ave.,  New  York  City.  $8,650  and  $12,900  re¬ 
spectively  ;  3,000  cu.yd.  sand  grit,  from 

Rosoff  Sand  &  Gravel  Co.,  152  West  42nd 
St.,  New  York  (’’ity,  $5.370 ;  2.000  cu.yd. 
paving  sand,  from  T.  E.  McCormick.  810 
Lincoln  Rd..  $2,250 ;  600,000  gal.  asphaltic 
road  oil,  from  Standard  Oil  Co.  of  New 
York,  26  Bway..  New  A'ork  City.  $37,140; 
600,000  gal.  asphalt  cement,  from  Warner 
Quinlan  Co  79  Wall  St.,  New  A'ork  City. 
$38,160  ;  500,000  gal.  fuel  oil,  from  Texas 
Co.,  17  Battery  PL,  New  York  Cltv,  $22,- 
770;  12,000  cu.yd.  asphalt  sand,  /rom  Z. 
Mahoney,  557  46th  St..  $12,360;  8,000  cu. 
yd.  binder  atone,  etc.,  from  Calvin  Tomp¬ 
kins  Co.,  30  Church  St.,  New  York  City, 
$15,520;  and  15,000  cu.yd.  steam  cinders 
from  W.  F.  Rourke,  259  77th  St.,  $17,250. 
Noted  Mar.  11. 

Cable,  etc. — Milwaukee.  AA’Ia. — Central 
Bd.  Purchases,  Mar.  15,  41,405  ft.  lead  en¬ 
cased  paper  insulation  cable,  from  Amer. 
Electric  Wks.,  Phillipsdale.  R.  I.,  at  $<i.30 
and  $0,502  per  ft.  ;  and  20.000  ft.  vitr.  clay 
conduits,  from  Graybar  Electric  Co.,  460 
Milwaukee  St.,  $0,089.  Noted  Mar.  11. 

Contracts  Awarded 

Asphaltlr  Cement — St.  George,  N.  — 

J.  A.  Lynch,  pres.  Richmond  Boro.  Boro 
Hall,  to  J.  E.  Donovan.  2205  Richmond  Ter¬ 
race,  Port  Richmond,  276,000  gal.  asphaltic 
binder  $38,640,  2,600  cu.yd.  1$  In.  stone 
$8,450,  450  cu.yd.  J  In.  stone  $1,462,  500  cu. 
yd.  screenings  $1,625,  1,850  cu.yd,  trap  rock 
screenings  $7,400  and  1,650  cu.yd.  gravel 
for  Dist.  1.  $4,125;  to  Liberty  Mason  Sup¬ 
ply  Co.,  67  Grant  St.,  1,100  cu.yd.  concrete 
sand  $2,453,  3,800  cu.yd.  1|  in.  stone  $11,- 
932,  225  cu.yd.  |  in.  stone  $707,  225  cu.yd. 
screenings  $707  ;  to  Hygrade  Builders  Sup¬ 
ply  Co.,  6th  St.  and  2nd  Ave.,  Brooklyn, 
3,900  cu.yd.  1|  In.  stone  $15,132,  175  cu.yd. 

5  In.  stone  $679,  and  150  cu.yd.  8<-reenlngs 
$582  ;  to  J.  Johnson  Sons,  455  Bw.ay.,  West 
New  Brighton,  1,700  cu.yd.  pea  gravel  for 
Dist.  2  $5,015,  and  1,850  cu.yd.  pea  gravel 
for  Dist.  3,  $5,365,  to  Standard  Oil  Co.,  26 
Bway.,  New  York  City,  300  tons  asphaltic 
cement  $6,768;  and  to  F.  J.  L«‘Wls  Mfg. 
Co..  Eastern  Blvd.  and  177th  St.,  New  York 
City,  100,000  gal.  road  materia!  $10,200. 
Grand  total  $121,242.  Noted  Mar.  4. 

rement  —  Detroit,  MIrh.  —  Comr.  Pur¬ 
chase  &  Supplies,  Marquette  Bldg.,  20.000 
tons  asphaltic  cement  to  Dept.  Ihib.  Wks., 
f.o.b.  Detroit,  to  Standard  OH  Co.,  1011 
4th  St.,  $22.25  per  ton  in  packages,  and 
$18.50  per  ton  In  tank  cars. 

Road  on — Minneapolis,  Minn. — A.  P. 
Erickson,  aud.  Hennepin  Co.,  250,000  gal. 
road  oil,  to  Standard  OH  Co.  of  Indiana, 
1937  Southeast  4th  St.,  $0.0619  per  gal. 
Noted  Feb.  11. 

Wood  Bloeko— 8t.  Paul,  Minn. — A.  E.  Eg- 
gert,  city  purch.  agt.,  2,000 .  sq.yd.  3$  In 
14 -lb.  oil  impregnation,  creosoted  wood 
blocks,  to  Republic  Creosotlng  Co.,  St. 
Louis  Park.  $2.35  per  sq.yd.  Noted  Mar.  4. 

Ralls,  Spikes,  etc.— Vancouver,  B.  f!. — 
Harbor  Comrs.,  280  tons  85  Ib.  rails,  spikes 
•  etc.,  for  terminal  railway,  to  Leith,  Murra> 

6  Co..  510  Hastings  St.  W.,  $24,000. 


See  proposal  advertising  on  page  128y  Advertising  Section 
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HERCULES  ON  THE  JOB 

In  Digging  Machinery 


Men  can  shovel  to  the  degree  that  their  backs  hold  out ; 

Machinery  can  dig  to  the  degree  that  its  power  is  steady. 

Hercules  Power  typifies  the  highest  development  of  the 
engine  that  has  so  universally  replaced  expensive 
and  inefficient  man  power. 

Hercules  takes  the  machinery  to  the  job — and  stays  on 
the  job! 


HERCULES  MOTORS  CORPORATION 

CANTON,  OHIO,  U.  S.  A. 


HERCULES 


Hercules  Engines 
and  Power  Units  are 
built  in  seven  siies. 
from  20  H.P.  to  100 
H.P.  for  every  indus¬ 
trial  requirement. 
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Engineering  News-Record,  April  1, 1926 

Construction 

News 


Some  of  the  Week^s  Large  Projects 


Among  the  announcements  for  the  cur¬ 
rent  week  are  the  following: 


Proposed  W'ork 


Hotel  Coral  Gables.  Fla.,  Coral  Gables 
Rest  Resort  Corp.  having  plans  prepared, 
lloOOO.OOO.  _  — 

Road  work.  Houston,  Tex..  Harris  Co. 
voted  $6,000,000  bonds  for  road  work. 

Hospital,  Northport.  N.  Y.,  U.  S.  Veterans 
Bureau  plans  buildings,  $3,000,000. 

IMant,  Chattanooga,  Tenn.,  L.  S.  Cast 
Iron  Pipe  &  FdfV-  Co.  having  preliminary 

Theatre^'^’^lllnghain.  Wash 
rvvelonment  Co.  plans  theatre,  12.000.000. 
^Depot.  Texarkana.  Tex..  nlH? 

R.  R.  Co.  having  plans  prepared.  $2,000,000. 


Hospital,  Brooklyn,  N.  Y.,  St.  Johns  Hos¬ 
pital  having  plans  prepared,  $1,500,000. 

Hospital,  Boston,  Mass.,  I'.  S.  Veterans 
Bureau  plans  building,  $1,500,000. 

Bids  Wanted 

Bridge,  Maine,  April  21.  by  State  Hy. 
Dept.,  over  Kennebec  River.  $3,000,000. 

Hotel,  Boston,  Mass.,  J.  R.  Whipple 
Corp.  taking  bids,  $3,000,000. 

Apartment,  Chicago.  111.,  Childs  &  Smith, 
Archts.  soon  takes  bids,  $2,000,000. 

Hotel,  Birmingham.  Ala.,  May  1,  Jeffer¬ 
son  Hotel  Co..  $1,500,000. 

Apartment,  Chicago,  Ill.,  Omen  & 
Lilienthal,  about  May  1,  $1,300,000. 

Theatre,  store,  and  apartment,  April  22, 
Z.  E.  Smith.  Archt..  $1,250,000. 


Courthouse,  San  Antonio,  Tex.,  April  16, 
by  Phelps  &  De  Wees,  Engrs.  &  Archts., 
$1,000,000. 

Otflce,  Mt.  Vernon,  N.  Y.,  April  8,  by 
Westchester  Lighting  Co.,  $1,000,000. 

Office  and  store.  Chicago,  111.,  H.  L.  New- 
house,  Archt.,  April  or  May,  $1,000,000. 

Contracts 

Office,  San  Francisco,  Calif.,  E.  H.  Rollins 
&  Sons  to  Dinwiddle  Constr.  Co..  $6,500,000. 

Office,  Chicago,  Ill.,  Holabird  A  Rwhe, 
Archt.  to  Dahl-Stedman  Co..  $3,000,000. 

Power  House,  Bellows  Falls,  Vt..  New 
;  England  Power  Co.  to  Power  Constr.  &  Eng. 
,  Corp.,  $3.00it.00n. 

Dam,  Louisville.  Ky..  U.  S.  Engineer 
I  Office,  to  U.  G.  I.  Contg.  Co.,  $2,149,990. 


li 


Classified  Index  of  Bids  Wanted 


Waterworks 

See  Elio.  News-Record 

3  Arlington,  N.  J . Mar.  25 

5  Claysville.  Pa . 11 

5  Athens,  N.  Y . i- 

5  Norwalk,  Conn . 2? 

5  Biloxi.  Mass . Mar.  2a 

5  Akron.  O . Apr.  1 

,  6  Boston,  Mass . Apr.  i 

6  St.  Louis.  Mo . Mar.  _5 

6  Detroit,  Mich . 

6  Monroe,  N.  C . 

6  Belle  River,  Ont . Mar.  2a 

6  Staunton.  Ill . Mar.  2o 

6  Vancouver,  B.  C . Apr.  1 

6  Boston.  Mass . Apr.  1 

6  Pickens.  Miss . Apr.  1 

6  New  Port  Richey,  Fla . Apr.  1 

6  New  York,  N.  Y . Apr.  1 

6  Brooklyn,  N.  Y . Apr.  1 

8  Port  Arthur.  Tex . Apr.  1 

8  Milwaukee.  Wis . Apr.  1 

9  Trenton,  N.  J . Apr.  1 

9  El  Segundo,  Calif . Apr.  1 

9  Centurla,  Wis . Apr.  I 

12  Los  Angeles,  Calif . Apr.  1 

12  New  Britain.  Conn . Mar.  18 

12  Marshall,  Mo . Apr.  1 

14  Okmulgee,  Ok  la . Apr.  1 

Adv.  Apr.  1. 

.  15  Salisbury.  Md . Mar.  25 

Adv.  Mar.  25  and  Apr.  1. 

.  15  Kenosha.  Wis . Apr.  1 

.  16  Mackinaw,  Mich . Mar.  25 

.  19  Ebensburg.  Pa . Apr.  1 

.  19  St.  Lambert,  Que . Apr.  1 

.  28  Bath.  N.  Y . Apr.  1 

Adv.  Apr.  1 

'.  30  New  Market,  Va . Mar.  25 

Sewers 

3  Ashtabula.  O . Mar.  18 

■.  5  Coatesvllle.  Pa . Mar.  11 

6  St.  George,  N.  Y . Mar.  25 

6  Los  Angeles,  Calif . Apr.  1 

6  Newark,  N.  J . Apr.  1 

7  Los  Angeles,  Calif . Apr.  1 

■.  7  Rye.  N.  Y . Mar.  11 

7  San  Francisco,  Calif . Mar.  25 

7  Cleveland,  O . Apr.  1 

7  Upper  Arlington  (Columbus 

P.  O.),  O . Apr.  1 

•.  7  Long  Island  City,  N.  Y.  ...  Apr.  1 

■.  8  Bromley,  Ky . Mar.  18 

■.  8  Boston.  Mass . Apr.  1 

■.  8  New  York.  N.  Y . Apr.  1 

'.  9  Boston,  Mass . Apr.  1 

r.  12  Buffalo.  N.  Y . Mar.  18 

r.  12  Greenburgh.  N.  T . Apr.  1 

Adv.  Mar.  25  and  Apr.  1. 

r.  12  Schaller,  la . Apr.  1 

r.  19  Hasbrouck  Heights  (Ind.  br. 

Hackensack),  N.  J . Apr.  1 

Adv.  Apr.  1. 

r.  20  Lakeland.  Fla . Apr.  1 

Adv.  Mar.  26  and  Apr.  1. 


Bids  close  See  Eng.  News-Record 

Apr.  20  Muskegon,  Mich . Apr.  1 

Apr.  21  Antigo,  Wis . Mar.  25 

Apr.  21  Grand  Rapids.  Mich . Apr.  1 

Adv.  Apr.  1. 

Apr.  29  North  Chattanooga  (br. 

Chattanooga),  Tenn . Apr.  1 

Adv.  Apr.  1. 

Waste  Disposal 

Apr.  7  Los  Angeles,  Calif . Mar.  25 


Bridges 


3  Toronto,  Ont  . Mar.  25 

5  New  Jersey  . Mar.  18 

5  Indianaptolis,  Ind . Mar.  25 

6  Gulfport,  Miss . Mar.  18 

6  Jones,  La . Mar.  4 

6  St.  Louis,  Mo . Mar.  11 

6  Iowa  . Apr.  1 

7  Lamed,  Kan . Apr.  1 

10  Johnstown.  Pa . Mar.  25 

12  Indianapolis,  Ind . Mar.  25 

13  Omaha,  Neb . Apr.  1 

14  Mississippi  . Mar.  25 

16  Cincinnati.  O . Mar.  25 

21  Maine  . Apr.  1 

22  North  Dakota  . Mar.  18 

Adv.  Mar.  18  to  Apr.  1. 

30  Duluth,  Minn . Mar.  25 


Apr.  6  New  Brunswick.  N.  J . Mar.  18 

Apr.  16  Livonia.  N.  Y . Mar.  25 

Adv.  Mar.  25  and  Apr.  1. 


Railways 


Apr.  3  Missouri  . Mar.  25 

Excavation,  Drainage,  Irrigation, 
Levees,  River  and  Harbor 

Apr.  2  Long  Island  City,  N.  Y. ..Apr.  1 

Apr.  5  Peru,  Ind . Mar.  4 

Apr.  8  New  York  . Mar.  11 

Adv.  Mar.  11  to  Apr.  1. 

Apr.  10  Pulaski,  111 . Apr.  1 

Apr.  10  Sardis.  Miss . Apr.  1 

Apr.  13  Baton  Rouge.  La . Apr.  1 

Apr.  14  Bradenton,  Fla . Mar.  25 

Adv.  Mar.  25  and  Apr.  1. 

Apr.  14  New  York  . Apr.  1 

Adv.  Apr.  1. 

Apr.  15  Albany,  N.  Y . Mar.  18 

Adv.  Mar.  18  to  Apr.  1. 

Apr.  27  New  York  . Apr.  1 

Adv.  Apr.  1. 

Streets  and  Roads 

Apr.  2  Roselle,  N.  J . Apr.  1 

Apr.  2  New  Providence,  N.  J . Apr.  1 

‘Apr.  2  Liong  Island  City,  N.  Y....Apr.  1 


See  proposal  advertising  on  page  I58g  Advertising  Section 


Bids  close  See  Eng.  News-Record 

Apr.  3  Warwick,  R.  1 . Apr.  1 

Apr.  3  Waynesburg,  Pa . Apr.  1 

Apr.  3  Toronto,  Ont . Mar.  25 

Apr.  3  Racine,  Wis . Apr.  1 

Apr.  4  Waterloo,  la . Apr.  1 

Apr.  5  Coatesville,  Pa . Mar.  11 

Apr.  5  Toccoa,  Ga . Mar.  25 

Apr.  5  St.  Augu.stine,  Fla . Mar.  25 

Apr.  ■  5  Elizabeth  City,  N.  C . Mar.  25 

Apr.  5  Cincinnati,  O . Apr.  1 

Apr.  5  Union,  N,  J . Apr.  1 

Apr.  5  Colorado  . Apr.  1 

Apr.  5  Dalton,  Ga . Apr.  1 

Apr.  5  Hobert,  Okla . Apr.  1 

Apr.  5  Storm  Lake,  la . Apr.  1 

Apr.  5  Beaverton,  Ont . Apr.  1 

Apr.  5  Moorhead,  Minn . Apr.  1 

Apr.  5  Shorewood  (Milwaukee  P.  O. ), 

Wis . Apr.  1 

Apr.  5  Sherman,  Tex . Apr.  1 

Apr.  6  Elbow  Lake,  Minn . Apr.  1 

Apr.  6  Auburn,  Ind . Mar.  18 

Apr.  6  Newton,  Kan . Mar.  18 

Ai)r.  6  Winona,  Miss . Mar.  11 

Apr.  6  Louisiana  . Mar.  11 

Apr.  6  St.  Louis,  Mo . Mar.  1 8 

Apr.  6  Pennsylvania  . Mar.  18 

jApr.  6  North  Dakota  . Mar.  18 

Apr.  6  Indiana  . Mar.  18 

Apr.  6  Vincennes.  Ind . Mar.  18 

Apr.  6  Gainesville,  Fla . Mar.  25 

Apr.  6  Chico,  Calif . Mar.  25 

Apr.  6  New  Market,  N.  J . Mar.  25 

Apr.  6  Elizabeth  City,  N.  C . Mar.  25 

Adv.  Mar.  25  and  Apr.  1. 

Apr.  6  Palmetto,  Fla . Mar.  25 

Apr.  6  Ventura,  Calif . Mar.  25 

Apr.  6  Ely,  Minn . Mar.  25 

Apr.  6  Washington  . Mar.  25 

Apr.  6  Maryland  . Mar.  25 

Adv.  Mar.  25  and  Apr.  1. 

Apr.  6  Gulfport,  Miss . Apr.  1 

Apr.  6  San  Rafael,  Calif . Apr.  1 

Apr.  6  Omaha,  Neb . Apr.  1 

Apr.  6  Pocahontas,  la . Apr.  1 

Apr.  6  Iowa  . Apr.  1 

Apr.  7  Pennsylvania  . Mar.  18 

Apr.  7  New  Jersey . Mar.  25 

Adv.  Mar.  25  and  Apr.  1. 

Apr.  7  Grand  Rapids,  Minn . Mar.  25 

Apr.  7  Holland,  Mich . Apr.  1 

Apr.  7  Fayette.  Miss . Mar.  25 

Apr.  7  North  Dakota  . Mar.  25 

Apr.  7  Chicago,  Ill . Apr.  1 

Apr.  7  'Wolback,  Neb . Apr.  1 

Apr.  7  West  Bend,  Wis . Apr.  1 

Apr.  7  Nevada,  la . Apr.  1 

Apr.  7  Brooklyn,  N.  Y . Apr.  1 

Apr.  7  Upper  Arlington  (Columbus  P. 

O  ),  O . Apr.  1 

Apr.  8  Winfleld,  Kan . Mar.  11 

Apr.  8  North  Dakota  . Mar.  25 

Apr.  8  Ellensburg,  Wash . Apr.  1 

Apr.  8  Poughkeepsie,  N.  Y . Apr.  1 

Adv.  Apr.  1. 

Apr.  8  Tomahawk,  Wis . Apr.  1 

Apr.  8  New  York,  N.  Y . ....Apr.  1 

Apr.  8  Louisiana  . Apr.  1 
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LEADITE” 

RerUtered  t7.  S.  Pat.  Office 


U 

'U 

1 


t 

*  i 
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16-tn.  c.  I.  fi&S  water  main  laid  with  LEADITE 
joints,  tested  to  195  lbs.  water  pressure. 


Pipe  Joint  Knowledge 

LEADITE  Is  recognized  to  be  the  best  material 
for  making  joints  In  cast  iron  bell  and  spigot 
water  mains  by  thousands  of  water  works  men 
thruout  the  world. 

Water  works  men  who  keep  a  check  on  their 
systems  and  make  water  waste  surveys  know 
that  their  pipe  lines  laid  with  LEADITE  are 
tight. 

Their  experience  with  LEADITE  has  proven 
to  them  that  LEADITE  joints  improve  with 
age,  and  that  the  joints  do  not  corrode  or  rust. 

They  knovv  that  LEADITE  has  been  success* 
fully  testecHMid  used  for  over  30  years. 

They  know  LEADITE  will  flow  around  a  60-in. 
pipe  just  as  easily  as  it  does  around  a  4*In.  pipe; 
size  does  not  make  any  diflerence.  They  know 
LEADITE  fills  every  crevice  of  the  joint. 

They  know  LEADITE  eliminates  the  expense 
and  drudgery  of  caulking. 

They  know  the  simplicity,  economy  and  effi¬ 
ciency  with  which  LEADITE  can  be  used. 

Give  LEADITE  a  fair  trial  and  convince  your¬ 
self  of  its  merit  and  many  advantages. 

Join  the  LEADITE  users. 

The  up-to-date  w’ater  works  man  specifies  and 
uses  LEADITE. 

LEADITE  saves  at  least  75% 

LEADITE  is  the  pioneer  self-caulking 
Material  for  c.  i.  pipe 

Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 

THE  LEADITE  COMPANY,  Inc. 

1512  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  A. 


NO  CAULKING 


I'., is  close  Sfe  ^"0  Sews-Record 

\,,T  y  Durham,  N.  C . Apr.  1 

•  ■  Adv.  Apr.  1. 

\-.r  y  Cincinnati,  O . Apr.  l 

\I,r  y  North  Dakota  . Mar.  18 

\t.r  y  Wichita,  Kan . Apr.  1 

Ai.r  y  Tampa.  Fla . Apr.  i 

\ur  12  Kentucky  . Mar.  11 

\nr  12  Akron.  O . Mar.  11 

uir.  12  Kentucky  . Mar.  18 

.\nr  12  Keokuk.  la . Apr.  1 

■\nr  12  California  . Apr.  1 

tor  12  New  Jersey . Apr.  1 

Adv.  Mar.  25  and  Apr.  1. 

\nr  12  Oakland,  Calif . Apr.  1 

\i)r  12  San  Dleiro.  Calif . Apr.  1 

tor  13  Washinjfton  . Apr.  1 

13  Baird.  Tex . Apr.  1 

Apr.  13  latuisiana  . Mar.  18 

•Vtir  13  St.  Ix)ula.  Mo . Mar.  2u 

Vpr.  13  North  Dakota  . Apr.  1 

Apr  14  North  Dakota  . Apr.  1 

Apr.  14  Florida  . Mar.  25 

Aiir.  14  Delaware  . Mar.  25 

Apr.  14  Houma.  I.at . Apr.  1 

Apr.  15  Ander-son.  Ind . Apr.  1 

.Apr.  15  Birmingham.  Ala . Mar.  18 

Apr.  15  BirminKham,  Ala . Mar.  11 

Apr  15  Tarrant  City,  Ala . Mar.  18 

Apr.  15  North  Dakota . Apr.  1 

Apr  15  Louisiana  . Mar.  25 

Apr.  15  Fine,  N.  Y . Apr.  1 

Adv.  Apr.  1. 

Apr.  15  A’irRinia  . Apr.  1 

Adv.  Apr.  1. 

.Apr.  16  OsweRO,  Kan . Mar.  25 

Apr.  16  Brownsville,  Tex . Apr.  1 

Apr.  17  Oconomowoc.  Wls . Apr.  1 

Apr.  19  Floydada,  Tex . Apr.  1 

Adv.  Apr.  1. 

Apr.  19  Minneapolis.  Minn . Apr.  1 

.Apr.  20  Pennsylvania  . Apr.  1 

Adv.  Apr.  1. 

Apr.  20  BirminRham.  Ala . Mar.  11 

Apr.  20  I.yons.  Kan . Mar.  25 

.Apr.  20  New  York  . Apr.  1 

Adv.  Apr.  1. 

.Apr.  21  Freehold,  N.  J . Apr.  1 

Adv.  Apr.  1. 

Apr.  28  Mobile,  Ala . Apr.  1 

Adv.  Apr.  1. 

.Apr.  30  AVest  VirRinla  . Apr.  1 

Adv.  Apr.  1. 

May  1  BirminRham.  Ala . Mar.  25 

May  1  Florence,  Ala . Apr.  1 


Rids  close  See  Rnp.  Seics-Rn  ord 

Apr.  22  Brush  and  Poles — Memphi.s. 

Tenn . Apr.  I 

Apr.  27  Kecreatlon.  etc.  —  Pennsyl¬ 
vania  . Apr.  1 

Adv  Mar.  25  and  .Aiir.  1 
Apr.  28  Catamarans- -Norfolk,  Va.  .Apr.  1 
Adv.  Apr.  1. 

Apr.  28  Quarters — Wash.,  D.  C. ...Apr.  1 

Apr.  2y  Excavation,  etc. — Kastoii, 

Wash . Apr.  1 

Adv.  Apr.  1. 

Apr.  30  Cranes — Wash..  D  C . Apr.  1 

Adv.  Apr.  1. 

May  5  Dredging  -South  Boston 

(sta.  Boston),  Mass . Mar.  25 


Buildings-— Industrial 

Apr.  6  East  Greenwich,  R.  I . 

Apr.  8  Rome.  N.  Y . 

Apr.  14  Highlands,  N.  C . 


News  of  New  Work 


Waterworks 


rHESE  reports  are  grouped  under 
each  class  (icater-tcorks,  setoers. 
etc.)  and  under  each  stage  of  the  work 
(proposed,  bids  desired,  etc.),  accord¬ 
ing  to  the  folloxcing  geographic  sec¬ 
tions:  Xew  England,  Hiiddle  Atlantic. 
South.  Hfiddle  West,  between  Missis¬ 
sippi  and  Rocky  Mountains,  Par  West, 
and  Canada. 

Where  name  of  official  is  not  given 
ingxiiries  should  be  addressed  to  City 
Clerk.  County  Clerk,  or  corresponding 
official. 


Q 


Market— E  NGINEERING  NEWS-REC  OEB— Place 


On  many  new  and  repair  jobs  time 
often  is  of  prime  importance. 

Just  as  crack  trains  cross  the  coun¬ 
try  in  quick  time,  and  powerful 
motor  cars  cut  time  records  and  the 
U.  S.  air  mail  planes  almost  annihil¬ 
ate  time  to  speed  up  deliveries,  so 
also  can  time  be  saved  to  speed  up 
many  construction  jobs. 

In  such  cases  you  do  not  want  to 
wait  the  time  usually  required  for 
concrete  to  gain  the  desired  strength. 
With  the  proper  materials  and  meth¬ 
ods  you  do  not  need  to.  You  can  ob¬ 
tain  quick-hardening,  strong  con¬ 
crete  in  3  days  with  standard  Uni¬ 
versal  cement,  the  same  quality 
Universal  as  regularly  used,  by  ap¬ 
plying  the  same  methods  that  thou¬ 
sands  of  laboratory  tests  and  actual 
construction  experience  prove  will 
give  the  desired  results. 

Detailed  information  on  how  to 
obtain  quick-hardening,  strong  con¬ 
crete  in  3  days  with  standard  Uni¬ 
versal  cement  on  jobs  “where  time 
must  be  saved”  gladly  furnished  on 
request  to  / 


UNIVERSAL 

PORTLAND  CEMENT  CO. 

Duluth 


Chicago  Pittsbur|(h  Minneapolis 

Cleveland  Columbus  New  York 


Concrete  for  Permanence 


April  1,  1926 
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rworks  (rontinued) 

Hwia  <  hanillrr — Kkction  soon  $100,000 
1  .  walerwiirks.  Itenham  Knff.  Co.,  512 
'l..  l  HUIk.,  Kansas  City,  Mo.,  enprs. 

‘  i)kl>i  I'linton  —  MaklnK  surveys  new 
'.rsuiiply-  $600,000.  Benham  KiiR.  Co., 

'  (iilnilM  r  nidR.,  Kansas  City,  Mo.,  engra. 
okla  Sperry  —  Plans  eleetion  $15,(t00 
i.ii.iv  waterworks  and  sanitary  sewers  in 
x  iiieiis  streets.  Benham  KnR.  Co.,  (lumbel 
Kansas  City.  Mo.,  en^rs. 
ouia..  Spiro — Voted  $40,000  bonds,  water- 
ui.rks  extensions. 

«  ..io  Ft.  rollins— Rejected  bids  Keb.  9, 

<.  .ts  ”b  and  C  flow  line  for  waterworks 
ivMision  and  repairs.  Kiersted  &  StrinK- 
f,,ll(.\v.  614  Interstate  Bldg.,  Kansas  City, 
Mit  »nKrs.  K(»ted  Mar.  11. 

‘  v  M  Melrose — Klectlon  Apr.  6,  $45,000 
l„.n.is  waterworks.  F.  K.  Devlin  Knp.  Co.. 
1,14  ItiftinK  Bldu..  Wichita.  Kan.,  engra. 
Iiliilio  I’oeatello — Flection  Apr.  6,  $463.- 

.  iM.n'ds.  enlarKinif  reservoir  and  mains. 

Hiinis  *  McDonnell  Knis.  Co..  401  Interstate 
Hide  .  Kansas  City.  Mo.,  enprs.  _ 
t  iilif..  Mount  Shasta  —  See  Contracts 

''(  liVB.f  Ventura  —  Ventura  Water  Work 
i,i.t  •>  plans  election  $3.5.000  bonds,  con- 
siru.  irnB  waterworks.  C.  W.  Petit.  Ventura. 

Out..  Toronto  —  Plans  6-  to  12-in.  c.i. 
M,a  I  S  in  Sorauren  Ave.  $12.5!*7.  Heath 

•  '  eiit  $550.  RldKe  I>r  $5,073.  SiKhthiU 
aV.  $S42.  and  la-one  Ave.  $722.  R.  C.  Har- 
r^^,  ('ity  Hall.  enpr. 

Bids  Desired 

Mass.,  Boston  —  Apr.  5,  by  Dept.  Pub. 
Wk-  lavinp  and  ndayinp  mains  in  vari- 
i,\i<  streets.  In  West  Roxbury  and  Hyde 
I'ark-  Apr.  6.  in  Briphton  and  Dorchester, 
jr,  tKMi  .1.  H.  Sullivan,  comr. 

N.  Bath — Apr.  28.  by  Suiierintendent 

I'linliase,  Capitol.  Albany,  additional  water 
viii'i'lv  for  lire  protection,  at  New  York 
Stiite’Siddiers  &  Sailors  Home,  here.  S.  W. 
jeiies.  t'apitol.  Albany,  state  archt.  ;  adv. 

I'  N' -R.  Apr.  1. 

\.  V..  Brooklyn — Apr.  6.  by  N.  J..  Hayes, 
eianr.  Water  Supply,  Oas  &  F^lectricity, 
Miinieipal  Bldp..  New  York  City,  mains 
under  board  walk,  Kmpire  Blvd.,  Klmore 
I'l  .  .\venues  R  and  T,  Coney  Island,  Du- 
luoiil.  Neptune,  Nostrand.  Riverdale, 
l;..pers.  St.  Marks,  20th  and  23rd  Aves., 
liiirnett,  Carroll,  Klton.  March,  Pacific, 
::Ttli.  Fast  95th,  Kast  99th.  West  11th  and 
Hiiv  lath  Sts.,  here. 

N.  Y..  New  York  —  Apr.  6,  by  N.  J. 
Haves,  comr.  Water  Supply,  Oas  &  Klec- 
iricitv.  Municipal  Bldp.,  mains,  etc.,  in 
I'.roailwav  and  l^aurel  Hill  Terraces.  3rd, 
Ttli  and  10th  Aves.,  Arden,  Henshaw,  Park, 
i:.o^l  6th,  Kast  8th.  Kast  32nd,  West  130th, 
i:lsth.  lOOth.  193rd  and  196th  Sts. 

N.  4..  Trenton — ^Apr.  9,  by  Water  Dept., 
22."i  tons,  more  or  less,  6  in.  and  50  tons, 
more  or  less  4  in.  pipe,  one  thousand  J  in., 
lifly  li  in.  and  two  hundred  1  in.  curb 
stoj.s  (Mueller,  Hayes  or  eiiual),  etc.  A. 
I’upliee.  City  Hall,  enpr. 

I’a.,  Kbensbnrp — -Apr.  19,  by  J.  B.  I>eh- 
man.  secy.,  and  S.  E.  Mays,  boro  enpr., 
tiriik  and  steel  filtration  plant,  washwater 
tank.  etc.  $100,000.  Hudson  &  Myron,  802 
Wabash  Bldp.,  Pittsburph,  enprs.  Noted 
.Mar.  11. 

Fla..  New  Port  Riehey — .-Xpr,  6,  by  Burns- 
r.eeker  Realty  Co.,  W.  E.  Burns,  pres.,  11,- 
(Miu  ft.  mains,  etc.,  in  various  streets. 
$2.5.000. 

Miss.,  IMekens — Apr.  6,  by  Mayor  and  Bd. 
■Aldermen,  furnishinp  and  installinp  100 
meters  and  100  meter  boxes.  J.  M. 
Yarborouph,  town  elk. 

«»..  .\krun — Apr.  5,  at  office  A.  S.  Help- 
brinper,  city  purch.  apt..  Municipal  Bldp., 
75  tons  J  in  double  strenpth  lead  pipe  and 
50  tons  pip  lend. 

<>..  I’pper  .Vriinpton  (Columbus  P  .O.) — 
Ste  "Streets  and  Roads.” 

t>..  Fpper  .\rlinpton  (Columbus  P.  O. ) — 
See  "Sewers." 

Mieh..  Detroit  —  Apr.  6,  by  Bd.  Water 
Conin..  32,835  ft.  6-  to  16-ln.  mains  in  vari¬ 
ous  streets.  Contr.  1926-7  ;  52.037  ft.  6- 
to  16-in.  in  Contr.  1926-8  ;  and  48.725  ft. 
6-  to  12-ln.  in  Contr.  1926-9.  O.  H.  Fenkell, 
176  Ea.st  Jefferson  Ave..  penl.  mpr. 

AVIs..  Centiiria — Apr.  9,  by  C.  Anderson, 
eity  elk.,  9,000  ft.  6  and  8  in.,  c.i.  mains  in 
various  streets,  also  75,000-100,000  pal. 
steel  or  concrete  tank  on  tower,  .  ':c.  $20,- 
110.  Druar  &  MilinowskI,  50  (Jlobe  Bldp., 
St  Paul.  Minn.,  enprs. 

Mis..  Kenosha — Apr.  15.  by  C.  M.  Os¬ 
born.  city  mpr.,  2,500,000  pal.  rein. -con. 
vtorape  reservoir,  two  36  in.  hydraulic 
valves,  c.i.  pipe  and  specials  at  filtration 
plant.  $100,000.  Alvord,  Burdick  &  How- 
son.  8  South  Dearborn  St.,  Chlcapo,  Ill., 

•  tiers. 

M  is.,  Milwaukee — Apr.  8.  by  Central  Bd. 
•’o.rch .  J.  AV.  Nicholson,  ch.  buyer,  1,438,- 
375  tons  plain  and  732,795  tons  lupped  c.i. 


l>i|H-.  36,  42  and  48  in.,  also  121,845  tons  I 
siMH'ial  castinps. 

.Alo.,  Alarshall — Apr.  12,  by  City  Clerk.  I 
150.000  pal.  tank  on  140  ft.  tower,  750  ; 

p.p.m.,  2oo  ft.  bead  trijilex  centrifupal  mo¬ 
tor  driven  pump,  etc.  Henricl-Bowry  Enp.  " 
Co.,  401  Security  Bldp.,  Kansas  City,  «'npra.  I 
Noted  Mar.  25.  I 

Tex.,  I’ort  .Arthur- — Apr.  8,  by  J.  t>.  Her-  j 
|iin.  suiH-rv.  t-npr.,  c/o  J.  P.  laipan,  mayor, 
two  10,000  p.p.m.  low  service,  one  2.100  i 
p.p.m.  and  one  3,5oo  p.p.m.  hlph  service 
motor  driven  pumps,  for  City  $35.tioo. 

Okla..  Dkmiilpee  —  .Apr.  14.  at  office  .-A.  | 

Baker,  comr.  F'inance,  by  Bd.  Comrs..  new 
water  supply,  incl.  dam,  etc.  I,.  F.  liarxa, 
919  MonadiuK'k  Itidp.,  Chicapo.  t-onsult. 
enpr.;  adv.  E.  N.-R.  .\|>r.  1.  Noted  Mar.  25. 

Dkla.,  AVewoka — City  in  market  for  500 
p.|>.m.  capacity,  2  stape  centrifupal  |iump 
driven  by  75  hp.  marine  type  pasoline  en- 
pine.  for  fire  liphtinp  pui'iHises.  D.  R. 
Freser,  city  elk. 

Calif.,  El  Sepiinfio — Apr.  9,  by  A’.  D.  Mc¬ 
Carthy,  city  elk.,  1.500  lin.ft.  6  in.  Class 
"B”  c.i.  and  2,200  lin.ft.  4  in.  Class  "B” 
bell  and  spipot,  also  2,450  lin.ft.  2  in. 
palvanized  iron  screw  piia-,  etc. 

Calif..  Ia»«  .Anprira — Apr.  12.  by  Supervs. 
l.os  Anpeles  Co.,  250.000  pal.  rein. -con. 
reservoir  at  county  farm. 

<(iie.,  St.  I.ambert  —  Apr.  19,  by  City, 
mechanical  pravity  filter  plant,  (Nmtr.  A-1, 
etc.  R.  D.  F'rench,  MctJIll  Itnlversity, 
Montreal,  consult,  enpr.  ;  adv.  E.  N.-R.  Apr. 

1.  Noted  Dec.  24. 

B.  C.,  Vancouver  —  Apr.  6,  by  AA'.  Mc¬ 
Queen,  t.ty  elk.,  12,000  ft.  6  in.,  5,000  ft. 

8  in.,  and  5,000  ft.  12  in.  c.i.  piia-,  one 
hundred  6  in.,  fifty  8  in.  and  fifty  12  in. 
valves.  $30,000.  C.  Brackenridpe,  city 
enpr. 

Bids  Received 

X.  V.,  I.onp  Island  Clt.v  —  N.  J.  Hayes, 
comr.  AVater  Supply,  (las  &  Electricity, 
Municipal  Bldp.,  New  York  City,  Mar.  29, 
mains,  etc.,  in  14th  St.,  Astoria  and  47th 
Aves.,  etc.,  from  S.  (lallucci  (i  Sons,  38 
Railroad  Ave.,  Corona,  $11,000.  Noted 
Mar.  25. 

N.  Y.,  New  York  —  N.  J.  Hayes,  comr. 
AA’ater  Supply,  (las  &  Electricity,  Municipal 
Bldp.,  Mar.  29.  mains,  etc.,  in  Central  Bark, 
Bway.,  Ist  and  3rd  Aves.,  etc.,  from  Knipht 
&  DeMicco,  448  East  Tremont  Ave.,  $18,- 
023.  Noted  Mar.  25. 

t>.,  Cleveland — Bd.  Comrs.  Cuyahopa  Co., 
18.000  ft.  8-  to  12-ln.  c.i.  mains  In  Rock- 
side  Rd.  and  vicinitv,  from  (lantose  Const r. 
Co..  Brook  Bark  Rd..  $89,459. 

AIo..  St.  Euulii— Bd.  Bub.  Serv.,  208  City 
Hall.  Mar.  16,  (1)  four  650  hp.  boilers  (*) 
forced  draft  chain  prate  stokers  for 
boilers  (3)  2  preheaters  for  boiler  rooms 
(4)  coal  and  ash  handlinp  equipment  for 

i tower  plant  at  Howards  Bend  on  Missouri 
(iver,  St.  Louis  Co.,  from  Heine  Boiler 
Co.,  5319  Marcus  Ave.,  (1)  $106,000;  from 
Combustion  Enp.  Co..  F.  J.  McDevitt,  mpr., 
1953  Ry.  Exch.  Bldp..  (2)  $29,831  <;4b) 

$5,880;  from  Bratt-McIAaniel  Corp.,  lol 
Bark  Ave.,  New  York  City,  N.  A’..  (3u) 

$4,800 ;  and  from  Stephens-Adamson  Mfp. 
Co.,  Federal  Commerce  Trust  Bldp.,  (4) 
$64,304.  Noted  Feb.  25. 

Tex.,  Greenville — AA'ater  filtration  plant. 

3  m.R.  capacity,  from  N.  S.  Sherman  Ma¬ 
chine  &  Iron  AA’ks.,  18-32  East  Main  St., 
Oklahoma  City,  Okla.,  $103,000. 

Calif..  San  Rafael — E.  A.  Brentice,  secy. 
Bd.  Directors  Marin  Co.  Municipal  AA’ater 
Di.st.,  468  4th  St.,  Mar.  16,  furnishinp  29.- 
404  lin.ft.  26  in.  and  7.346  lin  ft.  3o  in. 
welded  steel  pi|)e,  etc.,  f.o.b.  F’airfax.  from 
Montapue  Bip«‘  &  Steel  Co.,  Hobart  Bldp., 
San  Francisco ;  furnishinp  and  installinp 
above  from  AA’estern  Bipe  &  Steel  Co..  444 
Market  St.,  San  Francisco.  Noted  Feb.  25. 

Contracts  Aicarded 

Mass..  Boston — Pub.  AA’ks.  Dept.  AA’ater 
Serv.,  110,000  lb.  iron  castinps.  to  Davis 
Fdry.  Co..  Lawrence,  $0.35  per  lb. 

N.  A’.,  Yonkers  —  AA’estchester  Co.  I’ark 
Comn.,  72  AA’est  Bondfield  Rd..  Bronxville, 
recirculatinp.  sterllzinp  and  filterinp  equip¬ 
ment,  for  swlmminp  pool,  Tibbitts  Bark, 
here,  to  Roberts  Filter  Mfp.  Co..  6th  and 
Columbia  Sts.,  Darby,  Pa.,  $13,390.  Noted 
Mar.  4. 

O..  Clneinnati — Director  Bub.  Serv.,  1,253 
tons  16-  to  24-ln.  c.i.  pip*-  and  15  tons 
special  castinps  to  water  distribution  sys¬ 
tem  in  Bevis  Ave  .and  Duck  Creek  Rd.,  to 
C.  S.  Cast  Iron  Bipe  Co.,  Addyston,  $57,- 
546.  Enprs.  est.  $55,000.  Noted  Mar.  4. 

Alleh.,  Detroit — Dept.  AA’ater  Supply,  to 
Michipan  A’alve  &  Fdry.  Co.,  2631  Parkin¬ 
son  Ave.,  one  hundred  fifty  12  in.  pate 
valves  for  us<e  in  connection  with  new 
watermaln  extensions  $63.50  each,  fifty  16 
in.  $153,  and  twelve  24  in.  $542. 

Mieh..  AA'arren  —  F.  IJcht,  villape  elk., 
60,000  pal.  elevated  steel  tank,  to  Bltts- 
burph  r*ea  Moines  Steel  Co.,  873  Curry 


Bldp.,  Pittsburph,  Ba.,  $6,600  ;  20,000  lin.ft 
4-  to  8-in.  c  i.  mains  in  various  streets,  to 
F.  A.  Wardlow,  AVarren,  $37,922.  Noted 
Mar.  4. 

Aliiin.,  Fairmont  —  H.  J.  AVaite,  s«'»  y  . 
AA  ater  Lipht  Comn..  3  centrifupal  pumps 
for  use  at  new  filtration  plant,  to  .1  C. 
Robertson  Ai  Co.,  2528  I’niversity  Av«-.,  St 
Paul.  Noted  Mar.  II. 

Colo.,  Ft.  Collins  -Distribution  r«-ser\oir, 
to  J.  Finper  Ac  Son,  ls>npmont,  $65,935 
Noted  Mar.  11. 

Ore..  .Medford  —  AA’ater  t'omn..  30  mi. 
mains,  etc.  in  various  strei-ts.  to  Swarthy 
Bros.,  Corvallis.  $647,924  Noted  Feb.  25. 

Calif.,  I.<H<  .Anxelea-  To  AA'  K.  Thompson, 
la>8  .Anpeles,  40,000  ft.  4  in.  C.erman  cl 
pilK*.  Schedule  1.  $50.56  jier  ton.  to  B  S 
Ca.st  Iron  Biin-  Co..  AVripht-Callender  Bldp  . 
6.000  ft.  8  in.  Class  "C"  $1,284  js-r  ft..  30.- 
000  ft.  Class  "C"  6  in.  $o.8S34,  240.oOO  ft 
Cla.s8  "B"  6  in  $o  s217.  48,ooo  ft.  8  in 
Class  "B"  $1  171.  12.000  ft.  12  in.  Class 
"B”  $2,034.  all  Scheduh-  2  ;  to  Amer  Cast 
Iron  Bip«>  Co..  .Marsh-Stanp  Bldp..  20,000 
ft.  4  in.  Class  "C"  $ti.62  la-r  ft..  80,000  ft 
4  In.  Cla.ss  "B"  $0.58,  both  Schedule  3. 

Calif.,  Alonnt  Shasta-  Constructinp  pipe 
line,  to  J.  Currie.  Iloo  Peninsula  Ave. 
Burlinpame.  $29,560.  Rids  for  2oo.ooo  pal 
tank  rejected.  Noted  Mar  4 

Dnt.,  Belle  River  —  Villape,  c.i.  pil»-, 
Nfttl.  Iron  ('orp..  foot  of  Cherry 
Si.,  Toronto;  valves  and  hvdrants,  ('ontr 
Kerr  Knsrine  Co..  Walker  Kd  .  Walker- 
yille ;  aervire  e«mnei'tion  nmtertalH,  C«)ntr 

•’  T  i^t  K , 

\\  indsor ;  laying  maina  and  pumping  ata- 
tion,  Contr.  F,  to  MoNainara  Conatr.  Co., 
Hv  Vonjfe  St..  Tonmto.  ept. 

$40,000.  Noted  Feb.  25. 


Sewers 

Proposed  Work 

Fla..  Avon  Bark — Plans  election  $60,000 
bonds,  storm  sewers  and  $230,000  bonds 
sanitary  sewers  in  various  streets. 

Fla.,  Miami — City  Manaper  takes  bids 
about  Apr.  22,  23,438  ft,  lo  in.  vitr.  sewer, 
etc.,  in  Dlst.  185,  $150,000;  18.150  ft.  12 
in  .  Dlst.  186,  $120,000;  800  ft.  15  In..  Hist. 
187,  $65,000;  330  ft.  18  in..  Dlst.  188,  $4.000  ; 
1,030  ft.  12-  to  18-In.  vitr.  sewer  in  Dlst 
S.  R.  189,  Contr.  S.  R.  71,  $8o.itoo  ;  sewer 
in  Dlst.  .S.  R.  192,  Contr.  S.  R.  74,  $160. (too  ; 
and  3,515  ft.  12-  to  27-in.  vitr.  sewer,  etc., 
in  Dlst.  S.  R.  190,  Contr.  S.  R.  72,  $90,000. 
C.  S.  Nichol.s,  Miami,  enpr. 

Ky.,  Catliz  —  Makinp  preliminary  plans 
new  sevx-erape  system.  $27,000.  ‘  J.  R. 
A’inson,  mayor.  Enplneer  not  announced. 

O.,  .\kr»n — AA'.  F.  I’eters,  dir.  Bub.  Serv., 
takes  bids  in  sprinp  1,655  ft.  18-  to  42-In. 
vitr.  clay  sewer  in  Barkdale  Dr.  et  al.,  $35.- 
600,  3.6.35  ft.  8-  to  24-in.  in  Crosier  St.  $26.- 
500,  2,62i>  ft.  8-  to  24-in.  in  Kiplinp  St. 
$16,000,  2.635  ft.  8-  to  24-in.  in  Corlce  St. 
$14,800.  3.090  ft.  8-  to  30-In  in  lai  Fcdlette 
St.  et  al..  $24,600,  and  3,265  ft.  8-  to  20-ln. 
in  McKinley  .Ave.  $17,000.  J.  E.  R4M)t, 
city  enpr. 

<>.,  I.nndon  —  Made  plans  2J  mi.  12  In. 
sewers  in  South  Sewer  I  fist.  1.  I’nlon  Twp. 
Address  City  Enplneer. 

Alirh.,  Detroit — Dept.  Pub.  AA’ks.  plans 
2,904  ft.  2  rlnp.  brick  or  x-oncrete  s«-wer, 
2  ft.  6  in.  X  3  ft.  9  in.  epp  sh.apetl  to  4  ft. 
cylinder,  and  4  ft.  6  In.  and  5  ft.  3  in. 
cylinder  in  l..yndon  Ave.  Arm  Mill  Rd. 
Sewer.  1*.  A.  FVllows,  City  Hall.  enpr. 

Mieh.,  Plymouth — Made  plans  24,300  ft. 
8-  to  12-in.  vitr.  sewers,  etc..  In  various 
streets.  Hoad,  Decker,  Shoecraft  &  Drury, 
Ann  Arbor,  enprs. 

Mieh..  Trenton — Ij.  Frebes.  villape  elk., 
made  plans  8-  to  12-ln.  storm  sewers,  etc., 
in  St.  Joseph  Ave.,  Riverside  Dr.,  tleorpe. 
Truax,  Harrison,  Cherry,  Elm  and  AA’alnut 
Sts.  $35,000. 

111.,  Flast  .Moline  —  See  "Stre^-ts  and 
Roads.” 

111.,  A'andalla — Takes  bids  about  Apr.  30, 

18,000  ft.  8-  to  12-ln.  vitr.  clay  sewers, 
septic  tank,  etc.  in  Sewer  I>lst  3.  $30,000. 

A.  H.  Beard  Enp.  Co.,  7370  Manchester 
Ave.,  Maplewood,  Mo.,  inprs.  Noted 
Oct.  22. 

Kan.,  Aledlelne  l.iMipe  —  Makinp  pre¬ 
liminary  plans  sewers  In  various  streets. 
$35,OOo:  F.  E.  Devlin  Enp.  Co.,  614  Blt- 
tlnp  Bldp.,  AA’ichlta.  enprs. 

.\rk.,  Cominp — Si-e  “AA’aterworks.” 

Tex.,  Beaumont — Makinp  plans  40  ml. 
sewers  In  various  streets.  $i  6,000.  R.  C. 
Black.  Beaumont,  enpr. 

Tex.,  Knox  City — Makinp  plans  sewers 
in  various  streets.  $35,ooo.  F'.  E.  Itevlln 

Enp.  Co.,  614  Bittinp  Bldp.,  AA’ichlta,  Kan., 
enprs. 

Dkla.,  Sperry — See  "AA’aterworks.” 


Man  et— E  N  G  I  X  E  E  R  I  N  G  X  E  W  S  -  R  E  C  O  R  D— Place 


NO  {PARKING,  grinding,  sliding  turns  with  an  IXDL  STRIAL  crawling 
tractor — when  you  want  to  turn,  the  result  is  a  smooth,  easy  curve. 
Here’s  why: 

A  patented  steering  arrangement  enables  the  operator  to  describe  any  kind 
of  curve  he  desires;  he  doesn’t  stop  one  crawler  belt — if  he  did  he  would 
skid  around  the  turns;  instead  he  keeps  full  power  on  both  belts,  but  slows 
one  down.  Powerful  friction  clutches  give  him  absolute  control  at  all  times 
— and  he  doesn’t  have  to  move  from  his  position  in  the  crane.  It  means  a 
lot  when  you're  in  close  quarters. 

This  steering  and  propelling  mechanism,  an  exclusive  patented  feature,  has 
been  standard  equipment  on  the  IXDUSTRIAL  crawling  tractor  crane,  shovel 
and  dragline  for  over  a  year  and  a  half. 

But  that’s  not  all — 
z-.-rite  for  your  cofy  of  Book  120-./ 
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ENGINEERING  N  E  W  S  -  R  E  C  O  R  D 


(Oontinufd) 

I  ,iif  Sun  — IMana  86,580  ft.  6-  to  I 

1.1  .‘n  ‘IoiiiT*-te  wwtTs,  etc.,  in  various  ■ 
of  Norinai  HeiKhta.  K.  A.  I{hode.a, 
ilall.  eiipr. 

(  ulif..  l-'runelueo — See  “Streets  and  ' 

*'  ont  Toronto — City  Council  idans  3,500 
„  ^  ",ti  vitr.  tiie  sewers  in  Cavel  Ave., 

!  St.,  I’iuni  I’i.,  lane  fir.at  north  of 

1  iifiTth  .We.,  lane  first  north  of  (lerrard 
I-'  iane  lirst  east  of  Hostings  Ave.,  lane 
we.'t  of  Povereourt  ltd.,  lane  north  of 
(•,  ll.  ce  St  .  and  lane  first  west  of  Mar- 
eu.r.tta  St.  $29,750.  U.  C.  Harris,  City 

"  "^Toronto — York  Twp.  plans  4,500 

ft  s  in  and  up  vitr.  tile  sewers  in  Huniber- 
vi.«  ltd  .  lane  at  Belt  Line  Ily.,  I..essard, 
\V,.vfnioiint.  and  Koseclifte  Aves.  F.  B. 
(:,.,ilike.  40  Jarvis  St.,  engr. 

Bids  Desired 

Mass.,  Uosfon — Apr.  8,  by  I>ei>t.  Pub. 
WK-v  sewerage  works  in  various  streets 
j-i  I  ii.n  hester ;  Apr.  8,  in  various  streets  in 
loichton ;  Apr.  9.  in  various  streets  in 
p.ixliurv  •  and  Apr.  9.  various  streets  in 
l!,i>ion  'l>roiH-r.  .1.  H.  Sullivan,  eomr. 

V.,  (ireenluirgh  -  Apr.  12,  by  Bd. 
.ki.Mer  Conirs.  (ireenville  Sewer  Dist.,  155 
(lid  \rinv  ltd.,  sewerage  system  in  (Ireen¬ 
ville  SeWer  Dist.  J.  X.  Heeney,  White 
Plains,  engr.  :  adv.  K.  X.-R.  Apr.  1 

\  V.,  I.ong  Island  CIt.v — Apr.  7,  by  M. 

K  ’  ('onnollv,  pres.  (Jueens  Boro,  Queens 
.s'uiiwav  Bldg.,  sanitary  sewers  u.stvl 
teinporarlly  as  combined  sewers  in  T..ittle 
Neck  ltd..'  Foch  and  Siiringfleld  Blvds., 
ileiniistead,  99th  and  Jamaica  Aves.,  220th 
and  222nd  Sts. 

\.  Y..  New  York — Apr.  8.  by  W.  J.  Flynn, 
acting  pre.s.  Bronx  Boro.  Crotona  Park.  3rd 
and  Tremont  Aves.,  storm  water  drains  in 
\dee  .\ve.  and  Fast  222nd  Sts.  ;  also  sewer 
in  Fast  222nd  St.  Former  bids  withdrawn. 
.\(it(d  -Mar.  25.  ^  w 

\  4..  Huslirouek  Heights  (Ind.  br. 

Hackensack)— Apr.  19.  by  Mayor  and  Boro 
('ouneil,  J.  P.  Breeze,  elk.,  approximately 
•«*  000  lin.ft.  4  in.  vitr.  house  drain  connec- 
ticins  between  curb  line  and  main  sewers 
in  various  streets.  AV.  O.  Ihnen,  Ksq.,  I 
Station  Sq.,  Rutherford,  boro.  engr.  ;  adv. 

E.  X.-R.  Apr.  1.  ^ 

\  4..  Newark— Apr.  6.  by  O.  D.  Bergen, 
nurch.  agt.  Kssex  Co.,  Courthouse,  con¬ 
structing  storm  sewers  in  Mt.  Pleasant, 
i  hanci  llor.  and  Central  Aves.,  etc.  :  and 
rtsurfacing  TJndsey  and  Horseneck  Rds. 

\V.  A'a..  I'arkersbiirg  —  See  "Streets  and 

Kla.,  I.akelaiid  —  Apr.  20.  by  City,  A. 
S(hneider.  mgr.,  sewage  treatment  plant, 
etc.  C.  C.  Brown,  city  engr.  ;  adv.  F.  N.-R. 

'''aIu.,  Mobile — See  “Streets  and  Roads." 

Tenti.,  North  Chattanooga  (br,  Chatta- 
n.Miga) — Apr.  29,  by  Town  Comrs.,  at  Cen¬ 
tral  Crammar  School,  W.  S.  Beck,  m^'or, 
sf-werape  system.  Cushman-FarilelKn  Kn^. 
<'(i..  724  James  Bldg.,  engrs.  :  adv.  K.  X.-R. 

''oi,  ( leveland  —  Apr.  7,  by  Bd.  Comrs. 
Cuyahoga  Co.,  3,800  ft.  8-  to  18-in.  vitr. 
.sewer  in  Lander  Rd.  Impvt.  310.  To  ex¬ 
ceed  $35,000.  F.  Williams,  Court  House, 
engr. 

()..  I  pper  Arlington  (Columbus  P.  O.) — 
See  “Streets  and  Roads.” 

(>.,  fpper  .Arlington  (Columbus  P.  O.) — 
Apr.  7,  liy  X.  R.  Cojreland,  village  elk.,  26,- 
9imi  ft.  8  in.  and  10  in.  sewers,  etc..  In  vari¬ 
ous  streets,  $50,000;  also  6,130  ft.  6-  to  12- 
in.  mains,  etc..  In  various  streets.  $12,000. 
I>  B.  Sayers,  52  West  Gay  St.,  Columbus, 
engr. 

Mich..  Grand  Kapida — Apr.  21.  by  Direc¬ 
tor  Pub.  Serv.,  City  Hall,  constructing 
Highland-Worden  Relief  Sewer  Project, 
('ontr.  K-5.  F.  H.  Locke,  city  mgr. ;  adv. 
E.  X.-R.  Apr.  1. 

la.,  Srhaller — Apr.  12.  by  M.  E.  Currie, 
city  elk..  City  Halt,  sewerage  system,  Incl. 
Inihoff  tank  and  sludge  bed.  1,200  ft.  12 
in.  outlet  sewer,  etc.  $25,000.  AV.  E. 
Buell  &  Co.,  Davidson  Bldg..  Si«ux  City, 
engrs.  Xoted  Dec.  17. 

Calif.,  Lob  .Angelen  —  Apr.  6,  by  Los 
Angeles  Co.  Sanitation  Dist.  5,  4,068  ft.  8- 
and  10-in.  vitr.  clay  or  concrete  sewer  In 
Raymond  Ave.;  also  2.796  ft.  12  In.  vitr. 
clay  or  concrete  in  Strawberry  Ave.  A.  K. 
AVarren.  I.(aw  Bldg.,  engr. 

<  ullf..  LfM  Angeles — Apr.  7,  by  Los  An¬ 
geles  Co.  Sanitation  Dist.  2,  Arizona  Ave. 
Trunk  Sewer,  2,930  ft.  18  In.  and  4,197  ft. 
i5  in  vitr.  pipe,  incl.  6  In.  wyes,  etc.  A. 
N.  Warren,  I^aw  Bldg.,  ch.  engr. 

Bids  Received 

N.  A'.,  Buffalo — Commissioner  Pub.  AA'ks., 
extending  Bailey  Ave.  overf1(»w  sewer,  from 
'Ireat  Lakes  Dredge  &  Dock  Co.,  7  Battery 
l‘l..  Xew  York  City,  $46,000.  Xoted  Mar.  4. 


N.  Y.,  New  York  —  W.  J.  Flynn,  acting  AVestover,  Transjairtation  Bldg.  $72. •.•I*:, 
pres.  Bronx  Boro,.  Crotona  Park,  Tremont  4.561  lin.ft.  12-  to  24-in.  cr<H'k  Lateral  1561. 
and  3rd  .Aves..  sewers  in  Fast  22nd  St.,  to  Cadillac  Constr  Co.,  Transi>orla1  ion 
from  C.  Turiano  Contg.  Co.,  3185  Fast  Tr(>-  Bldg.,  $18,500.  Grand  total  $247,62  1.  Noted 


mont  .Ave.,  $31,389;  AA'arring  Ave.,  from 
C.  F.  Farrell  Contg.  Co.,  1981  Pilgrim  .Ave., 


Mar  18 

Ky.,  Kl.  Thonnin  —  For  Si'ct.  2  of  T't 


$2,290  ;  Truxton  St.,  from  Slack  &  Slack,  Thomas  Sewerage  System.  35, 


143  AA'estchester  Sii,,  $11,551;  in  Randall  12-in.  vitr  clay  pils-,  eti 


Bishop  AAatl- 


Ave.  and  receiving  basins  in  AA'arring  and  Constr.  Co.,  Huntington.  \A'.  A'  ,  $72,471 

Laconia  Aves.,  from  F.  Siiedero,  3185  Fast  Fngrs.  est.  $8o,inni 


Tremont  Ave.,  $3,963  and  $1,130  res|H-c- 
tively.  Xiited  Mar.  25. 

O.,  .Akron  —  T'.  Peters,  dir.  Pub.  Serv., 
Mar.  18.  from  Met'ourt  Constr.  Co..  369 
South  Main  St.,  (a)  segmental  block  (h» 
brick,  4.700  ft.  8-  to  36-in.  sewer  in 


Mich.,  Hrtrnit — I  b  id  l*til)  AA'ks  .  AA  in 
Chester  .Ave.  .Arm,  Gallagher  .A\e.  Sewer, 
to  Ibdroit  Drainage  Constr  Co.,  Mtvtrs 
■Ave.,  $33,717;  Twelfth  St.  Outlet  and  Dock 
ford  of  12th  St.,  to  Candler  Ibsk  Ai  1  >redge 
Co..  8145  .Atedin.a  Ave.,  $14,300;  and  Seven 


Diagonal  Rd.  et  al.  (u)  $28,804  th)  $30,486,  Mile  Rd.  Ami.  .Ashland  .Ave  Sewer,  to  AA'al- 
and  815  ft.  18  in.  \  itr.  cla.v  .sewer  in  West  liridge-.Aldinger  Co  .  2356  I'enobscid  Bldg  . 


Market  St.,  $13,019  ;  from  Shullo  &  De  l.uca  $151,686.  Grand  total  $199, 7o3.  Xoted 

t'onstr.  Co..  140  Xorth  Summit  St.,  3,750  ft.  Mar.  25. 

8-  to  30-in.  sewer  in  Lucille  »■(  al.  (ul  $16,-  O..  Cleveland — To  Kassouff  &  Co,  3182 

595  th)  $17,180;  1.83o  ft.  8-  to  15-in.  vitr.  AA'est  25th  St.,  sewers  in  AA'est  13oth  St. 
clay  sewer  in  Flinor  and  Xorton  Sts.,  $lo,oo2,  AA'oodbury  .Ave..  $15,oo(),  and 
$8,390;  from  F.  A.  Jordano.  1232  Andrus  Greenway  .Ave.  $8,326.  Grand  tidal  $33,328 
in,  vitr.  clay  sewer  In  AA'ork  invidves  8.75o  ft.  12-  to  24 -in.  vitr 


St..  1,140  ft.  8  in,  vitr.  clay  sewer  In 
Spring  and  Stuls'r  St.s.,  $3,710.  Xoted  clay  pi|>e.  Xoted  Mar.  25. 

Mar.  11.  VyIn.,  Milwaukee  —  .See  “Stre.ids  and 

O.,  Cleveland  —  For  llo  ft.  double  bbl.  Roads" 
concrete  culvert  Sect.  1.  and  115  ft.  4  X  8  AA  Is..  AA  anwatnsa  Bd  Pub.  AA'ks.  sewer 
ft.  concrete  .sewer  Sect.  2,  I’uritas  .Ave.,  and  water  house  connections  in  Xortli  .Avtv. 

from  Kassouff  &  C'o.,  3182  AA'est  25th  St.  to  .A  AA'.  Glawe,  2o  .State  St.  $33,832. 

$8,998  and  $3,943  respectively;  530  ft.  4  ('.  Calif..  Iteverl.v  Hills  -t'oncrete  sewers  in 
295  ft.  3  C.  and  300  ft.  2  C  brick  sewer  in  Municipal  Impvt.  Dist.  4.  to  L.  Massa.  iV 

Carroll  Ave.,  from  Amata  Constr.  t'o.,  5910  t).  Box  453.  Bell,  approximately  $lou.l25. 

Kinsman  Rd.,  $17.96,5.  Xoted  Mar,  11.  Calif..  I.oh  .Angeles — For  51,397  ft.  6-  to 

O.,  Cleveland — Bd.  Comrs.  C'uyahoga  t'o.,  lo-in.  segmental  block  sewer  in  9tli  .Ave.. 

6.000  ft.  8-  to  36-in.  sewer  in  Broadview  &  to  M.  J.  Simonovich.  727  Rodeo  Rd..  $59. • 


Brookpark  Rds.,  fnon  Idingenham  Constr. 
Co.,  Marshall  Bldg.,  segmental  block  $58.- 
586.  brick  $61,852,  and  concrete  $58,586. 
Xoted  Mar.  11. 


245.  Xoted  Mar  25. 

Calif.,  I, ns  Angeles  —  To  Kelly  &  Smi. 
Hill-Stri'et  Bldg.,  cidistructing  Xorth  Out¬ 
fall  Sewer.  Sect.  29.  2.578  ft.  4  ft.  9  in 


HI.,  Harrington — A'illage,  Mar.  16.  33-  to  semi-elliptical  brick  ccdicrete  .sewer  $29,097. 


60-ln.  concrete  and  below  to  12  in.  vitr.  tile 


9  in.  .seini-elliptlcal  lirick 


sewers  in  various  streets,  from  Gjellefold-  concrete  sewer  in  tunnel  $64,131,  and  3,706 
Chapman  Constr.  Co.,  Forest  City.  la..  ft.  3  ft,  3  in.  semi-idliptical  brick  concrete 


$244,335. 
Mar.  4. 


Engrs.  est. 


Xoted  sewer  in  tunnel  $74,608. 

(*nt..  Toronto  —  For  2,50o  ft.  concret* 


Tex.,  AA'aro  —  Sewage  treatment  plant,  trunk  sewer  in  tunind  in  Balliol  .St.  from 
general  contract  from  K.  S.  Hull,  Jr.,  Tern-  Bayview  to  Forman  Ave.,  and  Forman  .Ave 
pie,  $121,384  ;  piping  and  sluice  gate.s,  from  Balliol  St.  to  Davisville  Ave.,  to  J 
from  McCall  Fng.  Co.,  307  Amicable  Bldg.,  Maguire  Constr.  Co,  Ltd..  96  Spadina  Rd.. 
and  Potts  &  Prentice.  1410  .Amicable  lildg.,  $349,436.  Xoted  Jan.  1,  1925. 

$36,450  each  ;  motors  and  compressors,  Ont..  Toronto — City  Council,  to  AA'.  F, 
from  B.  F.  Sturtevant,  4403  Rawlins  St.,  Taylor,  22  Falcon  St.,  vitr.  tile  .sewers  In 
Dallas,  $13,292  ;  3  centrifugal  pumps,  from  Athletic  Ave.  $893.  and  Craven  Rd  $2,237  ; 
Industrial  Electric  Co.,  505  Exposition  to  Grant  Contg.  Co.  Ltd.,  47  AA'ellington  St. 
Bldg.,  Dallas,  $3,559;  2  diaphragm  sludge  F.,  Hubbard  Blvd.  $13,470,  Glen  Manor  Dr. 
pump.s,  from  Dorr  Co.,  310  South  Michigan  $5,280,  Scarhoro  Beach  Blvd.  $5,680,  Ham- 
Blvd.,  Chicago,  Ill.,  $3,000;  2  horizontal  mersmlth  Ave.  $5,570.  and  Wlneva  Ave 


and  i  rotary  sludge  drags  with  clarifying 
tanks,  from  Link-B«'lt  Co.,  Mach.  Merc. 
Bk.  Bldg.,  Dallas,  $3,960  and  $11,650  re¬ 
spectively.  Xoted  Jan.  21. 

f'alif.,  Glendale^ — City  Trustees,  Mar.  IS, 


$6,480;  to  City  bv  dav  labor.  Xursewisid 
Rd,  $7,313.  Power  St.  $4,217.  Bondeld  .Ave 
$1,281.  and  Selwood  Ave.  $2,390.  tirand 
total  $54,811.  Fngrs.  e.st.  $54,900. 

t)nt.,  Toronto-  For  1,200  ft.  trunk  tiewer 


from  B.  D.  Zatch,  220  AA'est  56th  St..  Los  in  A’onge  St.  from  I-awrence  Ave..  .south,  to 
Angeles,  improving  Sewer  Dist.  3  (Colorado  Connolly  &  Agnew.  606  Avenue  Rd..  con¬ 
st..  etc.),  49.782  ft.  8  In.  vitr.  piiie  $1,245,  crete  $40,468,  brick  $44,806,  Engrs.  est. 
26,533  lin.ft.  6  in.  vitr.  house  sewers  $1.12,  $45,000. 

etc.,  total  approximately  $106,100.  Xoted 
Feb.  18.  ' 

Calif..  Santa  Monica — For  (a)  furnishing  ,  _ 

and  laying  30,000  ft.  24  in.  rein. -con.  pres- 

sure  pipe  (b)  furnishing  and  delivering  lUgvJo 

30,000  ft.  24  in.  c.l.  pipe,  in  connection  with 

sewerage  disposal  plant  line  from  Hvperion  „  i  ww/  i 

to  Santa  Monica,  from  Elliott,  Stroud  &  rroposed  Irork 

Seabrook,  Vista,  (a)  $3.72  i>er  ft.  ;  and  i  • 

-  •  -i.'.-' - •  -  ^  Massachnoetta — City  of  Lynn  plans  Fast 


from  Xicoll  Co.,  Rialto  Bldg!,  San  Fran-  o  ^  ® plans  Fast 

cisco  (hA  *5  5099  Voted  ii’ob  IS  Saugus  Bridge  between  Saugus  and  I.ynn. 

CISCO,  (b)  $5.5029.  Noted  Feb.  18.  exceed  $25,000.  Address  City  Engineer, 

,  A  J  -J  City  Hall,  I.ynn. 

^OntrOCtS  Awaroen  Xew  Jersc.v — state  H.v.  Comn.,  Trenton. 


ContrOCtS  dtvarded  Xew  Jersey — State  Hv.  Comn.,  Trenton. 

.  Baltimore  —  Bd.  Awards,  storm  ’.V'  u''. 

1  and  sanitary  sewers  in  Dists.  H-9  *?  Avon.  $300,000.  AA .  (».  Sloan,  Trenton. 


Md.,  Baltimore  —  Bd.  Awards,  storm 
drains  and  sanitary  sewers  in  Dists.  H-9 
and  H-12,  Contr.  93,  to  Chesapeake  Contg.  ■  e  .a  u.  > 

Co  ’le  St  Paul  St  *64  845  Voted  ^  Tcnn..  (■alneshoro — Jackson  Co.  and  State 
Mar  25  *^*’^*  '  Noted  Highways  &  Pub.  AVks.,  .Nashville, 

‘  d:  C.;  YVash.-Dist.  Comrs..  Dist.  Bldg.,  Srv>r"''near'''here  ‘’"c'' X  ”  Ba^s^'Ta’^hv  Hie 
1,385  ft.  4  to  6  ft.  brick  and  concrete  Good  Nashville, 

Hope  Sewer,  1,030  ft.  5  x  5|  ft.  brick  and  Tenn  I'nlon  CItv _ State  r>ent  Hiehwiva 

*  r’ub.  'AVk.s..  -XashvIHe,  plllis  bridge  ovir 


Cblon  River,’ near  here,’  Obion  Co.  C.  X. 
service  sewer,  to  J.  A.  Forbes,  AVash.,  D.  C.,  comr 

r>l‘io^r'o^*vv  Mlih..  Detroit— Dept.  Pub.  AA'ks..  plans 

Cain  Co.,  AAash.,  D.  C.,  370  ft.  10  in.  7th  70  ft.  steel  I-beam  and  concrete  bridge  on 
'■  Sewer,  465  ft.  '2  concrete  abutments,  over  Michigan  Central 

T*"  *ij*^**\,  6a5  ft.  10  and  12  Jty.  tracks,  on  AA'est  I.(afayette  Ave.  $70, 


in.  South  Kenilworth  Sewer.  385  ft.  10  in 
17th  St.  Service  Sewer,  and  480  ft.  10  in 


000.  P.  A.  Fellows,  city  engr. 
Montana  —  State  Hy.  Dept. 


9th  St.  Sewer,  to  Brenizer  Co..  101  New  making  plans  four  20  ft.  and  two  80  ft. 
York  Ave.  N.  F.  ;  880  lin.ft.  10  and  12  in.  rubble  masonry  bridges  on  BlackfiMit  High- 
South  Chevy  Chase  Heights  Service  Sewer  way,  $75,000 ;  and  three  70  ft.  concrete 
and  445  ft.  8  and  12  in.  Trinidad  Ave.  arch  span  bridge,  on  Federal  Aid  Project 
Sewer,  to  AA'.  A.  Pate,  Ro<kvllle.  Md.  187-B.  Blackfoot  Highway.  $50,000,  all  in 

MIrh.,  Hrtrolt— Dept.  Pub.  AA'ks.,  1,152  Glacier  Co.  State  Hy.  Comn..  Helena,  engr 


lin.ft.  I.>ateral  4545  and  1,473  ft.  I.4iteral 


Missonri — State  Hy.  Dept.,  Jefferson  City, 


4548,  12-  to  24-ln.  crock,  to  F.  DiA'lto,  making  plans  two  8  ft.,  one  10  ft.  rein. -con. 

4174  Russell  St.,  $3,370  and  $5,617  res|>ec-  slab  and  one  30  ft.,  one  35  ft.,  one  40  ft 
tively  ;  19,239  lin.ft.  I..ateral  4491,  to  Liberty  and  one  50  ft.  concrete  deck  girder  spans. 
Constr.  Co..  1026  Detroit  Savings  Bank  etc..  In  Cape  Girardeau  Co.  ;  six  4  ft.  and 
Bldg.,  $90,882;  11,855  ft.  Ijiteral  4496,  1  two  10  ft.  rein. -con.  and  one  30  ft.  reln.- 
ft.  to  3.5  ft.  cylinder,  to  Detroit  Drainage  con.  deck  girder  spans,  etc.,  Carroll  Co,  ; 
Constr.  Co.,  Meyers  Ave.,  $48,839  ;  2,826  ft.  two  8  ft.,  ten  10  ft.  rein. -con.  slab  and 
12-  to  24-in.  croi-k  I>ateral  4549,  to  P.  one  70  ft.  8t«>el  truss  spans,  etc..  Cass  Co.; 
(^appello,  4062  Burlingame  Ave.,  $6,500  ;  one  20  ft.  and  one  40  ft.  I  beam,  two  60  ft., 
28,794  ft.  1  ft.  to  4  ft.  I^ateral  4550,  to  J.  three  80  ft.,  and  two  240  ft.  steel  truss 
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K|ian«.  etc.,  Maries  Co.  ;  three  24  ft.  rein.- 
eon.  slab  and  one  40  ft.  rein. -con.  deck  Rir- 
<ler  spans,  etc.,  Pettis  Co.;  two  12  ft.,  two 
1C  ft.,  and  four  20  ft.,  rein. -con.  slab  spans, 
<  tc.,  Phelps  Co.  ;  four  12  ft.,  and  three  14 
ft.  rein. -con,  slab  and  one  S(i  ft.  steel 
truss  spans,  etc..  Pike  t'o.  ;  two  12  ft.  rein.- 
cnn.  slab,  one  3.'>  ft.,  two  20  ft.,  one  45  ft. 
and  two  30  ft.  rein. -con.  deck  ftirder  spans, 
etc.,  St.  Charles  Co.  H.  H.  Pietmieier,  ch. 
ellKr. 

Tex.,  Koiinlze^ — See  "Streets  and  Roads.’’ 

Tex.,  .Marlin  -S*e  "Str*>ets  and  Roads.” 

Tex.,  Slierwond— See  "Streets  and  Roads.” 

ttkialioina  —  State  Hy.  Dept.,  (iklahoma 
City,  inakinR  preliminary  plans  2  span  140 
ft.  steel  truss  bridge  on  concrete  piers,  at 
Sallisaw,  Se<juoyah  Co.,  $40,000  ;  1  span 
100  ft.  steel  truss  bridge  on  concrete  piers, 
at  liewar,  Okmulftee  Co.,  $30,000  ;  and  1 
span  OC  ft.  steel  truss  bridpe  on  concrete 
piers,  at  Meeker.  I-Incoln  Co..  $25,000.  J.  M 
Paire.  hlehway  encr. 

Okla.,  Itewar — State  Hy.  Dept.,  Oklahoma 
City,  luakiiiT  i>re1iminary  plana  1  span  00 
ft.  steel  truss  bridRe  on  concrete  piers  ttver 
Iieep  pork  Creek.  Okmulpee  Co.,  here. 
$35,000.  .1  M.  f’aKe,  hiphway  enpr. 

ttiit..  Forest  Hill — Vlllape  and  York  Twp. 
|>Ian  400  to  COO  ft.  concrete  and  steel  bridpe, 

•  m  Rathurst  St.  north  of  Heathdale  Ave. 
$100,000.  .lames.  Prcwtor  &  Redfern,  36 
Teironto  St..  Toronto,  enprs. 

4*nt..  Toronto — City  Council  plans  500  ft. 
temi>orarv  wooden  biidpe  over  Western  Cap 
b*tw«-en  here  and  Toronto  Island.  $50,000. 
R.  t!'.  Harris,  City  Hall,  enpr. 

Rids  Desired 

■Maine— Ajir.  21.  by  State  Hy.  Dept.,  Au- 
pusta,  bridpe  over  Kennebec  River,  between 
Ratb  and  Woolwich.  $3,000,000.  .1,  H. 

Waddell.  150  Hwav.,  New  York  City.  enpr. 
Noted  0<  t  22. 

West  VIrpinia — See  “Streets  and  Roads.” 

Iowa — Ai)r.  C,  hy  State  Hy.  Dept..  Ames, 
one  2S  X  24  ft.  T-beam  bridpi-,  one  50  x  20 
ft.  pony  truss  bridpe  and  20  box  culverts, 
on  Federal  Aid  Project  23S,  Montpomery 
i'o.  ;  one  CO  X  20  ft.  pony  truss  bridpe,  one 
so  X  20  ft,  pony  truss  bridpe  and  20  cul- 
\erts  and  extensions  on  Federal  Aid  Proj¬ 
ect  C4.  .las|H'r  Co.;  1C  box  culverts  on  Fed- 

•  ral  .Xid  Project  2K0.  Pottawatomie  Co.  ; 
one  32  X  24  ft.  I-beam  bridpe,  one  ICO  x 
2o  ft  hiph  triiss  bridpe  and  3  <’ulverts  on 
F*'d»ral  .Vid  Proje<-t  OS,  Winneshiek  Co..  2 
culverts  on  Federal  Aid  Project  00,  War¬ 
ren  f'o.  F  R.  White,  ch.  enpr. 

Kan.,  Kliliirado — .Apr.  21,  by  Clerk  Rutler 
Co,  1  si)an  150  ft.  marsh  arch  bridpe,  on 
Federal  Aid  Project  230-D,  near  here.  F. 
S  Fli'f>ck,  Kldorado,  co.  enpr.  Noted 
Mar  25. 

Kan.,  I.ariied  -.Apr.  7.  by  I’awnee  Co., 
two  20  ft.  concrete  slab  sjian  bridpes,  on 
Federal  Aid  Project  205-R.  R.  R.  Harris. 
l.j»rned,  CO.  enpr, 

Kan.,  Wielilta — See  "Streets  and  Roads.” 

Neb..  Omnlia — .\pr.  13,  by  <7.  Helper,  elk 
Douplas  Co.,  repairinp  and  construetinp 
all  bridpes  durinp  102C.  $200,000. 

Tex.,  ilrownsvllle  —  See  "Streets  and 
Roads" 

Colorado-  See  "Streets  and  Roads.” 

Rids  Rect'ived 

AlUsoiiri — State  Hy.  Dei)t.,  Jefferson  City, 
Mar.  10,  <ine  20  ft.  rein. -con.  slab  s))an, 
etc.  over  south  fork  Deer  Creek.  Hates  Co., 
from  Cook  Wadell,  Ottawa.  K  n.  $2,714, 
one  20  ft.  rein. -con.  slab  span,  etc.  over 
Smith  Hranch,  Callaway  Co.,  from  V.  K. 
Koch.  .1o|ilin.  $3,435;  two  10  ft.  and  live  5 
ft.  rein. -con.  slab  si)ans.  etc.  on  Sta.  477 
plus  2S.  Iron  Co.,  from  F.  Knpleman, 
Kansas  City,  $2.4S1  ;  two  10  ft.  and  two 
12  ft.  ri'in.-con.  sl.ab  spans,  etc.  over 
streams.  Hates  Co.,  from  Winstead  tlun- 
ter.  Siloam  Sprinps.  .Ark..  $3,012  and  $2.1. ''5 
respectively;  three  24  ft.  r<-in.-con.  slab 
spans.  *.tc.  over  Creeii  Valley,  also  one  80 
ft.  and  one  140  ft.  steel  truss  spans,  etc. 
over  .lames  River,  both  Christian  Co.,  from 
Kt  Hy  &  Cnderwood,  tlranby,  $3. 077  atid 
.*2C,ill  resix'ctlvely ;  two  12  ft.  rein, -con. 
slab  and  two  3o  ft.  rein, -con  deck  pirder 
spans.  .  tc.  over  creeks,  also  one  30  ft. 
rein  -con.  deck  pirder  si>an.  etc.  over 
WellaVd  Hranch.  all  in  Polk  Co.,  from 
M  F  Cillioz,  Monett,  $6,323  and  $2,472 
n  spectively  ;  one  30  ft.  rein.-c-on.  deck 
pird<T  si>an,  etc.  over  north  fork  Deer 
Creek,  Hates  Co.,  from  Kot'h  &  McOlone, 
(’alhoiin.  $3,11C;  one  30  ft.  rein  -con.  deck 
pirdi T  si>,an.  etc.  over  He<-ler  Cr<'ek.  Texas 
Co.  and  two  45  ft.  rein. -con.  deck  pird.-r 
"■■Jians.  etc.  over  Wild  t’reek.  Douplas  Co., 
from  Carte-Harlan  Constr.  Co.,  West 
Plains.  $5,820  and  $5,834  respe<-tively,  two 
12  ft.  and  one  24  ft.  rein. -con.  slab  spans. 
.  tc,  over  McKinney  Hranch.  _also  three  20 
ft  rein. -con.  slab  and  one  45  ft.  rein. -con. 
<b .  k  pirder  spans,  etc.  over  Richland 
Cre.k,  both  Callaway  Co.,  from  AV  P  Mo- 


tleorpe  &  (3o.,  Pine  Hluff,  Ark.  $5,059  and 
$C,9I4  r«'S|)ectively  ;  two  20  ft.  rein. -con. 
slab  and  one  40  ft.  rein. -con.  deck  pirder 
spans,  etc.  over  stream.  I.a'Wis  Co.,  from 
Newton  Constr.  Co.,  Columbia,  $2,191  and 
$3,581  respectively;  one  S(»  ft.  steel  trus.s 
span,  etc.  over  Blackwater  River,  Johnson 
Co.,  from  A.  W.  Mosley.  Kansas  City,  $12,- 
755  ;  one  CO  ft.  and  two  30  ft,  rein. -con. 
deck  pirder  s)>ans.  etc.  over  Morman  Fork, 
Rates  Co.,  from  W.  A'.  Ross  Constr.  Cc  , 
Kansas  City,  $12,052;  three  80  ft.  steel 
truss  spans,  etc.  over  north  fork  Sprinp 
Creek,  Harton  Co.,  from  Independent 
Constr.  Co.,  Pittsburp,  Kan.,  $22,383  ;  one 
40  ft.  rein. -con.  deck  pirder  si)an.  etc.  over 
Mackafish  Hranch.  Rates  Co.,  also  one  80 
ft.  steel  truss  and  four  35  ft.  t-beam  spans, 
etc.  over  Hlackwater  River  D.  I>..  Johnson 
Co.,  from  M.  Haase,  St.  Josei)h,  $7,073  and 
$20,1CC  respectively  ;  two  80  ft.  steel  truss 
and  two  30  ft.  rein. -con.  deck  pirder  spans, 
etc.  over  Saline  Creek,  Cooper  Co.,  from 
T..  W.  Spenpler.  Kansas  City.  $22,121  ;  and 
three  100  ft.  reln.-<'on.  open  spandrell  arch 
spans  etc.  over  Sac  River.  (Ireene  Co., 
from  .A.  P.  Poirot,  Hf'llevllle,  Ill.,  $26,012. 
Noted  Mar.  11.  , 

Tex..  Clarksville  —  See  “Streets  and 
Road“.” 

CHlIfnriiiu  —  State  Hy.  Comn..  Forum 
Rldp.,  Sacramento.  Mar.  22,  wideninp 
tiresent  bridpe  by  movinp  four  loO  ft. 
existinp  steel  spans  off  center  line  of  road¬ 
way  and  construetinp  4  similar  spans  at 
side.  etc.  across  Rio  Honda,  near  city  of 
lx>s  .Anpeles,  I.,os  Anpeles  Co.,  from 
c.utleben  Bros..  Inc.,  1.  W.  Heilman  Bldp., 
Ia>s  Anpeles,  $84,818.  Noted  Mar.  11. 

Contracts  Awarded 

North  Carnlins  —  State  Hy.  Ifept., 
Raleiph.  rein. -con.  bridpes,  etc.  on  Project 
66-A,  Richmond  Co.,  to  Hobbs  Peabody 
Constr.  Co.,  Charlotte.  $31,167.  Noted 
Feb.  1  8. 

South  <'arolii»u  —  State  Hy.  Dept.,  Co¬ 
lumbia.  timber  trestles  and  substructure  for 
steel  span  on  Santee  River  Hridpe.  one  ISO 
ft.  steel  swinp  span,  on  State  Route  40, 
Federal  Aid  Project  39-1?,  Charleston  and 
fleorpetown  Counties,  to  Salmons-Clement 
Co.,  Charleston,  $205,000. 

O..  I’ortsmouth  —  Port.smouth  Fullerton 
Hridpe  Co.  700  ft.  suspension  steel  bridpe 
over  Ohio  River,  to  Dravo  Contp.  Co., 
Neville  I.,  Pittsburph,  Pa.,  $700,000. 

Indiana — J.  I>.  Williams,  dir.  State  Hy. 
Comn.,  Indianapolis,  (e.  e.  means  enprs. 
est.).  bridpe  over  Kittle  Blue  River,  F.  A. 
58-H.  Crawford  Co.,  and  one  over  Patoka 
River  F.  A.  58-D,  Oranpe  Co..  Contr.  60.  to 
Brown  &  Cunninpham,  Enplish,  $39,569  e. 
e,  $41,170;  bridpe  over  Baltimore  &  Ohio 

R. R.  tracks,  F.  A.  59  Sect.  3  Scott  Co., 
Contr.  61,  to  J.  F.  Repps  &  Co.,  Scottsburp. 
$29,386  e.  e.  $36,972;  bridpe  over  Otter 
Creek,  F.  -A.  76-Al,  and  one  over  Sprinp 
Creek.  F.  A.  76-A2.  Vipo  Co..  Constr.  62, 
to  J.  W.  Doupherty  &  Sons,  Framesburp, 
$52,112  e.  e.  $50,883;  bridpe  over  I.,ick 
Creek.  F  .A.  80.  Fayette  Co.,  Contr.  63.  to 
Hoosler-Oeneral  Constr.  Co.,  Connersville. 
$7,932  e.  e.  $9,137;  bridpe  over  Indian 
Creek.  S.  12  1-496,  Owen  Co.,  Contr.  64,  to 
W.  H.  Orammer  &  Son,  Evansville.  $13,618 
e.  e.  $14,659;  bridpe  over  Turkey  Creek,  S. 
25-C-478.  I.aOranpe  Co.,  to  J.  E.  Sweet  & 
Sons,  Woodburn,  $8,697  e.  e.  $8,797  ;  bridpe 
over  Plum  Creek.  S-31-E-399,  and  one  over 
east  branch  Plum  Creek,  31-E-40O.  Put¬ 
man  Co..  Contr.  66.  to  "Wasnidpe  &  I.rf“onard, 
.Tasonville,  $11,850  e.  e.  $13,396;  hridpe 
over  TJttle  Brady  Creek,  S-39-A-58,  one 
over  I..ick  Creek.  39-A-494,  and  one  over 
Grassy  Creek.  39-A-495,  Marion  Co.,  Contr. 
67.  to  Kernodle  &  Fulwlder,  Rebanon.  $22.- 
093  e.  e.  $28,106.  C.rand  total  $175,257. 
No’ed  F'eb.  4. 

Mlrhipan  —  State  Hy.  Dept,  at  office 
comrs.  Shiawassee  Co.,  Corunna.  File 
761.306,  Contr.  1,  two  65  ft.  spans,  to  .1,  P. 
Walters,  Owassti.  $26,74  6  ;  steel,  to  Amer. 
Hridpe  Co.,  2273  Beecher  St.,  Detroit, 
$6,555.  Noted  Mar.  4. 

M’isronsin  —  State  Hy.  Dept.,  Madison, 
construetinp  Whiskey  Creek  and  County 
Rine  Bridpes.  on  Winona-Marshland  Rd., 
Federal  Aid  Project  340-H.  Buffalo  and 
Tremwaleau  Counties,  to  Ouaranty  Constr. 
Co..  305  Essex  Bldp,,  Minneatiolis,  Minn., 
$29,913. 

AViaennsiii  —  State  Hy.  Dept.,  Madison, 
Minoctpia  Bridpe,  on  Federal  .Aid  Project 
431-B,  Oneid.a  Co.,  to  W.  Tobe,  Shinpleton, 
Mich.,  $58,783. 

Minnesiita — See  "Streets  and  Roads.” 

Kan.,  tlreenshiirp  —  See  "Streets  and 
Roads.” 

South  rtnkota — State  Hy.  Dept.,  Pierre, 
(F.  .A.  P.  means  Federal  Aid  Project  and 

S.  A.  P.  means  State  Aid  I’roject),  one  53 
ft.,  one  56  ft.  and  one  26  ft.  rein. -con. 
viaducts  on  F.A.P.  193-C.  Grant  Co.,  to 
AVeiphton  Constr.  Co.,  Sioux  City,  la.,  $15,- 
394  ;  one  50  ft.,  one  80  ft.  and  one  120  ft. 


rein. -con.  viaducts,  on  F.A.P.  195-A  li 
Co.,  to  A\’.  F.  Woolworth.  Clear  R.-i'k. 

510;  one  52  ft.  and  one  30  ft.  n-.;, 
viaducts,  on  F.A.P.  196-B.  Aurora  i 
Pioneer  Bridpe  Co.,  Mitchell,  $9.5;i : 

60  ft.  rein. -con.  viaduct,  on  F.A.P.  - 
Brule  Co.,  to  Diamond  Enp.  Co  i  rm.l 
Island,  Neb.,  $4,380;  one  34  ft.  iiu,' 

66  ft.  rein. -con.  viaduct,  etc.  on  S.,\  ; 
I’erkins  Co.,  to  Northwestern  Ktu  i\,'' 
Kadoka,  $11,504.  Grand  total  < 

Noted  Feb.  25  under  "Streets  and  Ri,,oK  "- 

Tex.,  Carthup*  —  See  “Street.^; 
Roads.”  ^ 

Tex.,  I.inden — See  “Streets  and  l:  .uis- 

Tex.,  San  .Antonio — .A.  McCloskev.  judcf 
Rex.ar  Co.,  2  steel  and  concrete  l)rid'-  « 
Precinct  4,  to  Rehr  &  Aiken,  812  l!uil.l.r« 
Fxch.  Bldp.,  $46,543.  Noted  Jan.  7 

Oklahoma — State  Hy.  Dept.,  ( tklahotn.T 
City,  (e.  e.  means  enpineers  estiinate)  i 
span  88  ft.  steel  truss  bridpe  on 
piers  at  Tonkawa,  Kay  Co.,  30.09  lb.  tnis< 
steel,  14.98  tons  reinhircinp.  etc.  .uid  jy 
span  610  ft.  creosoted  pile  trestle  lindL'e 
at  Keno,  Harper  Co.,  116,171  ft.  <r.es,,t,.,i 
and  34,063  ft.  untreated  timber,  7,.'.i'n  f; 
creosoted  pilinp,  etc.,  to  Pioneer  Constr  t’e 
Orear-Reslie  Bldp..  Kan.sas  City,  .Mo  , 

721  and  $22,517  respectively,  e.  e.  .<2.'.,inio 
each  ;  2  span  86  ft.  rein. -con.  trestle  liridy,. 
on  concrete  piers,  at  A’ukon,  Canadian  I'o 
10.6.3  tons  I-beam  steel  and  6.31  tons  r>  in- 
forcinp,  etc.,  to  Oklahoma  Stone  S.  ttitiL’ 
Co..  1835  AA’est  Main  St.,  Oklahoma  I'itv 
$24,480,  e.  e.  $25,000;  1  span  114  ft  .“teii 
truss  bridpe  on  concrete  piers  near  I’.ris- 
tow.  Creek  Co.,  85.93  tons  truss  steel,  71,. 
045  lb.  reinforcinp.  etc.,  to  Hamilton  Constr 
Co..  Bartlesville,  $30,416.  e.  e.  $32,itae;  2 
snan  220  ft.  steel  truss  bridpe  on  c'on<  rVle 
piers  near  .Sayre,  Beckham  Co.,  137.95  tons 
truss  steel,  32.91  tons  reinforcinp,  etc.  and 
1  span  110  ft.  steel  truss  bridpe  on  con¬ 
crete  piers  near  Heavener,  I.a-  Flore  Co 
84.4  tons  truss  .steel.  47.420  lb.  reinforcinp 
etc.,  to  AA’iMcdward  Constr.  Co..  AA’oodward 
$33,222  and  $29,939  r»‘sj>ectively,  e.  e.  $37.- 
000  and  $30,000  respectively.  Grand  tot.'il 
$159,295.  Noted  Mar.  11. 

AYash.,  Everett — Snohomish  Co.,  170  ft. 
steel  bridpe  with  80  ft.  concrete  approach 
at  each  end  over  I.ittle  Pilchurch  River,  tcv 
Itischaw  &  Peterson.  Stanwood,  $25,1  is. 
Enprs.  est.  $27,000.  Noted  Feb.  11. 

Ciiliforiiin — State  Hy.  Dept.,  Sacramento, 
rein. -con.  concrete  arch  bridpe  over  Done  y 
Creek.  1  ml.  south  of  Antler.  Shasta  Co, 
to  Bordwell  &  Zimmerman,  Napa.  $79.92'. ; 
one  over  Bear  Creek,  at  Briceburp,  Mari- 
po.sa  Co.,  to  Smith  Bros  ,  Eureka.  $25,817; 
one  over  Slate  Gulch,  and  one  over  Sweet¬ 
water  Creek.  Mariposa  Co.,  to  Noble  Bros, 
San  Jose.  $19,286  (masonrv  finish).  Granci 
total  $125,028.  Noted  Mar,  18. 

('alifnrnlu — State  Hy.  Dept,.  Sacramento, 
comnletinp  bridpe  over  San  Joaciuin  River 
at  Mossdale,  S.an  Joaciuin  Co.,  to  Tildetts- 
Paciflc  Co..  16  California  St.,  San  Fran¬ 
cisco,  $87,284. 

_ Dams _ 

Rids  Desired 

X.  C’,,  lllirliliinilft — S#  **  “Duildinps — Indus¬ 
trial. *’ 


Railways 


Proposed  Work 

A'lrpinia — Southern  R.R.  Co.,  1300  Penn 
Ave..  AA’ash.,  D.  C..  B.  Herman,  ch.  enpr.. 
plans  improvinp  railroad  from  Richmond  to 
Danville,  here.  $200,000. 

Flnridn — Atlantic  Coast  I,ine  R.  R.  Co., 
AA’ilminpton,  N.  C.,  J.  E.  AA’illouphby.  ch. 
enpr.  plans  21  mi.  railway  from  point  at 
or  near  Thonotosassa  in  northeasterly 
direction  to  point  on  its  west  coast  main 
line  at  or  near  Dade  City,  Hillsborouph  and 
I’asco  Counties,  here. 

Tennessee — Nashville,  Chattanoopa  St. 
T,ouis  R.R.  Co.,  930  Bway..  Nashville.  11 
McDonald,  ch.  enpr.,  plans  automatic  block 
train  slpnals.  electric  crossinp  sipnals  be¬ 
tween  Nashville  and  Chattanoopa.  $450, ooa. 

Excavation,  Drainage, 
Irrigation,  Levees, 
River  and  Harbor 

Proposed  Work 

N.  A’.,  niiffaln — Plans  cleaning  Delaware 
Park  Rake.  $300,000.  J.  Moore,  City  Hall, 
comr. 


iiiK  4fith  St.,  WashiriKton  Twp.  Tnijcct 
abundoni'd  Notfd  Mar  2.'>. 

III..  I'liins  KradinK.  <'urhiiiK  and 

vibrolithio  i>avinK  Hast  Crand  St  from  Jas¬ 
per  to  1st  Sts..  $16, yt!*.  and  KradiiiK,  curb- 
IiiK  and  asphalt  paving  Kast  SedKwick  St. 
from  JasiH-r  to  1st  Sts.,  $17,'.*S;t.  M.  1». 
O'Hrien,  (Mty  Hall,  cnttr. 

111..  Kast  Mollnr— Soon  takes  bids  eon- 
erete  pavinK  IS. into  .sii.yd.  various  alleys, 
$4S.|04  ;  also  !*7!*  ft.  S  In.  sewers  and  6  in. 
water  pi|»'.  $•1,670.  K.  o  laivens,  city  elk. 

111.,  Kast  St.  I.oiils  SiMin  takes  bids 
KradiiiK.  eurbinK  and  S  in.  eonerete  pavinK 
iy,060  sq.yd.  Winstaniev  Ave.  and  lltli 
St  $sy.40».  W.  .MeK.  Hrown,  City  Hall, 
enifr  Noted  Mar.  II. 

III.,  Kast  St.  I.iMiU  —  StMin  takes  bids 
KradinK  and  eonerete  or  asphalt  paving  7.7th 
St.  from  State  St.  to  ('hureh  latne,  46th  St 
from  Ca.seyville  to  I.ineoln  Sts.  and  North 
HlKh  St.  $;t  1,200.  W.  .MeK.  Brown,  City 
Hall,  enKr.  Noted  Jan.  7  and  Mar.  IS. 

III.,  Kast  St.  I.oiilit — Made  |)lans  KradiitK. 
eurbittK  ami  eonerete  i>avinK  33ril  St 
$36,000  ;  Itelleview  .\ve.  $67,000  :  and  Col¬ 
lege  .-Vve.  to  Belmont  on  37th  Sts.  $13,600. 
W.  MeK  Brown.  City  Hall.  eiiKr. 

HI..  I.ombani — Takes  bids  about  May  IS. 
KraditiK.  c'urbiiiK  and  Warrenite  bitulithic 
or  eonerete  paviiiK  streets  in  CambridRe 
Manor  Hi.st.  (7.  H.  Heuchler,  73  South  I,a 
Saiie  St..  .-Vurora,  «'nKr. 

III.,  Koektord  —  Blans  KraditiR.  eiirbitiK 
and  Warrenite  or  maeadam  pavinK  0 
bliM'ks  Crant  .\ve  .  2'.*  ft.,  $77,470;  also 
KradiiiK,  eurbinR  and  rein. -eon.  paviiiK  10 
bltK'ks  Nelson  Blvd..  $77,700.  B  Har¬ 
vey,  City  Hall.  eiiRr. 

111.,  Kiishvlllr-  Schuyler  Co.  plans  Krad- 
inK  and  rein. -eon.  jiaviiiK  3  mi.  Citmden  ltd.. 
State  .\id  ltd.  7-15-1),  Buena  Vista  Twp., 
IS  ft  $77,000.  M"  S.  Henderson,  (7ourt 
Hou.se.  supt  hlKhways. 

111..  Vaiidalla-  MakiitR  preliminary  plans 
KradiiiK.  eurbiiiR  and  i-onerete  pavinK  13 
biis'ks  7th  and  South  Sts..  30  ft.  $70,000. 
State  will  pay  for  <-enter  IS  ft.,  and  city 
balance.  J.  C.  Waddell,  City  Hall,  enKr. 

la.,  ItiirllnKton — IVs  Moines  Co.  election 
Apr.  12,  $1. mo. 000  bonds.  surfaeiiiK,  pav- 
itiK.  etc.,  primary  road  system.  C.  K 
Waterhouse.  BurlinKttm.  eo.  etiBr. 

la..  IHfiimwa — Wapello  Co.  voted  $1,- 
Ooo.ooo  bonds,  imiiroviiiK  primary  road  sys¬ 
tem.  H.  K.  Hansell,  Ottumwa,  co.  engr. 
Noted  Mar.  4. 

la..  SlKoiirney  —  Keokuk  Co.  called  off 
Imnd  election  for  $1.27tt.oOO  bonds,  im- 
proviiiK  various  roads.  It.  C.  Fye,  Court 
House,  engr.  Noted  Mar.  18. 

Mo..  Kansas  City — Jackson  Co.  makiiiK 
plans  improving  approximately  2  ml.  road 
To  exceed  $25,1)00.  I,.  K.  Koehler,  Kan.sas 

City,  eo.  engr. 

Mo..  St.  I.oiiis — Bd.  I’ub.  Serv.,  208  City 
Hall,  makitiK  plans  concrete  paving,  etc!. 
Baden  St.  between  Bway.  and  ('hurch  Rd. 
$9. son,  ColoKne  St.  between  Wilcox  and 
Humboldt  Sts.  $3,150,  and  Presden  Ave. 
between  Wilcox  and  Humboldt  Sts.  $3,900  ; 
Warrenite  bitulithic  paving,  etc,.  Sublette 
Ave.  Iwtween  Arsenal  and  Klizabeth  Sts. 
$47,200  ;  coni’rete  or  asphaltic  concrete  or 
amiesite  paving  I >elor  St.  between  Bran¬ 
non  and  January  .sts.  $34,700-$37,000  ;  War¬ 
renite  bitulithic,  amiesite  or  eonerete  pav¬ 
inK  Alsace  St.  between  Marcus  and  Kuclid 
Sts.  $27.60o-$29,3oo,  Fillmore  St.  between 
Colorado  and  Cirand-KlngshiKhway  $26,500- 
$26,600,  Robert  St.  lietween  VirKinia  and 
Vermont  Sts.  $6,570-$6,6oo,  IVnnsylvani.a 
St  lietween  Steins  and  Haven  Sts.  $73,800- 
$73.900 ;  Warrenite  bitulithic,  asphaltic 
concrete  or  asphalt  iiaving.  etc..  Beck  St. 
between  Oak  Hill  and  Missouri  St.  $13,900- 
$1  4,000,  Bates  St.  between  Oravols  and 
Fichelberger  .Sts.  $1  4.2oo-$  1  4.3oo,  Odell  St. 
between  Watson  Rd.  and  Clifton  .St.  $9,700- 
$9,750 :  and  as|>haltic  concrete,  asphalt  or 
amiesite  iiaving,  eti-.,  la-a  I’l.  between  Lea 
Ave.  and  end  of  .street  $3,900-$4,350.  W.  W 
Horner.  300  City  Hall.  engr. 

.\rk..  Kl  Dorado — I’nion  Co.  takes  bids 
about  May  1.  Krading.  gravel  surfacing, 
etc.,  20  mi.  Kl  Iiorado-Magnolia  Highway, 
18  ft.;  also  gravel  surfacing  Strong-Huttlg 
Rd.  G.  S.  Tatum,  co.  Judge. 

Tex.,  Clarendon — Takes  bids  about  Apr. 
12,  pavinK  approximately  40.ooo  sq.yd.  vari¬ 
ous  streets.  $177,000.  F.  K.  l)**vlln,  614 
Bitting  Bldg..  Wichita.  Kan.,  engr. 

Tex..  <ialveston--MakinK  plans  and  soon 
takes  bids  curbing,  guttering  and  concrete 
or  asphalt  paving  Bway.  from  39th  St.  to 
city  limits.  $250,000.  C.  A.  Holt,  Jr.,  city 
engr. 

Tex.,  Houston — Harris  Co.  voted  $6,000,- 
000  bonds  Improving  236  ml.  roads.  Noted 
Feb.  IS. 

Tex.,  Konntxe — Hardin  Co.  plans  gravel 
surfacing  and  bridging'  1.8  ml.  Highway  8 
between  Sllsbee  and  Buna,  18  ft.  $50,000. 
O.  R.  Abney.  Lufkin,  div.  engr. 

Tex.,  Lobboek  —  Election  soon  $30,000 
bonds,  hard  paving  Ave.  1,  from  14th  and 
19th  Sts.  Address  S.  T.  Davis,  mayor. 


ivition.  Drainage,  Irrigation,  Levees, 
iViver  and  Harbor  (Continued) 

V  J  Jersey  City — Bd.  Comrs.  of  Mayor 
,1  \ldermen.  City  Hall,  authorized  $100,- 
„  bonds,  harbor  improvements  at  Droyers 
:nt,  Hackensack  River.  L.  J.  Holland, 

llwankee — Dept.  Pub.  Wks.,  R. 
?omr.,  soon  takes  bids  dredging 
ers  and  canals.  $50,000. 

«e  Bluff — Sub-District  1  of  Salt 
1)  1).,  plans  2.25  mi.  ditch,  12  ft. 
idth  and  6  ft.  deep,  61,000  cu.yd. 

Co.,  Citizens  Bank 


Streets  and  Roads 


Proposed  W\trk 

N.  J.,  Jersey  City — Rejected  bids  Mar. 
16,  sheet  asphalt  paving  Colgate,  Mc.Xdoo, 
Van  Horne  and  Pine  Sts.,  Van  Nostrand. 
Emerson  and  Cornelseii  Aves.  Will  re- 
advertise. 

N.  J.,  Jersey  City — Comn.  Streets  &  Pub 
Impvts.,  M.  1.  Fageii,  eomr.,  plans  widening 
Bergen  Ave.  from  Montgomery  St.  to  Ber¬ 
gen  Sq. 

N.  J..  Trenton — Mercer  Co.  plans  widen¬ 
ing  and  iH'netration  macadam  paving  3.5oo 
sq.ft.  Kwlngville-Federal  City  Rd.  $30,000. 
H.  F.  Harris,  Court  Hou.se,  engr. 

\y.  Vtt.,  Charleston — Jefferson  Dist.  elec¬ 
tion  Apr.  13,  $337,000  bonds,  improving 

roads.  Kanawha.  R.  N.  Moulton,  elk. 
Kanawha  Co. 

W.  Va., '  I'arkersbiirg — Election  Apr.  6, 
$500,000  bonds,  improving  streets  and 
sewers.  M.  L.  Hoffman,  city  elk. 

N.  C.,  Kalrigh — -Plans  widening  .sewers, 
waterworks,  gas  lines  and  p;iving  2  ml. 
Oberlin  Rd.,  etc.  C.  C.  Page,  comr.  Pub. 
Wks. 

(■a.,  Ilaselliurst — Jeff  Davis  Co.  voted 
$170,000  bunds,  improving  various  roads. 

R.  H.  Ordway,  judge.  Noted  Feb.  11. 

tJa..  .Milledgevllle — Plans  election  $27,000 
bonds,  improving  various  streets. 

tia.,  Tiirruu — Stephens  Co.  voted  $200,- 
000  bonds,  constructing  roads.  Noted 
Mar.  4. 

Ala.,  .\iiburn- — Soon  takes  bids  sidewalks 
and  paving  various  streets.  $75,000.  C. 

S.  Yarbrough,  mayor. 

Misa.,  Amory  —  S.  A.  Grady,  mayor  and 
Bd.  Aldermen.  rejected  bids  Mar.  5. 
Improving  various  streets,  13,377  sq.yd. 
bituminous  surfacing  8,004  sq.yd.  prepared 
subsoiling  and  7,9oo  ft.  concrete  sidewalks, 
etc.  Will  readvertise.  A.  L.  Dabney. 
Columbian  ToWer  Bldg.,  Memphis,  Tenu., 
engr. 

.MIsh.,  PontutiH — Pontotix'  Co.  soon  takes 
bids  grading,  gravel  surfacing,  etc.,  9  mi. 
Federal  Aid  Project  182.  18  ft.  $120,000. 
H.  C.  Dietzer,  Jackson,  engr. 

Miss.,  .Starkville— Oktibbeha  ('o.  defeated 
$450,000  bond.s.  Improving  roads.  Further 
action  deferred.  Noted  Feb.  25. 

La..  Lake  Charles — Calcasieu  Parish  elec¬ 
tion  Apr.  27.  $400,000  bonds,  improving  road 
system  in  Wards  2.  3,  7  and  8. 

Tennessee— State  Dept.  Highways  &  Pub. 
Wks.,  Nashville,  making  surveys  improv¬ 
ing  0  mi.  Mont  Eagle-Coffee  Co.  line  Rd., 
Grundy  Co.,  and  3.5  mi.  Knoxville-Southi-rn 
R.R.  Yards  Rd  ,  Knox  Co.  C.  N.  Bass, 
highway  comr. 

Tennessee — State  Dept.  Highways  &  Pub. 
Wks.,  Nashville,  plans  Improving  17  mi. 
Greenville-Bulls  Gap  Rd.,  Greene  Co.  ;  15 
mi.  Ridgely-Kentucky  State  line  Rd..  laike 
Co.  :  12  mi.  Union  City-Martin  Rd..  Gbion 
Co.;  and  15  mi.  Springfleld-Kentucky  State 
Line  Rd.,  Robertson  Co.  C.  N.  Bass,  high¬ 
way  comr. 

Tenn..  .Vltamont — flrundy  <'o.  and  Slate 
Dept.  Highways  &  Pub.  Wks.,  Nashville, 
take  bids  probably  in  -May,  improving  6 
ml.  Hlllsboro-I*elham-Mont  Eagle  Rd. 
Work  will  be  done  under  supervision  high¬ 
way  dept. 

Tenn.,  Huntington — Carroll  Co.  election 
probably  in  April,  bonds  to  exceed  $25,000, 
improving  Huntington-McKenzie.  Hunting- 
ton  -  McLennville,  Huntington  -  Clarksburg 
and  Huntington-Jackson  Rds. 

Dhio — Dept.  Highways  &  Pub.  MTcs.,  can¬ 
celled  bids  which  were  to  b«-  opened  Mar. 
19.  grading,  paving,  etc..  Sect.  "N"  Zanes- 
ville-CinoInnatl  Rd.,  Muskingum  Co.,  and 
Sect.  ‘T'ultonham"  same  road ;  also  Sect. 
"A-l”  Van  Wert-Ottawa  Rd.,  Van  Wert  Co., 
and  Sect.  “.A-2”  same  road.  Noted  Mar.  11. 

4»..  Coliimbim— Made  plans  grading,  curb¬ 
ing  and  paving  with  (a)  brick  (b)  concrete 
(e)  asphalt  (d)  durox.  1,335  ft.  Columbian 
Ave.,  26  ft.,  (a)  $55,075  ;  300  ft.  alley  we.st 
of  Hawkes  Ave..  16  ft.,  (b)  $3,022  ;  520  ft. 
Keifer  Ave.,  24  ft.,  (a)  $8,543  (e)  $7,618; 
417  ft.  alley  west  St.  I'lair  Ave.,  16  ft.,  (h) 
$2,807  ;  280  ft.  Spring  St..  46  ft.,  (a)  $8,230  ; 
485  ft.  alley  west  of  Avondale  Ave.,  16  ft., 
(b)  $3,334;  731  ft.  alley  west  of  22nd  St., 
15  ft.,  (h)  $7,698;  4,371  ft.  Walhalla  Rd., 
41  ft.,  (e)  $76,049;  2,700  ft.  Washington 
Ave.,  30  ft.,  (e)  $33,911;  and  315  ft.  alley 
north  Main  St..  23|  ft..  <d)  $4,832.  R.  H. 
Simpson,  city  engr. 

O.,  Jarksun  —  Made  plana  curbing,  gut¬ 
tering  and  vitr.  brick  paving  3.600  ft. 
Church  St.  from  Main  to  South  Sts.  $27,000. 
Address  City  Engineer. 

O.,  Marietta— Made  plans  curbing,  grad¬ 
ing  and  3J  In.  vitr.  brick  on  concrete  paving 
1,270  ft.  Putnam  St.,  36  ft.  $28,000.  Ad¬ 
dress  City  Engineer. 

Ind..  Indianapolis  —  Bd.  Comrs.  Marion 
Co.,  Courthouse,  rescinded  contract  Improv- 


citi  elk. 

Bis.. 

St'M-lting, 
v;inous  r 

\rk. 

B.i.vou 

l„,tt.>in  w..-..  - 

.Miiv.  Parkes  Eng. 
lildg..  engrs. 

Tex  Port  .\rthur  —  Election  In  June, 
bonds,  excavating  and  shell  revet- 
niei’it  etc,  10.800  lln.ft.  north  side  of  Sa- 
biiie-Neches  Canal.  W.  O.  Bower,  city  engr. 

Tex.,  San  Antonio — Making  preliminary 
nlan.s  underground  river  cut-off  tunnel, 
brick  .and  concrete,  from  Travis  to  Market 
sits  on  straight  line  through  S-shaiie  of 
ki'ver  Dist.  Channel.  $300,000.  Former 
plans  abandoned  I.  Ewig.  city  engr.  Noted 
.\ug.  20. 

Ontario — Dominion  Government.  Parlia- 
iiicnt  Bldgs.,  Ottawa,  plans  constructing 
W.  lland  Ship  Canal,  $14,000,000;  Chambly 
improvements  $55,000,  St.  Ouis  Lock  $50,- 
tiiiii  Bakers  Dam  $30,000,  Trent  Canal 
$397,100,  Welland  Canal  $123,000;  Improv¬ 
ing  harbors  of  Port  Arthur  and  Fort  Wil¬ 
liam  $500,000,  Parrsboro,  N.  S.  $29,000, 
New  London,  P.  E.  I.  $30,000,  Escunlmac, 
N  B.  $50,000,  Metanc  $55,000,  Goderich 
$170,000,  Oshawa  $46,000,  and  Port  Stan- 
b-v  $118,000,  Quebec  Harbor-Chaniplain 
IiiK'k  $60,000,  St.  John,  N.  B.  $225,000, 
Toronto  Harbor  $94,000,  and  Fra.ser  River. 
B.  C.  $50,000 ;  new  breakwater  Drigwall 
(Asiiv  Bay),  N.  S.  $48,700,’ and  Grand  Har¬ 
bor,  N.  B.  $25,000;  dredging  Petit-de- 
(Irat.  N.  S.  $37,500,  Riviere  du  Loup,  Que. 
$.-i4.o’on,  Valleyfield,  Que.  $50,000,  Blind 
River  $27,700,  Omar  Sound  $20,000,  Court¬ 
ney  River,  B.  C.  $25,500,  and  False  Creek. 
B.'c.  $50,000;  new  wharf  in  Sidney,  N.  S. 
$77,000  ;  enlarging  wharf  Mills  Point,  N.  B. 
$28,000,  and  Cap-de-la-Madeline,  Que.  $65,- 
000 :  reconstructing  wharf  Chandler.  Que. 
$90,000  ;  dredging  and  wharf.  Midland  $77,- 
000 ;  reconstructing  Burlington  Channel 
PiiTs  $36,000 ;  repairing  piers  at  Oakville 
$30,000,  and  Port  Burnell,  Ont.  $45,800. 


Rids  Desired 


New  York — Apr.  14,  by  T.  F.  Farrell, 
comr.  Canals  &  Waterways.  55  T.,ancastcr 
St  .  Albany,  bank  protection  along  east 
tiank  of  land  line  south  of  I>ick  9. 
('haiiiplain  Canal.  Sect.  2,  Contr.  M-15;  and 
new  movable  dam,  at  Rocky  Rift  near  In¬ 
dian  ('astle,  Contr.  M-16;  adv,  E.  N.-R. 
Apr.  1. 

New  York — Apr.  27,  by  T.  F.  Farrell, 
comr.  Canals  &  Waterways,  55  T.,ancaster 
St..  .Mbany,  bank  protection  along  Erie 
Canal  from  Vischer  Ferry  to  point  one  mi. 
east  of  Frankford,  Erie  Canal  Sects.  1,  2, 
3  and  4.  Contr.  232  ;  adv.  E.  N.-R.  Apr.  1. 

N.  Y..  I.ong  Island  C'lt.v — Apr.  2,  by  M 
K.  Connolly,  pres.  Queens  Boro,  Queens 
Subway  Bldg.,  rip-rap  embankment,  outside 
of  and  adjacent  to  timber  bulkhead  along 
Beach  Channel  I)r.  from  Beach  130th  to 
Beach  141st  Sts.,  5th  Ward. 

MiH«..  SardU — Apr.  10.  by  Comrs.  Sand 
Bayou  D.  D.  of  Panola  Co.  at  office  Mont¬ 
gomery  &  McClure,  attvs.,  improving  above 
district. 

I.a.,  Katon  Kniige  —  Apr.  13,  by  Comrs 
Gravity  Drainage  Dist.  3.  C.  W.  bTynn. 
pres  ,  R.  b’.  D.  1,  dredging  Hurrican  Creek. 
28,imO  cu.yd.  excav. 

III.,  Pulaski — Apr.  10,  by  H.  Eastwood, 
C.  Curry  and  I.  I-ackey,  comrs.  Briar  Creek 
r>  D.,  3.25  mi.  main  ditch  with  base  6  ft. 
wide.  31,000  cu.yd.  excav.,  and  Laterals  1 
and  2.  10.200  cu.yd.  excav. 


Bids  Received 

.Md.,  Italtlninre  —  Bd.  Awards,  Mar.  24, 
dr.-dging  Baltimore  Harbor  for  1926,  for 
Mayor  and  City  Council,  from  Arundel 
i'orp..  Pier  4,  Pratt  St,  Item  1  $0.48.  Noted 


Contracts  Atrarded 

Calif.,  Aptos  —  W.  I.  Morgan,  concrete 
seawall.  2,100  pieces  concrete  sheet  piling 
9  and  16  in.  diam.  of  various  lengths. 
70,000  cu.yd.  excav.,  etc.,  and  75  x  150  ft. 
'Wimmlng  pool,  to  Blue  IJne  Constr.  Co., 
Standard  Oil  Bldg.,  San  Francisco,  approx- 
mately  $750,000. 

Calif.,  Rich  vale  —  Drainage  Dist.  100, 
Butte  Co.,  to  C.  Sewell,  Grldley,  canal  Im¬ 
provements,  3  ml.  widening  from  3  to  4  ft. 
iHittom  and  deepening  1  ft.  $0.12  per  lln.ft., 
and  3  mi.  cleaning  $0,075.  Noted  Mar.  11. 
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VITRIFIED 


The  Pavement  That  OUTLASTS  The  Bonds 


To  dodge  the  drain  of  detours — 


PAVE  WITH 


Don’t  think  of  detours  merely 
as  exasperating  inconveniences — 
think  of  them  as  leaks  in  your 
community's  pocketbook. 

The  toll  they  take  of  your  time, 
your  gasoline,  your  tires  and  your 
car’s  mechanism  is  only  a  small 
part  of  their  cost  The  big  burden 
— and  usually  a  needless  one — is 
the  heavy  cost  of  the  repairs  that 
are  being  made. 


National  Paving  Brick  Manufacturers  Association 

Engineers  Building  Cleveland,  Ohio 


There  are  vitrified  brick  pavements  on 
main  traffic  routes  in  many  cities  and 
towns  which  have  already  given  more 
than  a  quarter-century  of  service  without 
requiring  a  cent  of  expense  for  upkeep^ 
repairs  or  rebuilding. 


The  Dridn  of  Detours 


\ 


V 


V 
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X.  V..  Iconic  Iwliiiiil  — Apr.  2,  b.v  M.  K. 
Connolly,  pros.  Qiifon.**  Uoro.  Qin'ons  Sub¬ 
way  IlIdK.,  KradinK.  ourblnK  and  aidowalk.t 
on  74th  St.  (17th  St.);  KradinK  and  n-.xtor- 
ing  bituminous  maoadam  pavinK  ovit 
trenohos  oix-nod  for  layinK  watormain  in 
UiH'kaway  Hoach  Rlvd..  Itoach  142nd.  144th 
and  149th  Sts.  ;  bituminous  on  Kranito  bim-k 
pavinK  Beaoh  9."ith  .St.  ;  ropairinK  shoot 
asphalt  pavinK  in  l.st  and  2nd  Wards. 

N.  V.,  Now  York — Apr.  8.  by  W.  J.  Flynn. 
actlnK  pres.  Bronx  Boro.  C'rotona  I’ark.  3rd 
and  Tromont  Avos.,  <-urbinK  and  asphalt 
block  on  concrete  ropavinK  Hast  167th  St.  : 
sheet  asphalt  and  K^anito  bha-k  on  concrete 
repaviiiK  BerKon  and  St.  Anns  Avos.  ; 
Kranite  bha-k  on  concrete  pavinK  KinRs- 
bridKe  Rd..  Fast  163rd  and  East  149th  Sts.. 
St.  Anns  and  CdKen  Avos. 

X.  PouKhkeepsle — Apr.  6,  by  Bd.  Pub. 
A\'ks..  Kastman  Park  Mansion.  KradinR. 
curbinK  and  2  in.  sheet  saphalt  on  concrete 
TiavinK  27.600  sq.yd.  various  streets.  T.  F. 
Ijjwlor,  supt.  :  adv.  E.  N.-R.  Apr.  1. 

Xew  Jersey  —  Apr.  12,  by  Slate  Hy. 
Comn.,  Trenton,  KradinK  and  rein. -con.  pav- 
inK  23,006  sq.yd.  road  from  I’ensauken 
Creek  to  Union  Schcail  House  Rd.,  Route 
2.  Sect.  9.  Camden  Co.;  and  KradinK  road 
from  Hackensack  to  Rutherford,  Route  17. 
Sect.  1,  BerKen  Co.  A.  L.  Grover,  secy.  ; 
adv.  E.  N.-R.  Apr.  1. 

X.  J..  Freehold  —  Apr.  21.  by  Bd.  Free¬ 
holders  Monmouth  Co.,  Courthouse,  concrete 
pavinK  Red  Bank-Holmdel  Rd.  44.  Sect.  2. 
Middletown  and  Holmdel  Twps.  G.  K.  Al¬ 
len.  60  'Broad  St.,  Red  Bank,  co.  enKr. :  adv. 
E.  N.-R.  Apr.  1. 

X.  J.,  Xew  Providence — Apr.  2.  by  Twp. 
Com.,  Columbia  School.  Plainfield  Ave., 
KradinK  and  bituminous  macadam  on  mac¬ 
adam  pavinK  16.600  sq.yd.  Plainfield  Ave. 
J.  J.  Kent*,  23  Maple  St.,  Summit,  twp. 
enKr. 

X.  J.,  Xewark — See  “Sewers.” 

X.  J..  Roselle — Apr.  2,  by  Boro  Council, 
Boro  Hall,  KradinK.  curbinK  and  asphaltic 
concrete  on  concrete  pavinK  approximately 
SOO  lln.ft.  Golf  Terrace,  800  lln.ft.  7th  Ave., 
1,300  lln.ft.  Amsterdam  Ave.,  500  lln.ft. 
OlKa  PI..  1,950  lin.ft.  Morris  St..  1,850  lln. 
ft.  Frank  St..  700  lin.ft.  Galvin  Ave..  1,100 
lin.ft.  Thompson  Ave.,  750  lin.ft.  Hamilton 
Ave.,  200  lln.ft.  10th  Ave.,  680  lln.ft.  Spruce 
St.,  and  1,720  lln.ft.  Warren  St.,  W.  M.  Van 
WaKner,  boro  enKr. 

X.  J..  Union  —  Apr.  5.  by  Twp.  Com., 
W.  W.  FriberKer,  elk..  Town  Hall,  tarvia 
B,  on  several  streets  in  Union  Co. 

Pennsylvania  —  Apr.  20,  by  State  Hy. 
Dept.,  HarrisburK.  KradinK  or  rein. -con. 
pavinK.  etc.  approximately  32  ml.  eleven 
projects  in  AlleKheny.  Berks,  Clarion, 
Dauphin,  Franklin,  Jefferson,  Mifflin.  Mont- 
Komery,  Susquehanna.  Tloxa  and  West¬ 
moreland  Counties.  W.  H.  Connell,  en- 
KlneerinK  executive  and  deputy  secy.  HIkIi- 
wavs  :  adv.  E.  N.-R.  Apr.  1. 

Pa.,  Wayneshiirx  —  Apr.  3.  by  Comrs. 
Greene  Co.,  rein. -con.  pavinK.  etc.,  7.283 
ft.  WaynesburK-Blackvllle  Rd.,  16  ft., 
Wayne  Twp.  R.  I.  l^emley,  co.  elk. 

Virxinla — Apr.  15,  by  State  Hy.  Comn., 
Richmond.  improvinK  roads  on  Projects 
S-323-D.  F-419-A.  F-421-A  and  S-441  ;  adv. 
E.  N.-R.  Apr.  1. 

West  Yirxinia — Apr.  20.  by  State  Road 
Comn.,  Charleston.  ImprovinK  roads  and 
bridKes  on  Projects  154-A,  3038.  3039.  3177 
and  128,  Fayette  Co.  ;  Project  3235-C.  Poca¬ 
hontas  Co.  ;  Project  3295,  Kanawha  Co. : 
Projects  3250.  3315,  87.  2037  and  2038, 
Mason  Co.  ;  Project  3303-B.  MlnRo  Co.  : 
Projects  2063.  2064  and  2065.  Ohio  Co.  ; 
Projects  126.  151-.4-1.  and  151-A-2.  Preston 
Co.  ;  Project  3368.  \Vebster  Co.,  Project 
70-R,  Grant  Co.  ;  Project  3192.  MorKan  Co.  ; 
Project  152,  Randolph  Co.;  Project  3277-D, 
I’pshur  Co.,  and  Project  3266-D,  Ritchie 
Co.  E.  B.  Carskadon,  secy. :  adv.  E.  N.-R. 
Apr.  1. 

X.  r..  Durham — Apr.  9.  by  City.  KradinK. 
curbinK.  pavinK,  etc.,  various  streets.  R. 
W.  RiKsby.  city  mKr. ;  adv.  E.  N.-R.  Apr.  1. 

Ga..  Dalton-^Apr.  6.  by  City,  pavinK  9.S 
ml.  various  streets.  $25,000. 

Fla..  Tampa — Apr.  6.  by  City  Comrs.,  P. 
Wall,  mayor,  concrete  or  Kranite  curbinK, 
2i  in.  asphalt  block  or  vitr.  brick  on  rock 
or  shell  surfaclnK  10,000  sq.yd.  portion 
Clark  St..  Tmpvq.  60,  $26,000;  10.000  sq.yd. 
Chapin  St..  Maple  and  Hemlock  Aves.. 
Tmpvt,  57  to  59  (inclusive),  $28,000;  9,000 
sq.ft.  FlaKler,  (lakwood  and  Elmwood 
Aves.,  Impvts.  54  to  56  6 (Inclusive).  $28.- 
000  :  58,000  sq.yd.  portion  Flo  Ave..  Impvt. 
1.  $150,000;  8.000  sq.yd.  Fuller  St.  and 
Mass  Ave.,  Tmpvts.  2  and  4,  $25,000  ;  9,000 
sq.yd.  Impvts.  5  to  9  (Inclusive).  $25,000; 
9,000  sq.yd.  Kriber  St.,  etc.,  Impvts.  15,  166, 
21  and  61.  $25,000;  9,000  sq.yd.  portion 
22nd  St.  and  Saxon  Ave..  Impvt.  52  and  61, 
$30,000;  and  10,000  sq.ft,  portion  22nd  St., 
Impvt.  53,  $28,000.  R.  D.  Martin,  City 
Hall.  enKr. 

Fla..  Tampa — Apr.  9.  by  W.  T.  Williams, 
chn.  Comn.  HillsborouKh  Co.,  26,311  sq.yd. 


lime  rohk  base  slaK  surfae*-  treating  jM.r- 
til'll  .\rmeiiia  .tve 

.\Ia..  Florence-  May  1.  by  City  ('’nmn  . 
asphalt  nil  ennerete  paviiiK  blinks 

various  streets  in  liusmess  section.  40  to  vn 
ft.  $141,000.  .Address  City  EiiKinei  r 

.Ala..  Alolille — .Apr.  28,  by  lid.  t'ity  Comrs  . 
curiiiiiK.  KUtterinK.  s<  wers  and  pavins  van 
oils  streets.  W.  Siiiith.  city  cnRr.  ;  adv.  E 
.X.-U  Apr  1. 

.AIImm.,  tiiilfport — .Apr  6,  by  E.  McManus, 
city  elk..  City  Hall.  improvinK  lo.4oo  ft 
Beach  Blvd.  and  Porter  Ave.,  I.OOo  cu  yd 
n«'W  shell,  200  tons  binder  mixture,  300  ft. 
12  In.  and  30o  ft,  1,'>  in.  }>ipe,  4.622  sq  yd  2 
in.  Warreiiite  paviiiK  and  20.800  sq.yd.  .seal 
coatinK  and  penetration  shoulder.  A.  J. 
Hawkins.  Gulfport,  ensr. 

l.iiiilHiana-— Apr.  8.  by  State  Hy.  Comn., 
Baton  ItouKe,  KravelinK  3.14  mi.  New  Hoih'- 
Good  Hope  Rd.,  State  Projei-t  533.  St 
Charles  Parish.  W.  B.  Robert.  Reymonil 
BldK.,  Baton  Houkc,  hiRhway  eiiKr. 

I.H.,  Houma — -Apr.  14,  by  Sla.vor  and  Bd 
Alderman,  hardsurfacinK  approximately 
12,500  sq.yd.  Main  St.  from  Railroad  ,\ve. 
to  MaKnolia  Cemetery.  D.  AnRers.  city  elk. 

O..  Canton — .Apr.  15.  by  (^omrs.  Stark 
Co.,  concrete  or  macadam  pavinK  1  ml. 
Bolton-Marlboro  Rd..  16  ft.  $30,000-$35,- 
000.  A.  M.  Wise,  Canton,  enRr. 

_4>..  Clnelnnatl — Apr.  5.  by  Director  Pub. 
Wks..  Kranite  curbinK.  cement  sidewalk*. 
Kranite  bba-k  pavinK  3.800  sq.vd.  Plum  St. 
$63,812.  r.  G.  Sherrill.  City  hall.  eiiRr. 

O..  Finrinnati — Apr.  9.  by  Comrs.  Hamil¬ 
ton  Co.,  KradinK  and  concrete  pavinK  12,- 
000  sq.yd.  North  Bend  Rd.  from  Burnt 
Sch<H>l  House  Rd.  to  A'oRel  Rd.  $41,721,  and 
22,575  CamarRo  Rd.  from  corporation  line 
of  Maderia  to  Allendale,  $96,516;  and  tar 
bound  macadam  pavinR  29  400  sq.yd. sec¬ 
tion  road  from  Clncinnati-Dayton  Pk.  to 
Cincinnati-Zanesville  Pk.,  $70,230.  E.  A. 
(last.  Court  House,  enRr. 

O.,  t'piier  Arlinxtnn  (Columbus  P.  O.) — 
Apr.  7,  by  N.  AV'.  Cojieland,  villaRe  elk.,  Im¬ 
provinK  various  roads,  67,000  cu.yd.  excav., 
46,000  sq.yd.  sheet  asphalt.  6,000  sq.vd. 
penetratlnK  macadam,  3,700  lln  ft.  curb  and 
KUtters,  775  lin.ft.  intersection  edRinR. 
5.000  lin.ft.  6  X  24  edRinR,  5,700  lln.ft,  12 
in.  sewers,  2,600  lln.ft.  15  and  20  in.  storm 
sewers,  21,250  ft.  4-  to  16-in.  c.l.  piia-,  etc. 
$350,000.  D.  B.  Sayers,  52  West  Gay  St., 
Columbus,  enRr. 

Indiana — Apr.  14,  by  State  Hy.  Comn., 
Indianaixilis,  bituminous  pavinR  52.07  mi, 
roads  in  Marion,  Johnson,  Henry,  Union, 
Wayne,  and  Delaware  Counties,  Contr.  64, 
65.81  mi.  in  Wells,  Allen,  Dekalb.  Steubim, 
Grant,  VA’abash,  Kosciusko,  Elkhart  and 
Adams  Counties,  Contr.  65,  15.44  mi.  in 
MontKomery,  Boone  and  Clinton  Counties. 
Contr.  68 ;  bituminous  macadam  toppinK 
and  bituminous  surface  treatInK  51.88  mi.  in 
Porter.  I^ike,  I.,jiporte,  Starke.  Casa.  Car- 
roll.  Marshall  and  St.  Joseph  ('ountles. 
Contr.  66,  49.332  mi.  in  Flovd,  Dearborn, 
Harrison,  Lawrence.  Monroe,  Clark  and 
Jefferson  Counties,  Contr.  69.  and  8  4  ml. 
in  OranRe  Co.,  Contr.  7o.  J.  D.  Wllllam.s, 
dir. 

Ind.,  Anderson — Apr.  15,  by  Comrs.  Madi¬ 
son  Co.,  concrete  pavinR,  etc.,  1|  mi.  West 
22nd  St.  from  Meridian  St.  to  Arron  Ave., 
20  ft.,  $39,0«n;*  U  ml.  Cross  St..  North 


^u  e's  and  Roai’s  (Continued) 

‘  r-x  Alarlln  —  Falls  Co.  maklnR  plans 
..r  dine.  bridginK  and  gravel  surfacing  2.o6 
n,r  Highway  B'8.  Lateral  south,  $2h.mm ; 
I'  ,1  rffi  mi.’  Highway  loS.  State  Aid  Proj- 
I,  t  6T9-B.  $46, COO.  V.  B.  Harris,  Rosebud, 

(Hney — Voted  $25,000  bonds,  pav- 
i,,.  \arious  streets.  Engineer  not  selected, 
l  ev  San  Benito — Election  Apr.  6.  $  i  ;>, - 

. .  bonds,  paving  various  streets.  R.  T. 

Collins,  city  secy. 

Tex  Sherwoo*!— Irion  Co.  election  soon 

. . o'l  bonds,  grading,  bridging,  etc.,  6  ml. 

Highway  99.  Address  W.  P.  Rutledge,  bher- 

"xex  '^^Texafkana — Heilbron  Investment 
Co  making  preliminary  plans  iH-^anent 
paving  72,000  sq.ft,  street  Beverly  Heights. 

}2;>ii,0O0.Tvier — A'oted  $50,000  hardsurfac- 
ing  various  streets.  A.  B.  Curtis,  city  secy. 

■^‘iikUlmma —  State  Hy,  Dept.,  Oklahoma 
Citv.  made  surveys  Rrading,  etc  H  m'- 


Knapp.  Mt.  Vernon,  engr. 

tVaNh.,  Seattle  —  lid.  Pub.  AA  ks.,  re¬ 
jected  bids  Feb.  26,  concrete  pavinR.  etc., 
Und  Ave.  N.  AV.  et  al.  $100,000.  AVill  re¬ 
advertise.  J.  D.  Blackwell,  city  engr.  Noted 

‘'^(■airf.!  Bakersflelfl — Made  plans  improv¬ 
ing  Humboldt  St.  between  Kern  and  Union 
Aves  126.392  sq.ft,  li  in.  AA'arrenlte  on  3i 
in  asphaltic  concrete  paving,  126,392  sq.ft, 
grading,  concrete  guttering,  etc.  To  exceed 
$35  000.  W.  D.  Clarke,  city  engr. 

Calif.,  Newport  Beaeh — Made  plans  curb¬ 
ing  guttering,  walks,  macadam  and  con¬ 
crete  paving,  etc..  Carnation,  Acacia,  Fern- 
leaf  Aves.,  etc.  To  exceed  $250,000.  P. 
Kressly,  H.  W.  Heilman  Bldg.,  Los  Angeles, 

*"failf..  San  Diego — San  Diego  Co.  made 
plans  Improving  Armada  Terrace,  6,844  lln. 
ft.  cement  curbing,  17,819  cu.yd.  excav.,  13,- 
TS.8  sq.yd.  5  in.  concrete  paving,  etc.  F. 
A.  Rhodes,  City  Hall,  engr. 

Calif.,  San  FranrUco — Made  plans  im¬ 
proving  31st  St.  between  A’lcente  and 
AVawona  Sts.,  4,710  cu.yd.  cut,  1,561  cu.yd. 
fill,  1,955  lin.ft.  concrete  curbing,  1,873  sq. 
ft.  stone  walks,  1,080  lin.ft.  8-  to  15-in. 
ironstone  sewer,  etc.  $25,000.  M.  M. 
O'Shaughnessy,  city  engr. 

Ont.,  Toronto  —  City  Council  plans  as¬ 
phalt  and  concrete  paving  Glen  Manor  Dr. 
$27,486,  Heath  St.  E.  $3,757,  Hammer¬ 
smith  .Ave.  $26,546,  Selwood  Ave.  $7,916, 
llonfield  Ave.  $8,042,  and  Briggs  Ave. 
$1,474  ;  concrete  paving  lane  first  west  of 
Bovercourt  Rd.,  $7,491  ;  also  bitulithic  on 
concrete  paving  Hubbard  Blvd.,  $27,175. 
R.  ('.  Harris,  City  Hall,  engr. 

Ont.,  Toronto  —  East  A’ork  Twp.  plans 
curbinK,  Kuttering,  asphalt  on  concrete  pav¬ 
ing  3oO  ft.  AA’oodycrest  Ave.,  28  ft.  $7,230  ; 
concrete  curbing  and  5  ft.  concrete  side¬ 
walk.  on  615  ft.  AA'oodbine  Ave.,  $1,530; 
grading  Don  A’alley  Dr.  and  Hillside 
Crescent.  $26,000.  (j.  R.  Jack,  443  Sam- 

mon  Ave.,  engr. 

Out.,  Toronto — York  Twp.  plans  bitulithic 
or  asphalt  on  concrete  paving  Rushton  Rd. 
Cherrywood,  Ashury,  Amherst,  Blandford, 
Cedric,  Holland  Park,  Roblna,  and  Rochvale 
Aves.  $50,000.  F.  B.  Goedike,  40  Jarvis 
St,,  engr. 

Bids  Desired 

K.  I.,  AA'arwirk  —  Apr.  3,  by  Metropoli¬ 
tan  Park  Comn.,  State  House,  Providence, 
constructing  NarraKan.sett  parkway  from 
Spring  Green  Rd.  to  Bayside  Ave.  $75,000. 
State  Engineer,  State  House,  Providence, 
engr. 

New  York — Apr.  20,  by  A.  W.  Br.andt, 
coinr.  highway.s,  55  I>ancaster  St.,  Albany, 
reconstructing  roads  in  Chemung,  Dutche.ss, 
Erie.  Jefferson,  Madi.son,  Oneida,  Ontario, 
.Saratoga,  Seneca  and  Steuben  Counties; 
improving  highways  In  Albany  and  AA’ash- 
ington  Counties;  adv.  E.  N.-R.  Apr.  1. 

X.  Y..  Brooklyn — Apr.  7.  by  J.  A.  Guider, 
pres.  Brooklyn  Boro,  Boro  Hall,  permanent 
asphalt  paving  Plerrepmt  St.  and  Utica 
Ave. ;  granite  on  6  in.  concrete  paving 
.'Ivrtle  Ave.;  asphalt  resurfacing  by  heater 
method.  Park  PI.,  Bond,  Macon,  and  Pacific 
Sts  .  riasson,  Rochester,  South  •  Portland, 
Washington  and  WlllouKhby  Aves.  ;  also 
roadways  in  various  streets  damaged  by 
subsurface  work,  etc. 

X.  Y„  Fine — Apr.  15,  at  office  T.  Holahan, 
164  l.,ewis  St.,  Rochester,  completing.  State 
Highway  Contr.  8175,  from  here  to  Star 
Lake,  St.  Lawrence  Co. ;  adv.  E.  N.-R. 
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Market— F,  N  G  I  N  E  E  R  I  N  G  N  E  W  S  -  R  E  C  O  R  D— Piece 


Paving  the 
Delaware  Rivei 
Bridge 
Approaches 
with 


GRANITE 

BLOCK 


The  Granite  | 
Paving  Block 


— not  a  cobblestone 


is  an  engineering  product 


The  Granite  Paving  Block  Mfgrs.  Assoc,  of  the  U.  S.  Inc. 

31  State  Street,  BOSTON,  MASS. 

Representing  The  H'nrlJ’s  Greatest  Granite  Quarries 


The  improved  granite  paving  block  is  fin¬ 
ished  to  specifications.  These  specifications 
require  that  the  head  of  the  block,  the  wear¬ 
ing  surface,  shall  have  no  greater  depression 
than  in.  The  improved  granite  paving 
block,  smooth  and  accurate,  laid  with  the 
modern  tight  (  K’  in-)  mastic  filled  joints,  re¬ 
sults  in  a  smooth,  quiet,  dustless  pavement 
of  almost  eternal  durability. 


\ 


V 


\  \ 
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April  1,  1926 


ENGINEERING  N  E  W  S - R  E  C  O  R  D 


j;  ,tv  and  nof.Js  (Continued) 

int  etc  21,000  sti.yd.  various  streets. 

’iV  .U,  limidt.  viiiaBe  engr 

'  Tomahawk— Apr.  8.  by  H  Hell. 

,,  ,  ik  vibrollthic,  concrete,  brick  or 

.t  asphalt  paving  37.06(»  sq.yd.  .^th  St  , 

7..;rs‘.ns.''^19*N^''-th  WaJhi'ngton  St..  Water:  ! 

''  Apt;,  7.  by  H  w.  ; 

sl‘.'- mX^uu^v.* t.r,UdnV>o«th;  ; 

.'.rmantown-West  Bend  Kd..  Federal  -Xld 
iTt-uit  352-B.  WaflhinKton  Co.,  3l,5j*.i 
,Mxd  earth.  750  cu.yd.  loose,  and  !»9I 
.  vI  solid  rock  excav..  1.184  cu.yd  borrow. 

V. '<7  .sq.yd.  concrete  surfacing,  etc.  J.  T. 

I  i..iViirhev  Madison,  ch.  engr. 

"aa-Ap  6.  by  State  Hy.  PiMit..  Ames, 
irriding  .5.(19  mi  Austtnvllle  Rd.,  Rutler 
ra  4  m*  Chariton  Rd.  Bucas  Co., 

I.  i  'rniincil  Bluffs  Rd.  Pottawattamie  Co.. 

:  0  4T9  mV  Indianola  Rd.  ''arren  F,,. 

■  '  ui'  uiirfaclne  5  42  mi.  Northwood-lJike 
^ifil  s^'Rd  w";"^  Co..  11.38  ml.  Manly  Rd. 

W  rth  Co..  8  963  ml.  Oelwein-Rrewer  Co. 

1  iVa  tJ'ivette  Co.  1.34  mi.  Nashua  Rd., 

C<1  rK02^m  Floyd  Co.  Hne-New 

II. mpton  Rd..  both  Chickasaw  Co  9.19 

p  '  rVoxholm  Rd..  Boone  Co.  ’  ^59  mi. 

Indianola  Rd.  Warren  Co.  I*.  R  hlte. 

'  "^Keokuk  —  Apr.  12.  by  City  C'lerk. 
Av'rrenVte  bitullthlc  or  “ns'a  ^  V  vT 

nr.  sent  macadam  surfacing  15.080  sq.yd. 
RVirTh  loTh  St.  $32  (.00^  F.  W.  Maxwell. 
Citv  Hall.  engr.  Noted  Mar  5. 

In  Waterloo  —  Apr.  5,  at  office  Auditor 
Bla.k  Hawk  Co.,  grading  5.53  ml.  secondao’ 
road.  incl.  17,000  cu.yd.  2^ 

Johnson.  Waterlmj^  co.  engr.  Noted  Jan.  29. 

Minn..  FIbow  — Apr.  6,  by  C.  M. 

Nelson,  aud.  Grant  Co.,  grading,  etc  .  98,319 
cu  vd  Job  2601.  State  .  7^.  a"**  / 
cu  id  .lob  2602.  State  Rd.  15.  $45,000. 

State  Hy.  Dept..  St  Paul,  engrs 

Minn.,  Minneapolin  —  Apr.  19.  by  A. 
Krickson.  aud.  Hennepin  Co.,  widening  and 
asi.haltic  concrete  resurfacing  4  mi.  Hl^gh- 
wav  7  between  Wayzata-Mlnnetonka  Beach. 

$i::6.ono.  t  k..  n  r 

\Iiiiii..  Moorhead  —  A|>r.  ,5* 

Price,  citv  elk.,  paving,  etc.  11  'dmdts  11th 
St.  $50,000.  Huckey-Mlller  Co.,  Mtmrhead, 
eners.  Noted  Jan.  7.  «  •  i  i 

Kan..  WIrhtta— Apr.  9.  by  Sedgwick  Co  . 
grading  0.237  mi..  3  deck  girder  andjl  mul- 
fiple  box  span  bridges  on  Federal  Aid  Proj- 

Netl.!  Omaha — Apr.  6,  by  J.  P.  Hoctor, 
citv  elk.,  asphalt,  asphaltic  concrete,  stone 
bl.H'k.  vltr  brick,  vitr.  brick  block,  creosoted 
wood  block,  artificial  stone  oj  ^lass  A 
macadam  paving,  etc.  JJ'jts.  -184.  -l-l- 

‘>7(»8  eis.l  2813  2864,  2865,  2874,  2896. 

«<.03'  ’905'  2920.  2933.  2942.  2943,  2951. 

oa'so’and  2961.  H.  Beal,  city  engr. 

■■  Nell"  Wolha.k  —  Apr.  7.  by  J.  Sawickl. 
iiaving.  etc.  8.920  yd.  various  streets. 
$:;9,20o’.  H.  Davis.  Crete,  engr. 

North  Dakota  —  Apr.  13,  by  State  Hy. 
Dept,  and  Comrs.  Adams  Co.,  Court  House, 
Hettinger,  grading,  etc.,  0.139  mi.  Federal 
Aid  Project  243-C.  C.  Christensen,  high- 
wav  comr.  .  *  Ti 

North  Dakota — Apr.  14.  by  State  Hy. 
IVpt.  and  Bd.  Comrs.  Slope  Co..  Fourt 
House.  Amidon,  grading,  etc..  9.7.o6  mi.  Fed¬ 
eral  Aid  Project  220-B.  C.  Christensen, 
highway  comr.  _  ,  „  ^  tt 

North  Dakota  —  Apr.  15,  by  State  Hy. 
Dept,  and  Comrs.  Grant  Co  Court  House, 
Carson,  grading,  etc..  67347  mi.  Federal 
Aid  Project  276-B.  C.  Christensen,  high- 
wav  comr. 

Tex.,  Haird — Apr.  13,  by  V.  G.  Gilbert, 
judge  Callahan  Co.,  clearing,  grubbing, 
sidewalks,  bridging  and  grading  3.206  ml. 
Highwav  23,  State  Aid  Project  655-C.  26 
ft.  $66,000.  G.  E.  Franklin,  Eastland, 
engr.  _  _ 

T#*x.,  Ilrownnvllle  —  Apr.  16.  hv  O.  rv 
I>anoey.  judfre  Camden  Co.,  cradinp  and 
bridging  24.412  mi.  State  Highway  100, 
State  Aid  Project  647.  26  ft.  $68,000.  W. 
O.  Washington,  Brownsville,  co.  engr. 

Tex.,  noydada— Apr.  19,  by  City,  curb¬ 
ing.  guttering  and  paving  various  streets. 
H.  W.  Gantt  Co..  1116-18  West  Main  St., 
engrs.  ;  adv.  E.  N.-R.  Apr.  1. 

Tex.,  Sherman — Apr.  5,  by  J.  E.  Elling¬ 
ton,  city  mgr.,  paving  various  streets.  $40,- 
000.  Private  plans. 

Dkla.,  iinhart — Apr.  5.  by  C.  R.  Williams, 
elk.,  grading,  curbing  and  concrete  paving 
12.760  sq.yd.  $41,864.  V.  V.  Long  &  Co., 
1300  Colcord  Bldg.,  Oklahoma  City,  engr. 
Noted  xIan.  21. 

Colorado — Apr.  5.  by  State  Hy.  Dept., 
Denver,  grading,  paving,  etc.,  0.263  ml. 
State  Project  904-B,  Arapahoe  Co..  7. .565 
mi.  Federal  Aid  Project  287-B.  Weld  Co.. 
0.3229  mi.  Federal  Aid  Project  272-C. 
Pueblo  Co.,  6.662  mi.  Federal  Aid  Project 
2-R.  Constr.  Dlv.  4,  T.aia  Anmas  Co.,  0.3598 
mi  Federal  Aid  Project  290-B  and  169-R. 


Bent  Co.  :  al.so  ,324  ft.  timber  bridge 


5,  Youngstown.  G.  $430,043,  20,660  ft.  A. 


Middle  Bijou  Creek,  on  State  Projei-t  569.  3001-3835.  Chester  Co.,  from  G.  I  Tliomp- 

.Arapahoe  Co.  L.  I>.  Blauvelt.  state  engr.  son  t'o.,  Clearlield  $1  43.35o.  28.220  ft  A. 

Washington — .\pr.  13.  by  State  Hy.  l)ei>t  ,  2816-3363-4033,  Bedford  Co.,  from  Winters 

Olympia.  (S.  K.  means  Stale  Koad  and  Constr  Co.,  212  West  Main  St.,  Butler 
F..\.P.  means  Federal  .%ld  I’rojeetl,  grad-  $227,496.  17.147  ft.  .\.  3656-3657.  Fayette 
ing.  etc.  21 4.000  cu.yd.  Kettle  Kalls-Barstow  Co.,  from  Pratt  A  Moore,  Ine.,  Hollidays- 
Rd.,  F.A.P.  154-A,  Ferry  Co.;  grading,  con-  burg  $127,284,  9.328  ft.  A.  3642.  Beaver  C.i  , 
Crete  paving,  etc.  55.000  sq.yd.  S.  R.  2.  from  I).  W  Challis  a  Sons.  Ine.  42o 
Cashmere-Dryden  Rd.,  F  .X.P.  i  49-.\,  Chel.an  Centenial  Ave.,  S*“wickley  $67,810,  4.337  ft 
Co.  and  72.000  sii.yd.  R.  R.  5.  F..\.P  159-.\.  It.  ns.  Sect.  5.  A.  4034.  Westmoreland  Co, 
I’ier<-e  Co.  :  also  crushed  rock  resurfai  ing  from  W.  H.  Nicely  Constr  Co.,  Ligonier 
6.300  cu.yd.  S.  R.  8.  Klickitat  Co.  J.  W.  $39,820;  grading,  etc.  42.018  ft.  it  219. 


Hisiver,  ch.  engr. 


Sect.  3.  Clearfield  and  Centre  Counties. 


Wash..  Kllrnshiirg  —  Apr.  8.  by  Comrs.  from  Kdwards-Dunn  Co.,  Inc..  202  Coutler 
Kittitas  Co,,  crushed  rock  surfacing,  etc..  Bldg..  Greensburg.  $1  16,747;  broken  stone 
6.5  ml.  Permanent  Highway  12.  W.  T.  on  concrete  paving  22.800  ft.  A  3759-3760. 


Bowman.  Ellensburg.  engr 


Monroe  Co.,  from  lame  Constr  (”o.,  3" 


('allfnrnia — State  Hy.  ('omn..  Sacramento,  (N,i,,ny  St.,  .Meriden,  t'onn  ,  $95,994  ;  one 

taking  new  bids  concrete  widening  2.1  ml.  course  rein. -con.  or  bituminous  surface 
between  Borden  and  Madera.  Former  bids  iMiurse,  Sjs'c  D  or  K  on  8.243  ft.  .\.  3441- 
rejected.  R.  M.  Morton,  Forum  Bldg  ,  3670.  Bucks  Co  .  from  Pnlon  Paving  Co  ,  1 23 

Sacramento,  highway  engr.  Noted  Feb.  18.  South  21st  St.,  Phlla.,  $93,105.  Noted 
('alifornla — Apr.  12,  by  State  Hy.  Dept.,  Feb.  25. 


Sacramento,  concrete  widening  and  as- 


Md.,  Italtimnrr  —  Bd.  Awards,  concrete 


phaltic  concrete  surfacing  7.8  mi  road  be-  paving  12.400  sq.vd.  streets  In  Contr.  319, 
tween  Modesto  and  Stanislaus  River,  Stanis-  from  Arundel  Contg.  Co..  Knickerboi-ker 
laus  Co.  ;  also  grading  and  cru.shed  atone  or  Bldg..  $33,692;  sheet  asphalt  paving  18.- 
gravel  surfacing  4.5  ml.  road  between  Dog  r,„(,  yd.  streets  in  Contr  317.  from  P. 
Creek  and  La  Moine,  Shasta  Co  R.  M.  Flanigan  A  Son.  Harford  Rd.  and  Balti- 
Morton,  Forum  Bldg.,  highway  engr  Noted  more  A  Ghio  R  R  tracks,  $84,423.  and 


Mar.  11. 

('allf.,  Oakland  —  Apr.  12,  by  Supervs. 
Alameda  Co.,  improving  Washington  .\ve. 


9.080  sq.yd.  streets  in  t'ontr  318.  from 
Amer.  Paving  Co.,  Montebello  .\ve..  $45,680. 
Md.,  Baltimore  —  Bd.  Awards.  Mar.  17. 


sheet  asphalt  paving  9.ooo  sq  yd.  streets 
5.700  cu.yd.  grading,  ^^'.ooo  sq.yd  gravel-  listed  in  Contr.  315.  from  I’.  Flanigan  A 
ing  and  sub-grading.  292.000  sq.ft  2  in.  Sons.  Harford  Rd.  and  Baltimore  A  Ghio 
M  arrenite  bituminous  on  6  in.  concrete  sur-  ^  tracks  $40,986.  and  12,930  sq.yd 
facing  or  2  In  asphaltic  concrete  surfacing,  3,^  ,rom  Amer  Paving  A  Constr. 

$'15,000.  A.  losey,  Montebello  Ave  .  $43,472;  also  re- 


Gakland,  co,  surv 


Calif..  Salinas- T.  P.  Joy.  elk.  Monterey  ^r '^-lT"from‘'p‘ 

Co.,  taking  bids  grading  and  graveling  San  k*"}  i  r^, 0  vXd*Mar  ’ll” 

T.ucas-Coalinga  T.ateral  in  Priest  Valley.  fJ»st  Lexington  .M  .  $.6.., 19  Noted  -Mar.  11. 


To  exceed  $25,000.  H.  Cozzens,  Salinas 
CO.  surv.  Noted  Feb.  4. 


Md..  Tow  son  —  Comrs  Baltimore  Co., 
Courthou.se.  ivaving  2.a3  mi.  Group  3,  Mld- 


Callf.,  San  Diego  — Apr.  12.  by  Common  rtletown  Graystone  and  Gld  York  Rds,. 
Council,  improving  Collier.  Arizona  Sts..  Ir.TJ 

etc.,  227.367  sq.ft.  1|  in.  asphaltic  concrete  Bldg  .  ^  Baltimore,^  $3^7, 3.o>.  N^ited  ^'9^ 
on  4  in.  concrete  surfacing.  300  lln.ft.  con  ’  ei..  c  t>-. 


Louisiana  —  State  Hy.  Comn..  Baton 


Crete  curbing.  8.  467  sq.ft,  concrete  side-  Rouge,  Mar.  16,  graveling  5  25  ml.  Coving- 
walk,  five  4  in.  and  five  6  in.  concrete  ton-Franklln  Highway,  State  Project  373-C, 
sewer  laterals,  etc.  :  Oregon  St.  and  Fni-  St.  Tammany  Parish,  from  J.  H.  Newton 
versity  Ave.,  120,551  sq.ft,  li  in.  asphaltic  Con.str.  Co..  .Xmite.  $14,575;  also  9.1  mi. 
concrete  on  5  in.  concrete  surfacing.  37  Eunlce-T,«'compte  Highway,  State  Project 
lln.ft.  concrete  curbing.  422  sq.ft,  concrete  380,  Sects.  B-2  and  C-1,  Evangeline  Parish, 
sidewalk,  etc.  ;  and  Dale  St.  between  from  Baton  A  Mautersbough,  Inc.,  I..ake 
Juniper  and  Beech  Sts.,  149,996  sq.ft,  li  Charles  $49,249.  Noted  Feb.  IS. 
in.  asphaltic  concrete  on  5  in.  concrete  Ohio — Dept.  Highways  A  Pub.  Wks.,  Co- 

surfacing.  81  sq.ft,  concrete  sidewalk,  42  lumbus.  Mar.  19.  surfacing  with  (a)  con- 
lin.ft.  concrete  curbing,  etc.  F.  A.  Rhodes,  crete  (b)  bituminous  macadam  <r>  surface 
city  engr.  Noted  Feb.  18  and  Jan.  14.  treated  macadam  (d)  brick  Incl.  brick  (e) 

Calif..  Santa  Monica — City  Council  tak-  brick  and  macadam  <f)  brick,  concrete 
ing  bids  grading,  curbing  and  Warrenite-  base  (l)  3.275  ml.  Sect.  "H”  Hamilton- 

bitullthic  paving  426.131  sq  ft  Colorado  Katon  Rd..  Butler  Co.  <«)  0.56  ml.  Sect 
Ave.  between  14tb  St.  and  northeast  city  “Sommervllle"  same  road  (3)  0.531  ml. 

limits.  H.  B.  Carter,  city  engr.  Noted  Sect.  "Salineville”  Sallneville-lVellsvllle  Rd., 
Feb  25.  Columbiana  Co.  (4)  3.12  ml.  Sect.  "E-l” 

4'allf.,  San  Rafael — Supervs.  Marin  Co.,  Delaware-I,ondon  Rd..  Delaware  Co.  (.X) 
taking  bids  improving  Point  San  Pedro  Rd..  0.158  ml.  Sect.  *‘B-1”  Ceylon-Norwalk  Rd.. 
643  cu.yd.  grading,  1.783  cu.yd.  fill,  113.934  Erie  Co.  (6)  0,628  mi.  Sect.  "Berlin  Heights” 
sq.ft.  5  in.  asphalt,  or  concrete  paving,  etc.;  same  road  (7)  1.032  ml.  Sect.  "C"  C'am- 
also  Santa  Venitia  Rd..  302  cu.yd.  excav.,  bridge-Barnesville  Rd..  Guernsev  Co.  (8) 
1,521  cu  vd  fill.  139.360  si|.ft.  5  in.  con-  5.725  ml.  Sect.  "A”  Ohio  River  Rd.,  Hamil- 
crete  and  4  and  5  in.  asphaltic  concrete  ton  Co.  (9)  0.256  ml.  Sect.  "E"  Ceylon- 
pavlng.  etc.  J.  C.  Oglesby,  San  Rafael,  co.  Norwalk  Rd.,  Huron  Co.  (10)  3.035  ml 

surv.  Noted  Mar.  25.  Sect.  "(^-2”  Mt.  Vernon-Mt.  Gilead  Rd.. 

Ont.,  Beaverton — Apr.  5,  by  D.  J.  Kean,  Knox  Co.  (ll)  1.942  mi.  Sect.  "H-l"  Mc- 
engr..  Whitby,  or  G.  Yule.  elk.,  macadam,  Connelsvllle-New  I.rf-xington  Rd.,  Morg.an 
concrete  or  asphalt  paving  li  mi.  various  Co.  (12)  10  mi.  Sect.  "K-3"  and  "S"  same 
streets,  here,  for  Village.  $25,000.  road  (IS)  2.789  mi.  Sect.  "C"  Shelby-Ash- 

n.  I  n  •  1  land  Rd.,  Richland  Co.  (14)  4.709  ml.  Sect. 

Bid$  Keceivpd 


Bids  KPCPlVed  "A"  Cleveland-West  Richfield  Rd.,  Summit 

•  X-  1,  xt'  T  "5)  3.56  mi.  Sect.  "B-1  and  C"  Burton- 

N.  1..  ^ew  York  v\ .  J.  Fl> nn.  acting  Bloomfield  Rd.,  Trumbull  Co.,  gr.ading,  etc., 

pres.  Bronx  Boro.  Crotona  Park,  Tremont  2.421  mi.  Sect.  "L"  t,ancaster-New: 

“•Jll  I’-  C  .P  ^  Lexington  Rd..  Fairfield  Co.  (17)  Sect, 

with.  2875  Bway.,  sheet  asphalt  paving  ..  ,.q..  ijivor 

hitumr  -  cfushing,  hauling,  etc.,  (IH) 

$24,066,  and  Kast  St.  S.2  ml.  Sect.  and  .laokaon-I'omerov 

ous  concrete  paving  Garden  St,  $4,277.  and  Kd..  Meigs  Co.  (19)  5.8  mi.  Sect.  "N"  same 
grading  Nliriam  St.  $8,441  ,  from  .Asphalt  road,  Vinton  Co.,  quarrving,  crushing,  etc., 
Constr  Co..  208  Bway  sheet  asphalt  pa v-  3  5  ..p.-  Mc<'onnelsvil1e-Cam- 

$40,930  East  205th  SL  p^idge  Rd..  Morgan  Co.,  from  (Vntral 

(Vmstr.  Co..  Columbus,  (al)  $93,651  («2) 
$37,968,  and  Tremont  Ave.  $46,105  ;  from  S^  $'5,161  (a8)  $312,676  ihK)  $31 2.676  ;  from 
205th  St.,  grading  Mest  rraig  A  Jordan.  Blanchester,  (hi)  $95,580  ; 
P/’"' Ji'  P  Minna,  from  la'wis  A  Cop«-land.  IJma,  (aS)  $18,- 
2366  T^rillard  PI.,  granite  blwk  paving  fio5  ;  from  L.  L.  Clymer.  Bluffton.  (el)  $48.- 
Bronx  St..  $..-,216.  Noted  Mar.  -5.  023;  from  Pettibone  A  Graves.  I..akeside. 

Co.  25(1.000  $3,980  (a6)  $25,700  (alS)  $88,990 

various  roads,  from  $194,140  ;  from  .1.  C  Drake.  Marlon. 

<“’>  $57,845;  from  Miller  A  Fletcher,  St. 
500.  Noted  Feb.  18  under  Materials."  •  . .  . . 


Clairsville,  (b7)  $34,369  :  from  Sene<  a 


Pennsylvania— State  Hy.  Dept.,  .Mar.  23.  ponstr,  Co..  Kansas,  (bR)  $318,895;  from  A. 
(B.  means  Route  and  A.  means  .Appllra-  .1  Haltes.  Norwalk.  (a9)  $7,783  ;  from  Er- 
tlon),  one  course  rein. -con.  paving  14.300  ,„an  A  Selble.  Delaware,  (aio)  $80  699; 
ft.  A.  3855,  Dauphin  Co.,  from  Swanger  A  from  D.  .A.  Phillip  A  Son.  Ashland,  (did) 
White.  2nd  and  Canal  Sts.  T>>bnnon  $100.-  $112,879;  from  M.  B.  Koffroth.  Richwood 

844,  4,982  ft.  A.  3582,  I>>banon  Co.,  from  (rll)  $52,179  ;  from  G.  R.  Stinchcomb.  ('o- 
Davis  A  Andrew,  520  Central  Trust  Bldg,,  lumbus.  (12)  $18,105  (18)  $7,622  (19) 

Altoona  $34,813,  32.279  ft.  R.  492,  -A.  3543,  $9,253  (20)  $4,655  ;  from  Mahoning  Constr 

A'ork  Co.,  and  2,965  ft.  R.  44.  A.  3933.  ('o.,  Warren,  (hl5)  $92,994  ;  from  W.  E. 

Adams  Co.,  from  \A'.  G.  Raub  Co.,  Red  McGee  A  Son.  Chlllicothe,  (22)  $26,556. 

Lion  $227,355  and  $19,338  respectively,  33,-  Noted  Mar.  11. 


267  ft.  R.  538,  Sect.  1,  Allegheny  and 


(>..  Ravenna 


Brick  paving  King  and 


Beaver  Counties,  from  Russell  Bros.,  Route  Prospect  Sts.,  from  J.  Xj.  McCormick, 


t 


To  show  real  progress  in  laying  pavement  you  must  organize 

lo  have  a  batch  of  aggregates  waiting  every  time  the  mixer  skip  comes 

down.  Your  profit  is  in  pavement  laid,  and 
\  the  more  of  the  one  the  more  of  the  other. 


Stockpile  your  aggregates  in  advance, 

batch  them  with  HAISS  Loaders 
and  short-haul  the  batches  in  light  trucks  and 
you’ll  be  able  to  keep  your  paver  working  on  a 
steady  2  minute  batch  schedule.  The  reserve  of 
aggregates  stock  piled  on  the  ground  is  your 
SAFETY  FACTOR  against  delayed  deliveries 
from  railroad  or  quarry — or  truck  delays  on 
long-haul  schedule. 


Our  booklet,  “Feeding  the  Paver’’  analyzes  the 
aggregate  handling  problem  and  develops  cost 
calculations  which  prove  that  Advance  Storage 
is  no  more  expensive  than  Central  Batching. 
What  you  spend  for  rehandling  you  save  on 
trucking.  Let  us  send  you  a  copy.  ’ 


Van  Aul^en  S'  Robbins  of  Thcndara, 
N.  Y.,  tell  us  “.  .  .  we  have  found  the 
use  of  Haiss  Loaders  a  Very  flexible  and 
satisfactory  way  of  handling  this  (batch¬ 
ing)  work.." 


Would  you  like  to  check  your  calculatione  ae 
to  the  number  of  trucks  you  need?  A  page  of 
charts  in  our  Bulletin  126  will  give  you  real 
help.  Ask  for  a  copy. 


THE  GEORGE 

-Truck  and- 
WagonLoadeo 

Portable  Belt  ' 
Conveyors': 


i  Clam  She)l 

! _ Ik-.-,  ^  A  - 
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Mat!  Handliii 
Equipment 
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Str.  .  IS  and  Knada  (Contlnu»-d) 
r  tina  J26,34i*  and  $25,332  resepectlvely. 
■niir..  fst-  I30.000  i-aih. 

o  ’  st.‘iil»*-nville  —  Jfft.rson  Oo.  rolUd 
vi  ii-”  siiifiicinK  Shaiu'-C'oatonla  Kd..  from 
\  i  Wolfe,  SteulM  iiville.  $52,»23  ;  Im- 

1. 1, Ainu  Haminondaville-l’ine  On.ve  Kd., 
fr,.ni  lefferson  Constr.  Co.,  Steubenville,  i> 

1  rolled  banked  slajf  pavinB  $55,531, 
..‘.t.rbound  maeadam  iiaviiiB  $6o,.'.2y. 

i..l  aiia— J  1>-  Williams,  dir.  State  Hy. 
.•o.ml  Indianapolis,  Mar.  23,  (F.  .4.  means 
I..,l.'ral  .Aid,  e.  e.  means  eniclneers  estl- 
nvile  and  S.  R.  means  State  Road),  front 
.  Miller  Constr.  t'o.,  Ls?banon,  eonente 
natmi  10.637  mi.  S.K.  il,  F.A.  101. 

Huiitinpton  Cu.,  $2g8,90S>  v.  t*.  ^“U***^^ 

•>(i  mi  S  K.  1,  K.A.  85,  Sects.  A,  K  and 
r  ' Fulton  Fo.,  $362,765  e.  e.  .Mll.lSO. 
t-S7S  mi.  S.R.  1,  F.A.  8a,  Sects.  1>,  K  and 
K  Marshall  Co.,  $297,^0  e.  e.  $337,288  ; 
from  Tri  I^ke  Constr.  Co.,  Columbia  t  ity, 

I- "74  mi  FA.  85,  Sect.  A,  Miami  Co., 
trod  .560  e  e.  $120,966.  6.805  mi.  S.R.  1, 
t  r  85  Sect  R.  Miami  Co..  $133,107  e  e. 

$1  41  754  ;  from  McCoun  Constr.  Co  Npbles- 
’11^  6  9  mi.  S.R.  1.  F.A.  85.  Sect  I>.  Fu  ton 
Pi  $124  124  e.  e.  $142,980;  from  Gluss 

Vlnis.  Ha’mler.  O..  6.441  mi.  F  A.  85  ^ct 
K  Marshall  Co.,  $105,052,  e.  o-  Jlla-l^S. 
from  Jenkins  McKinsey,  Fi^nkfort.  7.204 
mi  S.R.  1.  F.A.  85.  Sect.  C.  fuHon  Co., 

$n"  460  e  e.  $152,047  ;  from  Hutchins^ 

Constr  Co..  Indianarmlis  4  537  nil  S  R. 

1  F  A  85  Sect.  F,  Marshall  Co.,  $68,882, 
e’  e  $79  081  ;  from  CunninKham  Constr. 
Po  Rockville  Rd..  Indianapolis,  10.622  mi. 
SIR  11  F.A.  101,  Sect.  A,  Grant  and 

iluntinKton  Counties,  $193,967,  e.  e.  <228,- 
64S  •  from  H.  A.  Carpenter  Constr.  Co., 
Rrazil,  10.608  mi.  S.R.  8,  F.A.  103  ^ct.  A. 
l!ake  and  Porter  Counties,  $193,041,  e.  e. 
$235,907.  Noted  Mar.  11. 

AVIs.,  Sheboytan  Falla  —  L. 
elk  from  Universal  Knft.  Co.,  Medford,  im- 
provinK  various  streets,  14,455  cu. yd.  excav. 
it  $0  65  ner  cu.yd..  40,000  sq.yd.  one  cour^ 
Concrete ’paving.  $2.09.  etc.,  total  $110,202. 
Noted  Mar.  4. 

Minnesota— State  Hy.  Dept.,  Mar  16 
(S.  r.  memn*  8tat^  Project  and  F.  A.  P. 
means  Federal  Aid  Project) 

sq  vd.  S.  P.  3-45,  Sect.  3.  F.A.p.  36^  and 
77,760  sq.yd.  S.  P.  3-45,  Sect  4,  F.A  P. 
25  from  AVestem  Asphalt  Paving  Co.  1st 
and  Nebraska  Sts.,  Sioux  City,  la.  $217,034  : 
fiT  fi92  sn.vd.  asphaltic  concrete  pavinp  S.  P. 

F.A.P.  382.  from  Hanlon  &  Okes, 
ir.oV  ’  Merchants  Bank  Bldg.,  St  Pou*. 
$152  167:  grading,  etc.  190,000  cu.yd.  S.  P. 
6-40  .Sect.  2.  F.A.P.  349,  from  Strom 
Constr  Co.  Gary  $62,487,  and  60,000  cu.yd. 
S  p  4-34  Tenstrike-Hines  Kd.,  from 
NVlson  Mullen  &  Nelson.  355  Temple  Court 
Bldg  Minneapolis  36,871  :  also  grading  and 
bridging  342.000  cu.yd.  S.  P-  5;31.  Sect.  1. 
FAP.  380  and  196,000  cu.yd.  S.  P.  37-21. 
Sect.  3.  F.A.P.  376,  from  Nolan  Bros.,  18 
North  '2nd  St.,  Minneapolis,  $144,282  and 
$62  024  respectively.  Noted  Mar.  11. 

North  Dakota  —  State  Hy.  Hcpl-, 
Comrs.  Benson  Co..  Court  House,  Minne- 
waukan.  Mar.  11.  grading,  etc.,  75.975  cu. 
vd.  Federal  Aid  Project  290-A-B,  from 
Schultz  Bros..  Bowbells.  $31,693. 

Texas — State  Hv.  Comn.,  Austin.  Mar.  5. 
(e.  e.  means  engrs.  est.),  bituminous  sur^ce 
treating,  etc.,  161  mi.  highway  in  Red 
River,  Bowie.  Cass,  Titus.  Delta.  Collin, 
Denton  and  Wise  Counties,  from  Cocke  & 
Turner.  Marshall,  $230,720.  e.  o.  $400,000  ; 
119  37  mi.  highwavs  In  Bell.  Williamson 
and  Milam  Counties,  from  McClung  Constr 
Co.,  Cleburne.  $174,898,  e.  e.  $225,000;  183J1 
mi.  highways  in  Howard,  Marten,  Midland, 
Fetor,  Scurry.  Brewster  and  Potter  Coun¬ 
ties,  from  Sherman- Youman  Constr.  Co.. 
Houston,  $179,600,  e.  e.  $525,000.  Noted 
Feb.  25. 

Tex.,  riarksvllle — Red  River  Co.,  grad¬ 
ing.  clearing,  grubbing,  bridging  and  gravel 
surfacing  1.01  ml.  State  Highway  66.  Fed¬ 
eral  Aid  Project  364-A.  from  Tibbetts 
Constr.  Co.,  Joseph  Bldg.,  Ft.  Worth,  $42,- 
980.  Engrs.  est.  $46,500. 

Tex.,  Dallas — Dallas  Co.,  grading,  bridg¬ 
ing  and  gravel  surfacing  3.053  mi.  Highway 
78.  State  Aid  Project  643.  16  ft.,  from  A. 
Jack.son,  4704  Brvan  St.,  $29,797.  Engrs. 
est.  $32,500. 

Tex.,  Memphis — Hall  Co.,  2i  in.  brick  on 
4  In.  concrete  paving  various  streets,  from 
Panhandle  Constr.  Co.,  Lubbock,  $181,550. 
Engrs.  est.  $190  OOO. 

»v..  Reno — Improving  various  streets, 
660,000  sq.ft.  11  in.  on  3}  in.  asphaltic 
concrete  paving.  60,000  sq.ft,  patching  and 
replacing  pavement,  from  Smlth-Peterson 
Co..  Reno.  $129,600. 

»T.,  Reno— J.  B.  Reese,  city  elk..  Mar. 
15,  660,000  sq.ft.  1.5  In.  on  3.5  in.  asphaltic 
concrete  paving  and  60,000  sq.ft,  repairing 
various  streets,  from  I.  Christensen,  109 
Sierra  St..  $59,944.  Noted  Mar.  4. 

AA'ash.,  Seattle — Bd.  PMb.  Wks.,  Mar.  12, 
brick  and  concrete  paving,  etc.,  North  36th 


St.  et  al.  from  Erickson  I'aving  Co.,  Heiirv 
Bldg..  $81,477. 

AA  Huh.,  AA  eiiateliee  —  City  Comrs..  S  in. 
concrete  paving  23,400  s<i.yd.  and  7  in.  7.7oo 
sq.yd.  Columbia  and  Yankton  Aves.,  from 
P.  M.  .'Adams  Ac  Co..  Wenatchee,  $110,721. 
Engrs.  est.  $12.5,000.  Not*'d  Mar.  IS. 

f'liliftirniu  — State  Hy.  Coinn.,  Sacramento, 
Mar.  22,  grading,  bituminous  macadam 
paving,  etc.  at  Chalk  Hill,  Los  Angeles  Co,, 
from  H.  A.  McCray,  129  West  2nd  St..  Los 
Angeles,  $44,517.  Noted  Mar.  11. 

f'Milf..  I.os  .\ncele» — From  AV.  Liddington. 
4  20  East  60th  St.,  improving  84th  St.  and 
Rway  Impvt.  Dlst..  888  lin.ft.  curbing  $(».45 
Iier  lin.ft.,  227  lin.ft.  guttering  $o.25,  4,487 
s<i.ft.  sidewalk  $0.14,  7,080  scj.ft.  remodel 
asphaltic  concrete  paving  $0.25.  197,304  sq. 
ft.  6  in.  concrete  base  $0,184,  etc.,  total 
$44,438,  Engrs.  est.  $48,840.  Noted 
Dec.  17. 

('Milt.,  I,anx  Iteaeh  —  From  Dudley  & 
Hicks,  2364  Atlantic  Ave.,  improving  Loma 
Ave.  between  Anaheim  and  State  Sts.,  96.- 
599  sii.ft.  7  in.  concrete  paving  $0.22  per 
ft.,  etc.  Noted  Mar.  11. 

4'alif.,  Nantn  -Xna — For  5  in.  concrete 
paving,  etc.,  519,615  a«i.ft..  various  streets 
In  southwest  secticm  of  city,  from  Wells  & 
Bressler,  California  Bank  Kldg.,  $0,125  iter 
ft.,  total  approximately  $81,335.  Noted 
Mar.  25. 

Ontario — Dept.  Pub.  Highways,  110  Uni¬ 
versity  Ave.,  Toronto,  concrete  structure, 
Simpsons  Gulley,  culvert  and  approaches, 
Contr.  272,  to  Johnson  Bros.,  43  Market  St.. 
Brantford,  about  $20,000  ;  macadam  paving 
4  mi.  road  from  Belleville  South,  20  ft.. 
Contr.  1280,  to  McGinnis  &  O’Connor. 
Kingston,  about  $60,000,  5.24  mi.  road  from 
Fraserville  to  Ballleboro,  Contr.  1281,  to 
Dufferln  Constr,  Co.,  foot  of  Bathurst  St.. 
Toronto,  $75,000,  4  ml.  road  from  George¬ 
town  westerly,  Contr.  1282,  to  H.  T.  Rout- 
ley,  90  Jarvis  St.,  Toronto,  $60,000 ;  con¬ 
crete  culvert  with  approaches  at  Louisville, 
Contr.  1287,  to  Holdroft  Constr.  Co.,  1  Mack 
St.,  Kingston,  $15,000. 


Contracts  Awarded 


X.  Y.,  X'ew  York — J.  Miller,  pres.  Man¬ 
hattan  Boro,  Municipal  Bldg.,  laying  and 
relaying  sidewalks  and  curbing  when  and 
where  directed  during  year  1926,  to  Valatia 
Constr.  Co.,  15  East  45th  St..  $5,242,  and  to 
J.  Meehan  &  Son,  74  Courtlandt  St.,  $28,- 
295  ;  also  granite  block  on  concrete  repav¬ 
ing  and  widening  4th  Ave.,  to  AA’.  J.  Fitz¬ 
gerald,  547  AA’est  45th  St.,  $87,976.  Grand 
total  $121,513.  Noted  Mar.  25. 

New  Jersey — State  Hy.  Comn.,  Trenton, 
Improving  Route  18,  Sect.  2,  Alpine  to  New 
A'ork  State  Lin'e,  Bergen  Co.,  9,000  cu.yd. 
rock  excav.,  22,564  cu.yd.  borrow,  24,951 
sq.yd.  8  In.  rein. -con.  paving,  etc.,  to  S.  J. 
Groves  &  Sons.  114  Marlton  Pick,  Camden, 
$242,880.  Noted  Mar.  4. 

X'ew  Jersey — Bd.  Freeholders  Monmouth 
Co.,  Court  House,  concrete  paving  2.388  ml. 
AIIenwood-Manas(|uan  Rd..  to  Interstate 
Eng.  &  Contg.  Co.,  918  Catherine  St., 
Phlla.,  Pa.,  $90,587  ;  and  0.57  ml.  Manas- 
quan-Blggetts  Rd.,  to  P.  Camillo  &  Co.,  335 
Spring  St.,  Westfield,  $25,694.  Noted 
»Iar.  11. 


X*.  J.,  .Atlantie  4'ltj-  —  Atlantic  Co. 
(Mays  I.,anding)  treating  six  roads,  here, 
to  "T.  Tobish,  Mechanic  Bldg.,  Trenton, 
$91,948. 

X'.  J.,  Camden — Delaware  River  Bridge 
Joint  Comn.,  AA’Idener  Bldg.,  I’hila.,  I’a., 
completing  Camden  Approach  of  bridge 
over  Delaware  River  connecting  cities  of 
Phlla.  and  Camden,  to  O’Neill  Co.,  127  East 
Mermaid  St..  Phila.,  $251,889. 

N.  J.,  Palisades  Park — Grading  and  as¬ 
phalt  paving  Broad  Ave.,  etc.,  to  J.  M.  Mc- 
Garry,  Palisade  Ave.,  Ft.  I..ee,  $157,720. 

N.  J.,  Tiiekerton — Boro  Council,  concrete 
curbing  and  sidewalks  on  various  streets, 
to  Strudwick  &  Dodd,  Ocean  Grove,  $68,660. 
Noted  Feb.  25. 

Pa.,  Ebensliiirg — I.  J.  McKendrick,  so¬ 
licitor.  grading  and  one  course  rein. -con. 
paving  1  ml.  Reade  Twp.  Rd.,  Cambria  Co., 
16  ft.,  to  E.  H.  Rrua,  Hollidaysburg,  $44,- 
384.  Noted  Mar.  4. 

Pa.,  Pittsburgh — Allegheny  Co.,  general 
contract  rein. -con.  paving,  etc..  8,896  ft. 
Hampton  Twp.  Rd.,  to  Thomas  Cronin  Co., 
South  18th  St.,  $84,556.  Engrs.  est. 
$100,000. 

Maryland  —  State  Rds.  Comn.,  Garrett 
Bldg.,  Baltimore,  oiling  roads  in  Group 
3.  66,430  gal.  oil,  Montgomery,  Prince 

George  and  St.  Marys  Counties,  and  Groups 
4  and  7,  146,451  gal.  oil,  Baltimore  and 
Harford  Counties,  to  E.  P.  Pendleton,  16 
South  Calverton  Rd.,  $8,503  and  $18,089 
respectively  ;  62,955  gal.  roads  in  Groups  1 
and  2,  Caroline,  Cecil,  Queen  Annes, 
AA’icomlco  and  Worcester  Counties,  to 
U.  G.  I.  Co.,  Broad  and  Arch  Sts.,  Phila., 
Pa.,  $8,354  ;  90,075  gal.  In  Group  6, 

Allegany,  Frederick.  Garrett  and  Wa.shlng- 
ton  Counties,  to  Atlantic  Refining  Co.,  260 


Broad  St.,  Phila.,  Pa,  $12,277:  lTi'..7,'.7 

gal.  roads  in  Group  Carroll,  Fri-dt-ru  K, 
Howard  and  .Alontgorni  ry  I'ounties.  to 
Earlt'  At  l,ans<lal<'  Co.  173  Main  St. 
Hackensack,  N.  J  .  $22,377  ;  and  1n2,47s  g.ti. 
in  Group  3.  Anne  Anindi  l,  Cal\ert.  Charb'. 
and  St.  .Mar>s  ('ounties.  to  Barr.tt 
AA'arwick  and  Mulberry  Sts..  Baltimor<  . 
$27,189.  Grand  total  $96,7.89.  Noted 
Mar.  11. 

.Aid.,  ilaltiniiirr  Bd.  Award.s,  9,000  s<i.\d. 
sheet  asphalt  paving  Contr.  3i:>,  to  P 
Flanigan  Ai  Son.  Harford  Rd  and  Bjiltinioie 
A-  t)hio  R.  R.  tracks.  $  40,986,  and  12.93ii 
sq.yd.  streets  in  Contr.  314,  to  Am.r. 
Paving  A-  <'ontg.  Co..  Montebello  A\e  .  $13. 
472;  redressed  granite  bloik  iiaving  9,in"i 
sq.yd.  streets.  Contr  316,  to  P  Redding 
ton  A  Son.  2  East  I.,exington  St.,  $26..M;i 
Grand  total  $1  10,977.  Noted  Mar.  11. 

AA .  A  a.,  ('hiirirntnn  —  II,  C.  Walki'r,  l  ity 
mgr.,  concrete  paving  Garden  and  5  other 
streets,  to  Andrews  Asphalt  Paving  Co, 
A’aLand  Hank  Bldg.,  $33.9.'>2  ;  AA’est  Ave. 
and  6  other  streets,  to  J.  E.  Reed  A  Co,, 
Charleston.  $47,774. 

AV.  Va.,  Charleston — Kanawha  Co..  c<in- 
crete  surfacing  1.1  ml.  RutTner  Hollow  Rd., 
Project  143,  16  ft.,  to  Brown  A  Floyd, 

Liiwenstein  Bldg.,  $29,689.  Noted  Mar  il. 

I.a.,  Napoleon  ville — Assumption  Parish, 
grading  and  graveling  12  ml.  Brtilee- 
laibadle,  Himelaya  and  Marais-Caneienne 
Rds.,  etc.,  to  Rurke  A  Jones,  New  Iberia, 
$42,170.  Noted  Feb.  18. 

Tennessee' — State  Dept.  Highways  A-  I’ub. 
AA’ks.,  Nashville,  concrete  surfacing  Project 
36-A,  Fayette  Co.,  and  Project  204,  Tipton 
Co.,  ot  Peerless  Constr.  Co.,  Terre  Haute, 
Ind.,  $209,720,  Project  36-C.  Shelbv  Co.,  to 
J.  C.  McFarlin  A  Co.,  Keeling,  $55,936. 
Project  39-A.  Dyer  Co.  and  Project  39-R 
and  C,  l.jiuderdale  Co.  to  J.  F.  Kellev  Co., 
Terre  Haute,  Ind.,  $479,386,  Project  '44-A, 
Greene  Co.,  to  Calloway  A  Fisher,  I.,enolr 
City,  $301,555,  Project  78-A,  Bradley  ('o  . 
to  Gamble  Constr.  Co.,  Power  Kldg.,  Chat- 
taooga,  $231,981,  Project  113-D.  Scott  Co. 
to  Shea  Bros.,  Knoxville,  $45,829,  Project 
127-C.  Sumner  Co.,  to  Clayton  I’aving  Co.. 
44  Noel  Blk.,  Nashville,  $20,029,  I’rojects 
175-A  and  193,  Gibson  Co.,  to  J.  E.  I’r.vor 
Co.,  Martin,  $246,606,  Project  198-A,  Cum¬ 
berland  Co.,  to  Elkas  A  Weathers,  Green¬ 
ville,  Miss.,  $100,091.  Project  198-B.  Cum¬ 
berland  Co.,  to  L.  G.  Dixon,  2312  Belmont 
Blvd.,  Nashville,  $78,988,  Project  300-C, 
Morgan  (’o.,  to  North  Fork  Constr. 
Jackson.  Ky..  $86,901,  Project  311 -A  and 
B,  Hardin  and  McNairy  Counties,  to  Martin 
A  Scott,  l.,akemont,  Ga..  $144,384,  I’roject 
312-A,  Stewart  Co.,  to  C.  A  G.  Constr. 
Dickson,  Tenn.,  $101,110,  I’roject  322-A. 
McMinn  Co.,  to  Fref'inan  A  Ferris,  Knox¬ 
ville,  $58,984,  I’roject  324,  Hamblin  Co.,  to 
Harrison.  Walters  A  Prater,  White  Plains, 
$55,881,  Project  61-A.  Bedford  Co.,  to  li. 
Williams,  Murfreesboro,  $105,822.  and  Proj¬ 
ect  64-A.  Obion  Co.,  to  C.  E.  Cresap,  Hum¬ 
boldt,  $43,227  ;  2  in,  asphaltic  concrete  on 
concrete  surfacing  Project  141-C,  179  and 
199,  Knox  and  Blount  Counties,  to  R.  I,. 
Peters,  Hol-ston  Bank  Bldg.,  Knoxville, 
$159,055  :  2|  In.  penetration  surfacing  Proj¬ 
ect  173-A.  Robertson  Co.,  to  E.  le  Traugh- 
ber.  Adairville.  Ky..  $95,712.  Grand  total 
$2,621,197.  Noted  Feb.  25. 

<)..  rinoinnati  —  Comrs.  Hamilton  Co., 
grading,  guttering  and  concrete  jiavlng  18.- 
320  sq.yd.  Camargo  Pk.  from  corporation 
line  of  Cincinnati  to  Maderia,  to  Riegler 
Bros.,  Franklin,  $119,068.  Engrs.  est. 
$130,623.  Noted  Mar.  18. 

D.,  Cleveland — Creosoted  lumber  resur¬ 
facing  Central  Viaduct,  to  Forschner  Co., 
East  10th  St.  and  St.  Clair  Ave.,  $69,996. 

AA'iseonsin — State  Hy.  Dept.,  Madison,  to 
S.  J.  Groves  A  Sons,  Globe  Bldg.,  Minn*- 
apolls,  Minn..  Imiiroving  Wlnona-Marshland 
Rd..  Federal  Aid  I’roject  340-11.  22,538  cu. 
yd.  earth  excav.  at  $0.30  pt'r  cu.vd..  50  cu. 
yd.  loose  rock  excav.  $1,  1.600  cu.vd.  solid 
riK'k  excav.  $1.50.  4.717  cu.yd.  borrow  $0.35. 
5,406  sq.yd.  concrete  paving  $2.15,  and 
1,454  cu.yd.  gravel  surfacing  $2.75,  etc., 
total  $39,184. 

AA'UrnnsIn — State  Hy.  Dept..  Madison,  to 
H.  P.  Nelson.  Dssee,  improving  Hustbr- 
Sparta  Rd.,  Job  5692,  42,650  cu.yd.  earth 
excav.  at  $0.37  per  cu.yd.,  7SH  cu.vd. 
loose  rw'k  excav.  $0.70.  2,084  cu.yd.  solid 
r<Kk  excav.  $1.50,  8,673  cu.yd.  borrow 

$0.40,  1,335  cu.yd.  channel  change  $0.40  and 
3,690  cu.yd.  pea  gravel  surfacing  $4.38, 
etc.,  total  $91,560. 

Wisconsin  —  State  Hy.  Dept.,  Madison, 
grading  and  p«'a  gravel  surfacing,  etc. 
5,389  cu.yd.  New  Lisbon-Sparta  I’d., 
Federal  Aid  Project  325-A,  Monroe  Po.,  to 
A.  I.Jirson  A  Po.,  Eau  Plaire.  $62,671. 

AA'IsconsIn  —  State  Hy.  Dept.,  Madison, 
grading,  concrete  paving,  et<v,  122,555  s<|.yd. 
Pambridge-Madison  Rd.,  Job  D  136-1926, 
Dane  Co,,  to  J.  R.  Griffith  Co.,  Racine, 
$204,497. 
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Slriets  and  Koadb  (Continued) 

W  I*.,  Aiipleton-  F.  U.  Williuiiib,  city  elk., 
rein. -eon.  iiaving  North  State  St.,  to  K.  1’. 
CoUKhlin  Co.,  17:tr>  Fulh-rlon  Ave.,  ChleaRo, 
111.,  $4ll,22'.t  ;  and  vibrolithie  eonerete  pav¬ 
ing  South  Cherry  St  .  to  Carvey  &  Weyen- 
l»-r){  Conwtr.  Co.,  in"  West  ColleRe  Ave., 
$::4.2.i7. 

\4  is.,  Mlln  aiikee-  l>el>t.  Fub.  Wks.,  K. 
StoeltiiiK,  eoinr.,  eonerete  paving  11  alb'ys, 
to  F.  W.  HlodKett  Co.,  Ine..  Newton  Ave.. 
llS,'.oi2;  and  7  alleys,  to  W.  F.  Hunt.  405 
Itwav.,  $24,934. 

W  U..  .Milwaukee  Dept.  I’ub.  Wks.,  to 
Milwaukee  Ceneral  Constr.  Co.,  427 
Miti'hell  St.,  vibrolithie  eonerete  itavinK 
Sheridan  Ave.  $15,342,  Hayes  Ave.  $2,222, 
C’.th  .\ve.  $9. 309,  23rd  .\ve.  $10,389;  to  W. 
F  Hunt,  405  Hway.,  24th.  West  24th  and 
25th  Sts.  $23,253.  24th  and  West  24th  Sts. 
$23. 253,  25th  and  2tith  Sts.  $23.ol5,  1st  St. 
$|i;.;!7t!.  Island  .-Xve.  $11,077.  (Irand  total 
$134.23tJ 

Mia..  .Milwaukee- -Dept.  Fub.  Wks.,  to  \V. 
I'.  Hunt.  4o5  Hway.,  vibrolithie  eonerete 
paviiiK  nth  Ave.  $40,252.  10th  Ave.  $33,300, 
and  eonerete  iiaviiiK  I  alley  $7,146  ;  to  F. 
Hildebrand,  1042  23rd  Ave.,  vibrolithie 
eotn  rete  pavitiK  14th  Ave.  $3,059.  and  eon¬ 
erete  paviiiK  I  alley  $6,292:  to  liuinz  & 
Switalski.  831  13th  Ave.,  vibrolithie  eon¬ 
erete  jiaviiiK  Harrison  Ave.  $6,534,  28th 
Ave.  $12,600,  29th  Ave.  $7,105;  to  J. 
Hluhin  &  Son.  1298  Aehilles  FI.,  vibrolithie 
eonerete  paving  West  19th  St..  $9,225;  to 
ICybaeh  Alt  .Sadowskl,  1092  2nd  Ave.,  eon¬ 
erete  paviiiK  1  alley.  $6,436.  and  to  Kro"n- 
iiiK  Con.str.  Co..  39th  Ave.  and  Mitehell  St. 
alleys  $21,755.  (irand  total  $153,704. 

MU..  MhiteflHli  Bu.v  —  W.  Volkmau, 
vilhiKe  elk.,  3.359  ft.  6  in.  e.i.  mains  in 
various  streets,  to  It.  J.  Wilson  &  Co., 
Ai>pleton  at  $2.20  to  $2.80  per  ft.  ;  9,609  ft. 
6  in.  in  various  streets,  to  Wenzel  & 
HeiiiH'h  Co.,  498  27th  St..  Milwaukee.  $2.08 
to  $2.25  ;  4.787  ft  in  various  streets,  to 
itibix-ns  Hros.,  Mayville,  $2,40  to  $2.73  ; 
and  4,084  ft.  8  in.  mains  in  various  streets, 
to  F.  K.  Kaminski.  7  45  46th  .\ve.,  $2.89. 
Noted  Mar.  4. 

Kan.,  4treeu»liur)r  —  Clerk  Kiowa  Co., 
KradiiiK,  ete.  3.666  mi.  Federal  Aid  Frojeet 

305- .\.  and  KfadiiiK,  bridKiiiK.  ete.  3.6  4  mi. 
Federal  Aid  Frojeit  275-A.  both  28  ft.,  to 
Maiiej  Hros.  At  Co.,  Umpire  HUIk.,  dkla- 
homa  City.  Okla.,  $7,608  and  $16,056  res]>«-e- 
tively.  KiiBrs.  ests.  $9,551  and  $18,965 
res|M‘eti  vely. 

Kau..  Mel’liersoii — MeFherson  Co.,  (irad- 
InK  7.817  mi.  Fed*-ral  .Md  Frojeet  278-A.  to 
Campbell  &  Daehenmaier.  Miltonvale.  $20,- 
318;  bridttes  and  eulverts.  to  Shuss  Ai- 
Henderson  Darned.  $27,698  less  1.8051  per 
eent.  Noted  Feb.  11. 

South  Makota — State  Hy.  Dept.,  Fierre, 

<  K.  A.  I*,  means  Federal  Aid  Frojeet).  to 

Dowd  Hros.-Noonan-Hyde  Co.,  Watertown, 
grading,  ete.,  17.89  mi.  F.  A.  F.  195-A. 
Hamlin  Co.  $5.3,660,  12,66  mi.  F.  A.  F. 
193-(',  C.rjint  t'o.  $33,773.  and  18.67  mi.  F. 
A.  F.  193-D.  Deuel  Co.  $46,839.  to  North- 
vvesti-rn  Kiik.  t'o..  Kadi>ka,  4.35  mi.  S.  A. 
F.  95,  Ferkins  ("o.  $12,787,  to  Miller  Ai 
WineKar.  Sioux  Fiills.  11.97  mi.  F.  A.  F. 
18S-F,  51iner:il  and  Hake  Counties.  $34,559, 
to  Tobin  Ai  Miilonev,  Madison.  1.87  mi,  F. 
.\.  F.  207-A.  Minnehahii  <*o.  $1  1,203,  13.88 
mi.  F.  A.  F.  197-.\,  Minnehaha  and  Din- 
eoln  Counties  $37,280,  8.02  mi.  F.  A.  1’. 

197-13.  Dlncoln  Co.  $16,540.  gravel  surfae- 
ing,  ete..  14.03  mi.  F.  A.  F.  184-.\,  Spink 
Co.  $15,897;  to  .lahnlg  &  Davis.  Hritton, 
grading,  ete.,  I0.96  mi,  F.  .X.  IV  19S-.X. 

Itrown  <'o.  $26,336.  to  Walworth  ('o.,  Selby, 
F.  K.  (lehrki.  highwav  eomr,.  4.48  mi.  F. 
A.  F.  190-H.  $18,151.  to  U  F.  Fngland. 

Murdo.  18.24  mi.  F.  .X  F.  189-C.  Hrub*  (N., 

$  14,232  ;  to  Van  At  X'an,  Hull,  la.,  gravel 
surfa<'ing.  ete..  12.3  mi.  F,  A.  F.  184-H, 

Headie  ('o.  $1  4,023.  14.3  mi,  F.  A.  F  17S-(^ 

X'ankton  ('o.  $21,4  42.  to  S.  S.  H<'herts, 

Flandri-au,  11. 06  ml.  F.  .X.  F.  186.  Sanborn 
t'o.  $1  1,945,  9.61  mi  F.  .X.  F  186-C.  San¬ 
born  Co.  $12,832,  to  H.  Fiekus  t'onstr.  ('‘o.. 
Sioux  City,  la  .  5.6  mi.  F.  .X.  F.  loO-.X, 

Fennington  Co.  $15,814.  to  l.indekugel  At 
Itarthelow.  Speneer.  6  89  mi.  F.  .X.  F.  17S-.X. 
Hon  homme  ('<>.  $7,471,  and  to  U,  I,  Wiley, 
Siimmitt,  21.63  mi.  F.  .X.  F.  82,  Meade  Co. 
$33,710,  Crand  total  $468,494.  Noted 
Feb.  25. 

North  Duktda  —  St.ate  Hy  Dept  and 
Comrs.  Kidder  <'o..  Court  Hou.se,  Steele, 

<  1'.  .\.  I*,  means  Federal  -Xld  Frojeet),  eon- 

strueting  7.14  mi.  F..X.F.  327-.X.  to  Steig  At 
Olson.  Ksmond.  $29,501  ;  al.so  grading  13.455 
ml.  F..X.F.  306-A  and  13,985  mi.  F..X  F. 

306- H.  to  F.  O.  Smith.  Stiale.  $30,196  and 
$35,615  resiH'otively.  (Irand  total  $95,312. 

North  Dakota  —  State  Hy.  Dept,  and 
(Nimrs.  Ward  Co.,  Court  House.  Minot, 
graval  surfaeing,  etc.,  9.111  ml.  Federal 
Aid  Frojeet  86-41  .and  8.196  mi.  Federal  Aid 
Frojeet  182,  to  Stevims  Hros.,  612  F.ndieott 
HIdg..  $17.02o  and  $20,675  resi«>etivel.v ; 
also  IS  441  mi.  Federal  .Xld  Project  181,  to 


Win  Coman,  (loodrich,  $33,800.  Grand 
total  $71,495.  Noted  Feb.  25. 

Xlontana — State  Hy.  Dept.,  Helena,  J  in. 
crushed  gravel  resurfacing  11,540  eu.yd. 
Federal  Aid  Frojeet  53-H,  Yellowstone  Co., 
to  G.  H.  Selvidge,  Hilling.s,  $18,060  ;  grad¬ 
ing  and  gravel  surfaeing  15.35  mi.  Federal 
Aid  Frojeet  187-A,  Yellowstone  Co.,  to  \\'. 
K.  .Xpiilegate,  Hutte,  $131,550,  engrs.  est. 
$141,4.9;  and  grading,  gravel  surfaeing, 
etc.,  7,5  mi.  Federal  .Xid  Frojeet  197,  San¬ 
ders  Co.,  to  Huek  Helean,  Missoula.  $53,308. 
Grand  total  $2o2.918.  Noted  Mar.  4. 

Xlu.,  St.  l.uiiis— Hd.  Fub.  Serv.,  208  City 
Hall,  asphalt  paving  25,260  .sq.yd.  Kaston 
.Ave.  and  965  sq.yd.  Theodore  St.,  to  Webb 
Boone  Faving  Co.,  5103  Fyler  Ave.  $151.- 
822  and  $12,985  respeetlvely,  8,480  8(|.yd. 
Dyneh  St.  to  ('.  A.  Moreno,  Syndicate  Trust 
HIdg.  $57,929,  3,075  sq.yd.  Bernard  St.,  to 
Bridges  Asphalt  Faving  ('o.,  Buder  Bldg. 
$21,438,  3,790  a(|.yd.  Missouri  So.,  to  Kyer- 
mann  Constr.  Co.,  1216  South  Grand  Blvd. 
$18,093,  2,860  sq.yd.  Wydown  Blvd.,  to 

Central  Faving  &  Constr.  C'o.,  6161  Maple 
Ave.  $1  1,624  ;  and  79o  ft.  10-  to  15-in.  vitr. 
clay  .sewers,  ete.  in  Dale  .\ve.  Sewer  Dist. 
6,  to  Grand  &  Meinert,  e/o  Munleipal 
Contrs.  Assn.,  F'ullerton  Bldg.,  $2,786. 
Grand  total  $276,677. 

Xlu.,  St.  I,oui« — Hd.  Fub.  Serv..  208  t'ity 
Hall,  eonerete  paving  alleys  in  City  Blocks 
1245,  5203,  5204,  5205.  5206,  5525,  5531  and 
5532,  to  Ferkinson  Bros.  Constr.  C'o.,  3237 
Carter  Ave..  $19,983;  in  (^ity  BUnks  2868-K, 
2997-A.  2999,  3000,  3016,  3038,  4411-A, 
f.127  and  5128,  to  A.  Ia“wald.  1219  Amherst 
1*1.,  $17,746  ;  and  in  City  Hbxks  3607, 
4364,  4602-K.  to  Skralnka  Constr.  tio..  Se¬ 
curity  Bldg.,  $7,957.  Grand  total  $45,686. 

Tex.,  Henrietta  —  CMay  Co.,  to  Thurber 
('onstr.  Co.  and  General  t'onstr.  Co.,  Cot¬ 
ton  Kxch.  Bldg.,  Ft.  XVorth.  rein. -con.  pav¬ 
ing  6.89  mi.  State  Highvva.v  5,  Federal  Aid 
Frojeet  448-.\  $169,962  engrs.  e.st.  $222,300, 
and  7.14  mi.  Federal  Aid  Project  448-B 
$170,852  engrs.  est.  $230,000,  9.25  ml. 

State  Highwav  50,  Federal  Aid  Project 
449-.\  $225,864,  engrs.  est.  $302,700,  and 
10.24  ml.  Federal  Aid  Project  449-B  $254,- 
787.  engrs.  est.  $330,000,  all  18  ft. 

Tex.,  Curthnge  —  T.  K.  Boven.  judge 
Panola  Co.,  clearing,  grubbing,  bridging 
and  grading  6.47  mi.  State  Highway  8, 
from  Carthage  to  Martins  t'reek  Co.,  to  C. 
Kpp.s,  1’.  O.  Box  505,  San  .Augustine,  $59,- 
159.  Kngrs.  est.  $68,700.  Noted  Mar.  25. 

Tex.,  Kagle  I.ake— Office  of  R.  T.  West¬ 
moreland,  mayor,  curbing,  guttering  and 
6  in.  concrete  paving  Main  St.  and  around 
square,  to  Smith  At  Adams.  Houston,  $26,- 
786.  Noted  Feb.  25. 

Tex.,  I.iiiden— F.  K.  Hess,  engr.,  I.inden, 
grubbing,  bridging  and  grading  5.64  mi. 
State  Highway  8.  Federal  Aid  Project 
457-A,  26  ft.,  to  H.  I'rice  At  Co.,  Paris.  $59,- 
782.  Kngrs.  est.  $60,000.  Noted  Mar.  25. 

Oklahoma — State  Hy.  Dept.,  Oklahoma 
('it.v,  (S.  .\.  F.  means  State  .Aid  I'roject, 
K.  .\.  I’,  means  Ke<leral  .Aid  Project,  and 
e.  e.  means  engineers  estimate),  to  Hamil¬ 
ton  Constr.  Co.,  Bartlesville,  grading,  etc., 
8.06  mi.  .Stroud- Bristow  Rd.,  F.  A.  P. 
136-A.  Creek  Co.  $29,116  e.  e.  $31,000,  6.06 
mi.  same  r<»ad  Sect.  H,  $26,730  e.  e.  $28,- 
800,  to  Bedford  At  XX'ay.  Walters,  2.989  mi. 
Snyder-Mountain  Park  Rd..  S.  A.  F.  224-H, 
Kiowa  Co..  $16,820  e.  e.  $25,000,  5.21  mi. 
Walters  R(i..  S.  A.  F.  lo9.  Cotton  Co.,  $14,- 
573  e.  e.  $25,000,  to  Maney  Bros.,  Kmpir(( 
Bldg.,  Oklahoma  Citv,  10.055  mi.  Hobart- 
Kone  Wolf  Rd..  S.  A.  F.  227-B,  C  and  D, 

Kiowa  Co.,  $19,304  e.  e.  $25,000,  7  mi.  Klk 

Cit.v-Sayre  ltd..  F.  A.  F.  212-C,  Beckham 

Co..  $32,229  e.  e.  $35,000,  to  Higgs  At  Higgs, 
Hobart.  7.897  mi.  Hobart-Goteha  Rd.,  S. 
A.  F.  226-,X  and  H,  Kiowa  Co.,  $19,842  e.  c. 
$25,000,  to  W.  F.  McCoy  At  Son,  Ferr.v, 
3.943  mi.  Tonkavva-Three  Sands  Rd.,  S.  .X. 
F.  280.  Kay  <*o..  $19,058  e.  e.  $25,000.  to  T. 
C,  Ottinge'r,  Hintivn.  6.997  mi.  Tonkavva- 
Fonca  City  Rd..  S.  .X.  F  111-B.  Kay  Co., 
$19,636  c.  e.  $25,000,  to  M.  .X.  Swatek,  Se¬ 
curity  Bldg..  Oklahoma  Cit.v,  7.536  mi.  Klk 
(Mtv-Savre  Rd..  F.  A.  F.  212-B.  Be<'kham 

('o.'  $31,416  e.  e.  $35,000.  to  K.  Smittle. 
Catoosa.  4.681  mi.  Foteau-Heavener  Rd..  F. 
A.  F.  132-H,  la-  Flore  Co.,  $28,790  e,  e. 
$30,000,  to  .1.  .1.  Harrison,  2100  South  High 
St..  (Oklahoma  City.  5.11  mi.  Foteau- 
He.avener  Rd.,  F.  .X.  F.  132-.X.  I,e  Flore 
Co  .  $33,323  c.  e.  $35.0oO.  to  Kills  At  la-wi.s, 
Muskogee,  5.146  ml.  Talala  Rd.,  S.  A.  P. 
2-G.  Rogers  Co..  $22,831  e.  e.  $25,000,  all 
above  30  ft.  wide ;  to  Flynn  Constr.  Co.. 
Newkirk,  grading  and  concrete  surfacing 
2.807  mi.  Yukon  Rd..  30  ft.,  F.  A.  P.  163-B, 
Canadian  Co.,  $68,803  e.  e.  $75,000,  con¬ 
crete  surfacing  7.099  mi.  Beggs  Rd.,  18  ft., 
F.  A.  P.  159-A,  Okmulgee  Co..  $147,688  e.  e. 
$160,000.  and  4.054  mi.  Pond  Crt'ek  Rd.,  18 
ft..  F.  A.  P.  148-D,  Grant  Co.  $91,726  e.  e 
$100,000.  to  XX’ard.  Beekman  &  Brooks.  Se¬ 
curity  Bldg.,  Oklahoma  City.  3.271  mi.  Com¬ 
merce-Pitcher  Rd.,  IS  ft.,  F.  .A.  P.  105-C, 
Ottawa  Co.,  $73,862  e.  e.  $80,000,  to  Han¬ 


sen  &  Pearce,  Kdmond.  3  mi.  Fni..!  i-r  1 
Hd..  IS  ft,.  F.  A.  P.  14  8-C.  Grant  c  ,  , 

742  e.  e.  $75.0(1(1;  to  M.  K.  Gilloiz.  M,,.',, 
Mo.,  gravel  top  surfacing  5.238  mi  ;  ‘ 

193-1),  30  ft..  Novvota  ('o..  $22,:,  ', 

$27,000  ;  to  Park  At  Moran,  21(t  .  ,  T 
HIdg.,  Okmulgee,  rock  asphalt  sufi,-, 
5.218  mi.  Henr.vetta  Rd.,  18  ft..  V  '  f 
168-A,  Okmulgee  Co.,  $149,715  e  ,  ji,,, 

000.  Grand  total  $937,593.  Noted  .M  ,V  ’iV 

Okla..  Driiniright  —  Grading  ain!  v,,! 
bri»  k  paving  6,360  .sq.yd.  streets  in  I . -t  1 
to  Klinglesmith  (’onstr.  Co.,  .Sapuln.  « 

906.  Kngrs.  est.  $35,410.  . 

Okla.,  Dkemah  —  Grading,  curbii.e 
concrete  paving  8,560  sq.vd.  South  1.1  s 
to  Park  At  Moran,  210  South  .Semin.,,,  s 
Okmulgee,  $26,446.  Kngrs.  est.  $2v,v'!.i 

Okla.,  Ponca  Pity — For  2J  in  vitr  i,r,,.i. 
paving  various  streets  in  Faving  le-t 
to  R.  H.  Baldwin,  Ponca  City,  $27,2v  i  “  ' 

Nev..  Keno — J.  H.  Reese,'  citv  elk 
Crete  paving,  etc.,  various  streets  tn  1 
Christensen,  109  Sierra  St.,  $59,9t5.' 

Mashlngtoii — State  Hy.  Dept.,  olMnni-, 
concrete  paving  43,000  stpyd.  .Stat.-  j:,i 
KIncoln  Co.,  1.71  mi.  road  from  .''it.'kin. 
West.  Sitokane  (’o..  to  T.  .\I.  Morgan  s 
Stuart  Bldg..  Seattle  and  $133, 2o4  o  11 
State  Rd.  12,  la-wis  (’o..  to  K.  ()  .\il„rs 
("hehalis  $10,878;  crushed  gravel  surfa.  iiiL' 
8.800  eu.yd  State  Rd.  11,  Adams  c., 

.loslin  At  McAllister,  F.  O.  Box  I:M.; 
Spokane  $6,336,  8,500  eu.yd.  State  Rd'  t 
Okanogan  Co.,  to  Triangle  Constr  c,,' 
1220  Ide  Ave.,  Spokane  $63,811  ;  and  grad¬ 
ing.  etc.  60  000  eu.yd.  State  Rd  8  t„ 
Morrison-Knudson  At  Co.,  Bidse,  Idala, 
$47,990.  Grand  total  $262,211'.  .\eted 
Mar.  4. 

AYash.,  Seattle  —  Grading,  concrete  Hav¬ 
ing.  etc..  30,180  s(i.yd.  Mitlvale  .Xvv  et  al 
to  R.  G.  Stevenson.  1327  Northhtke  ’ 
$93,843,  engrs.  e.st.  $97,759;  and  2o.li;’ii  s,.' 
yd.  -Aurora  Ave.  et  al.  to  .Xb-Hugli  ,v- 
Coluccio,  517  3rd  Ave.  N.,  $56,396,  engr^ 
est,  $58,550.  Noted  Mar.  25. 

XX'aHh.,  AYenatrhee  —  Comrs.  Chelan  ('0. 
grading  and  crushed  rcok  surfacing  25.v4'i 
eu.yd.  XX'enatchee-Malaga  Rd..  to  Goodfel- 
low  Bros.,  AVenatchee,  $37,582. 

Calif.,  I-oa  Angelen  —  Curbing,  walks, 
storm  drains  and  6  In.  concrete  paving 
Whitmore  Ave.  and  Alvarado  St.,  to  Hroek- 
man  &  O'Brien.  1566  Murray  Circle  #34,- 
706  ;  also  cutting,  filling,  storm  drain.s. 
asphaltic  and  concrete  paving,  etc.  2nd  and 
Mesa  Sts.,  to  G.  H.  Oswald,  366  Kast  58tli 
St..  $46,066.  Noted  Feb.  25  and  Mar.  18. 

Calif..  Ontario — To  Griffith  Co..  Ry.  lilde.. 
Dos  Angeles,  improving  State  St.,'  120, ono 
S(i.ft.  4  in.  asphaltic  concrete  paving  $".12 
per  sq.ft.,  12.000  r.vv.  headers  $0.10,  etc. 
Noted  Mar,  25. 

Pallf.,  San  Diego  —  Cmiimon  Co)in(il. 
improving  26th  St.  from  N  St.  to  Balboa 
Park,  to  I».  H,  R.van,  Spre<'kels  Bldg.,  $39,- 
861.  Noted  Mar.  25. 

Pallf.',  San  Diego  —  Bd.  Supervs.  San 
Diego  (3o.,  improving  all  streets  in  Kensing¬ 
ton  Heights  (suburban  section).  9,278  lin 
ft.  cement  curbing.  35,902  s'l.R.  cenn-nt 
sidewalk.  19,059  eu.yd.  earth  excav.,  4,73" 
ft.  4  and  6  in.  mains,  ornamental  lighting 
system,  etc.,  to  D.  H.  Rvan,  1615  Fern  St., 
$64,376. 

Pallf.,  San  l.eandro^— d’urbing,  guttering, 
walks  and  3  in.  oil  and  screenings  on  water- 
bound  macadam  surfacing,  etc.,  streets  In 
Best  sub-division,  to  Heafey-Moore-McNair. 
344  High  St.,  Oakland,  approximately 
$75,000. 

Pallf.,  XYinters — Grading,  curbing,  gutter¬ 
ing  1  i  in.  AX’illite  asphaltic  concrete  on  25 
in.  asphaltic  concrete  paving.  Railroad  and 
Main  Sts.,  to  Teichert  &  Sons,  1846  3711) 
St..  Sacramento,  approximately  $30.""" 
Noted  Mar.  18. 

Ontario  —  Provincial  Highways  Dept  , 
Toronto,  5  ml.  highway  from  Marden  to 
Fergus,  to  Mc.Arthur  Kng.  &  Constr.  Co. 
Guelph.  Kngrs.  est.  $10i),0(io. 

Buildings — Commercial 

Proposed  Work 

xinss..  Amherst  —  THKATRK  —  I.awler 
Bros..  Federal  St.,  Greenfield,  soon  lets  con¬ 
tract  2  story  and  basement,  brick  and  steel. 
Amity  an(l  Pleasant  Sts  $150,000.  Sil¬ 
verman,  Brown  &  Heenan,  51  (’ornhill  St  . 
Boston,  archts. 

Conn..  Brlatol— AVARKHOT’SK,  etc.— P. 
Ingraham  ('o.,  392  North  Main  St.,  soon 
takes  bids  5  story,  80  x  125  ft.,  timber 
warehou.se,  1  story  addition  to  huffing  and 
plating  department,  etc..  North  Main  St 

N.  A’.,  Brooklyn — HOSPITAL — Lutheran 
Hospital.  Kast  New  A'ork  Ave.,  having 
plans  prepared  by  R.  Resler,  engr.  and 
archt.,  41  Kast  42nd  St..  New  York»Citv. 
brick,  steel  and  stone  addition  and  power 


V- 


I’liil'lings — Commercial  (Continued) 

,,  ,w,  t.liiin  foundation.  Hast  New  York 
it7(Mi,(i00.  Noted  June  4 
•  ^  ^  Krooklyn — HOSPITAL. — Hospital 


MortgaKe  I'ldg.,  having  preiiminary  |>Ians  and  iilans  store  and  olllee  building,  6th  and 
prepared  3  story  and  bas«-nient.  113  x  130  tMive  Sts.  11,000,000. 


ii  l.rl.k,  steel  and  stone,  plain  foundation. 
I'"'". _ I.I _ HOSPITAT, — St  Johns 


ft.,  brick.  Kast  kSrd  St.  and  Carnegie  Ave.  ralif.,  Heverly  IIIIU  —  I'H’Il.  etc.  — 
Jl.'lO.OOO.  Iteverly  Hills  Sulphur  Haths  Co.  ha\ing 

Ind..  Indianapolis — THK.VTllK - Circle  plans  prepared  by  I!.  J.  liloser.  Citizens 

Theatre  Co..  A.  1..  Block,  pres.,  45  Monu-  Natl.  Hank  HIdg.,  Ia>s  .\ngeles.  part  I  and 
inent  I’l.,  having  plans  prepared  by  Itubush  2  story,  loo  x  i;*0  ft.,  brick,  in.  l.  75  x  175 
Ac  Hunter,  43o  Ainer.  Central  Hife  Hldg  .  ft.  concrete  and  tile  swimming  pool 
126  X  lOS  ft..  4.000  seating  capacity.  12S-142  Calif..  Oakland  —  Al'.MtT.MKN 
West  Washington  St.  Il.ooo.ooo.  Kehrlein.  Tribune  Tower  Hlilg., 


'  ;  V  llrooklyn— HOSPITAI^St.  Johns 
II  ..i.ii  ii  Atlantic  Ave.,  having  plans  pre- 
bV  laird  &  Hewlett,  engrs.  and 
htv  2  West  45th  St..  5  story,  brick, 
t  ..  'ind  stone,  plain  foundation,  Atlantic 
\llianv  Aves.  $l,5(i(i.OOO. 

N  V*  Vtiffulo  —  cur HHOl’SK  —  Buffalo 

w  .  d.'  r  it’ion  Womens  Clubs,  c/o  Pluiner  Ac 
\l  in  Inc.,  archts.,  700  Main  St.,  having 
i  l  l  liniinary  plans  prepared  7  «tory  club- 
with  swimming  pool  and  heating 
.  n  '  $1,000,000.  Noted  Feb.  10.  1025. 

'  N  V  liiiffalo  —  HOSPITAI.  —  Buffalo 
"Cliriiurs  Buffalo  Consistory,  Helawarc 
\  e  Ilians  childrens  hospital.  Jl.ooo.ooo. 

\  V  Itiilfalo — THKATRK — Hager,  Askey 
.y  Forrest,  1325  Hertel  Ave.,  having  pre- 
iiiiunorv  plans  prepared  theatre.  Main  St. 

.  I  Ml. noil.  Private  plans.  ,. 

\  V  lliilfalo — Y.  M.  C.  A..  347  Madison 
\\.’  .New  York  City,  soon  takes  bids  Y. 

\l  C  A.  building.  Abbott  Hd..  hero.  $150,- 
miii  Bley  &  T.yman.  505  Delaware  Bldg., 
tillers  and  archts.  Noted  Feb.  18. 

N  Y..  New  York  — CI.I’B  HOUSK — 
Fiilted  order  of  True  Sisters,  c 'o  Block  & 
lb  s»e  engrs.  and  archts.,  18  Kast  41st  St., 
seen  takes  bids  4  story,  brick,  steel  and 
stene.  plain  foundation,  150  West  85th  St. 

Y’ork  —  OARAGE  —  Yellow 
Taxi  Co..  155  East  4  4th  St.,  having  pre- 
litninarv  ’  plans  prepared  by  Hyde  & 
Shepard,  engrs.  and  archts.,  588  l.exington 
Ave  6  storv,  rein. -con.,  brick  and  steel, 
plain  foundation.  East  23rd  St.  $500,000. 

N  Y.,  New  York — HOTEL— A.  Adelberg. 
?"..3 '  7th  Ave.,  having  plans  prepared  by 
Schwartz  &  Gross,  archts.,  347  5th  Ave., 
15  storv.  brick,  steel  and  stone,  plain 
fniindatl'on.  Lexington  Ave.  $1,500,000. 
Hall  &  Snvder,  505  Gth  Ave..  engrs. 

N  Y  New  York— LOFT— R.  R.  Tllle. 
e  'o  Dennison  &  Hlrons.  engrs.  and  archts 
2S8  Lexington  Ave.,  having  plans  prep.ared 
brick  steel  and  stone,  plain  foundation. 
15f,  Fast  56th  St.  $500,000. 

N.  Y.,  New  York— LOFT  and  OFFICE— 
Owner,  e/o  Necarsulmer  &  Lehlback,  engrs. 
and  archts.,  607  5th  Ave..  having  plans 
prepared  16  story,  brick,  steel 

plain  foundation,  Lexington  Ave.  and  26th 

\.  J..  (iloiieester — SCHOOI., — Bd.  Educ., 

,T  McHenrv.  secy.,  plans  school,  Cumberland 
St."  $271,000.  'Fgiglneer  and  architect  not 
seiected.  _  „  .  ... 

\  j  Salem— BANK— T.  E.  Ash.  archt.. 
1012  Walnut  St..  Phila.,  Pa.,  soon  lets  con¬ 
tract  rein. -con.,  brick  and  steel,  i.lain  foun¬ 
dation,  here,  for  Salem  Natl.  Bank  & 
Trust  Co.  ,  T 

l*a  I’hlla. — HOTEI.! — Owner,  c/o  T.. 
Chair,  archts..  Victory  Bldg.,  having  plans 
prepared  5  storv  and  basement,  55  x  -3.> 
ft  ,  rein. -con.,  brick  and  steel,  plain  founda¬ 
tion,  015-17  Walnut  St.  $400,000. 

\.  <•..  Morehead  Clty—HOTKI.— More- 
head  Bluffs  Hotel  Co.  soon  takes  bids  loo 
room  hotel.  Benton  &  Benton,  M  ilson, 
archts.  „ 

Ua.,  Coral  Gable* — HOTEL,  etc. — Coral 
•  '.allies  Rest  Resort  Corp.  having  plans  pre¬ 
pared  by  J.  E.  O.  I’ridmore.  38  South  Dear- 
I’orn  St.,  Chicago.  Ill.,  and  takes  bids  about 
Apr.  22.  6  story  rest  re-sort.  1.000  r<M>ni 
hotel  with  two  9  story  towers.  4  32  x  500 
ft.,  inch  swimming  pool,  3  story,  60  x  130 
ft.  service  building,  dock  and  driveways, 
etc.,  in  Riviera  section.  $10,000,000. 

I'la..  Miami  —  THEATRE  —  M.  Speigel, 
•iir  chain  of  Strand  Theaters,  1579  Bway., 
New  York  City,  N.  Y.,  had  plans  prepared 
I'V  M.  L.  Hampton,  Royal  Palm  Hotel  Bldg.. 
I'lO  X  150  ft,.  Northeast  2nd  Ave.  and  22nd 
.'^t..  here,  for  Miramar  Strand  Theatre  Corp., 
'•H  Olvmpia  Bldg.  $300,000. 

\1ahama  —  HOSPITAI _ Cities  of  Tus- 

I  unihia  and  Sheffield  plan  election  soon 
*150,000  bonds,  hospital,  used  jointly  by 
both  cities. 

I.a.,  New  Orleans — HOTEIi — Syndicate, 
e  o  E.  L.  Aschaffenburg.  pres.,  had  plans 
prepared  by  Weiss  &  Drey  foils.  Maison 
Blani’he  Bidg.,  Hotel  Pontchartraln,  12 
'^tiirv.  102  X  120  ft..  St.  Charles  Ave.  and 
b'Sephine  St.  $1,000,000. 

t»..  4  leveland— APARTMENT  HOTEI., — 
N  Staman.  2872  Hampshire  Rd.,  having 
preliminarv  plans  prepared  by  M.  Altschuld, 
5116  Woodland  Ave..  3  story  and  basement, 
■8  X  210  ft.,  brick.  East  79th  St.  near 
I'uelid  Ave.  $225,000. 

O. .  Cleveland  —  COMMERCIAT.,  and 
.WARTMENT  —  Wallace-Carnegle  Co. 
Iriipvt.  Co.,  c/o  J.  T.  Steffens.  Fidelity 


MIeh..  Oetrult  —  BANK  and  OFFICE  — 
Book  Estate,  Book  Bldg.,  soon  lets  gen¬ 
eral  contract  22  story  ami  basement,  6o  x 
10(1  ft.,  rein  -con.,  brick  and  steel,  Wash¬ 
ington  Blvd.  ;  structural  steel,  to  MeClintic- 
Marshall  t'o..  Oliver  Bldg.,  Pittsburgh.  Pa. 
L.  Kainjier,  Kamjier  Bldg.,  Cass  Ave.,  archt. 

Midi..  Detroit  —  HOTEL —  Ibtroit  1^011- 
erties  Co.,  E.  A,  Loveley.  Washington  Blvd 
Bldg.,  had  plans  iireiiared  by  •'  W.  and 
G.  L.  Rapp.  1749  Howard  St..  Chicago,  111  . 
20  stor.v  and  bas*'ment.  rein  -con  ,  brii-k  ami 
steel,  caisson  foundation,  Bagiev  .Aie.  $6,- 
500,000. 


Calif..  Oakland  —  AP.VRT.MENT  —  O. 
Kehrlein.  Tribune  Tower  Bldg.,  having 
Ilians  prepared  by  Miller  &  Warnecke,  14e4 
Franklin  St..  20  story,  Lakeshore  Blvd.  ami 
Madison  St.  $1.ooo.iioo. 

(  alif.,  Sarramentii  \\’.\RF.MOl’SE  and 
SERVICE — Pacilic  Gas  A;  Electric  Co.  24.5 
Market  St.,  San  Francisco,  having  jilans 
prepared  brii-k  or  concrete,  M  St.  $150. mm. 
Eng.  D«‘|>t.  of  Owners.  «ngrs. 

f'allf..  Sanger  HIGH  Si'HlHlI., — Sanger 
I  nion  High  School  Dist.  iilans  election 
$270,000  ImiiuIs,  fireproof  high  .school.  Noted 
.Mar  25. 

t  alif..  San  Kruneineo  —  TIIE.XTRE  — 
Orpheuin  Theatre  Co.,  147  o' Farrell  .st.. 


III.,  Chicago — APARTMENT — Childs  &  having  iirelimlnary  plans  iirepared  by  G.  .\. 


Smith,  archts.,  72o  North  Michigan  Ave., 
prejiaring  plans  and  sm,n  takes  bids  18 
story,  72  x  164  ft  ,  brii-k,  steel  and  stone. 


Lansburgh.  I40  .Montgomery  St.  theatre 
$1,o0o,ooo  or  more. 

Calif.,  MatHoiiville  HOTEL  W  H. 


Lake  Shore  Dr.  and  Burton  Pi.,  for  Baird  AVeeks.  archt.,  369  Pine  St.,  San  Francisco, 
&  Warner,  134  South  I..a  Salle  St.  $2,000.-  rejei'ted  bids  5  story  and  basement,  rein.- 
000.  con..  1-ake  and  Main  Sts.,  for  Ri-setar 

III..  Chicago  —  APARTMENT  — Oman  &  $250,000 


Lilienthal,  archts.,  64  West  Randolph  St., 
preparing  plans  and  takes  bids  about  May 
I,  17  story.  57  x  120  ft.,  rein-con.,  brick. 


.Man.,  Winnipeg — G.VRAGE — T.  Eaton  Co 
Ltd.,  190  Yonge  St..  Toronto,  Ont.,  soon  lets 
•  •ontract  4  story  and  basement,  100  x  120  ft.. 


stone  and  terra  cotta,  wood  pile  foundation,  rein. -con.,  and  bri<-k.  255-257  Carlton  St 


2130-32  Lincoln  Park  W.,  for  Syndicate,  $li0,0( 
c/o  architects.  $1,300,000.  IVrniai 

111.,  (  hicago — HOTEI.-  -Harvey  &  Dam-  ^Jor.  4 
marell.  628  We.st  Madison  St.,  having  iire- 
liminary  sketches  made  by  A.  S.  .Mschuler, 

28  East  .lackson  Blvd..  12  story,  llo  x  137J  Ma«i 
ft.,  rein. -con.  and  steel.  West  Madison  and 
Desplaines  Sts.  $1,000,000.  l>-isemi 

111.,  Chicago  — OFFICE  and  STORE—  rein-c 
II.  L.  Newhoiise.  archt.,  4623  Drexel  Ave.,  .steel  1 
making  jilans  and  takes  bids  in  April  or  sts.  ’$ 
May,  7  story,  103  x  125  ft  .  rein. -con.,  brick  .Milk  S 


$170,0(10.  J.  Woodman.  408  Great  West 
Permanent  Loan  Bldg.,  archt.  Noted 


lUds  Desired 


Mass.,  Boston — HOTEL — .1.  R.  Whipple 
Corp.,  Federal  St.,  taking  bids  15  storv  and 
basement,  90  x  17o  ft.,  and  42  x  l(io  ft  , 
rein. -con.,  brii-k,  lime-stone,  marble  ami 
•steel,  plain  foundation,  Tremont  and  School 
Sts.  $3,000,000.  .1.  K.  Wonesfer  Co..  79 

.Milk  St.,  etigr.  Desmond  At  Lord,  1  Beacon 


and  terra  cotta.  West  Madison  St.  and  St.,  archts.  Noted  Oct  22 


Crawford  A'o..  R.r  C.  F.  Aaron.  139  North  Mas-.,  Dorchester  (Boston  P.  O  )  — 
Clark  St.  $1,000,000.  APARTME.NT— .See  "(Nintracts  Awarded" 

AI  ARTAIENT  Z.  L.  Smith,  archt.,  .30.>  — Ajir.  5.  by  (Juinc.v  Masonic  laidge  Build- 

East  .55th  St.,  preparing  plans  and  takes  ing  As.sn.,  2  story  and  basement.  80  x  125 

bids  about  Apr.  22.  3  .story  12.5  x  195  ft  f,.,  brick  and  steel,  llanccK-k  St!  $15o.ooo. 
brick  and  terra  cotta,  Irving  Park  Blvd.  .j,  w.  Heal  &  Sons.  185  Devonshire  St..  Bos- 

and  Central_^  Ave..  foi^  O  Conner,  Burke  &  ton.  archt.s.  Noted  Oct.  22. 


McDonnell.  748  East  79th  St.  $1,250,000. 

III.,  Peoria— MEDICAL  and  DENTAI,r- 
Dental  Assn,  and  Medical  Society,  J.  C 


4  oim.,  Middletow  n — APARTMENT— P.  J. 
Stuei'k.  460  Main  St.,  taking  bills  4  story, 
brick  and  steel.  Main  and  Washington  St's. 


Roberts,  chn.,  com.,  507  Jeff  Bldg.,  having  Ward  *  Kerrigan  247  Park  \ve  New 
Hulsebus.  1232  York  City,  engrs.  and  archts. 

.Jeff  Bldg  ,  10  story  and  basement.  60  x  170  4  onn..  New  Haven -BANK  and  APART- 


ft.  medical  and  dental  building.  $400,000. 
Engineer  not  selected. 

In..  Muscatine — SCHOOT.S— Voted  $275,- 
000  bonds  for  brick  and  concrete  si'hools, 
for  P.d  Educ.,  c/o  H.  Ahlschlager.  Dougher, 
Rich  &  Woodburn,  805  Valle.v  Natl,  llank 
Bldg.,  Des  Moines,  archts. 

Neb.,  Grand  Island  —  THEATRE  — 
Yancy  Hotel  soon  lets  contract  1  story  and 


MENT — G.  Fram'd  a  Son,  127  Columbus 
Ave.,  taking  bids  4  story,  62  x  65  ft.,  brick, 
steel  and  stone  bank  and  apartment.  $150,- 
000.  H.  S.  Cannlcl,  82  Church  St.,  archt. 

f'nnn.,  IVest  Haven  (hr.  New  Haven) — 
THEATRE  —  State  Aniu.sement  Co.,  195 
George  St.,  New  Haven,  taking  bids  2  storv, 
brick  and  steel.  Center  St.  and  (Nimpbeil 
Ave.  $200,000.  c.  >1,  Abramowitz,  42 


mezzanine,  66  x  132  ft.,  brick,  steel,  and  Church  St..  New  Haven,  archt 


terra  cotta,  2nd  St.  between  I’lne  and 
I.ocust  Sts.  $200,000.  J.  Eberson,  212  East 
Superior  St.,  Chicago,  Ill.,  an-ht. 

Ylo..  St.  I,oiiis — IIOSPITAL  —  I.utheran 
Hospital.  Ohio  and  Potomac  Sts.,  and  T. 
Steinmeyer,  archt.,  710  International  I..lfe 


N.  Y'.,  Astoria  (sta.  I>ong  Island  City). 
N.  Y.  —  APARTMENT  —  See  "(^'ontracts 
Awarded.” 

N.  Y..  Mt.  Vrrnon — OFFICE — Apr.  8,  by 
Westchester  Lighting  Co.,  South  Ist  Ave., 
F.  A.  Stratton,  jires.,  10  story,  brick,  steel 


Bldg.,  take  bids  about  .Apr.  18.  4  story  and  and  stone,  plain  foundation,  Ist  Ave.  $1,- 
ba.sement,  40  x  100  ft.,  brick,  concrete  and  000.000,  B.  .S.  King.  19  East  41st  St  .  New 
stone  addition.  $275,000.  Not*'d  Mar.  25.  York  City,  engr.  and  archt.  Noted  Mar  4. 
Tex.,  Brow  nsville — AI’DITORIPM— Elec-  N.  Y.,  New  York— APART.MENT— See 


tion  soon,  $160,000  bonds.  3,000  capacity  '‘Contracts  Awardi'd," 


auditorium. 

selected. 


Engineer  and  architect  not 


Pa..  Phila.— THEATRE— Apr.  2.  by  Boyd 
Al»-1  &  Gugert.  archts,,  Otis  Bldg.,  1  story 


Tex.,  San  Antonio — EXPOSITION — San  ami  basement,  60  x  195  ft.  .rein. -con.,  brick 


Antonio  International  Exposition,  c/o  A. 
Steves,  Sr.,  chn.  building  com.,  504  King 
William  St.,  receiving  plans  ex|>osition 
buildings  and  race  track.  $200,000, 


and  steel,  plain  foundation,  Ogontz  Ave. 
ind  chelten  St.,  for  Goldman  Bros.,  Greene 
ind  Chelton  Sts.  $1 50.000. 

Pa..  I  pper  Darby  (br.  Phila.) — IIOSPI- 


APARTMENT  —  H.  C.  Thorman  &  asso-  Building  Comn.,  Ashhv  and  ('oiiley  Rds., 
elates,  125  East  Travis  St.,  plans  three  12  Stonehurst,  3  story  and  basement,  48  x  110 
stor.v  and  basement,  rein. -con.,  brick  and  ft  .  rein. -con.  and  brick,  plain  found-atlon. 


tile,  plain  foundations.  Devine  and  Robin-  Lansdowne  Ave.  and  Garrett  Rd.,  here, 

son  Rds..  Alama  Heights.  $2,000,000.  En-  $  1 50.000,  Ballinger  &  Co.,  12th  and  Chest- 

gineer  and  architect  selected  soon.  nut  St.,  archts. 

Tex.,  Texarkana — .DEPOT — Missouri-  D.  4„  Wash. — OFFICE — Apr.  12,  by  O. 
Pacific  R.  R.  Co.,  Ry.  Exch.  Bldg,,  St.  H.  Miller,  ariht,,  McLachlen  Bank  Bldg.. 
Ixiuis,  Mo.,  Southwestern  lly.  Co.,  Tyler,  8  story,  50  x  loo  ft.,  rein. -••on.,  steel  ami 
Tex.,  and  Kansas  City  Southern  R.  R.  Co.,  stone.  10th  and  K  Sta.  N.  W.,  for  Cnited 

Texarkana,  having  plans  prepared  1  and  Brotherhfsid  «if  Carpi-nters  &  Joiners  of 

2  story,  rein. -con.,  brick  and  steel  station,  America,  Local  132,  C.  H.  A<lams,  3400 


plain  foundation.  Incl.  6  tracks,  sheds  an<l  Eastern  Ave.,  Mt.  Rainer,  Md.,  chn.  buihl- 
mnil  handling  building.  $2,000,000.  Pri-  Ing  com.  Noted  Mar.  11. 
vale  plans.  Noted  Get.  2.  1924.  Ala.,  Birmingham — HOTEL — May  1,  by 

Wash.,  Bellingham  —  STORE,  OFFICE  Jefferson  Hotel  Co.,  19  story,  100  x  140  ft., 
and  THEATRE  —  Bellingham  Development  rein. -con.,  17th  St.  and  2nd  Ave.  $1.50o.ooo. 
Co.,  T.  D.  Stimson,  mgr..  White  Bldg.,  Warren.  Knight  &  Davis.  Empire  Bldg., 
Seattle,  purchased  site  and  plans  store,  archts. 

office  and  shops,  Incl.  theatre,  2,000  seating  Iml.,  Evansville  —  WAREHOUSE  — 
capacltv.  $2,000,000.  Standard  Oil  4'o.  of  Indiana.  2320  Division 


W  ash.,  Seattle — OFFICE  and  STORE —  St.,  taking  bids  brick  and  steel  warehr.use, 
P.  K.  Struve,  Stuart  Bldg.,  purchased  site  incl.  machine  shop,  garage,  etc.  $200,000. 
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ISuiUiitiKs — fomiiifrcial  (Continued) 
t^.'lilinz  At  Hailey,  53  West  Jaekson  St., 
Cliii  iiKo.  Ill  .  Jirehts 

lull.,  Ilummoiid — THKATItK — N.  Krist- 
hoff,  Morton  Av*-.,  takiin;  bids  liriek 

and  steel  theatre  tmd  otliee.  Coluinhia  and 

Morton  Sts  . . .  Hrounhton  Ac 

I’hillips,  liatnnioiid.  arelits 

III.,  (  hleuKo  Al'AItTMKN'T — See  ‘'Con- 
traets  Awarded." 

Mo.,  SI.  l.oiilH  UIK'KHATIOX  —  See 
“Coiitraets  Awarded." 

Te«.  San  .\iilonio  —  COCKTHOISK  — 
Apr  Hi.  by  I'lieliis  A;  De  Wees,  eiiars.  and 
arelits.,  tiiinter  Itldn  .  and  K.  T.  .lackson  At 
C.  Willis,  arelits..  e'o  Huilders  Kxeh.  BldK., 
reinoilelinK  and  .'>  story  and  basement,  ttn  x 
Itin  ft,  rein. -eon  ,  briik,  tile  and  stone  ati- 
m-x,  plain  foundation.  Main  I’laza,  for 
Hexar  Co  $1,11110, mill.  Noted  Feb.  25. 

Itkbi..  I'oiiea  (  lly— OKFICF— Alir.  .S.  by 
W  11  .M.-Faddeti,  vice  i<res.  Marland  Oil 
Co.,  two  s  story  and  bafuMiu-nt,  So  x  loo  ft., 
rein  -eon.  and  brick  winRS.  plain  founilation 
$;[5o.ooo  V  T.  Moon,  I'onea  City,  areht. 
I,  C  Harmon.  Ponca  City,  enifr.  Noted 
Jan  21 

<  iillf..  Kaicle  Rock  HOMH  —  Southern 
California  Home  for  Aired  Woim-n.  takinir 
bids  two  .3S  X  112  ft  and  one  .34  x  112  ft. 
biiildinirs,  eaili  3  story,  rein. -con.,  2235 
Norwalk  St.  $200,000.  A.  O.  Hailery,  410 
Hill.street  HIdir  .  Hos  AnKebs,  ar.  ht 

Ont..  St.  Catharines — HOSl’lT.XH — .\pr. 
7.  by  Nicholson  At  MacHeth.  40  (Juetm  St., 
2  and  3  store  and  basement,  rein. -con., 
brick  and  steel,  plain  foundation,  for  St. 
Catharines  CJeiieral  Hospital  l!d.  $150,0o0. 

Rids  Recoived 

Mich..  IVintiac— HOSPITAI.. — W.  Brewer, 
secy  BuildiiiK  Cotn..  Oakland  Co.,  jreneral 
contract  3  story  and  basement,  rein. -con., 
brick  and  steel'  in  Waterford  Twp.,  from 
Siietu-e  Bros.,  Sairinaw.  $2!)!), 944  ;  steam 
heatiiiK  boiler  and  equipment,  from  C.  K. 
Ream,  Royal  Oak,  $f>5,5oo.  Noted  Mar.  4. 

WnHii.,  Tai-nnia — TKMPl.E — A.  J.  Russidl, 
archt..  Bankers  Trust  BldK.,  Mar.  5,  5  story, 
121  X  134  ft.  with  1  story,  25  x  86  ft.  winK, 
rein. -con,,  steel  and  stone,  from  M.  Hoard  & 
Co..  PantaRes  BldR..  Seattle,  for  Masonic 
LodKe.  743  Market  St.  $332,395. 

Calif.,  .\Ilianibra  —  HOTKH,  APART- 
MKNT  and  STcRK  —  T.  Starrett,  Hetwiler 
BldK  ,  Bos  AiiKeles,  5  story  and  basement. 
90  X  170  ft.,  rein. -eon.,  Oarfield  -Ave.  and 
1st  St.,  from  Westeott  At  Co..  710  South 
c.artleld  Ave.,  to  ex<eed  $150,000,  Noted 
Feb  25 

Calif.,  I.os  .\iiKcles  —  THK.VTRK  and 
OFFICF  —  W.  H.  Fisher.  I’nion  Oil  BldK., 
2  store  and  basement.  35  x  140  ft.  otliee 
section',  and  135  x  162  ft.  theatre  section. 
2  ooit  seatinK  capacity,  steel,  brick  and  rein.- 
cim  .  Wilshire  Rlvd.  and  Sycamore  St., 
from  J  P  Steele,  1593  Western  Ave.,  to 
exceed  $150,000. 

Contracts  Awarded 

XIass..  Boston— HOTKL  and  STORE — E. 
N  Wener,  18  Tremont  St..  15  story  and 
basement.  90  x  136  ft.,  rein. -con.,  brick 
and  steel,  to  Chase  &  Gilbert,  220  Devon¬ 
shire  St.  Archts.  est.  $2,000,000.  Noted 
Auk  6 

Miihh.,  Dorchester  (Boston  P.  O.)  — 

.\P.\RTMENT  —  Modern  Constr.  Co.,  75 
•Mora  St.,  will  build  3  story  and  ba.sement, 
115  x  135  ft.,  brick  and  stone,  plain  foun¬ 
dation.  Walnut  Ave.  and  Homestead  St. 
$175,000.  Work  will  be  done  by  separate 
contracts.  M.  E.  Levy,  7  Water  St.,  Bos¬ 
ton.  archt. 

Conn..  New  Haven — STORE  and  OFFICE 
— H  M  Bullard  Co..  91  OranRe  St.,  6  story, 
106  X  189  ft.,  brick,  steel  and  concrete, 
CiranKc  and  Elm  Sts.,  to  C.  W.  Murdock. 
505  Grand  Ave.  Archts.  est.  to  exceed 
$150,000. 

N.  Y..  .Vstorla  (.sta.  LonR  Island  City), 
N.  Y.  —  APARTMENT  —  Bona  Realty  & 
Constr.  Corp.,  c/o  GronenberK  &  I.,euchtasr, 
••iiKrs.  and  archts.,  Bricken  BldR.,  Bway. 
and  38th  .St..  .New  S'ork  City,  will  build 
brick,  steel  and  stone,  plain  foundation. 

Pierce  Ave.,  here,  bv  dav  labor.  $500,000. 

N.  Y..  New  York  — APARTMENT  — S. 
RosenberK  Corp..  c/o  GronenberK  &  Leuch- 
taK.  enKrs.  and  archts.,  Bricken  BldK., 
Bway.  and  38th  St.,  will  build  15  story, 
brick,  steel  and  stone,  plain  foundation. 

East  Slat  St.  Work  will  be  done  by 
separate  contracts. 

N.  Y..  New  York  —  HOSPITAL  —  St. 
Elizabeths  Hospital,  415  We.st  51st  St..  6 
stor.v,  120  X  200  ft.,  brick,  steel  and  stone, 
plain  foundation.  Fort  WashiiiKton  Ave., 
to  J.  A.  Meenan,  Inc.,  153  West  72nd  St. 
Archts.  est.  $800,000.  Noted  Mar.  4. 

I'a..  i’hlla. — STORE — J.  G.  McCrory, 
1107  Bway.,  New  York  City.  8  story  and 
basement.  50  x  125  ft..  919-23  Market  St., 


to  IIuKhes  Foulkrod  Co.,  Commonwealth 
BldK  Archts,  est.  $350, ooo. 

N.  4'.,  IliKlihiiidH — See  "BuildinK-s — Indus¬ 
trial.” 

Fla..  BartoH'  —  COCRTHOFSE  —  Con- 
structiiiK  courlhouse  addition,  to  P.  H. 
Smith,  Haines  City,  $179,750. 

D..  (  letebiiid  —  APARTMENT  —  Cedar- 

Glen  Co.,  lo:!2  Scholield  BldK.,  3  and  5 
stor.v.  rein.-i-on.,  brick  and  steel.  Cedar  and 
Ambleside  Rds.,  to  Tater  Ai  Arons.  1004 
Linn  Hr.  archts.  est,  $450,000. 

HI..  <  hicaito  AP.ARTME.NT — Owner,  c  'o 
F.  Stanton,  archt.,  310  South  MiihiKan 
Ave.,  will  build  3  story  and  basement,  50 
X  135  ft.,  brick,  steel  and  stone.  6244-46 
Winthrop  Ave.,  bv  dav  labor.  $160,000. 

III.,  <  hiciiKo— APARTME.NT— J.  J.  Hen- 
sen,  archt.,  1105  Lawrence  Ave.,  masonry 
and  carpentry  contract  5  story  and  base¬ 
ment,  60  X  147  ft.,  rein. -con.  and  brick, 
5326-28  Winthrop  Ave.,  to  Erickson  At  MaK- 
nuson,  4753  Bway.,  for  Winthrop  BuildinR 
Corp.,  c/o  architect.  Noted  Mar.  4. 

III.,  (  lilcuKu  HOTEL — R.  C.  Harris, 
archt.,  190  North  State  St.,  masonry  and 
carpentry  contract  16  story,  5o  x  100  ft., 
brick  and  stone.  17-19  East  Ohio  St.,  to 
Seipp  &  LonerKan,  1 79  West  WashinRton 
St  ,  I'oncrete  piles,  to  Walsh  At  Masterson. 
307  North  MichiKan  Ave,,  for  A.  Strunk  of 
Hotel  Antonette  ('orp.,  69  Bellevue  PI. 

.\rchts.  est.  $725,000.  Noted  Jan.  21. 

111.,  riiiciiKo — HOTEI, — W.  A.  Morrow'  & 
Co.,  archts.,  6  North  Michigan  Ave.,  Ken- 
eral  contract  16  story,  54  x  175  ft.,  rcin.- 
con,,  brick  and  stone,  4238-40  Bway.,  to 
Krahl  Constr.  (^o..  350  North  Clark  St.,  for 
C.  H.  Sundherg,  Westminster  Blvd.  Archts. 
est.  $400,000.  Noted  Dec.  10. 

111.,  f'liirngo — HOTEI, — A.  H.  Quitsow, 
archt.,  masonry  and  concrete  contract  6 
story  and  basement,  4  8  x  109  ft.,  rein. -con. 
and  brick,  Lincoln  Ave.  near  Ogden  Ave., 
to  H.  Janisch  &  Co.,  1813  Winona  St.,  for 
Schoenl.ank  Al  Kirschner,  4753  Bway. 
Archts.  est.  $250,000.  Noted  Feb.  4. 

111.,  f'hlrngo  —  OFFICE  —  Holabird  & 
Roche,  archts..  104  South  Michigan  Ave., 
general  contract  21  story  and  basement 
with  15  story  tower,  40  x  90  ft.,  brick,  steel 
and  stone  addition  to  Roanoke  Building,  129 
West  Madison  St.,  to  Dahl-Stedman  Co..  11 
South  La  Salle  St,,  for  Roanoke  Building 
Corp..  129  West  Madison  St,  Archts.  est. 
$3,000,000.  Noted  Jan.  14. 

111.,  Evanston— THEATRE.  STORE  and 
OFFICE—.!.  E.  O.  Pridmore,  archt.,  38 
South  Dearborn  St.,  Chicago,  carpentry, 
masonry  and  concrete  contract  2  story  and 
basement,  80  x  195  ft.,  rein. -con.,  brick  and 
stone,  Sherman  Ave.  and  Church  St.,  here, 
to  Broline-Nolan  Co.,  5  North  I.a  Salle  St., 
Chicago,  for  T’niversity  Theatre  Corp. 
Archts.  est.  $400,000.  Noted  Nov.  12. 

HI.,  Joliet — HOTEI., — Oliver  Hotel  Co., 
W.  H.  Oliver,  pres.,  3  story  and  basement. 
118  X  124  ft.,  rein. -con.,  brick  and  terra 
cotta,  Richards  and  I,incoln  Sts,,  to  Hansen 
&  Petersen  Constr.  Co.,  Des  Plaines  and 
Allen  Sta.  Archts.  eat.  $150,000. 

III.,  La  Orange  —  APARTMENT  —  A.  D. 
Dallach,  136  South  Spring  Ave.,  carpentry 
contract  3  story  and  basement,  145  x  150 
ft.,  concrete,  tile,  brick  and  stone,  6th  Ave., 
to  Olson  Bros.,  6901  Euclid  Ave.,  Chicago ; 
masonry  and  concrete  work,  to  A.  T. 
Herlin,  6117  Evans  Ave.:  structural  steel, 
to  Horn  Structural  Iron  XVks,,  Chicago. 

Mo..  St.  Lonio — RECREATION — Freund 
Brothers.  Cherokee  and  Iowa  Aves.,  will 
build  3  story  and  basement,  125  x  153  ft., 
brick,  concrete  and  stone.  Cherokee  and 
Iowa  Aves.,  by  day  labor,  under  supervision 
of  Wedmeyer  &  Nelson,  archts.,  Walnright 
Bldg.  $200,000.  Noted  Jan.  7. 

Calif.,  Loo  Angeles — CLUB — Egyptian 
Salt  Water  Swimming  Club,  c/o  A.  G.  Llnd- 
le.v,  archt.,  Amer.  Bank  Bldg.,  2  story,  162 
X  300  ft.  club.  Incl.  60  x  150  ft.,  rein. -con. 
swimming  pool,  etc.,  to  J.  C.  Bannister, 
6331  Hollv'wood  Blvd.,  $200,000  or  more. 

Calif..  San  Franeioeo — OFFICE — E.  H. 
Rollins  At  Sons,  and  S.  W.  Coleman.  315 
Montgomery  St..  30  story,  double  basement 
for  garage,  steel,  Montgomery  St.  from 
Bush  to  Pine  Sts.,  to  Dinwiddle  Constr.  Co., 
Crocker  Bldg.,  $6,500,000. 


Buildings— Industrial 


Proposed  Work 


Conn.,  Bridgeport — BRASS  FACTORY — 
Bassick  Co.,  38  Austin  St.,  soon  lets  con¬ 
tract  1  and  2  story,  100  x  120  ft.,  reln.- 
con.,  brick  and  steel.  Austin  and  Warren 
Sta.  $65,000.  Fletcher  Thompson,  Inc., 
542  Fairfield  Ave.,  archts. 

N.  Y'..  Buffalo  —  BOX  FACTORY  — 
Plumer  &  Mann.  Inc.,  archts.,  700  Main  St., 
preparing  plans  and  takes  bids  about  Apr. 


1.  box  factory,  Seneca  St.,  for  Burt  p 
Fai'torv ,  Seneca  and  Hamburg  St.s  s  . 

N.  Y..  Elmira— POWER  PLANT  f,,,, 

Gas  Ai  Electric  Co.,  Ill  Bway., 

City,  having  preliminary  plirn.s  i  i  . 
rein. -con.,  brick  and  steel,  plain  fou  i 
here.  $l,5<i0.000.  Private  plans  ‘ 

N.  Y.,  New  York— PL.A.NT— N,  ,,  y, 
Wagon  Co..  Inc.,  143  West  51st  .St  ,,1,, 
rein. -con.,  brick  and  steel  additi..'. 
foundation.  West  51st  St.  $15o,iiiiii  '  p.  .  ' 
neer  and  architect  not  .selected. 

N.  Y..  Niiigaru  Falls  —  FOPNHBV  i 
MAt'Hl.NE  SHOP— Hobie  Fdrv.  *  .\i  t',  .  ' 

(V).  plan*!  foundry  and  machine  sh.  i. 
tion.  $60,000.  "■ 

N.  4..  K«»elle—PI,ANT— Rapid  .X.l.l,,-. 

ing  Machine  Co.,  46  West  tSnl  .<(  n;’,  .' 

York  City,  soon  takes  bids  rein  -con  ’  i,', , 
and  steel,  c.aisson  foundation,  her.-  m'  "' 
coo.  Ballinger  Co.,  loo  East  st" 

New  York  City,  engrs.  and  archts 

I*a.,  1‘hila. — PLANT — Glove  Ai  Hv.-  WK- 
D.  R.  Greenwood,  pres.,  plans  4  st..i  j 
basement,  rein. -con.  and  brick,  plain 
datiftn.  Worth  and  Kins*>v  Sts.  \ 

Woodnutt.  St.  Girard  Bldg  ,  archts 

Pa.,  Pliila.- MANFFACTFRLNG  l  l.wr 
-pPhila.  Storage  &  Battery  Co.,  C  ainl  i  in'i  . 
rio  Sts.,  .soon  takes  bids  3  story  iiinl 
ment,  54  x  250  ft.,  rein. -con.  and  brii  k  .tliiii- 
tion,  plain  foundation,  C  and  Ontaii.)  .st- 
I’rivate  plans. 

Tenii.,  Chattanooga — PLANT — F  .s 
Iron  Pipe  At  Fdry.  Co.,  71  Bwav  ,  ,\',  w 
York  City,  havinK  preliminary  plans  pr. - 
pared  rein. -con.,  brick  and  steel  plant  plain 
foundation,  here.  $3,000,000.  Private 'plans 
archts.  Noted  Feb.  18, 

<)..  ClevelantI — FACTORY — .\rco  Co  s 
D.  Wise.  pres..  6408  Euclid  Ave.  h;ivin>; 
plans  prepared  by  I,ockwood,  Gre.-ne  ii 
Co.,  Hanna  Bldg.,  4  story  and  ba.s.in,.ni 
80  X  SO  ft.,  brick  and  steel.  East  7'tth  St 
and  Bessemer  Ave.  $65,000 

<»..  Cleveland  —  FACTORY  —  R.putili,. 
Brass  Co.,  J.  Pollock,  .secy.,  1623  Ea.st  ir.tu 
St.,  had  plans  prepared  hv  Christian 
Schwarzenburg  &  Gaede,  1900  Euclid  HMg' 

1  story,  60  x  60  ft.,  brick  and  steel  additinn 
$40,000. 

O. ,  Cleveland  —  FACTORY — Rickershen; 
Brass  Co.,  E.  Rickersberg.  pres..  East  :;Ttii 
St.  and  Perkins  Ave.  purchased  site  ;inii 
having  plana  prepared  by  Christian, 
Schwarzenherg  &  Gaede,  archts.  and  engrs 
1900  Euclid  Bldg.,  60.000  sq.ft,  floor  sp.ii,] 
brick,  steel  and  concrete,  Kellev  \\f 

O..  Cleveland — .STEEL  MIL!.— Otis  iJt.el 
Co.,  L.  C.  Pratt,  purch.  agt.,  3341  Jennings 
Rd..  plans  1  story.  30  x  56  ft.,  steel  addi¬ 
tion.  $40,000.  W.  F.  Hilditch.  3341  .len- 
nings  Rd.,  engr. 

III.,  Chicago — FACTORY — Ravner  Lithn- 
graphing  Co.,  2054  West  Lake  St.,  having 
plans  prepared  by  Weiss  At  Niest,adt, 
Monadnock  Bldg.,  3  story  and  basement. 
155  X  165  ft.,  rein. -con.  and  terra  cotta. 
West  l.,ake  St.  and  Central  Park  .\ve. 
$300,000. 

Okla..  Collinsville  —  POWER  PI.ANT  — 
City  defeated  $81,000  bonds,  power  plant 
and  electric  light  improvements.  B.  Herd-m- 
felder,  city  elk.  Noted  Mar.  11  under 
■■Waterworks.” 

Bids  Desired 

Mass.,  Arlington  (br.  Boston)  —  DYE 
PLANT — Arlington  Dye  Wks.,  Inc.,  411 
Highland  Ave.,  Somerville,  taking  bids  (2 
buildings),  2  story,  50  x  100  ft.,  brick  and 
timber  plant.  $40,000.  Private  jilans. 
Noted  Nov.  26. 

Mass.,  Attleboro— FACTORY — See  ■'Con¬ 
tracts  Awarded.^’ 

Mass.,  Roxbury  (Boston  P.  O.) — SHOP — 
Owner,  c/o  A.  D.  Boyle,  archt.,  27  School 
St.,  Boston,  taking  bids  1  and  2  story,  5o  x 
100  ft.,  brick.  1700  Columbus  Ave.  $40, non. 

Mass.,  Somerville  (Boston  P.  O. ) — FAC¬ 
TORY — Bailie  Basket  Co.,  165  Federal  St  , 
taking  bids  2  story  and  basement,  50  x 
100  ft.,  brick  and  steel  addition,  plain  foun¬ 
dation.  165  Beacon  St.  $65,000.  E.  R. 
Simpson,  176  Federal  St.,  Boston,  archt. 

R.  I..  East  Oreenwieh — MILl., — Apr.  6.  by 
Greenwich  Mills,  Division  St.,  brick  addi¬ 
tion.  To  exceed  $40,000.  C.  T.  Main.  2no 
Devonshire  St.,  Boston,  archt. 

N.  C..  Highlands— HYDRO-ELECTRIC 
PLANT — Apr.  14,  by  J.  R.  Smith,  mayor, 
and  Bd.  Aldermen,  hydro-electric  plant, 
incl.  concrete  arch  dam,  15  x  23  ft.  power 
house,  2  sub-stations,  and  2  mi.  transmis¬ 
sion  line.  etc.  W.  H.  Booker,  Charlotte, 
consult,  engr. 

Mis*..  Meridia*  —  CREAMERY  —  See 
■■Contracts  Awarded.^^ 

la..  Mason  City— POWER  PLANT— See 
■■Contracts  Awarded.” 

Minn.,  St.  Paul  —  FACTORY  and  MA¬ 
CHINE  SHOP — Auto  Engine  Wks.,  Inc., 
1200  Univer.slty  Ave.,  taking  bids  2  story 
and  basement.  100  x  175  ft.  factory  and 
machine  shop.  $60,000.  J.  W.  Stevon.s. 
Exch.  Bank,  archt.  Noted  Jan.  28. 


V 


I!u  i.iiiiKw— (Continued) 

\rU  .  Moiitlcello— Mll-t. — See  "Contracts 
Auai<l<  d-  ' 

Bids  Received 

Xrl.  Monticello — MILL. — Monticello  Cot- 
I.  n  Mills  will  build  brick  and  com  rcte  ad- 
riiti.'n  increasing;  capacity  from  7,500  to 
V-  ..(in'  spindles,  by  day  labor,  under  sujht- 
v7’i,„i  of  Lockwood,  e.reene  &  Co..  eiiRrs., 
H.iil.y  HldK.,  Atlanta,  C.a,  Kimrs.  e.st. 

ji:,'..‘'oo. 

Contracts  Atcarded 

Vt  lltdlows  Falls — I’Ctt  HOI  SL.;| 

v,.tt  "Knuland  I’ower  Co.,  ll.i  Harvard  M., 
Wi.r.ister  15,000  to  lIo.OOO  hp.  develop- 
„Vnt  to  Cower  Constr.  &  Kn^.  Corp..  35 
Hr'ard  St..  Worcester.  Archts.  .'st.  $3,- 
iiiiii  <MM>  Notfd  Kt'b.  4. 

Mil..  .\tlleb«r«  —  KACTOU  Y  —  <  leneral 
Plot  Co.  will  build  2  .st.iry,  5o  x  2L.  ft 
l.ri  k  and  steel.  P'oreat  &  Horton  Sts.  Work 


m  Itoston.  Archts.  est.  to  exceed  $40.00(P 

m'ish.:  Worcester  —  KOD  and  BILLKT 
vjTI'I'l’  MILI.. — -Ainer.  Steel  ii  Wire  Co., 
(•  S  .Marshall,  Kenl.  niRr.,  brick  and  steel. 
South  Wks..  to  Morgan  Constr.  Co.,  Cross 
St  Archts.  est.  1.000,000. 

\  ^ ..  Kiiffalo  —  FACTORY  —  Republic 

Metalware  Co.,  90  Alabama  St.,  rein.-ctm.. 
tirii  k  a  ltd  steel  addition,  to  Metzer  t'onstr. 
(’ll..  tiTK  tleneaee  St.,  to  exceed  $500,000. 
Noted  Mar.  25. 

>  4.,  I'lainfleld — 1*I,.\XT — Wood  News- 

patter  Machine  Corp.,  2  story,  rein. -con., 
lirick  and  .steel  addition,  plain  foundation, 
to  WiKton-Abbott  Corn.,  552  West  23rd  St., 
\ew  York  City.  Archts.  est.  $50,000. 

I’a..  Conshocken  (br.  I’hila. ) — PRIN’T- 
IN'Ci  PLANT — Conshocken  Record.  Fore.st 
jttid  N'ector  Sts.,  1  story,  mezzanine  and 
basettietit,  S5  X  S36  ft.,  rein. -con.,  brick 
and  steel,  plain  foundation.  Forest  and 
Hector  Sts.,  to  O.  C.  Fries,  Consh(K’ken. 
Noted  Feb.  25. 

Ml««..  Meridian— CREAMKRY — Armour 
PackitiB  Co.,  208  South  I^a  Salle  St.,  Chl- 
caco.  111..  (7.  M.  tJettiKan.  mgr.,  will  build 
2  storv  anti  basement.  80  x  100  ft.,  con¬ 
crete.  brick  and  stone,  here,  by  day  labor, 
under  supervision  J.  O.  Davis,  constr.  supt. 
Archts.*e.st.  $150,000.  Noted  Jan.  28. 

111.,  Bloonii  union — FACTtlR  Y — Will  i:\ms 
t>il-D-Matlc  HeatinK  Corp.,  2  story.  20.000 
sii.ft.  floor  space,  brick,  to  Austin  Co.,  16112 
Euclid  Ave.,  Cleveland.  O..  to  exceed 
$100,000. 

111.,  rhirano  —  FACTORY  —  G.  Hoffman. 
2921  East  79th  PL,  masonry  contract  1 
.storv  and  basement,  25  x  50  ft.,  brick  and 
stone,  3067  East  93rd  St.,  to  F.  M.  Heinkel, 
7534  Saninaw  St.  Archts.  est.  $50,000. 

la..  Mason  CUy  —  POWER  PLANT  — 
Peoples  Gas  &  Electric  Co.,  F.  J.  Hanlon, 
pres,  and  genl.  mKr.,  will  build  2  story, 
rein. -con.  and  brick  plant,  by  day  labor. 
Archt.s.  est.  $1,000,000.  Private  plans. 


Buildings — Educational, 
Religious 

Proposed  W  ork 

vt.,  Rorkinnham  —  HIGH  SCHOOL  — 
Town.  School  Bd.,  having  preliminary  plans 
prepared  by  Tooker  &  Marsh.  101  Park 
Ave..  New  York  City,  brick  and  steel  high 
school.  $275,000. 

-Mass..  Newton — CONVENT — Franciscan 
IVnominatlon,  c/o  T.  E.  Sheehan,  archt.,  12»» 
Boylston  St..  Boston,  soon  lets  contract  3 
story.  61  x  140  ft.,  brick  and  steel  convent, 
Monet  St.  $150,000. 

Mass.,  Peabody — SCHOOL — City.  School 
Bd..  receiving  competitive  plans  new  school. 
$125.000-$150.000.  Engineer  and  architect 
not  selected. 

Mass.,  Waverly  (br.  Boston) — CHL’RCH — 
St.  Lukes  Parish,  R.  Splaine,  vtaster,  .soon 
lets  contract  1  story  and  basement,  80  x  145 
ft.,  brick  and  steel,  l.iexington  St.  $150,000. 
E.  J.  Shields,  64  Hovey  St.,  Watertown, 
archt. 

Conn.,  Bridgeport — (''HL''RCH — Sisters  of 
-Notre  Dame,  309  Brooks  St.,  had  plans  pre- 
pared  by  J.  A.  Jackson.  185  Church  St., 
•New  Haven,  1  and  2  story  and  basement, 
'■'5  X  75  ft.,  and  40  x  65  ft.,  brick  and  steel 
church  addition  and  parish  house,  plain 
foundation.  Brooks  St.  $150,000. 

<  om..  Bristol — Nl'RSES  HOME— BrLstol 
Hospital,  Queen  St.,  soon  lets  contract  3 
story  and  basement,  40  x  100  ft.,  brick  and 


steel.  Queen  St.  $150,000.  C.  H.  Palmer,  111 
Whitney  Ave.,  New  Haven,  archt. 

N.  Y.,  Brooklyn— P.\ROCHlAL  SCHOOL 
— St.  Athanasius  Roman  Catholic  Church, 
2154  62iid  St.,  having  plans  prepared  by 
Starrett  Ac  Van  VIeck,  engrs.  an(i  archts., 
393  7th  Ave.,  New  York  City,  brick,  steel 
and  stone,  plain  foundation,  62nd  St.,  here. 
$500,000. 

N.  V..  llempHtead — SCHOt)!,^ — Church  of 
Dur  Lady  of  Loretta,  R.  K.  Boyle,  pastor, 
s<K)n  takes  bids  brick,  steel  and  stone,  plain 
foundation,  tlreenwich  St.,  here.  $200. oou. 
R.  J.  Reili.v,  50  East  41st  St..  New  S'ork 
Cit.v,  engr.  and  archt. 

N.  Y.,  Keiiniore — St'HOOL— Bd.  Educ. 
plans  Dist.  4  Schisil.  $2oo.O(to. 

N.  V..  Bye — SCHtlOIv — Bd  Educ.  having 
plans  preimred  by  Wisilsey  Chapman, 
archts.  and  engrs.,  139  East  4  6th  St.,  New 
York  Cit.v.  3  stor.v,  brick,  steel  and  stone, 
plain  foundation,  Boston  Post  Rd.  $225,000. 

N.  4..  Trenton  —  SCHDOL —  Bd.  Edui’. 
Hamilton  Twp.  having  plans  prepared  by 
W.  A.  Klemann.  1st  Natl.  Bank,  and  .soon 
takes  bids  2  storv.  146  x  148  ft.  school. 
$170,000. 

N.  4..  <  liirHide  Park  (mail  (’liffside)  — 
HIGH  SCHGGI, —  Bd.  Educ.  Cliffside,  re¬ 
jected  bids  Mar.  26.  brick,  sti-el  and  stone, 
plain  foundation.  I'alisade  Ave.,  here.  $325,- 
000.  E.  Sibley.  Bluff  Rd.,  Pali.sade,  archt. 
Noted  Mar.  11. 

N.  t’..  Kalelgh— SIMIOOLS — Raleigh  Twii. 
School  Com.,  election  Ajir.  20,  $l,3oo,ooo 
bonds,  for  schools.  H.  T.  Srygley.  supt. 
schools. 

O. ,  .\kriin — SCHOOL — W.  Kochi. .  archt., 
1720  Euclid  Ave.,  Cleveland,  soon  lets  con¬ 
tract  2  story  and  basement.  64  x  105  ft., 
brick,  steel  and  concrete  addition.  Brown 
St.,  for  St.  Pauls  Roman  Catholic  Church. 
C.  H.  Boeke,  pastor.  $150.o00. 

<>.,  .\kron — St'HOOI^ — St.  Pauls  Pariah, 
soon  lets  contract  2  story  and  basement, 
brick.  Firestone  Park.  $15o,oo0.  W.  W’. 
Koehl,  1720  Euclid  Ave.,  Cleveland,  archt. 

111.,  f'hirugo — SCHOOL — ('hicago  Latin 
School,  c/o  F.  S.  Porter,  1367  North  State 
St.,  having  plans  prepared  by  E.  H.  Clark, 
8  East  Huron  St.,  and  takes  bids  about 
Apr.  23.  3  and  4  story.  94  x  132  ft.,  rein.- 
con.  and  brick.  Deartsirn  Parkway  near 
North  Ave.  $500,000. 

111.,  Clinton — CHl'RCH — First  Methodist 
Episcopal  Church  raising  $150,000  funds, 
new'  church,  800  .seating  capacity.  East 
Main  and  Madison  Sts.  R.  C.  Taylor,  comr. 
Engineer  and  architect  not  selected. 

111.,  IlilUlde  —  CHl^RCH,  SCHOOL  and 
MONASTERY — Servile  Fathers  Monastery 
c/o  A.  Brosnaham,  pastor,  3121  West  Jack- 
son  Blvd.,  ('hlcago,  soon  h'ts  contract  2  and 
3  story  and  basement  rein. -con.,  brick  and 
stone,  here.  $200,000.  O'Mears  &  Hills. 
Arcatle  Bldg.,  St,  Louis.  Mo.,  archts.  Noted 
Mar.  11. 

Mo.,  Webster  Groves — SCHOOLS — V'oted 
$180,000  bonds,  constructing  <2nd  unit) 
addition  to  high  school  and  addition  to 
negro  high  school,  for  Bd.  Educ.  Noted 
Mar.  4. 

Tenn.,  Knoxville — SCHOOLS — Bd.  Educ. 
having  plans  prepared  by  W.  B.  Ittner,  911 
Locust  St.,  St.  I^uis,  Mo.,  and  takes  bids 
about  July  14,  3  story  Junior  High  School, 
$280,000:  3  story  Lonsdale  Elementary 

School,  $231,000;  3  story  Marble  City 

School,  $117,000;  alterations  and  additions 
to  other  schools,  $403,000.  Noted  Mar.  11. 

Ark..  Malvern  — HIGH  SCHOOL  —  Bd. 
Educ.  Special  School  Dist.,  I.  A.  Roland, 
pres.,  soon  takes  bids  2  story,  brick  and 
atone  high  school.  $150,000.  Witt,  Seibc-rt 
&  Halsey,  807  Texarkana  Natl.  Bank  Bldg., 
Texarkana,  Tex.,  archts. 

Nev..  Las  Vegan — SCHOOL — Las  Vegas 
School  Dist.,  having  preliminary  plans  pre- 

Ki  by  F.  J.  DeLongchamps.  Gazette 
.,  Reno,  fireproof  ad<litlon.  $150,000. 
Calif.,  Sacramento  —  CATHEDRAL  — 
Westminster  Presbyterian  Church,  S.  L. 
Divine,  pastor.  13th  and  K  Sts.,  plans  fire¬ 
proof.  13th  and  N  Sts.  $250,000. 

Calif.,  San  Francisco — SCHOOL — City 
and  San  Francisco  Co.  ’having  plana  pre¬ 
pared  by  Hyman  &  Appleton.  68  Post  St., 
fireproof  additions  to  Madison  School, 
Arguello  Blvd.,  Cherry  and  Clay  Sts.  $150,- 
000  or  more.  Noted  Nov.  12. 

Calif..  Santa  Barbara  —  CHl'RCH  — 
Methodi.st  Episcopal  Church  having  plans 
prepared  by  T.  P.  Barber,  2008  West  7th 
St.,  1,08  Angeles,  fireproof,  Figueroa  St. 
$300,000  or  more. 

Bids  Desired 

Mann.,  Roxbiiry  (Boston  P.  O. )  — 

CHAPEL — Rabbinical  College,  Inc.,  J.  M. 
Jacobson,  rabbi,  35  Intervale  St.,  taking 
bids  2  story  and  basement.  95  x  120  ft., 
rein. -con.,  brick,  steel  and  terra  cotta, 
.  plain  foundation.  Warren  and  Brunswick 
Sts.  $150,000.  J.  A.  Tuck.  Park  PL  Bldg., 
Boston,  $150,000.  Noted  Dec.  24. 


4  oiiii..  New  llritiiin — SCHOOL  .Vpl  2. 
by  City,  J.  M.  llalloraii.  chn  school  com  . 

3  story,  60  x  2oo  ft  .  brick  and  stc.-l  addi¬ 
tion.  Tremont  St.  $20ii.ihi(i.  M  .1  I  nkci- 
bach,  52  .Mam  .'<t..  archt.  Noted  Mar  1 

Mass.,  ItelnionI  (Boston  P  O  I 
CHl’RCH  —  St.  Liiki  s  Roman  Calholi. 
Chur.  h,  132  Lexington  St  .  Wa\t  rly.  taking 
bids  1  stor.v  and  ba.sement.  8,'>  x  I  l.’i  ft  , 
rein. -con.  and  granite.  Is-\ington  and  Beech 
Sts  $150,000.  Private  plans. 

N.  Y.,  llullU  (mail  Jamaica)  —  SCHOOL 
— -Ylir.  8,  by  W.  H.  Gomp,Tt.  supt.  School 
Buildings.  Flatbush  Am.  extension  and 
Concord  St..  Brookl.x  n.  P  S.  118,  WiUlcy 
Ave.  from  19oth  PI  to  Riath  .st  ,  here,  lor 
Bd.  Educ..  5oo  Park  .\ve..  New  York  Cil.v 

N.  I.,  Murinern  lliirbor  (  Ind.  Sta  Si. (ti  n 
Island)— SCHooi^  .Vpr  s.  by  W  11  Gom- 
pert,  supt.  Schoid  Buildings,  Flatbush  .\vi- 
extension  and  Concord  St..  Brooklyn.  P  S 
44,  Maple  Parkway  between  Walloon  St 
and  I’nion  .\ve..  here,  for  Bd.  Educ.,  50o 
Park  .-Vve..  New  York  City. 

I•||..  Philii.  -  Si'HOt  )L  — .\pr.  6,  by  Bd 
Educ.,  J.  D.  Cas.sell,  supt.  Buildings!  loth 
atid_( ’hestnul  St s  .  3  story  and  basement.  36 
X  l.'i9  ft.,  rein. -con  and  brick,  plain  foun¬ 
dation,  17th  and  Folsoni  Sts  $34o.ooo  | 

T  (’athttrine,  litih  and  Ch<  stout  Sts.  archt 

l‘(*.,  Pblla.  -  SCHOOl, — Ai>r  6,  by  Bd 
Hduc.’  J.  D  CasstdI.  suiit.  Buildings,  latb 
Chestnut  Sts.,  3  story  and  basement. 
141  X  ’212  ft.,  rein. -con.  and  brick,  tdain 
foundation,  Lvms  .\ye.  and  Brunswick  St 
$(.(1(1, (laa  T.  T.  Catharine,  Dth  and  Chest¬ 
nut  Sts,,  archt 

N.  <’..  l.oiiiHbiirg  —  HIGH  S(’H()()L- -.\pr 
6.  by  Bd.  Educ.  Franklin  Co.,  2  schisils 
one  known  as  Epson  High  Schisd.  other 
as  Gold-Sand  High  School.  M.  S  Davis 
Louisburg,  archt. 

(»..  Howling  Green — G YM.N’.YSI I'M — Apr 
28,  by  Trustees  Bowling  Green  Cidlege.  90  x 
latj^ft.  gymnasium.  2,5(Mi  seating  caiiacity 
?>\ '•'’■******  .  •’■riggs.  Ohio  Hartman 

Bldg.,  Columbus,  archt.  .N'rded  Mar  25. 

O. ,  f'levelHnil — ENGINEERING.  eti’, — 
Apiy  17,  by  Wilbur  Watson  At  associati’.s, 
archts.,  4614  Prospect  .\ve..  3  story.  55  x 
14  (  ft.,  brick,  steel  and  conc’rete.  Euclid 
St.  and  .\delbert  Rd  .  for  Case  Schmd  .\p- 
plied  Science.  C.  S.  Howe,  pres.  $2<l()  OOO 
Noted  Mar.  1 1 

Mleh.,  Chelsea  HIGH  SCllGGI, — .\pr 
6.  by  K.  Walworth,  s»m'v.  Bd.  Educ  2  story 
and  basement,  52  x  lol  ft  .  rein  -con  .  brick 
and  steel  addition,  plain  foundation.  $150,- 
000.  Warren  Holmes-Powers  Co  .  L<ansim; 
archts. 

HI..  Chicago— SCHOOLS — .\i)r  13,  bv  Bd 
Educ..  650  South  Clark  St..  ,1.  E.  BvTtie.s. 
bus.  mgr.  Josephene  Carson  I.ocke  School 
Pratt  and  Octavia  Ayes,  and  Ernst  Prus- 
sing  School.  North  Menard  Ave.  and  Slocum 
St.,  both  2  stor.v  and  basement,  72.x  386 
ft.,  brick,  stone  and  terra  cotta.  $500, ooo 
each  :  also  Bradw.  II  School  addition.  East 
7ith  !st.  and  Burnham  Ave.  J.  C.  Chri.sten- 
sen.  650  South  Clark  St.,  archt 

M  is..  M  Hiikesha  — HIGH  SCHOOL— .\pr 
10  by  Rd.  Educ.,  E.  R  Estberg,  pres.,  (1st 
unit)  Junior  High  School,  3  story  and  base¬ 
ment,  brick,  tile  and  concrete,  plain  foun¬ 
dation.  $155,(100,  Parkinson  *  Dofken- 
dorff,  T.inker  Bldg.,  La  Cro.sse,  archts. 
Noted  July  23 

<liie..  Quebee  —  CHl’RCH  —  Apr  5,  bv 
Bergeron  &  I,«>may.  archts.,  145  St.  Jean 
St..  1}  .story,  SO  X  200  ft.,  rein. -con  ,  plain 
foundation,  St.  Kran$‘oi.H  d'AHHim*  Parish 
for  Roman  Catholic  Church  $200,000, 


Bids  Received 


Masg..  Melrose  -SCHOOI., — City,  2  story 
and  basement,  brick  and  steel’,  1st  St., 
general  contract,  from  Arlington  Constr, 
Co.,  313  Bway.,  Arlington,  $121,500. 

N.  J..  New  Rrunswiek — PHYSICS— Bd. 
Institutions  &  Agencies,  Trenton,  Mar.  2  4. 
general  contract  3  story  and  basement, 
brick  and  steel,  plain  foundation,  here,  from 
G.  B.  Rule.  71  John  St..  $177,000  ;  electrical 
work,  from  Beaver  Eng.  Co.,  59  Machanic 
St..  $29,394.  Noted  ,Mnr.  11 

O. ,  Flast  Cleveland  (Cleveland  P.  O. )  — 
SCHOOL— Bd.  Educ.,  C.  A,  Tllden,  dir.. 
Shaw  and  Euclid  Aves.,  Mar.  22,  2  story 
and  basement,  brick,  steel  and  concrete. 
Caledonia  St.,  from  J.  H.  Moore.  18112 
l,andseer  Rd.,  Cleveland,  $121,000.  Noted 
Mar.  4. 

Calif.,  Los  .Vngeles  —  SCHOOL  —  Bd. 
Educ.,  Mar.  17,  general  contract  Horace 
Mann  Junior  High  Sch(K)l.  part  1,  2  and  3 
story,  180  x  527  ft.  main  construction,  and 
75  X  150  ft.  shoj>.  rein. -con.,  from  Salih 
Bros.,  Detwiler  Bldg.,  $270,792;  heating 
and  ventilating,  from  Hoagland-I^akin  Co., 
1707  Naud  St..  $33,400.  Noted  Mar.  11. 

Calif,,  Y’enlnra  —  HIGH  SCHOOL  — 
Trustees  Ventura  I’nion  High  Schisd  Dist., 
2  story,  rein. -con.,  from  C.  P.  Day  Cori)., 
Boston  Bldg.,  Pasadena,  $176,350.  Noti.-d 
Mar.  11. 
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lIuildiiiKH — Kduoational,  Kt-ligiouH  (Cont. ) 

Lontravtn  Atrarded 

llriRhItin  ( |{<)Ston  I’.  O. )  — 
S<‘H<K»i^  —  S<h<«>lh<)um'  Boston,  2 

story,  brick  and  stone,  Howard  Avc., 
'rhonias  tiardener  I>lst..  here,  to  J.  iiuKo, 
so  Boylston  St..  Boston.  Archts.  cst. 
Iir.o.oo'o,  Noted  .July  23. 

(  (■■III.,  N(*»  Haven  —  IniKMITOKY — Yale 
I 'ill  versity,  12.'j  ix-rson  doriiiitory.  Chapel 
and  College  Sts.,  to  Spi-rry  At  Treat,  39 
I  ’hurt  h  St.  $170,000. 

<  oiiii.,  I'laiiiville-  -SCHOCI..  -Town,  B.  S. 
Mills,  chn.  c(OTi.,  2  story  and  basement,  65 
X  UiO  ft  .  lirick  and  steel.  Ka.st  St.,  to 
laiwreiice  Consir.  Co..  372  Trumbull  St.. 
Hartford  Ar.bts.  e.st.  $25o.ooo.  Noted 
K.  b  1  .  . 

Conn.,  Stamford — SCHOttB — t'ity,  H. 

.Martin,  .school  com.,  3  story  and  ba.sement, 
111  ick  and  steel,  las  kwisal  Ave  .  to  B.  Kell, 
.North  llarli-m  .\ve.,  (issiniiiK,  .N.  Y..  $164,- 
ooo  .Noted  Mar.  16. 

1  linn..  \t  aterbnr.v — Nl'BSKS  HOMl‘.--  -St. 
.\lar\  s  Hospital,  I'nion  and  Kranklin  Sts, 
4  stor\  and  basement.  41  x  162  ft.,  brick 
aim  steel.  South  Kim  St.,  to  T.  C.  Smith 
Co  16  dranKe  St.  .Vnlits.  est.  $2(0t,o00. 
Noted  Keb.  11 

N.  \  Itrookly  n — 1’.\ B<  >< 'll  l.\ B  SCHOOI. 

St  .lohns  ColleKe,  Bewis  Ave.,  5  story, 
briik,  steel  and  stone,  iilain  foundation. 
I.e\vis  and  WilloUKhby  Aves..  to  .1.  Kennedy 
^  Co  .  1133  Bway.,  New  York  City,  .\rchts. 

•  St  $600. (MMi  Noted  Feb.  25. 

N  \ .,  New  York  -('HFBCH  —  Bark  .Vve. 
Baptist  Church,  64th  St  and  Bark  Ave., 
eliiireh.  122nd  .St  and  Uiverside  Hr.,  to 
.Mare  Kidlltz,  41  Fast  42nd  St  Archts.  est. 
$2,000,000.  .  . 

\.  J..  Montclair  ■  CHBHCH  —  !•  Irst 

Church  of  Christ  Scientist.  .55  x  19<i  ft., 
uranite  and  stone,  to  .1  K.  &  *  arlson 

Co.  Bloomlield  Ave.  Archts.  est.  $200,000. 
Noted  Keb.  4. 

Ba  Blilla.  —  SY.N.\(BM'.l  K  and  <  OM- 
MB.NITY  CK.NTKU  —  West  Bhila.  .Jewish 
Community  Center,  c  <>  A.  .1  Sauer  Co.,  laor, 
Baee  St.,  3  story  and  basement.  His  x  1  i  .• 
ft.,  rein. -con.,  brick  and  steel,  iilain  foun- 
(l.'ition.  6.3rd  and  Budlow  Sts.,  to  M.  Hauiit 
K  Co..  901  Walnut  St.  -Archts.  est.  $350,000. 
Noted  Keb.  16.  ^  .  j  i 

«>..  Cincinnati-  SYNAC.OC.BK  -Avondale 
SvnanoRUe,  Heading  Hd..  1  story  and  base- 
iiieiit.  90  X  140  ft.,  rein -con.,  brick  and 
stone,  to  .1.  Never.  Central  Ave.  $350,000. 
Noted  I  ill'  24  , 

H..  Kalrpnrt  Harbor  (hr  Bainesville)  — 
SCHtiOl.  H.  K  Koose  &  •'■.  Kox,  archts., 
Vickers  Bids.,  Cleveland.  2  story  and  base- 
mi'iit.  SO  X  120  ft.,  steel  and  concrete,  here, 
to  A.  Isabel,  Bainesville.  f*..  for  St. 
.Anthony  of  Badua  Roman  Catholic  Church, 
7.  I  lemko,  pastor.  Archts.  est.  $150,000. 
Noted  Keb.  11. 

Inil.,  .Anderson— SCHOOl, — Bd.  Kduc.,  3 
story,  brick  and  rein. -con.,  plain  founda¬ 
tion!  to  I'auner  &  Co.,  Kokomo,  $151,600. 

"  ind.,*  Connersvllle  —  SCHOOIy  —  St. 
Cabriels  ('hurch,  T  S.  Mesker,  pastor,  232 
West  9th  St.,  brick  and  rein. -con.,  to  W. 

•  liitzwiller.  Batesville  Archts.  est.  $150,000. 

Tex.,  Ft.  AVnrth— HIC.H  SCHCOB  Apr. 
5.  bv  W  G.  Clarkson  A:  Co.  archts.  1st 
Natl.  Bank  BldK  .  3  story  addition.  40,000 
sc|  ft  floor  sjiac-e,  .South  Sldi-.  for  Bd.  Kduc., 
c  o  K.  .A  Corbi  tt,  chn..  W  T  AVatrponer 
BldK.  $650,000. 


Federal  Government 
Work 


Proposed  W  ork 

Alas*..  Bnslon  llostiital — t’  S.  Veterans 
Bureau.  Arllnftton  Bldp..  Wash..  1>.  C., 

Ilians  K.  S.  Veterans  Hospital,  near  here. 
$1,500,000. 

N.  Y.,  Norlbport  —  Hospital  —  K.  S. 
Veti’rans  Bureau.  .\rlinKton  Bldy:..  AVash., 

I)  C.,  plans  25  huildinKS.  inch  hospital, 
doctors,  nurses  and  attendants  (|uarters, 
Karaee.  Isiiler  house,  etc.,  for  K.  S.  Veterans 
Hospital,  hi're.  $3,000,000. 

N.  Y'..  Tiipper  l.iiki - Quarters  —  U.  S. 

Veterans  Bureau  Arlintfton  BldK-.  Wash.. 

I*.  C..  had  plans  prefiared  addltion.al  of¬ 
ficers  <|uarfers  and  store  house,  here. 

I.a..  .Alexandrin  —  Hospital  —  It.  S. 
Veterans  Bureau,  Arlinffton  BUIk-.  Wash.. 

I*.  C.,  plans  It.  S.  Veterans  Hospital,  here. 
$1,400,000. 

»»..  HH.vton  —  .Admini-stration.  etc.  — 
B.  S  Army,  at  office  Constructinp  Quarter¬ 
master,  had  )>Ians  jirepared  2  story,  53 
X  520  ft.,  administration  buildinK.  and  1 


story.  300  x  460  ft.  laboratory,  brick  and 
steel,  at  aviation  field,  here.  $463,SUO.« 

ill.,  Great  Bakes  (br.  WaukeKan)  — 
Recreation,  etc. — K.  S.  Veterans  Bureau, 
ArlinKton  BldK.,  Wash,.  I>.  C.,  havinf?  plans 
preiiared  additional  buildings,  inch  recrea¬ 
tion,  auditorium  administration,  etc.,  at 
hospital,  here. 

tire.,  INirtlanii  Hospital — K.  S.  Veterans 
Bureau.  ArlinKton  BldK.,  Wash.,  1>.  C., 

plans  L’.  S.  Veterans  Hospital,  here.  $1,- 
350,000. 

f'alif..  1‘alii  .Alto  -Hospital,  etc. — V.  H. 
Veterans  Bureau.  ArlinKton  BldK.,  Wash., 

I>  C.,  plans  additions  to  B.  S.  Vefrans 
Hosjiital,  here.  Inch  administration,  nurses 
iluarters,  attendants  uuarters,  recreation 
buildinK,  etc. 

T.  IB,  Pearl  Harbor — Generator  Set.s — 
S|>ec.  5200 — Bureau  A'ards  &  lOK-ks,  Navy 
I  teiit..  Wash.,  I>.  C.,  plans  motor  Kenerator 
.sets.  here. 

Bids  Desired 

-N.  Y'.,  HiilTalo — Cable — Afir.  20.  by  Supt. 
BiKhthouses,  a|i|iroximately  16,600  ft.  ar¬ 
mored  submarine  cable,  adv.  K.  N.-R.  Afir.  1. 

N.  Y.,  Newark  —  Addition  —  A|)r.  2o,  b.v 
Treas.  I)ept.  at  office  SupervisitiK  Archt., 
Wash..  1).  C.,  1  story,  extension  to  B.  S. 
Bost  Office,  here.  J.  A.  Wetmore,  actinK 
superv.  archt.;  adv.  K.  N.-R.  .Ajir.  1. 

N.  A'.,  Syraeiine — Mezzanine,  etc. — .Apr. 
16,  by  Treas.  Dept,  at  office  SuiiervislnK 
.Archt.,  Wash.,  1).  C.,  mezzanine  floor  for 
B.  S.  Court  Room,  and  chanKes  at  B.  M. 
Bost  tfffice,  here.  .1.  A.  Wetmore,  actinK 
sufx'rv.  archt.;  adv.  K  N.-R.  Ajir.  1. 

I*B..  $’ort  .Alilfliii  (mail  KssinKton)  — 
DredKinK — Apr,  22,  by  B.  S.  KiiKineer  Office, 
1505  Race  St.,  Bhila..  dredKinK  47,000  cu.yd. 
in  Delaware  River,  here. 

I».  C'..  AVaHli. — Cranes — Apr.  30,  by  11.  S. 
KiiKineer  Office,  1068  Navy  Dept.  BldK.,  2 
hand  i«iwer  travelinK  cranes  for  water  suvi- 
ply  project;  adv.  K.  N.-R.  Apr.  1. 

I».  AA'aMh. — Quarters — Spec.  5087 — 

Apr.  26.  by  Bureau  Yards  &  Docks,  Navy 
Dept..  Wash..  D.  C.,  extension  to  nurses 
■  luarters  at  Naval  Hosiiital,  here. 

Y  a..  Norfiilk — Catamarans — Ajir.  28,  by 
B.  S.  KiiKineer  Office.  jMintoon  catamarans 
and  pipe  for  15  in.  pitH-  line  dredK<.‘ ;  adv. 
K.  N.-R.  Apr.  1. 

$'la..  l*enMue»la — StoraKc — Spi-c.  5187 — 
Apr.  21.  by  Bureau  Yards  A:  Dcxks,  Navy 
Dept..  Wash..  D.  »*.,  fuel  oil  and  Kasoline 
sloraKe  at  Naval  .Air  Station,  here.  Noted 
Keb.  1 8. 

Tenn.,  .Memplii* — Brush  and  Boles — Ajir. 
22.  by  Itist.  KiiKr.  Mississippi  River  Comn., 
75.000  cords  brush  and  isdes. 

Tenn.,  Aleniphis  —  Wire,  etc.  —  Apr.  12, 
at  office  Mississipjii  River  Comn.,  1st  and 
2nd  Dists.,  McCall  BldK-,  85,700  lb.  Ral- 
vanlzed  wire,  wire  strand,  etc.  ;  adv. 
K.  N.-R.  Apr.  1. 

HI..  Alaenmb — Kxtension  —  Aiir.  1!*,  by 
Treas.  Dept,  at  office  SupervisiiiK  Archt., 
Wash..  D.  C.,  1  story  extension  to  B.  S. 
Bust  Office,  here.  J.  A.  Wetmore,  actinK 
supervs.  archt. 

la..  4'edar  Kapiil* — Vestibule,  etc. — Ajir. 
5,  by  Treas.  Dept,  at  office  SupervisinK 
Archt.,  Wash.,  D.  C.,  extendiriK  mailinR 
vestibule  and  driveway  at  B.  S,  Bost 
Office,  here.  J.  A.  AVetmore,  actinK  superv. 
archt. 

Hkla.,  flklahiinia  Flt.v — Kxtension — Apr. 
21,  by  Treas.  Dept,  at  office  SufiervlsinK 
Archt,,  Wash..  D.  C.,  1  story  extension  to 
B.  S.  Bost  office,  here.  ,1.  A.  Wetmore, 
actinK  su|M-rv.  archt. 

Arizona  —  Road  —  Apr.  7,  by  C.  H. 
Sweetser,  dist.  enKr.  Bureau  Bub.  Roads, 
Dept.  AKriculture.  242  West  WashinKton 
St..  Bhoenix,  RradinK,  etc.  Snowffake-Bine- 
top  Natl.  Forest  Rd.,  in  Sitgreaves  Natl. 
Forest.  Navajo  Co. 

YVa*li..  KaHton- -Canal — Apr.  29.  at  office 
Bureau  Reclamation,  KllensburK.  construct- 
inK  Kittitas  Main  Canal,  Div.  1,  from  Sta¬ 
tion  31  plus  32.7  to  Station  226  jilus  00, 
near  here.  K.  Mead.  comr.  ;  adv.  K.  N.-R. 
Apr.  1. 

Ore.,  .\Htoria — Quarters — Spec.  5170 — 
Afir.  14.  by  Bureau  Y'ards  A:  Docks,  Navy 
liept..  Wash.,  II.  C.,  double  (juarters  at 
Naval  Radio  Station,  here.  Notc>d  Keb.  18. 

(lilif.,  Santa  Biirbiira — Kxtension — .Apr. 
12.  by  Treas.  r»ept.  at  office  Supervising 
Archt!.  Wash..  D.  C.,  1  story,  extension  to 
B.  S.  Bost  Dfflce.  here.  J.  A.  Wetmore, 
acting  sup«rv.  archt. 

Bids  Received 

4  (inn.,  Torrlngton — Remodeling — Treas. 
Dejit.  at  office  Supervising  .Archt.,  AVa.sh.. 
D.  C..  Mar.  26,  remodeling  and  enlarging 
B.  S.  Bost  Office,  here,  from  C.  Konghi  & 
Sons.  TorrlnKton.  $13,550.  Noted  Mar.  11. 

Mil.,  Haltlmnre — Storehouse — Treas.  Dept, 
at  office  Supervising  Archt.,  AVash.,  D.  C., 
Mar.  25,  storehouse,  etc.,  at  B.  S.  Quaran¬ 
tine  Station,  here,  to  Bell  Concrete  Constr. 
Co.,  802  Kager  St.,  $2,664.  Noted  Mar.  ll.« 
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III.,  Great  l.akr*  ( Br.  AA'auk.  ,  p _ 

Ash  Handling  System — Spec.  51 M  .  ,, 
Yards  &  DiH'ks,  Navy  Dept.,  Wash  1 1  ('■ 
Mar.  24,  ash  handling  system  f..i 
Training  Station,  here,  from  Knit,  e 
veyor  Corp.,  37  West  A’an  Buren  s 
cago,  III.,  $5,066.  Noted  Mar.  4. 

Contracts  Awarded 

N.  Y’.,  New  York — Dredging — B  .c  Pn 
gitieer  Office,  39  AVhltehall  .St.,  Dred. 
Harlem  River,  to  Great  l-akes  1  ir.  i  ,  i 
Dock  Co..  17  Battery  Bl.,  $18,600  \,,t.a 

Mar.  4.  ’ 

Ky.,  I.oiiisville  —  l»am  —  B.  S.  i:i 
Office,  B.  O.  Box  72,  constructing  1  •,! 

in  Ohio  River,  at  Golconda,  111.,  to  I  i;  V 
Contg.  Co..  1401  Arch  St.,  Bhila.  B. 

1  49.998.  .Noted  Keb.  18.  ' 

«>.,  Haytiiii  —  Foundations  —  oflic-  r,,„ 
structlnK  Quartermaster,  concrete  fi.uiuio 
tions  for  administration  and  lalmr  itin 
buildings  at  AA'right  Field,  to  J.  | 

26  .Maple  So.,  $36,909.  .Noted  Keb  1- 

4>.,  Tiiledie-  DredKinK--B.  S  Ktii;in..  r 
Office,  Iietroit,  .Alich.,  dredging  in  .Maimi... 
Bay,  here,  to  Duluth-Superior  Dr.  (IgiiiL’ 
Co.,  f(Mit  45th  Ave.,  Duluth,  Minn 
950.  .Noted  Keb.  16. 

.Mo..  Joplin— A'estlbule.  etc. — Treas.  H,  pt 
at  office  Su)H-rvisinK  Archt.,  AA'ash  H  c 
vestibule,  etc.,  at  B.  S.  Bo.st  Office,  h.  r. ' 
to  G.  A.  Dieter,  Joplin,  $5,310.  .Vot.ii 
Mar.  11. 

f'uiir.,  Alarr  Islaiiil  —  Hospital  —  .''O.m' 
5HI5 — Itureau  A'ards  &  Docks.  Navy  li.pt  ! 
AVash.,  D.  C.,  general  contnict  rein.-cin! 
brick  and  steel  hosjiital  at  Navy  A’ard  Hnvl 
pital,  here,  to  Barrett  &  Hilp.  916  Harri¬ 
son  .St.,  San  Francisco,  $556,326;  h.-  ting 
etc.,  to  Kawson  &■  Drucker.  465  Tehama  .st  ’ 
San  Francisco,  $123,500;  and  el.-.tri.ai 
work,  to  H.  A.  Porter,  1500  Church  St  San 
Francisco.  $25,425.  Grand  total  $7o.'.  2.'.1 
Noted  Mar.  11. 

tint.,  Toronto  —  OKKICK  —  D.’pt  Bull. 
AVks.,  Parliament  Bldgs.,  interior  finishing 
4  story  and  ba.sement.  Queens  Park,  tn 
.Iack.son  I>-wls  Constr.  Co.,  Federal  niilg 
$.351,000. 


Unclassified 


Proposed  Work 

Y'elodrome  —  Fast  Hartford  (br.  Hart¬ 
ford).  Conn. — la-  Bal  Tabarin,  J.  J.  Jivrnes, 
271  F'armington  Ave.,  Hartford,  plans'  velo¬ 
drome,  8,000  seating  capacity,  replacing  !,.■ 
Bal  Tabarin,  recently  destroyed  b.v  tin, 
here.  To  excci  d  $25,000.  Knglneer  not  se¬ 
lected. 

Grade  CroHHiiiK  FJimlnation — New  York 

— Transit  Comn.,  270  Madison  Ave.,  .New 
A'ork  City,  plans  21  grade  crossings  at 
Marin(;rs  Ilarbor  $3,500,000,  2  at  Ft.  AYads- 
worth  $500,000,  1  at  XIaple  Ave.  $loo,ooo. 
and  1  at  Bay  St.  $500. OOO  ;  all  for<  going 
In  Richmond  Boro ;  4  crossinKs  at  Bridge 
St.,  Flushing,  $1,000,000;  5  at  Ozone  Bark. 
$1,200,000  ;  2  at  Auburndale  and  Bayside. 
$1,000,000.  Iv.  T.  Harkness,  chn.  comn. 

Swimming  Pmil  —  Biiiraln.  N.  Y.  —  .See 
“Buildings — Commercial." 

Kiver  Terminal  —  Baton  Rouge,  I.a.  — 
Federal  Barge  Kine,  making  plans  floating 
dock,  river  and  rail  interchange  terminal, 
here.  $200,000.  AA’.  F.  Schultz,  871  Shrine 
Bldg.,  Memphis,  Tenn.,  engr. 

<ireen  IIoiihc — Riehmond,  Ind. — ,1.  H.  Mill 
having  plans  prepared  by  I.ord  &  P.  Burn¬ 
ham,  208  South  I.aSalle  St.,  Chicago,  HI. 
brick  and  steel  green  houses,  inch  boiler 
room  and  packing  building,  etc.  $40n.iMai. 
H.  C.  Carroll.  511  Traction  Terminal  Bldg.. 
Indianatiolis.  engr. 

<'ar  Burn*  —  Cedar  Rapid*.  la.  —  Cedar 
Rapids  &  Marion  St.  Ry.  Co..  D  .Ave.  and 
2nd  St.,  take  bids  about  May  1,  1  story, 
140  X  300  ft.,  brick  and  tile  car  barns. 
$225,000.  Private  plans. 

Grain  Hr.ving — Cnuneil  BliifT*,  la. —  Chi¬ 
cago,  Roi'k  Island  &  Pacific  R.R.  Co.,  I.a 
Salle  St.  Sta.,  Chicago,  Ill..  C.  A.  Morse, 
ch.  engr,,  plans  plant,  50,000  hu.  capaiity 
for  cleaning  grain  and  20,000  bu.  capacitv 
for  drying  grain,  in  connection  with  grain 
elevator,  here.  $25,000. 

Kleetrie  Trannmi*Hinn  l.lni*— .\rkiin»a« — 
Arkansas  Pub.  Serv.  Co.,  Boyle  Bldg.,  made 
preliminary  surveys  el(‘ctric  transmission 
line  from  AA'ayne  to  Harrisburg  and  dis¬ 
tribution  system  at  Harrisburg.  $loo,oiia. 
H.  D.  Petty,  Kittle  Rock,  engr. 

Cnderpa**  — —  Ylontana  —  Great  Northern 
R.R  Co.,  J.  R.  AV.  Davis,  ch,  engr.,  St.  Baui. 
Minn.,  plans  26  ft.  concrete  arch  underp.iss 
under  4  tracks  main  line  railroad  at  Glaeier 
Park  Sta.,  here.  $70,000.  AA'ork  will 
jirobahly  he  done  by  day  labor.  Cost  to  !«■ 
borne  b.v  Railroad  and  Bureau  Ihib.  Roads. 
State  Hy.  Dept.,  Helena,  engrs. 
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Tn  lassined  (Continued) 

N«lmmtnit  Pool— Beverly  HIIU.  Calif.— 

c  'KuildinKO — Commercial. 

‘  Tr.inimi«»lon  Lino— Quebec— HuntlnKton 
VI  trie  Co.,  Huntington,  plans  election 
,r.n'<niisslon  line  from  Trout  River  to 
llu  tiiiKton.  *100,000.  A.  Lariv^lere  56 
"  I  levator — Port  .McMeoll,  Ont.— Canadian 
i.,,,'ilic  Ky.,  Windsor  Sta.,  Montreal,  Que., 
iiHiis  2.000,000  bu.  grain  elevator,  rejn.- 
11  170.000.  J.  M.  R.  Fairbairn. 
Windsor  Sta.,  Montreal,  Que..  engr. 

'  Truiinmission  Line— Toronto,  tint. — Hy- 
rtro  Flectric  Power  Comn.,  190  University 
Ave  plans  200  to  225  mi.  steel  tower  <»n- 
rtrii/tion  high  voltage  transmission  line 
from  Toronto  to  Ottawa  River.  $5,000,000. 
¥  A.  Gaby,  190  University  Ave.,  engr. 

Bids  Desired 

Traffle  Signals  —  Bridgeport.  Conn.  — 
Taking  bids  15  electric  signal  regulators  In 
r,  different  sections  of  city.  $25,000.  S. 
liawe,  comr.  Bd.  Police  Comn.  Noted 

*^*ii'ignBl  System — Buffalo,  N.  V. — May  18, 
l,v  I  Grimm,  ch.  Police  Signal  System, 
('"itv"  Hall,  electrically  operated  traffle  con¬ 
trol  signal  system  In  Delaware  Ave.,  for 

*Vleldhouse,  etc. — New  York,  N.  Y. — Apr. 
«  hv  Park  Bd.,  F.  D.  Gallatin,  pres..  Ar¬ 
senal  Bldg.,  Central  Park,  64th  St.  and  5th 
Ave  fieldhouse  and  comfort  station,  in 
Ham’ilton  PI.  Park.  here.  .  ^  „ 

Snrrial  Work — New  York.  N.  Y. — Apr.  9, 
hv  Bd  Transportation.  49  I^afayette  St.,  J. 
H  Delaney,  chn.,  supply  special  work  (rails, 
frogs  and  switches),  for  use  in  construction 
portion  Queensboro  Subway  Extension  to 

**  Transmission  Line — Highlands,  N.  C. — 
See  "Buildings — Industrial.” 

Street  Signs  and  Posts — Pontiac,  Mich. — 
Apr  9.  at  offlee  of  H.  A.  Maurer,  city  elk., 
Citv  Hall,  street  signs  and  jvosts.  J.  R. 
PoIlo<-k,  city  engr. ;  adv.  E.  N.-R.  Apr.  1. 

Culverts — Iowa — See  "Bridges.” 

Culverts — Omaha.  Neb. — Apr.  13,  by  G. 
Berger,  elk.  Douglas  Co.,  rein. -con.,  corru¬ 
gated  iron  and  clay  culverts  for  1926. 
ir.o.non. 

Rolling  Boors — San  Francisco.  Calif. — 
Apr  8.  by  State  Bd.  Harbor  Comrs.,  P'erry 
Bldg.,  steel  rolling  doors  for  Pier  50.  $20,- 
(l0ii-$.30.000.  Former  bids  rejected.  Noted 
Mar.  25. 

Tunnel — San  Francisco,  Calif. — May  5, 
at  offlee  Bd.  Pub.  Wks.  of  City  and  San 
Francisco  Co.,  constructing  tunnel  and  ap¬ 
purtenances  under  Buena  Vista  Park.  W. 
J  Fitzgerald,  secy.  :  adv.  E.  N.-R.  Apr.  1. 
Noted  Mar.  18. 

Transmission  Llne^Quebcc — See  "Con¬ 
tracts  Awarded.” 

Oil  Drilling  Flqulpment — Petrolea,  Ont. — 
W.  J.  Hussey  taking  bids  oil  drilling  equip¬ 
ment.  $50,000. 

Bids  Received 

Ornamental  Lighting  System — Los  Ange¬ 
les.  Calif.— Supervs.  La>s  Angeles  Co.,  metal 
standards  on  streets  between  Slauson  Ave. 
and  S4th  Pi.  and  from  Central  Ave.  easterly, 
from  Robertson  Electric  Co.,  303  North 
Main  St..  Santa  Ana,  and  Walker  &  Mar¬ 
tin.  402  West  Wllshire  Blvd.,  Fullerton. 
$46,307  each.  Noted  Mar.  11. 

Contracts  Awarded 


Klimination  Grade  Crossing  —  Buffalo, 
N.  Y. — Grade  Crossing  &  Terminal  Station 
Comn.,  1036  Endicott  S(i..  eliminating  grade 
crossing  of  Colvin  St.  at  Erie  and  Dela¬ 
ware.  Lackawanna  &  Western  R.R.  tracks 
by  constructing  subway  and  approaches,  to 
Erie  Contg.  Co.,  Morgan  Bldg.,  $54,000. 
Noted  Mar.  11. 

stadium  —  Chicago,  III.  —  University  of 
Chicago,  230  South  Clark  St.,  general  con¬ 
tract  440  ft.  double  deck  concrete  stadium 
addition,  150  ft.  high,  17,433  seating  capa¬ 
city,  Stagg  Field,  to  E.  L.  Scheidenhelm 
Co.,  Ill  West  Monroe  St.,  about  $500,000. 
Noted  Jan.  7. 

Coaling  Station — Washington,  la. — Chi¬ 
cago,  Rock  Island  St  Pacific  R.R.  Co.,  La 
Salle  Street  Sta.,  Chicago.  III.,  C.  A. 
Morse,  ch.  engr.,  400  ton  frame  coaling  sta¬ 
tion,  here,  to  Howlett  Constr.  Co.,  20  West 
Jackson  St..  Chicago.  Ill. 

Coaling  Station — West  Liberty,  la. — Chi¬ 
cago.  Rock  Island  &  Pacific  R.R.  Co.,  La 
Salle  Sta.,  Chicago,  Ill.,  C.  A.  Morse,  ch. 
engr.,  400  ton  frame  coaling  station,  here, 
to  Fairbanks,  Morse  Co.,  900  South  Wabash 
Ave.,  Chicago,  Ill. 

Coaling  Station — Enid,  Okla. — Chicago, 
Rock  Island  &  Pacific  R.R.  Co.,  I^a  Salle 
St.  Sta.,  Chicago,  Ill.,  C.  A.  Morse,  ch.  engr., 
•300  ton  frame  coaling  station,  here,  to  Rail 
Road  W’ater  &  Coal  Handling  Co.,  608 
Dearborn  St.,  Chicago.  III. 


Swimming  Pool  ^  San  .\ntonio,  Tex.  — 
City,  J.  W.  Tobin,  mayor,  will  build  50  x 
170  ft.,  rein. -con.  swimming  pool.  Con¬ 
ception  Park  near  Mission  Pumping  Plant, 
by  day  labor.  $30,000.  E.  Ewig,  city  engr. 

Pier — Port  Angeles,  Wash. — Port  Angeles 
Port  Comn..  to  Owens  Bros.,  Port  Angeles. 
150  X  552  ft.  pile  and  timlu-r  pier,  l.uoo.ooo 
ft.  timber  at  $29.75  per  M.  and  43,50ii  lb. 
iron  $0,065,  etc.,  total  $102,012.  Engrs.  est. 
$107,193. 

Swimming  Pool  —  .\ptos,  Calif.  —  See 
"Excavation,  Drainage.  Irrigation.  Levees, 
River  and  Harbor.” 

Swimming  Pool — lavs  Angeles,  Calif. — 
See  "Buildings — Commercial.” 

Piling — I.os  Angeles,  Calif. —  Bd.  Harbor 
Comn.,  Duocrete  pre-cast  concrete  piling, 
pressure  treated  with  asphalt,  for  Berths 
228-D  and  228-E,  to  t'alifornia  Constr.  Co., 
('itizens  Natl.  Hank  Bldg.,  $211,650. 

Lighting  System — .Maywooil,  Calif. — See 
"Streets  and  Roads  ” 

Ornamental  I.lghting  System — San  Diego, 
Calif. — See  "Streets  and  Roads.” 

Transmission  I.ine — Qiieliec  -Duke  Price 
Co.  Ltd.,  St.  Joseph  d'Alma.  will  build  42 
ml.  350,000  hp.  electric  transmission  line 
with  90  ft.  steel  and  concrete  towers,  from 
Alma  to  Port  Alfred.  $2.000,0oo.  Work 
will  be  done  by  company  forces.  Quebec 
Development  Co.,  Ltd.,  116  Cote  de  la 
Montagne,  Quebec,  engr. 


Materials 


Proposed  W^ork 

Sewer  Pipe,  Cement,  etc. — Chatham.  Ont. 

— Soon  takes  bids  sewer  pipe,  cement,  stone, 
sand,  waterworks  supplies,  etc.,  for  1926. 
$30,000.  C.  H.  Fuller.  City  Hall.  engr. 

Bids  Desired 

Road  OH,  etc. — Boston,  .Mass, — Apr.  7.  by 
Supply  Dept;,  300,000  gal.  45%  asphaltic 
road  oil,  also  asphaltic  cement,  Portland 
cement,  road  and  Bermudez  asphalt  for 
various  city  depts.  F.  L.  Brier,  supt. 

Pipe,  Cement,  etc.  —  Everett.  (Boston 
P.  O. ),  Mass. — Apr.  5,  by  Bd.  Pub.  Wks., 
City  Hall.  c.l.  water  pipe,  sand,  cement, 
sidewalk  brick,  sewer  brick,  sewer  piiH>. 
crushed  atone,  edgestone,  granite  bl<H.'ks. 
road  oil  and  binders  required  during  1926. 

J.  Chambers,  chn. 

Crushed  RfM’k.  etc. — New  Jersey — Apr. 
12.  by  State  Hy.  Comn.,  Trenton,  highway 
maintenance  materials,  incl.  crushed  trap 
rock,  limestone,  bituminous  concrete,  sheet 
asphalt,  tar.  etc.  A.  L.  Grover,  secy.  ;  adv. 
E.  N.-R.  Apr.  1. 

Cement,  etc.  —  Shreveport.  La.  —  See 
"Streets  and  Roads.” 

Road  Signs — Iowa — Apr.  20.  by  State  Hy. 
Comn.,  Ames,  state  road  signs,  U.  S.  road 
signs  and  |H>sts  ;  adv.  E.  N.-R.  Apr.  1. 

('iilvert  Pipe — Independence,  la. — Apr.  6, 
at  office  Auditor  Buchanan  Co..  3.700  ft. 
corrugated  culvert  pipe.  A.  R.  Hartwell, 
Indeiiendence,  co.  engr. 

Culvert  Pipe^Knoxville,  la. — Apr.  6.  at 
offlee  Auditor  Marion  Co..  1,2.30  ft.  cor¬ 
rugated  culvert  pipe.  R.  T.  Johnson. 
Knoxville,  co.  engr. 

Tile  Drain.  Intakes,  etc.  —  Pocahontas, 

la.  —  Apr.  6.  at  office  auditor  Pocahontas 
Co..  59,500  ft.  6  in.  tile  drain,  and  52 
intakes. 

Timber  and  Culvert  Pipe — Sac  City,  la. 
— Apr.  9,  at  offlee  Auditor  Sac  Co,,  2  cars 
bridge  timber  and  5,448  ft.  culvert  piiM*. 
M.  A.  Varley,  Sac  City.  co.  engr. 

Culvert  Pipe - Storm  I.ake.  la. — Apr.  5. 

at  offlee  Auditor  Buena  Vista  Co,,  3,838 
ft.  culvert  pipe.  A.  H.  Cunningham.  Storm 
I^ake,  co.  engr. 

Road  OH — .Menasha,  WIs. — Apr.  8,  by 
J.  F.  DeCaro,  city  elk.,  20.000  gal.  60% 
to  70%  asphaltic  content  road  oil. 

.Xsplialtic  Cement  —  Milwaukee,  WIs. — 
Apr.  8.  by  Central  Bd.  Purchase!*,  J.  W. 
Nicholson,  ch.  buyer,  Sjtec.  1,  100  tons. 
Spec.  2,  175  tons.  Specs.  3,  4  and  5  each  125 
tons  asphaltic  cement. 

Steel — Oshkosh,  Wis. — Apr.  8,  by  F.  C. 
Steiner,  highway  comr.  Winnebago  Co.. 
37,048  ft.  18  gauge  steel  6J  in.  wide,  1  in.  V 
steel  road  strips  8  ft.  long  and  stakes  for 
•same,  3,200  ft.  9  In.  steel  side  forms  and 
stakes  for  same.  9,200  pieces  4  ft.  }  in. 
square  deformed  bars,  3,100  pieces  4  ft.  I 
In.  8m<M)th  round  bars,  and  6O0  pieces  }  in. 
bars  30  ft.  long. 

Steel  Tank  Plates,  ete. — St.  Louis,  Mo. — 

Apr.  9,  by  Missouri  Pacific  R.  R.  ('"o..  Rail¬ 
way  Exch.  Bldg.,  W.  A.  Hopkins,  genl. 
purch.  agt.,  approximately  200  tons  A  lo 
steel  tank  plates;  60  tons  8,  10,  12.  14  and 
16  steel  blue  annealed  sheets;  1  ton  No. 
18  and  lighter  steel  black  sheets,  30  tons 


No.  20  steel  galvaniz<-d  sheets  and  llghti-r, 

20  tons  steel  l<H'om«>tivo  Jacket,  etc.  K. 
Hadley,  ch.  engr. 

Contracts  Awarded 

Road  OH — New  Haven.  Conn. — To  New 
Haven  Gas  Light  Co.,  80  Crown  St.,  tar 
road  oil  at  $0.10  imt  gal.  ;  to  F.  L.  Ford, 
195  Church  St.,  hut  asphalt  $0.13  and 
Barker  liquid  $0.10  on  50,000  gal.  basis 
total  350,000  gal.  Noted  Mar.  18. 

1‘ortland  Cement,  ete. — Brooklyn,  N.  Y’. 
— J.  A.  Guider,  pres.  liriHiklyn  Boro.  Boro 
Hall,  8,000  bbl.  Portland  i-ement  and  4.000 
cu.yd.  iiaving  concrete  sand,  to  M.  F 
Hickey  Co.,  Inc.,  83  9th  St.,  $21,920  and 
$4,160  respectively;  5,0t)0  cu  yd.  course 
aggregate  and  3,000  tons  limestone  dust, 
to  New  York  Trap  lUak  Co  .  101  Park 
Ave.,  New  York  City,  $8,650  and  $12,900  re- 
siiectively  ;  3,000  cu.yd.  .sand  grit,  to  Rosoff 
Sand  &  Gravel  Co..  152  West  42nd  St.. 
New  York  City,  $5,370;  2.000  cu.vd.  paving 
sand,  to  T.  E.  McH'ormIck.  810  Lincoln 
Rd.,  $2,250  ;  600,000  gal.  asiihaltic  road  oil, 
to  Standard  Oil  Co.  of  New  Yi>rk.  26  Bway,, 
New’  York  City,  $37,140;  600,000  gal. 

asphalt  cement,  to  Warner  Quinlan  Co.. 
79  Wall  St..  New  York  City,  $38,160;  500.- 
000  gal.  fuel  oil.  to  Texas  Co.,  17  Ilattery 
PI..  New  York  City,  $22,770;  12.000  cu  yd. 
asphalt  sand,  to  Z.  Mahoney,  557  46th  St., 
$12,360;  8,000  cu.yd.  binder  atone,  etc.,  to 
Calvin  Tompkins  Co.,  30  Church  St..  New 
York  City,  $15,520;  and  15,000  cu.yd.  steam 
cinders  to  W.  F.  Rourke.  259  77th  St.,  $17.- 
250.  Grand  total  $198,450,  Noted  Mar  25. 

Kalis,  Timber,  etc. — New  York.  N.  Y'. — 
Bd.  Transportation.  J.  H.  Delaney,  chn.,  49 
I.afayette  St.,  op«’n  hearth  rail  (Order  4) 
for  Rapid  Transit  R.R.,  to  Bethlehem  Steel 
Co.,  25  Bway.,  engrs.  eat.  $3,000  ;  ties  and 
timber  (Order  14)  for  portion  Queensboro 
Subway,  to  A.  R.  Sax  Immber  Co.,  166  West 
32nd  St.,  $3,688.  Noted  Mar.  11. 

Creosoted  Ties  —  Phila.,  Pa.  —  H.  E. 
Ehlers.  dir.  Dept.  City  Transit.  1211  Chest¬ 
nut  St.,  approximately  1.735,000  ft.  southern 
yellow  pine  ties,  for  Broad  St.  subway, 
Contr.  122,  to  Jennison- Wright  Co.,  2463 
Bway.,  Toledo.  O.,  $180,627.  Noted  Mar.  11. 

Pipe — Muskegon,  Mleh. — For  12,670  ft. 
8-  to  20-in.  vltr.  pipe,  to  York  &  Co.,  Globe 
Realty  Bldg.,  Grand  Rapids,  $4,314;  970 
ft.  27-  to  36-in.  concrete  pipe,  to  T,amar 
Pl|)e  &  Tile  Co.,  331  Michigan  Trust  Bldg., 
Grand  Rapids,  $3,737. 

I*aving  Blocks  —  Baltimore,  Md.  —  Bd. 
Awards,  vltr.  paving  blov-ks,  f.o.b.  Balti¬ 
more,  for  Bureau  Highways  during  1926, 
to  Westport  Paving  Brick  Co..  Westport, 
Item  1  $38.  Item  2  $35  Noted  Mar  25 
Knud  nil  —  rurllnville.  III.  —  Slacoupln 
Co.,  30  car  loads  road  oil,  f.o.b.  any  point, 
to  L.  Marsch,  Morrisonville,  at  $0.0495  i»er 
gal.  Noted  Mar.  11  under  "Streets  and 
Roads.” 

Koad  OH — Pekin.  III. — Tazewell  Co.,  1,320- 
OtlO  gal.  rr)ad  oil,  f.o.b.  cars  destination,  tn 
Monarch  Asphalt  &  Road  OH  Co.,  Peoria 
Life  Bldg.,  at  $0.0474  i>er  gal. 

Koad  Oil  —  Sturgeon  Bay,  IVIs.  —  E.  S. 
Ackerman,  city  elk.,  10,000  gal.  tarvia  B. 
to  Barrett  Co.,  216  West  Monroe  St.,  Chi¬ 
cago,  III.,  at  $0,115  per  gal.;  28,000  gal.  as¬ 
phalt  oil,  to  Standard  Oil  Co..  4i4  Sycamore 
St.,  Milwaukee.  $0,062;  and  10,000  gal. 
40%  to  50%  asphalt  oil,  to  P.  M.  Peter.son 
OH  Co.,  Sturgeon  Bay,  $0.06)1  per  gal 
Noted  Mar.  4. 

Koad  and  Bridge  Material — Corydnn,  la. 
— To  Central  Culvert  Co.,  Ottumwa.  1,500 
ft.  12  in.  corrugated  culvert  pl|)e  at  $0.68 
per  ft.,  2.000  ft.  15  in.  $0.85,  600  ft.  18  in 
$1.24,  and  100  ft.  24  in.  $1.66;  tn  Hayes 
Lumber  Co.,  Corydon,  2,000  lb.  red  lead  at 
$14.75  per  Ib.,  20  tons  reinforcing  $2.56, 
750  bbl.  cement  $2.86,  64  cwt.  nalis  $3.39. 
20  cwt.  No.  9  wire  $3.37  ;  and  to  Corydon 
Immber  Co.,  Corydon,  36  x  20  ft.  I-beam 
bridge  at  $4.75. 

Pipe,  ete. — Toronto.  Ont. — To  Bowden 
Machine  Co.,  Sterling  Rd.,  twenty-seven  3 
nozzle  post  style  hydrants  at  $288.75  each  ; 
to  Natl.  Meter  Co.  of  Canada,  151  Duchess 
St.,  tvositlve  displacement  meters,  2  in. 
$92.50  each,  3  in.  $174. 4<t  each;  to  Drum¬ 
mond  McCall  &  Co.,  373  Front  St.  E..  jsvsi- 
tlve  dlsplacentent  meters.  4  In.  $298.40  each. 
6  in.  $507.75  each.  8-  to  20-in.  «’ast  steei 
pipe  and  castings,  and  8  In.  gate  valves 
$84.25  each,  and  20  in.  check  valves  $670 
each;  to  Neptune  Meter  Co.,  345  Sorauren 
Ave.,  3  in.  compound  meters  $177.84  each. 
4  In.  $296.40  each,  and  6  in.  $592.80  each  ; 
to  Worr  Fdry.,  163  Sterling  ltd.,  4  thirty 
in.  c.l.  I  bends  $197  each;  to  Dominion 
Wheel  &  Foundries  Co.,  131  Eastern  Ave., 
two  30  in.  c.l.  sleeves  $89.50  each,  special 
castings  $5  per  100  lb.,  and  five  20  in.  c.l. 
atop  valves  $545  each  ;  to  Bowden  Machine 
Co.,  Sterling  Rd.,  8  in.  gate  valves  $80 
each  ;  to  Mussens  lAd.,  Confederation  Life 
Bldg.,  two  speed  engines  $3,060  each. 


See  proposal  advertising  on  page  158,  Advertising  Section 
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How  will  the  fabric  look — 
after  10  years*  weathering? 


Look  Ahead  10  Years 


Not  if  it  is  Afco-Stewart 
Chain  Link  —  galvanized 
after  veeaving. 


Pick  the  other  points  in  Factory  Fence 
Specifications  and  question  yourself 
along  the  same  lines^-compare  and 
then  decide. 


And  Ask  Yourself  These  Questions 
About  the  Fence  You  Buy 


What  will  be  the  condition 
of  the  fence  framework  — 
the  backbone  of  its  strength? 


Will  it  be  as  strong  as  it  was 
when  the  fence  was  built?  Or 
will  there  be  rust  inside  or  out 
to  weaken  the  posts?  Will  the 
barb-wire  arms  be  all  in  place 
and  standing  out  rigid  and 
true?  Will  the  alignment  of 
the  fence  sway  over  where 
something  pushed  against  it? 


A  good  fence  will  still  be  in  its 
youth  —  after  10  years.  Specify  a 
fence  with  steel  angle  posts  —  an 


Afco-stewart  Standard 
Factory  Fence. 


Will  it  be  there— or  gone  back 
to  earth  in  bits  of  rust?  Will  it 
hang  taut  and  rigid,  or  will  it 
have  sagged  and  bagged  under 
the  strains  of  standing  guard? 


YQRli 


NEW 


iron 


dsk  for  our  Factory  Fence  Specifications  and  analyze 
the  strength  and  durability  of  A f co-Stewart  Fence. 


The  Stewart  Iron 
Works  Company 

(Incorporated) 

784  Stewart  Block, 
Cincinnati,  O. 


American  Fence 
Construction  Co. 

(incorporated) 

221  >5  West  S7th  Street, 
New  York,  N.  Y. 
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Engineering  News-Record,  April  8.  1926 


Construction 

News 


Some  of  the  W'eek^s  Large  Projects 


t'ity  hall  additUins,  Providfni-f,  U.  1.,  City 
(.■■on).  I'uh.  Hldgs..  Apr.  12,  $l,OOO.tHtO. 

Th«-atn*.  stor*-,  and  ortice,  !..<>»  AnK«'l*'s. 
(.'alif.,  15.  A.  lainaburKh,  archt.  for  Warnor 
Bros..  $1.(H)0,00«. 

Warohouso,  Now  York.  N.  Y..  I.inooln 
StoraKf  Warohouao  soon  lakos  bids,  $l,0(i0,- 
IMMI. 

Contracts 

h'urnituro  Mart,  Phicafto.  111..  American 
Furniture  Mart  to  Weils  Bros.  Constr.  Po., 

Tunnel,  I’attenburK,  N.  J..  Ivehifth  Valiev 
U.U.  Po.  to  m-ats  &  BoKers.  $l,5lMI,0(»0 

t)ffi«'e.  New  York.  N.  Y.,  t'onsolidated  tias 
Po.  to  Kenn-Well  Ponstr.  Po..  $  I  ,,^ou,oaa. 

Piers  for  bridge,  PouKhkeepsie,  N.  Y..  K. 
S.  (Ireeiie,  supt.  Pub.  Wks.  to  PhilipsburKh 
Ponstr.  Po..  $  1 ,841  ..’■'t.'i. 

Apartment,  Philadelphia,  P,a.,  Forty- 
third  and  laK'Ust  St.  BuildiiiR  Co.  to  B.  P. 
Whitty,  $1.70(1,000. 


Kniployers  Assn,  having  sketches  made, 
$4,000,000. 

Sewers.  Phicaft**.  111..  Pit.v  made  plans  for 
10  mi.  of  sewers,  $3, .500,000. 

Schools,  .\tlanta,  (5a.,  voted  $3, .’>00,000 
bonds  for  school  buildinKs. 

Sewers,  ChicaRO,  111..  Bd.  Bocal  Impvts. 
plans  7.5  in.  sewers,  and  2  mi.  relief  sewers, 
total,  $3,490,000. 


;  the  announcements  for  the  cur- 
eek  are  the  followinB: 


iTiehwavs,  Louisiana.  State  Hy.  Comn., 
Biiti>n  BoiiKe,  plans  expending  $1 6,000, 00(» 

''"paving,  ^irlando,  Fla..  Orange  Co.  voted 
}:  0011,000  bonds  for  paving  340  ml. 

Theatre  and  office,  Seattle.  Wash. 

Theatn-s  Corp  having  sketches 
f.'i  (lOO.OOO. 

'Miartinent  Hotel,  St.  l.a)uis.  Mo.,  Local 
Svndicate  plans  building,  $5,000,000. 
’uailwav  extensions.  equipment,  and 
shops  Sa’n  Francisco.  California  plans  to 


Publix 

made. 


Office,  New  Y’ork,  N.  Y.,  laiwer  Broad¬ 
way  Properties  .s<H)n  takes  bids.  $2. 500.000. 

Mill.  Three  Bivers,  (Jue.,  St.  l-awrence 
Paper  Po.,  Ltd.  taking  bids  for  pa  tar  mill, 
$2,000,000. 

Pold  storage  plant,  Halifax,  N.  S..  J.  W. 
Norcross  soon  takes  bids.  $2.000,00(t. 

Store,  Baltimore.  Md..  Apr.  12,  J.  K. 
Sperry  for  Hockschild.  Kohn  &  Co.,  $2,ooo,. 
000. 


Classified  Index  of  Bids  Wanted 


liids  close  See  Eng.  Scics-Itn  oi  d 

Apr.  21  Grand  Bapids,  Mich . Apr.  1 

Apr.  29  North  Phattan<a>ga  (br. 

Chattanooga),  Tenn . Apr.  1 

May  3  South  Portland,  Me . Apr.  8 

Adv.  Apr.  8. 

May  6  Bloomington,  Ill . Apr.  8 

Adv.  Apr.  8. 

Waste  Disposal 

Apr.  12  Highlands.  N.  J . Apr.  8 

Adv.  Apr.  8. 

Brklges 

Apr.  10  Johnstown.  Pa . Mar.  25 

Apr.  12  Indianapolis,  Ind . Mar.  25 

Apr.  12  Marshalltown,  la . Apr.  8 

Apr.  13  Marengo,  la . At>r.  8 

Apr.  13  Omaha.  Neb . Apr.  1 

Apr.  14  Mississippi  . Mar.  25 

Apr.  15  Nevada,  la . Apr.  8 

Apr.  15  Cedar  Rapids,  la . .-Xpr.  8 

Apr.  15  Chicago.  Ill . Apr.  8 

Apr.  16  Cincinnati.  O . Mar.  25 

Apr.  16  Ohio  . .Xpr.  8 

Apr.  19  Seneca.  Kan . .4pr.  8 

•Apr.  20  Amherst,  Mass . .Apr.  8 

Apr.  21  Kldorado,  Kan . Apr.  1 

Apr.  22  North  Dakota  . Mar.  IS 

Apr.  26  California  . Apr,  8 

Apr.  29  Louisiana  . .Apr.  8 

Apr.  30  Olathe,  Kan . Apr.  8 

•Apr.  30  Duluth,  Minn . Mar.  25 

May  1  Val  Morin,  Que . Apr.  8 

May  3  Morgantown.  AV.  Va . .At)r.  8 

Adv.  Apr.  8. 

May  4  Maine  . .Apr.  8 

May  15  Anderson.  Ind . .Apr.  8 

May  19  Minneapolis,  Minn . Apr.  8 

Adv.  Apr.  8. 

Dams 

Apr.  16  Livonia.  N.  Y . Mar.  25 

Adv.  Mar.  25  to  Apr.  8. 

Excavation,  Drainage,  Irrigation, 
Levees,  River  and  Harbor 

Apr.  10  Pulaski,  Ill . Apr..  1 

.Apr.  10  Sardis,  Miss . Apr.  1 

Apr.  13  Baton  Rouge.  I.A . Apr.  1 

Apr.  14  Bradenton,  Fla . Mar.  25 

Adv.  Mar.  25  and  Apr.  1. 

Apr.  14  New  York . Apr.  1 

Apr.  16  Montague,  Calif . Apr.  8 

Apr.  16  Urbana,  Ill . Apr.  8 

Apr.  19  Thermalito,  Calif . Apr.  8 

Apr.  19  Cape  Girardeau,  Mo . Apr.  8 

Apr.  23  Albany,  N.  Y . Apr.  8 

Adv.  Apr.  8. 


Streets  and  Roads 

Bid*  close  See  Eng.  News-Becord 

Apr.  9  Cincinnati,  O . Apr.  1 

Apr.  9  Bridgeton,  N.  J . Apr.  8 

Apr.  9  St.  George,  N.  Y . Ai)r.  8 

Apr.  12  Brookline  (br.  Boston), 

Mass . Apr.  8 

A|)r.  12  Kentucky  . Mar.  11 

Ajir.  12  Akron,  O . Mar.  11 

Apr.  12  Kentucky  . Mar.  18 

Apr.  12  Keokuk.  la . Apr.  1 

Apr.  12  California  . Apr.  1 

Apr.  12  New  Jersey  . Apr.  1 

Apr.  12  Oakland,  Calif . Apr.  1 

A))r.  12  San  Diego.  Calif . Apr.  1 

Apr.  12  Huntington,  W.  Va . Apr.  8 

.\pr.  12  West  Allis,  Wis . Apr.  8 

Apr.  12  Marshalltown,  la . Apr.  8 

Apr.  13  Johnstown,  I’a . Apr.  8 

Apr.  13  Maryland  . Apr,  8 

Adv,  Apr.  1  and  8. 

Apr.  13  Bridgeton,  N.  J . Apr.  8 

Adv.  ,\pr.  8. 

Apr.  13  Newton,  la . Apr.  8 

Apr.  13  Baird,  Tex . Apr.  8 

Apr.  13  Washington  . Apr.  1 

Apr.  13  Baird.  Tex . Apr.  1 

Apr.  13  I.rf)uisiana  . Mar.  18 

Apr.  13  St.  Ixiuis,  Mo . Mar.  25 

Apr.  13  North  Dakota  . Apr.  1 

Aj)r.  13  St.  George.  N.  Y . Apr.  8 

Apr.  13  St.  Paul.  Minn . Apr.  8 

Apr.  13  Grand  Bapids.  Mich . Apr.  8 

Apr.  13  Towson,  Md . Apr.  8 

Apr.  14  Baltimore.  Md . Apr.  8 

Apr.  14  Bad  Axe,  Mich . Apr.  8 

Apr.  14  Abilene.  Tex . Apr.  8 

Apr.  14  North  Dakota  . Apr.  1 

Apr.  14  Florida  . Mar.  25 

Apr.  14  Delaware  . Mar.  25 

Apr.  14  Houma,  La . Apr.  1 

Apr.  14  Abilene,  Tex . Apr.  8 

Apr.  14  Grundy  Center,  la . Apr.  8 

Apr.  14  Br(K>klyn,  N.  Y . Apr.  8 

Apr.  14  Ft.  Madison,  la . Apr.  8 

Apr.  14  Kenosha,  Wis . Apr.  8 

Apr.  14  Platte  City,  Mo . Apr.  8 

Apr.  14  Grand  Junction,  Colo . Apr.  8 

Apr.  15  Kenmore,  O . Apr.  8 

Apr.  15  Cedar  Rapids,  la . Apr.  8 

Apr.  15  Mt.  Vernon,  Wash . Apr.  8 

Apr.  15  Virginia  . Apr.  $ 

Apr.  15  Clarendon,  Tex . Apr.  8 

Apr.  15  Sherman.  Tex . Apr.  8 

Apr.  15  Marion,  O . Apr.  8 

Apr.  15  Big  Springs,  Tex . Apr.  8 

Apr.  15  Anderson,  Ind . Apr.  1 

Apr.  15  Birmingham.  Ala . Mar.  It 

Apr.  15  Birmingham,  Ala . Mar.  11 

Apr.  15  Tarrant  City,  Ala . Mar.  18 

Apr.  15  North  Dakota . Apr.  1 

Apr.  15  Louisiana  . Mar.  2! 


Bids  close  See  Eng.  A’cics- 

Apr.  9  Trenton,  N.  J . > 

Apr.  12  New  Britain.  Conn . ' 

.Apr.  12  Marshall.  Mo . . 

Apr.  12  Hastings.  Neb . > 

.Apr.  13  Trenton,  N.  J . 

Apr.  13  Isola,  Miss . 

Apr.  14  Cleveland.  O . 

Apr.  14  Providence,  R.  I . 

Apr.  14  Okmulgee,  Okla . 

Apr.  15  Salisbury,  Md . 1 

Adv.  Mar.  25  to  Apr.  8. 

Apr.  15  Kenosha,  Wis . 

Apr,  15  Hastings,  Neb . 

Apr.  16  Mackinaw,  Mich . 

Apr.  19  Kbensburg.  Pa . 

-Adv.  Apr.  8. 

Apr.  19  St.  laimbert,  Que . 

Apr.  19  Los  Angeles,  Calif . 

.Apr.  19  Harvey,  N.  D . 

Apr.  20  Key  West,  Fla . 

Adv.  Apr.  8. 

.Apr.  20  Saltsburg,  Pa . 

Adv.  Apr.  8. 

Ai)r.  22  Kingston,  N.  Y . 

Adv.  Apr.  8. 

Apr.  26  Northwalk,  Conn . 

Adv.  Apr.  8. 

Apr.  28  Bath.  N.  V . 

Adv.  Apr.  1  and  8. 

Apr.  29  Nyack,  N  .Y . 

Adv.  Apr.  8. 

Apr.  30  New  Market,  Va . 

Sewers 

Apr.  9  Boston,  Mass . 

Apr.  12  Buffalo,  N.  Y . 

Apr.  12  Greenburgh.  N.  Y . 

Adv.  Mar.  25  to  Apr.  8. 

Apr.  12  Schaller,  la . 

Apr.  13  Audubon,  la . 

Apr.  14  Brooklyn,  N.  Y . 

Ajir.  14  Oakhurst,  N.  J . 

Adv.  Apr.  8. 

■Apr.  14  Baltimore.  Md . 

Apr.  14  Beloit,  Wis . 

Apr.  14  Chicago,  Ill . 

A|ir.  19  Okemah,  Okla . 

Apr.  19  Hasbrouck  Heights  (Ind. 

Hackensack),  N.  J . 

Adv.  Apr.  1  and  8. 

Apr.  19  Harvey,  r.  D . 

Apr.  20  Corsicana,  Tex . 

.  Adv.  Apr.  8. 

Apr.  20  Lakeland,  Fla . 

Adv.  Mar.  25  to  Apr.  8 

Apr.  20  Muskegon,  Mich . 

Apr.  21  San  Francisco,  Calif . 

Apr.  21  Antigo,  Wis . 

Adv.  Apr.  8. 
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Registered  U.  S.  Pat.  Office 


A  list  of  the  Country’s 
principal  cities,  large  and 
small — 

Is  a  list  of  the  satisfied 
users  of  LEADITE. 

I.eadite  Lasers  are  Leadite  BoOvSters 


C.  s,  j?at.  oft 


^OaPHlA't' 


East  or  West,  North  or  South, 
take  your  pick  of  the  cities — and 
you’ll  find  many  of  them  on  the 
customer  list  of  Leadite — 


The  country’s  principal  cities,  large  and  small 
— the  country’s  representative  water  works 
engineers,  construction  companies  and  water 
works  departments  of  industrial  plants,  rail¬ 
roads  and  mines  are  strong  for  Leadite  for 
jointing  cast  iron  water  mains — 

Are  demonstrating  what  you  will  be  able  to 
do  when  you  use  Leadite — 

What,  for  instance? — 

You  will  do  away  with  the  need  for  caulking 
—  or  the  need  for  digging  out  for  large  bell 
holes. 

You  will  be  able  to  use  Leadite  for  all  sizes 
of  pipe  from  4  in.  to  60  in.  diameter — under 
all  pressures  and  conditions — 

Give  Leadite  a  trial. 

Leadite  resists  electrolysis. 

Leadite  does  not  corrode  or  rust. 

Leadite  has  been  successfully  tested  and  used 
for  over  30  years. 

Thousands  of  miles  of  pipe  jointed  with  Leadite 
are  in  service. 

The  up-to-date  water  works  man  specifies  and 
uses  LEADITE. 

LEADITE  saves  at  least  7S% 

LEADITE  is  the  pioneer  self-caulking 
material  for  c.  i.  pipe 

Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 

THE  LEADITE  COMPANY,  Inc. 

I5II  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  A. 


NO  CAULKING 

T  _ 


iVew’s  of  iVeic  W'ork 


Sfc  Eng.  Sexcs-Rerord 

I.'i  Fine.  X.  Y . Apr.  1 

Adv.  Apr.  1  and  8. 

i:.  VirKinia  .  . .  . . Apr.  1 

K)  Hits  Apr.  8 

I.'i  Sweetwater,  Tex . Apr.  8 

I.")  ('olorado  . Apr.  8 

ir>  Wisconsin  . A|ir.  8 

ir>  New  York.  N.  Y . A|>r.  8 

h:  Kaukauna.  Wia . Apr.  8 

lii  Wisconsin  . \pr.  8 

]r,  OsweRO.  Kan . Mar.  2r> 

IH  itrownsville,  Tex . Apr.  1 

Iti  Brownsville,  Tex . Apr.  8 

Ifi  Ohio  . Vpr-  8 

17  Kelso.  Wash . Apr.  8 

17  Oeononiowoc*.  Wis . .Apr.  1 

17  BurlinRton,  Wis . Apr.  8 

lit  Flovdada,  Tex . .Apr.  1 

I'l  Min'neaistlis.  Minn . Apr.  1 

1!)  Boston.  Tex . Apr.  8 

lit  San  OieRo,  Calif . .Apr.  8 

lit  California  . .Apr.  8 

lit  Hannibal,  Mo . Apr.  8 

lit  Dunbar.  W.  Va . Apr.  8 

.Adv.  Apr.  8. 

lit  Olvinpia.  Wash . .Apr.  8 

lit  HastlnRs.  Minn . Apr.  8 

lM)  Massachusetts  . Apr.  8 

20  Minnesota  . Apr.  8 

20  North  Dakota  . Apr.  8 

20  Maryland  . Apr.  8 

Adv.  Apr.  8. 

20  West  A’irRi-nia  . .\pr.  1 

.Adv.  .Apr.  1  and  8. 

20  Pennsylvania  . .Apr.  1 

.Adv.  Apr.  1  and  8. 

20  BirininRhani.  Ala . Mar.  11 

20  Lyons,  Kan . Mitr.  2r» 

20  New  A'ork  . Apr.  1 

Adv.  Apr.  1  and  8. 

21  Freehold,  N.  .1 . .Apr.  1 

Adv.  Apr.  1  and  8. 

21  OreensburR.  Pa . Apr.  8 

21  North  Dakota  . Apr.  8 

22  North  Dakota  . .Apr.  8 

23  North  Dakota  . Apr.  8 

26  California  . Apr.  8 

26  Indianapolis,  Ind . Apr.  8 

26  Olympia.  AVash . Apr.  8 

27  Newton,  N.  .1 . Apr.  8 

.Adv.  Apr.  8. 

27  Hondo.  Tex . Apr.  8 

27  I..ouisiana  . Apr.  8 

28  Florida  . Apr  8 

28  Pvalde,  Tex . Apr.  8 

28  Dickinson.  N.  D . Apr  8 

28  Mobile.  Ala . .Apr.  1 

Adv.  Apr.  1  and  8. 

30  West  A'irRinia  . .Apr.  1 

Adv.  Apr.  1  and  8. 

1  BirmlnRham,  Ala . Mar.  25 

1  Florence,  Ala . Apr.  1 

15  Anderson,  Ind . .Apr.  8 

Buildings — Commerrial 


Bids  close  See  Eng  Xeu-s-Rei  ord 

Apr.  14  HastinRs.  Neb . Apr  8 

Apr.  16  San  Antonio,  Tex . Apr.  1 

Apr.  20  I.iawrence,  Kan . Apr  8 

Ma.v  1  RirminRhain,  Ala . .Apr.  1 

May  4  Iowa  Cltv,  la . Apr.  I 

May  6  Thlells,  N.  Y . Apr  8 

Adv.  Apr.  8. 

Buildings — Imlustrial 

.Apr.  14  HiRhIands,  N.  C . Apr  1 

Buildings — Educational,  Religious 

.Apr.  12  Frovldence.  K.  I . .Apr.  8 

Apr.  13  Jacksonville,  Fla . .Mar.  25 

Apr.  13  ChicaRo,  Ill . Apr.  1 

Apr.  13  Decorah,  la . Ajtr  8 

Apr.  14  Ford.son  (Detroit  P.  O.), 

Mich . .Mar  4 

.Apr.  15  Tus«-al<K)sa,  Ala . .Alar.  25 

Apr.  15  I,itwrence.  Kan . Mar.  25 

Apr.  15  Canton.  O . .Ai>r  1 

Apr.  15  Sherbrooke,  (Jue . .Apr  8 

Apr.  15  Seward,  Neb . Apr  8 

Apr.  17  Cleveland.  (> . .Apr.  1 

Apr.  18  Montrose,  N.  A' . Apr  8 

Apr.  2ti  Des  Moines,  la . Apr  8 

Apr.  21  Kichmond  Hill  (Ind.  br. 

Jamaica).  N.  Y . Apr  8 

Apr.  22  Pelham  (Ind.  br.  New  A’orkt, 

N.  Y . Apr  8 

Apr.  22  (Jreenville,  O . Apr.  8 

Apr.  22  .Abbeville,  La . Apr  8 

Apr.  23  Minneapolis.  Minn . Apr  8 

Apr.  27  New  York.  N.  Y . Apr.  8 

Apr.  28  CorninR,  N.  Y . Apr.  8 

.Apr.  28  BowlinR  Clreen,  O . Apr.  1 

Federal  Government  Work 

Apr.  12  DredRinR  —  Hartford, 

Conn . Mar.  1 1 

Apr.  12  Levee — Memphis,  Tenn. .  .  .  Mar.  .25 
Apr.  12  ItemodelinR — Santa  Barbar.a, 

Calif . Mar  25 

Apr.  12  AA’ire,  etc. — Memphis, 

Tenn . Ajtr.  1 

Adv.  Apr.  1  and  8. 

Apr.  12  Extension — Santa  Barbara, 

Calif . Apr.  1 

Apr.  13  UemodellnR — (''heater.  Pa  .  Mar.  25 

Apr.  13  Road — Idaho  . .A|>r.  8 

Apr.  14  Quarters — Astoria.  Ore. ....Apr.  1 

Apr.  15  Earthwork — New  Orleans, 

I..a . Mar.  25 

Apr.  15  Road — California  . .Apr.  8 

Apr.  15  Reservoir— Dix,  N.  J . Apr.  8 

Adv.  Apr.  8. 

Apr.  16  DredRinR — (lalveston.  Tex.  Mar.  18 
Adv.  Mar.  18  to  .Apr.  8. 

Apr.  16  Quarantine  Station — Mobile, 

Ala . .Mar.  2.7 

Apr.  16  Mezzanine,  etc. — Syracuse, 

.N.  Y . Apr  1 

Apr.  19  Extension— Macomb,  Til. ...Apr.  1 


Apr 

P 

Urbana.  Ill . 

25 

Apr. 

20 

Turbine,  etc. — Nebraska 

and  ' 

Apr. 

20 

.Altr 

P 

I..ockport.  N.  A' . 

8 

AA’yoming  . 

.  .  .Mar 

18 

Apr 

10 

Allentown.  Pa . 

8 

Apr. 

20 

Addition — Newark.  N.  A 

.. .  Apr. 

1 

Apr. 

12 

Baltimore,  Md . 

8 

Apr. 

20 

Cable — Buffalo,  N.  A’... 

..Apr. 

1 

Apr. 

20 

Apr 

12 

Des  Plaines.  Ill . 

8 

Adv.  Apr.  1  and  8. 

Apr. 

30 

Apr 

12 

AA’ash..  D.  C . 

1 

Apr. 

20 

Fill — Oulfiwirt.  Miss.... 

.  .  Apr 

8 

close  See  Eng.  Xeics-Vrrord 

20  Steel — San  Francisco. 

Calif . Aj>r  8 

.Adv.  Apr  8. 

21  AVIcket  Irons- -St.  I,ouis. 

Mo . Apr  8 

Adv  A|ir.  8. 

21  Road—Nevada  . Apr  8 

21  Hospital — AA'ash..  D  C....Mar.  2". 

Adv.  Mar.  25  to  .Apr.  8 
21  Extension — Oklahoma  City, 

Okla . Apr  1 

21  StoraRe--- Pen.sacola,  Fla... Apr  1 

22  (iranite — AA’ash..  D.  V . Mar  25 

,Adv.  Mar.  25  to  .Apr.  8. 

22  DredRinR  —  Ft.  Mitllin  (mall 

E.HsinRton),  Pa . Apr  1 

22  UemodelinR — AA’ash.,  D.  C.  ..Apr  8 

22  Brush  and  Polrs — Mem|<hi.s. 

Tenn . Apr.  1 

23  (late  BuildinRs — Phila.,  Pa  .Apr  8 

Adv  .Ajir  8. 

27  Recreation,  etc.  —  Pennsyl¬ 

vania  . .Apr.  1 

28  Catamarans — Norfolk.  A’a.  ..Apr  1 

28  (Quarters — AVash..  D.  ('• . Apr  I 

28  Quarters — Chelsea,  Mass.  ...Apr  8 

.Adv.  Apr.  8. 

29  Excavation,  etc.  —  Easton, 

Wash . Apr.  1 

30  Cranes-- AA’ash,.  D.  C . Apr.  1 

Adv.  .Apr.  1  and  8. 

4  Power  Plant  —  AA’ash..  D.  C..Apr.  8 

Adv.  .Apr.  8. 

5  DredRinR  —  South  Boston 

(sta.  Boston).  Mass . Mar.  25 

Unelassified 

9  Sia'cial  AA’ork — New  A'ork, 

.N.  Y . Apr.  1 

.  12  Power  Plant  Ecpiipment — 

Richmond.  Ind . M,ar.  25 

.  13  Culverts — Omaha.  Neb . Apr  1 

.  15  Elevators — -Saskatchewan  ..Apr.  8 
.  15  IJRhtinR  System — Oakhurst. 

N.  J . Apr  8 

Adv.  .Apr,  8. 

.  20  I’nioader — New  Orleans. 

l,a . Mar.  25 

5  Tunnel — San  Francisr-o, 

Calif . Apr.  I 

.Adv.  Apr  1  and  8. 

14  Tunnel — (Takland,  Calif . Apr.  .8 

Adv.  Apr.  8. 

r  18  SiRnal  System — Buffalo, 

N.  Y . .Apr.  1 

Materials 

'.  12  Binder  Stone  or  (Iravel — Mlnne- 

ai>olis,  Minn . Apr.  8 

'.  12  Crushed  Rock  —  New 

Jerse.v  . Apr.  1 

•.  13  Timber — New  Orleans,  I..a...'Apr.  8 

■.  13  I’lpe,  etc. — Crowley,  La.  ...Apr,  8 

-.  19  Road  Oil — Minneaitolls, 

Minn . Apr.  8 

•.  20  Asphalt,  etc. — Newton, 

N.  J . Apr.  8 

Adv.  Apr.  8. 

r.  20  Road  SiRns — Iowa  . .Apr.  1 

r  30  Road  (')il— Nashville. 

Tenn . Mar.  25 


April  8.  1926 


Waterworks 

Proposed  Work 


Tenn.,  .\lRond — MakinR  preliminary  plans  70o  Mutual  BldR.,  Kansas  City,  Mo.,  enRrs. 
new  waterworks.  $20.00t).  C.  J.  Hampton,  Noted  Mar.  11. 


mayor.  EnRineer  not  announced. 
Tenn.,  Rlverview — See  "Sewers." 


O..  Cineinnati — Hamilton  Co.  plans  82,-  Tobs,  Ft.  Scott,  enRr. 


Kan.,  Ft.  Seott — Made  preliminary  plans 
waterworks  Improvements.  $75,000.  R. 


349  ft.  6-  to  8-ln.  mains  in  Water  Supply 


Kan..  Hillsboro-— Voted  $102,600  bonds. 


Muss.,  Melrose  (br.  Boston) — Voted  $20,-  enRr  '  •  •  ■  •  j  •  • 

OrtO  bonds,  mains  in  various  streets.  En¬ 
Rineer  not  selected.  - 

Conn.,  Mansfield  —  State  plans  600,000  cttcte'CP  renorf*  nee  nmuncA  -mder 

R.al.  water  supply  to  furnish  both  Institute  T 

of  Feeble  Minded  and  Connecticut  ARricul-  \  ineh^fnnZ  nVthf^neV 

tural  ColleRe.  $150,000.  C.  M.  Saville,  l 

1026  Main  St..  Hartford,  enRr.  I’TZn  A, 

_  .  '  _  ,  .  a  fouoxrinq  (jroornphxc  /irr- 

Aa..  Louisa  —  Soon  takes  bids  water-  Hons:  Sere  England.  Middle  Atlantic, 

works  improvements,  incl.  75,000  gal.  steel  South,  Middle  West,  between  Missis- 

tank  on  100  ft.  steel  tower,  6  m.  mains.  .sippi  and  Ro^ky  Sfountains.  Far  West, 
etc.  McCreary  EnR.  Co.,  Citizens  South-  Canada 

ern  Bldg.,  Atlanta,  Ga..  engrs. 

AV.  A’a..  AVllllamson  —  Election  Apr.  24.  ... 

$240,000  bonds,  waterworks.  AV.  F.  Hat-  should  be  addressed  to  City 

I'leld,  mayor.  ClprA\  County  Clerks  or  corresponding 

(ia.,  Atlanta  —  A’oted  $500,000  bonds,  official. 
waterworks.  AA'.  Sims,  mayor.  Noted  ■ 

Feb.  25. 

Fla.,  Fort  Myers — A’oted  $400,000  bonds.  iii._  Galesburg — Plans  clearing  ground, 
extending  mains  In  various  strests.  O.  M.  artificial  lake,  dam.  purification  plants. 


I.lne  28.  Dlst.  7.  (Fruit  Hill  and  Forre.st-  waterworks.  F.  E.  Devlin  Eng.  Co.,  614 
vine),  $192,513.  L.  C.  Boyatt,  Court  House,  Bitting  Bldg..  AA'lchlta,  engrs. 


Mo..  Bronson — Making  surveys  and  plans 

_  complete  waterworks.  To  exceed  $1. '5,000. 

Alexander  Eng.  Co.,  AA’oodruff  Bldg., 

rHESE  reports  are  grouped  under  Springfield,  engrs. 

each  class  (water-works,  sewers.  Tex.,  OIney — Voted  $15,000  bonds,  water- 

cfe.)  and  under  each  stage  of  the  work  works,  extensions,  additional  mains,  etc. 
(proposed,  bids  desired,  etc.),  accord-  M.  T.  McCracken,  mayor. 
ing  to  the  following  geographic  sec-  Tex..  Fremont  —  Election  soon  $30,000 

tions:  Xew  England.  Middle  Atlantic.  bonds,  water  system  with  100  ft.  steel 

South,  .Middle  West,  between  Missis-  tower  and  8  In.  mains  In  various  streets. 

sippi  and  Roiky  Moxintains.  Far  West,  Address  R.  R.  Mullen.  Fremont,  judge. 
and  Canada.  Calif..  Anaheim- -E.  B.  Merritt,  city  elk 

^  J  ,  ,  ,  soon  takes  bids  1,000  ft.  16  in.  and  5.ooo 

Where  name  of  official  is  not  gxven  4  c  c.l.  pipe  in  12  or  16  ft. 

m»ir.(irics  should  be  addressed  to  City  lengths  with  Class  D  fittings,  etc. 

Clerk.  County  Clerk,  or  corresponding  4.,,,,  _  Anaheim— Plans  to  purchase  one 

Official.  1,200  to  1,600  gal.  deep  well  pump  with  one 

■  ■  vertical,  440  volt.  3-phase,  60  cycle  approx¬ 

imately  96(>  r.p.m.  motor.  E.  B.  Merritt. 
HI.,  Galesburg — Plans  clearing  ground,  city  elk. 


Davison,  mayor.  Noted  Mar.  18. 

Afiss..  AA’ayneaboro — City  retained  H.  A 
Mentz,  engr.,  Hammond,  I.ia.,  to  prepare 


artificial  lake,  dam,  purification  plants,  Calif.,  Bererly  Hills  —  B.  J.  Firmlnger, 
pumps  and  additional  mains.  $1,000,000.  city  elk.  soon  takes  bids  furnishing  and 


A.  L.  Richey,  City  Hall,  engr. 


Kan.,  Eldorado — Defeated  $450,000  bonds,  standard  pipe*. 


1,390  ft.  6  In.  double  dlpis'd 


plans  and  specifications'  waterworks  and  waterworks  improvements.  Incl.  dam,  16  Calif.,  Garden  Grove — Grange  Co.  Water 
Sewer  improvements.  $60,000  bonds  voted,  and  18  In.  c.l.  pipe,  etc.  Black  A  Veatch,  AV’orks  Dlst.  3.  making  plans  125.000  gal. 

See  cla$»ified  index  on  bid*  wanted  on  page  199 
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Quick  Construction 
For  Rush  Work 

Where  early  use  is  demanded  of  public  construc¬ 
tion,  where  an  owner  insists  upon  prompt  oc¬ 
cupancy  or  where  work  must  be  put  in  service 
promptly,  ordinary  concrete  will  not  do. 

In  such  cases  it  is  profitable  to  use  methods  by 
means  of  which  you  can  obtain  strong  concrete 
in  3  dciys  and  better  than  ordinary  concrete  for¬ 
ever  after  with  standard  Universal  cement,  the 
same  quality  Universal  as  regularly  used. 

Detailed  information  on  the  methods  for  obtain¬ 
ing  this  time-saving,  strong  concrete  in  3  days  is 
given  in  a  folder  which  will  be  sent  on  request  to 

Universal  Portland  Cement  Co. 

Chicago  Pittsburgh  Minneapolis  Duluth  Cleveland  Columbus  New  York 

Concrete  for  Permanence 


April  8.  1926 


ENGINEERING  NEWS-RECORD 


U.itirworks  (Oontinu«*d) 
t, ,  I  tank  on  95  ft.  stt*ol  tower,  etc.  \V.  K. 
Hillyard,  Courthouse.  Santa  Ana,  engr. 

—  MontUeto  Co.  water 
iiivt  vo'ted  $67fi.t)0O  bonds  extending  water 
s, stein  and  tunnel  work  through  mountains. 

^  ('anf"^«Vr«nite  -Plans  to  purchase  l.OOi) 
tt  s  in  'ciass  "B”  c.i.  bell  and  spigot  water 
,  c  n.  lister,  city  elk.  Noted  Mar.  4 

Valif..  Ssn  IHego  —  See  "Streets  and 

r.i.ids." 

Bids  Desired 

K  I  ITovidence— Apr.  14.  by  Water  Bd  . 

(  iiv  Hall.  41  X  41  ft.,  brick,  granite  and 
steel  .superstructure  for  gate  house  of 
s;.  itiiate  l>am  and  10  x  18  ft.  siphon  cham- 

i,..r  of  Sciutate  Aqueduct.  In  Scituate.  »15,- 
(iiK)  City  Kngineer,  661  Westminster  St.. 

**"r»iiii..  Norwalk  —  Apr.  26,  by  Dist. 

.  oinrs.  2nd  Taxing  Uist..  City  Hall,  c.  . 
mains  etc.  in  various  streets.  N.  S.  Hill, 

Jr  112  Ka.st  19th  St.,  New  York  City, 
eoiisult.  engr.  ;  adv.  K.  N'  -K.  Apr  8. 

\  Y  .  Kingston-  -Apr.  22,  by  Bd.  Water 
Coni’rs,.  City  Hall.  c.l.  pipe  and  special. 
Contr  A'  and  valves.  Contr.  B.  Sanborn  & 
ISogert,  30  Church  St..  New  York  City, 
i-onsult  engrs.  :  adv.  E.  N.-R.  Aiy.  8. 

N  Y.  Nyack— Apr.  29,  by  fed.  Village 
Water  Comr.s.,  W.  P.  Bugbee.  elk..  Improv¬ 
ing  waterworks,  incl.  filter  plant,  tank  and 
mwer  etc.  N.  S.  Hill,  Jr..  112  East  19th 
St.,  New  York  City,  consult,  engr. ;  adv. 
k  N  -R.  Apr.  8. 

N.  J.,  Trenton — Apr.  13,  by  Mercer  Co., 
steel  water  tank  and  line  at  workhouse, 
MiKire’s  Station,  here.  $10.ti00.  P.  C. 
Carstarphen,  901  Edgewood  Ave.,  Trenton, 
engr.  Noted  Mar.  8.  ,, 

Pa..  Saltsburg — Apr.  20,  by  R.  L.  Mcll- 
wain.  secy.  Boro  Council,  filtration  plant 
and  appurtenances.  Hudson  &  Myron,  802 
Wabash  Bldg.,  Pittsburgh,  engrs.  ;  adv.  E. 

V -H  Apr.  8.  Noted  Mar.  11. 

KIs  Key  West — Apr.  20,  by  Bd.  Trustees 
Monroe  Co.  Water  Supply  Dlst.,  pipe  lines 
and  pumping  equipment  for  bringing  fresh 
water  to  Key  West  over  the  Florida  Keys  ; 
adv  E.  N.-R.  Apr.  8.  Noted  Mar.  11. 

Miss.,  iMola  -Apr.  13.  by  City  Clerk,  com¬ 
pleting  waterworks  and  improving  electric 
light  plant.  $15,000.  H.  A.  Mentz,  Ham¬ 
mond.  La.,  engr. 

»).,  Cleveland — Apr.  14,  by  Comrs.  Cuya¬ 
hoga  Co.,  6,500  ft.  8-  to  12-ln.  c.l.  mains 
in  Wooster  Pike.  Impvt.  852.  $20,000.  F. 

Williams,  Court  House,  engr. 

Neb.,  Ilastingn  —  Apr.  12.  by  W.  S. 
Watson,  engr.,  Hastings,  rein. -con.  reservoir 
at  power  plant,  for  City.  $30,000. 

Neb.,  IlastingH — Apr.  15._by  Water  Com., 
rein. -con.  reservoir.  $27,750. 

N.  !».,  Harvey — Apr.  19,  by  L.  W.  Miller, 
city  aud.,  12,800  ft.  8  in.  c.l.  pipe.  2  centrif¬ 
ugal  pumps,  power  house,  well.  etc.  $20,- 
000.  T.  R.  Atkinson,  Bismarck,  engr. 

.\rk..  Little  Kook  —  See  "Contracts 
Awarded." 

Calif.,  I-OB  .Yngeles — Apr.  19.  by  Supervs. 
Los  Angeles  Co.,  centrifugal  pump  for  well 
for  40  acre  tract  at  county  farm. 

Bids  Received 

N.  Y.,  Long  Island  City — N.  J.  Hayes, 
conir.  Water  Supply,  Gas  &  Electricity, 
Municipal  Bldg.,  New  York  City,  Mar.  30, 
mains,  etc.,  in  32nd,  81st  Aves.,  Dartmouth, 
lajubey.  Pansy  Sts.,  etc.,  here,  from  B. 
Costanzo,  2777  Myrtle  Ave.,  Brooklyn.  $10,- 
400.  Noted  Mar.  25. 

Pa..  Phila. — Dept.  Pub.  Wks.,  Bureau  of 
Water,  Mar.  30,  16  and  24  In.  pipe  lines  In 
.Northeast  Sect.,  Contr.  793,  from  M.  and 
1  B.  McHugh,  892  North  Markoe  St.,  $228,- 
271  and  $234,048. 

Md.,  Baltimore — Bd.  Awards,  Mar.  31, 
excavating  trenches  In  Western  Dlst.  for 
Bureau  Water  Supply,  from  M.  L.  Quinn, 
5308  York  Rd..  $34,965.  Noted  Mar.  25. 

Mich.,  Detroit — Bd.  Water  Comrs.,  35,315 
ft.  6-  to  16-ln.  c.l.  mains,  etc..  Contr. 
1926-4.  and  40,820  ft.  6-  to  16-ln.  Contr. 
1926-6,  from  Robeck -Humphreys  Co.,  408 
Securities  Bldg.,  $20,787  and  $26,912  re- 
siiectively;  40,795  ft.  6-  to  16-ln.  Contr. 
1926-5.  from  J.  W.  Toyne,  City  Hall,  South 
Bend.  Ind.,  $25,250.  Noted  Mar.  11. 

WIs.,  Milwaukee — Central  Bd.  Purchases, 
•I  VV.  Nicholson,  ch.  buyer.  Mar.  23.  from 
I*.  S.  Cast  Iron  Pipe  &  Fdry.  Co.,  122  South 
Michigan  Blvd..  Chicago,  111.,  2,279.705  tons 
plain  straight  pipe  at  $46.90  per  ton.  94.50 
tons  lugged  pipe  $66.90,  and  71.664  tons 
special  castings  $160.  "Noted  Mar.  18. 

Wis.,  Milwaukee  —  J.  W.  Nicholson,  ch. 
buyer  Central  Bd.  Purchases,  Mar.  31,  from 
i'hapman  Valve  Mfg.  Co.,  650  West  Lake 
(^blcago.  III.,  one  54  In.  gate  valve  at 
$-,a43  each,  three  48  In.  $2,079,  three  42 
in.  $1,552.  twelve  30  In.  $662,  and  two  20 
in.  $283.  total  $28,132.  Noted  Mar.  25. 


Tex.,  Kluresville — Waterworks  improve¬ 
ments,  incl.  large  main.s.  pumps,  etc.,  from 
.1.  W.  M(H>re,  Eastland,  $26,177.  Noted 
Mar.  4. 

Tex.,  fireenvllle — Class  B  c.l.  pllH\  from 
.\.  D.  Duck,  Greenville,  $54,256. 

Contracts  Awarded 

N.  Y'.,  Saiigertles--  Bd.  Water  Comrs.,  46 
Market  St..  1.674  tons  6-  to  16-in.  c.l.  jtiiM' 
to  Warren  Fdry.  &  Pipe  t'o.,  Phiilipshurg. 
N.  J.,  at  $47.90  per  ton  ;  construction,  to  F 
Hartman.  Charlottesville.  Va.,  $74,900. 
Noted  Feb.  25. 

D.  Wash.  —  Washington  Suburban 
Sanitary  Comn.,  Evans  Bldg.,  New  York 
Ave.  N.  W..  watermains  and  owners  Constr 
58- W  &  S  and  59- W  &  S.  to  W  H.  Angle. 
Hagerstown,  Md..  $137,357  and  $52,796 
resp«*ctlvely.  Noted  Mar.  4. 

Y'a..  New  Market — G.  A.  Woods,  mayor, 
and  Town  Council,  waterworks  improve¬ 
ments,  incl.  Ambursen  Dam,  etc.,  to  Boyd 
&  Goforth,  Charlotte,  N.  C.,  $91,24  3.  Noted 
Mar.  25. 

O. ,  Avon  I.ake- -  Bd.  Comrs.,  Lorain  Co. 
(Elyria)  mains  in  Sewer  Dist.  1.  to  F.  I,. 
Cothrell,  1706  Jeffer.son  Ave.,  Toledo.  $118,- 
000.  Noted  Jan.  7. 

YYis..  Milwaukee -- Dept  Pub.  Wks..  R. 
Stoelting,  comr.,  25  m.g,  pumping  engine 
for  Riverside  Pumping  Station,  to  Allis 
Chalmers  Mfg.  Co..  Natbmal  Ave.,  West 
Allis,  $222,800.  Noted  Mar.  25. 

Mo..  St.  Louis  —  G.  J.  Dietz,  comr. 
supplies.  City  Hall,  to  Builders  Iron  Fdry.. 

9  Codding  St..  I’rovidence,  R.  I.,  60  con¬ 
trollers  for  filter  plant  at  Howards  Bend, 
St.  I.a)Uis  Co.  $40,017  :  2  venturi  meter 

tables  $3,860,  2  venturi  registers  complete 
$2,212;  one  master  controller  $1,700;  to 
F.  B.  Leopiild  Co..  Inc.,  422  1st  Ave..  I’itts- 
burgh.  Pa.,  20  marble  top  tables  $10,800. 
Grand  total  $58,589.  Noted  Mar.  18. 

.Mo.,  Sedalia — k'‘ity  Water  Co.,  7.5  mi.  20 
in.  c.l.  pijM*  line  from  Spring  P'ork  Dam.  to 
Cook  &  O’Bryan.  430  Ry.  Exch.  Bldg., 
Kansas  City  ;  and  furnishing  above  pip*',  to 
IT.  S.  Ca.st  Iron  PItw  &  Fdrv.  Co,,  Bessemer, 
Ala. 

Ark.,  Little  Koek — Arkansas  Water  Co.. 
112  East  7th  St.,  S.  R.  Brough,  supt.,  will 
lay  new  mains  connecting  city  with  North 
Little  R(x-k  system,  Incl.  16  in.  c.i.  mains 
to  connect  with  12  in,  mains  on  this  side. 
16  In.  steel  pipe  across  Arkansas  River,  and 
3,000  ft.  16  in.  c.i.  mains  in  North  Little 
Rock,  will  be  done  by  day  labor.  $50,000. 
Work  involves  1,000  ft.  16  in.  steel  and 
3,500  ft.  16  In.  c.i.  pipe.  Will  also  install 
5,000  ft.  12  In.  rein. -con.  mains  for  city 
high  pressure  system  and  1.5  m.g.  pump. 

Tex.,  Abilene — Class  “B”  filtration  plant, 
to  R.  J.  Estep  &  Co.,  Praetorian  Itldg., 
Dallas,  $55,000.  Noted  Mar.  11. 

Tex.,  Greenville — City,  c,/o  M.  C.  Hale, 
secy.,  3  m.g.  filtration  plant,  to  Natl.  Water 
Purifying  Co.,  Kaufman,  $46,060. 

Okla.,  Bethany — F.  H.  Stockton,  city  elk., 
new  waterworks,  to  E.  W.  Baker,  1116 
West  Main  St.,  Oklahoma  City,  $33,268. 
Noted  Nov.  5. 

Okla.,  Tulsa- -Water  Bd.  Comrs.,  water¬ 
works  Improvements,  incl.  Mohawk  high- 
pressure  water  line,  to  Standard  Paving  Co.. 
1742  East  6th  St.,  $145,000.  Noted  Feh.  11. 

YVash.,  Tacoma— City  Comrs.,  replacing 
decayed  mains  on  overflow  lines  with  elec¬ 
tric  welded  steel  pipe,  to  Blrchfteld  Boiler 
Co.,  2503  East  11th  St.,  $19,236. 

Calif.,  Ontario — City  Council,  10  m.g.  con¬ 
crete  lined  reservoir,  20,000  cu.yd.  excav.. 
19,000  cu.yd.  fill,  etc.,  to  Herz  &  Co.,  San 
Bernardino,  $50,971.  Noted  Dec.  10. 

Calif..  San  Rafael  —  Marin  Municipal 
"Water  Dist.,  welded  steel  pii)e.  to  Western 
Pipe  &  Steel  Co.,  444  Market  St..  San 
Francisco.  $153,485. 

B.  C.,  Y'ancouver — C.  Brackenrldge.  City 
Hall,  2.100  ft.  36  In.  and  5.600  ft.  26  In. 
steel  riveted  mains  In  various  streets,  to 
Hodgson.  King  &  Marble,  626  Pender  St. 
W.,  $39,920. 


Sewers 

Proposed  Work 

Mass.,  Melrose  (br.  Boston) — Voted  $30,- 
000  bonds,  sewers  and  surface  drainage. 
Engineer  not  selected. 

Oa..  Atlanta  —  Voted  $2,000,000  bonds, 
sewers  In  various  streets.  W.  Sims,  mayor. 
Noted  Feb.  25. 

Fla.,  Fort  Myers — Voted  $815,000  bonds, 
sewers  in  various  streets.  O.  M.  Davison, 
mayor.  Noted  Mar.  18. 

Miss.,  McComb — Election  Apr.  9,  $40,000 
bonds,  disposal  plant,  Imhoff  tank  and 
extending  sewers  In  various  streets.  H.  A. 
Mentz,  Citizens  Bank  Bldg.,  Hammond.  La., 
engr.  Noted  Mar.  25. 


Miss..  WayneHburii — S*-e  "Waterworks  " 
Tenn.,  KIverview — Election  Afir  9.  $3S.- 
OUO  bond.s,  sewerage  sy.stem  and  water 
mains,  etc.,  in  various  streets. 

Ky.,  Madlsontllle  —  Made  jireliminary 
plans  new  s<>wuge  disjMisal  idant,  incl.  9.ttiit< 
ft.  21  in.  vitr.  clay  pijs-.  $35,000.  F.  C 
Newcom,  Madisonville.  «  ngr. 

t>.,  YoungHtowK  Bd.  t'ontrol  soon  takes 
bids  2  n\i.  is-  to  42-in.  sanitary  sewfr  in 
Bears  Den  Dist  $Ioo.ooo.  R.  E.  Turner. 
Youngstown,  eng  comr. 

Mirh.,  .\lblun  Making  |>reliniinary  jilans 
sanitar.v  sewers  in  various  streets  anil  dis- 
isisal  plant.  $loo,ooo.  Burns  and  .McDon¬ 
nell.  4ol  Interstate  Bldg,  Kansas  City. 
Mo.,  engrs. 

111..  Chlrago — Made  plans  10  ml.  3  to  12 
ft.  concrete  or  brick  sewers  in  Clearing 
Dist.  $3,500,000.  H.  E  Hudson.  Ris.m  2o7. 
City  Hall.  engr. 

111.,  Chlrago — Bd.  LiH'al  Impvts  idans  7  5 
mi.  3  ft.  dtam.  concrete  and  brick  sewers 
in  Bertram  Ave..  $2,75o.ooo ;  and  2  mi  6 
and  7  ft.  diam.  brick  relief  sewers  in  74th 
St..  $740,000.  H.  E.  Hudson,  Room  207, 
City  Hall.  engr. 

III.,  Chiragu  —  Bd  IsH-al  1m|>vts.  sihiii 
takes  bids  2.5  mi.  5  and  6  ft.  brick  sewers 
in  Peterson  Ave.  $185,000.  H.  E.  Hudson, 
City  Hall.  engr. 

III.,  Melrose  Park  —  Takes  bids  alsiut 
July  1.  concrete  and  tile  sewers  In  various 
streets.  $275,000.  W.  Thomas.  City  Hall. 
Dak  Park.  engr. 

la..  Cedar  Rapids-  Making  plans  sewer 
Improvements.  Incl.  dis|H>sal  plant,  sew¬ 
age  pumping  station.  3  mains,  etc.  $90.- 
000.  L.  J.  Storey,  city  elk. 

Neb.,  rolumbus--Election  soon  $75,000 
bonds,  sewers  in  various  streets. 

Neb..  I.lneoln  —  Plans  election  $75,000 
bonds,  sewers  In  MeridiSn  Rd.  between  19th 
St.  and  Loup  River,  and  18th  Ave.  and 
Lou|>  River.  W.  Becker,  Columbus,  elk. 

Tex.,  OIney  —  Voted  $30,000  bonds,  new 
sewers  in  various  streets.  Montgomery  & 
Ward,  545  Harvey  Snider  Bldg.,  Wichita 
Falls,  engrs. 

Okla..  Medford  --  Plans  new  sewer.age 
system.  $25,00<*.  E.  T.  Archer  &  Co.,  New 
England  Bldg.,  Kansas  City,  Mo.,  engrs. 

Okla.,  Prague  -  Made  (ilans  sanitary 
sewers  in  4  ml.  various  streets.  $25,000. 
V.  V.  lamg  &  Co..  1300  Colcord  Bldg.,  Ok¬ 
lahoma  City,  engrs.  Noted  Feb.  4. 

California — -Cities  of  Santa  .\na,  Orange. 
Anaheim,  Placentia,  Habra.  Fullerton,  Gar¬ 
den  Grove,  etc.,  making  preliminnr.v  i>lans 
2,700  lin.ft.  42  In.  c.l.  plp«-  laid  in  ocean, 
addition  to  screening  plant  of  two  screens, 
etc.  $355,000  bond  election  soon  for  same. 
Burns-McDonnell-Smith  Eng.  Co.,  Rives- 
Strong  Bldg.,  T>oa  Angeles,  engrs. 

Calif..  Arro.vo  Grande-  -Made  plans  20,- 
000  lin.ft.  6  and  8  In.  sewer  and  6,000  lin. 
ft.  4  In.  house  connections,  etc.,  in  various 
streets.  To  exceed  $25,000.  Burch  &  Beck. 
Commercial  Bank  Bldg.,  San  I.uls  Ohis|M>, 
engrs. 

Calif.,  Bakersfield — Made  plans  11,967  ft. 

6  and  8  In.  vitr.  sewer,  etc.  in  A  and  Palm 
Sts.  W.  D.  Clark,  city  engr. 

Calif.,  Marysville  —  City  rejected  bids 
sewer  In  F  St. 

Calif.,  San  Franriseo — Plans  to  appro¬ 
priate  $1,291,000  extending  sewers  in 
various  streets.  M.  M.  O’Shaughnessy.  city 
engr. 

Oat.,  Toronto — Scarborough  Twp.  plans 
20,000  ft.  vitr.  clay  and  concrete  sewer  in 
Eastwood  and  Kilmer  .Yve.  area.  $150,000. 
C.  E.  Fraser,  1361  Kingston  Rd.,  engr. 

Out.,  Torontf> — York  Twp.,  plans  1,900  ft. 
6-  to  12-ln.  vitr.  tile  sewer  in  Robina  and 
VImy  Ridge  Aves..  $10,535,  2,250  ft.  Weston 
Rd..  $13,230,  private  drain  connections  on 
Holmesdale  Crescent  $2,400.  !•'.  B.  Goe- 

dike,  40  Jarvis  St.,  engr. 

Bids  Desired 

Me.,  Month  Portland — May  3,  by  W.  E. 
Brown,  secy.  South  Portland  Sewerage 
Dlst.,  City  Hall,  constructing  Sect.  2  of 
trunk  sewer.  Contr.  B.  G.  H.  Minott,  pres.  ; 
adv.  E.  N.-R.  Apr.  8. 

N.  Y.,  Brooklyn  —  Apr.  14,  by  J.  A. 
Gulder,  pres.  Brooklyn  Boro,  Boro  Hall, 
relief  sewers  In  78th  St.,  5th  and  Narrows 
Aves.  ;  reconstructing  and  enlarging  sewer 
in  79th  St.  ;  sanitary  and  storm  sewers  In 
East  9th  St.  between  Quentin  Rd.  and 
Kings  Highway,  and  storm  sewers  In  East 
9th  St.  between  Kings  Highway  and 
Avenue  R.  East  10th  St.  and  Ist  Court; 
also  sewers  In  East  8th  St.  and  Avenue  O. 

N.  J.,  Oakhiirst — Apr.  14,  by  Interlaken 
Boro  Sewerage  Dists.  1.  2.  3  and  4.  Ocean 
Twp.,  Monmouth  Co..  H.  M.  Phoenix,  chn.. 
Mechanics  Hall,  settling  tank  and  sea  out- 
outlet  into  Atlantic  Ocean,  at  Isjck  Arbour, 
here.  J.  YV.  Seaman,  210  Bway.,  Ijouk 
Branch,  engr.  ;  adv.  E.  N.-R.  Apr.  8. 

Pa.,  Johnstown — See  "Streets  and  Roads.’* 
Md.,  Baltimore— Apr.  14,  by  Bd.  Awards, 
constructing  Sludge  Drying  Beds  11  to  14 
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Eva.iston  Touwhip  High  School,  Evaiuton,  lU.  Perkins,  Fellotos  Hamilton,  Architects;  N.  P.  Severin  Co.,  Cenerol  Coniroctors. 

BRIXMENT  Tnortar  wseil  exclusitviy 

BRIXMENT— your  assurance  of  strength 

PERMANENCE  of  the  wall  is  a  foregone  conclusion 
when  BRIXMENT  is  used  for  mortar.  Because 
BRIXMENT  possesses  an  invariably  high  factor  of 
safety  and  insures  uniform  strength  throughout 
the  entire  wall . . .  Because  the  unusual  plasticity 
of  BRIXMENT  produces  a  closely-knit,  well-keyed 
joint  that  makes  the  wall  a  solid  unit  • .  •  Because 
BRIXMENT,  requiring  no  lime,  prevents  the  scal¬ 
ing  of  joints  and  uncertainty  in  the  mix .  • .  Because 
BRIXMENT  mortar  attains  a  final  strength  equal  to 
that  of  the  brick  it  binds.  And  BRIXMENT  does  not 
fade  mortar  colors.  Send  for  architect’s  handbook. 

LOUISVILLE  CEMENT  CO.,  Incorporated,  Louisville,  Ky. 

Cement  Manufacturers  for  Ninety^five  Years 
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143  Westehester  Sq.,  $11,551;  in  Unndiill  ins  Park  i>i>|a)aite  XUetown  St..  $:!.‘»iiti. 
Ave.  and  recelvinK  baains  in  Warring  and  (Irand  total  $22(i,20!i.  Noted  Apr  1. 


Vl"ll  ‘ Muskegon ‘Heights,  Ruddinian  Creek 

I.i  .in  5  386  ft.  18-  to  60-in.  rein. -con.  vitr.  ***, 

Vv  i.r  segnientai  block  pipe,  etc.,  here.  Bros  8175  HuU^  nson  M..  t^m 

M.  M.  Huck,  Union  Bank  Bldg.,  •„*  "**' 

.1.  man  St.  $5,460,  to  1’.  I’inciotto,  4103  U<K>se- 


>  iigi'  Noted  Feb.  18 


65th  St.,  Caster  St.  $5,053.  to  I>e  Mayo  $267,800.  Noted  .Ian.  28. 

Bros.,  8175  Hutchinson  St.,  Comly  St.  $10,-  s.  !>..  Sioux  Kalla  fity  Comrs  ,  si  wage 
802,  to  J.  J.  McHugh,  1617  Hace  St..  Cott-  dis|Hisal  plant,  incl.  I  >orr  mei  hanism  to 
man  St.  $5,460,  to  1’.  I’inciotto,  4103  Uisise-  Sioux  Falls  ('onstr.  <'o..  267  Boyce  At 


Sioux' City,  engr^.  Noted  Mar.  4.  Kensington  Ave..  main  sewer  in  Tulip  St.  Vancouver— W  M.  Oueen  citv  ell 

\.  !>..  Harvey — Apr.  19,  by  Ij.  A\  .  Miller,  and  to  J.  and  H.  Koinbardi.  Ian-  ^^ill  build  s*-w**rs  in  varidus  by  dj 

citv  aud.  4.000  lin.ft.  24  In..  3,000  lin.ft.  coin  Bldk.  (.reenwoiid  St.  $4  5.-...,.  (.rand  $2.5.00...  Hrackepridge  cl 

is' in.  and  3.000  lin.ft.  smaller  pipe,  etc.,  total  $33;..(»36.  ,.n^,r. 

in  various  streets.  $25,000.  T.  R.  Atkin-  "•  '«■.  Morgantown— 5\  K.  Brook.s.  city 

L,.n  liiumsrck  ener  mgr.  .sewers  In  various  streets,  to  B.  M.  _ _ _ — — 

Tex..'  Korsl'eana  —  Apr.  20.  by  J.  P.  Chapin  Constr.  Co.,  Morgantown,  $30,831.  .  w-, . 

Welch,  city  secy.,  extending  sewerage  sys-  -'-'ted  Mar.  18.  1 

tein  W  W.  McClendon,  city  engr.  ;  adv.  Kla..  M  aiichiila — Storm  sewers  in  various  »T  aniC 

P  X -R.  Apr.  8.  streets,  to  K.  M.  Scheflow  Co.,  Wauchula,  _ _ _ 

'  n'kia..  Okeinah — Apr.  19,  by  J.  S.  Price,  $78,000.  j  ,,  ,  .  Tt  ,  I  " 

city  elk.,  21,200  ft.  8-  to  12-ln.  vitr.  clay  <>..  Akron  —  P.  I’eters.  dir.  Pub.  Serv.,  FrODOgfU  H  €trk 

lateral  sewers  in  Atlanta,  Date,  Plum,  5th,  (e.  e.  means  eiigrn.  est.)  4,700  ft.  8-  t< 

Columbia.  Cherry  and  Poplar  Sts.  $32,316.  36-in.  vitr.  clay  sewer  in  Diagonal  Rd 


14.  t'..  Vancouver — WMctiueeii.  city  elk.. 


Waste  Disposal 


Propftsfil  IT  orA' 

Kla.,  Fort  Myers-  Voted  $45,000  bonds. 


more  Noted  Mar.  18.  **4id  3,i50  ^1-  8-  to  .30-in.  Ont..  St.  Catharines — (Mty  Council  plans 

Calif.,  San  Diego  —  See  "Streets  and  in  Uucllle  St.  et  al.,  to  Shullo  &  De  l.uca  garbage  Incinerator,  concrete  and  brick 

Roads  ”  ('onstr.  Co..  140  North  Summit  St..  $8,390  etc.  $31,000.  B.  J.  Ramson  City  Hall’ 

Calif.,  San  Francisco — Apr.  21,  by  Bd.  and  $16,595  resp«ctively.  e.  e.  $9.200  and  engr. 

Pub.  Wks.  sewer  in  43rd  St..  620  lin.ft.  2  X  $22,100  respectively;  1,140  ft.  8  in.  in  tliti.  namiw.,A 

3  ft  ,  3,400  lin.ft.  2  ft.  6  in.  and  3  ft.  9  in..  Spring  and  Stuber  Sts.,  to  F.  A.  Jordano.  ircsirpfl 

and  1,244  lin.ft.  3  ft.  x  4  ft.  6  in.  reln.-con.  1232  Andrus  St..  $3,710,  e.  e.  $4,400.  C.rand  y;,  j  Highlands  -  ^iir  1’  at  Boro  Hall 

sewer  with  portion  of  invert  lined  with  vitr.  total  $70,518.  Noted  Apr.  1.  .K,  j,,,,  incinerator  I’  (1  ’Johnson  boro 

brick,  also  273  lin.ft.  8  and  18  in.  iron  o..  Clcvcland  -For  1,925  ft.  12-  to  24-in.  dk.  :  advT K  N -R  Anr  8 


ft.  12  in.  in  West  41st  St.,  to  E.  Cesa,  2462 
See  "Contracts  Baldwin  Rd..  $6,194  and  $1,090  respec¬ 
tively;  600  ft.  3  C  brick,  and  1,565  ft.  12- 


sewer  with  portion  of  invert  lined  with  vitr.  total  $70,518.  Noted  Apr.  1. 

brick,  also  273  lin.ft.  8  and  18  in.  iron  O.,  Cleveland — For  1,925  ft.  12-  to  24-in. 
stone  pipe.  etc.  $70,000.  M.  M.  O'Shaugh-  vitr.  tile  sewers  In  Delora  Ave.,  and  360 

nessy,  city  engr.  ft.  12  in.  in  West  41st  St.,  to  E.  Cesa,  2462 

B.  C..  Vancouver  —  See  "Contracts  Baldwin  Rd..  $6,194  and  $1,090  respec- 

.Awarded.”  lively;  600  ft.  3  C  brick,  and  1,565  ft.  12- 

to  24-in.  vitr.  tile  sewer  in  East  53rd  St., 
DlflX  txPCnVPa  to  Manson  Co.,  Engineers  Bldg.,  $14,919; 

Pa  Phlla— Dent.  Pub  Wks  Bureau  of  360  ft.  2  C  brick,  and  1,050  ft.  12-ln.  vitr. 

Kngin’eering,  Mar.  31,  general  contract,  1  *K-in«mnn^*Rd  *  ’ ts  187'*'*^wer'''in 

story,  basement  and  sub-basement,  64  x  £?'ki 

139  ft.,  brick  and  steel  encased  in  concrete  *i”oxn**er**i' 

pumping  station,  at  Northeast  Sewage 

Treatment  Works,  Wheatsheaf  I.iane  east  /i  V^'i  *'  tp 

of  Richmond  St.,  from  Evans-Steele  Inc..  ^1'?  .  "'Jv 'ir?  hu’. 

2217  Chestnut  St..  $329,876;  mechanical  x,  '  *1  A  '* 


Bids  Desired 

N.  J..  illghlaiiila— .4pr.  12,  at  Boro  Hall, 
30  ton  Incinerator.  I’.  (1.  Johnson,  boro 
elk.  :  adv.  E.  N.-R.  Apr.  8. 

Bids  Received 

Tex..  kT.  Wurth. — O.  E.  Carr,  city  mgr.. 


ette  Bldg.,  $253,000 ;  and  electrical  equip¬ 
ment.  from  Ross  Electric  Constr.  Co.,  106 
Fairmont  St.,  $95,800.  Noted  Mar.  18. 

I.a..  Baton  Rouge- — Comn.  Council,  Mar. 
24.  sanitary  sewers  in  McCall  and  Lake 
Hills  subdivision,  from  C.  B.  Stewart. 
Baton  Rouge,  $17,500.  Noted  Mar.  18. 

Minn.,  St.  Paul  —  A.  E.  Eggert.  city 
purch.  agt..  Mar.  23.  13,852  lin.ft.  12-  to 
66-in.  sewer  in  St.  Paul  Ave.  Sewer  Diet.  2, 
I'iv.  B,  from  Thornton  Bros.,  318  Endicott 
Bldg.,  $93,887.  Noted  Mar.  18. 


Xnp  A.  J.  Galvin,  16509  Clare  Ave.,  I.4ikewood,  wj  •j 

. . .  ...iv.ionTai  ft.  12-  to  24-in.  vitr.  DndgeS 

lulnment.  from  C.  M.  Brown  &  Co..  Lafav-  wwer  in  t  alne  Ave.,  to  Ahk^Io  Marra  <  o.. 

•  » —  -  .  quip-  Kn^ineera  Bldg.,  $9,765.  Grand  total  ' 

’  *^Wu!!  Milwaukee  —  J  H.  Fowles.  secy.  PvopOSed  Wovk 

Mar  Metropolitan  Sewerage  Comn.,  508  Market  ru,..,  w-i 

Tjilre  St.,  two  2.500  gal.  motor  oiierated.  float  ,  i.'I? 

wart  controlled,  centrifugal  pumps  for  Dillard  ' 

>  '  Ave.,  low  level  sewage  booster  station,  to  ,,  ,T  , 


,  Engineers  Bldg.,  $9,765.  Grand  total 
6  $49,110. 

WTa.,  Milwaukee  —  J.  H.  Fowles.  secy. 
.  Metropolitan  Sewerage  Comn.,  508  Market 


Masa..  Koaton — Dept.  Pub.  Wks..  making 
ins  rebuilding  steel  and  concrete  bridge 
er  New  York.  New  Haven  and  Hartford 


Bark  Blvd.  between  Van  Ness  Ave.  and  Noted  Mar.  4. 

West  Blvd.,  $36,799.  and  17,148  ft.  house  Tex.,  AUce — ('omplete  sewerage  system. 


sewers  $1.26,  also  sewer  in  Arlington.  2nd  to  Kirkwood,  Wharton  &  I.ee,  121  Com-  .. 
and  3rd  Aves.,  etc.,  $13,571.  and  15,892  ft.  merce  St..  San  Antonio,  $50,000.  Noted  ^ 

hou.se  sewers  $0.90;  from  L.  Mllltlch,  610  Mar.  18. 

West  64th  St.,  62,790  ft.  6-  to  12-ln.  vitr.  Tex..  Wneo  —  Sewage  treatment  plant.  ^ 


Pub.  Wks.,  Nashville  making  preliminary 
plans  1  span  68  ft.  steel  truss  bridge  on 
concrete  piers,  De  Kalb  Co.,  here.  $40,000. 


<>.,  .Vkron- — Bd.  Comrs.  Summit  Co.  takes 
bids  in  spring  40  ft.  spun  rein. -eon.  and 
steel  bridge,  30  ft.  roadway  New  Portage 


Pt-Vi  ongi  iLTn.  nnrt  to  San  Antonio  Machine  3U<)  ,  ana  14.5 J  il.  Bpan  rem.  con.  ana  ateei 


Feh.  25  and  Mar,  25. 

Contracts  Awarded 


and  compressors,  to  San  Antonio  Machine 
Supply  Co.,  325  North  Center  St.,  $15,903  ; 
3  centrifugal  pumps  complete,  to  Indus- 


truss  bridge,  30  ft.  roadway,  on  Cuyahoga 
St.  $62,000.  H.  G.  Sours,  Courthouse, 


N.  Y.,  New  Yorkr —  W.  J.  Flynn,  acting  Dallas,  $3,559;  2  diaphram  type  sludge 

pres.  Bronx  Boro.  Crotona  Park,  'TTemont  pumps  complete,  and  3  rotary  sludge  drag 


trial  Electric  Co.,  505  Exposition  Bldg.,  _  ..  _  ,  a  w 

Dallas,  $3.559 ;  2  diaphram  type  sludge  Tex.,  rarthage — See  Streets  and  Roads, 

pumps  complete,  and  3  rotary  sludge  drag  Tex.,  ('aero — See  "Streets  and  Roads, 

with  clarification  tanks  complete,  to  Dorr  Tex.,  Tnlla — See  "Streets  and  Roads. 


and  3rd  Aves.,  sewers  in  East  22nd  St.,  with  clarification  tanks  complete,  to  Dorr  Tex.,  Tnlla — See  ‘Streets  and  Roads, 

to  C.  Turlano  Contg.  Co.,  3185  East  Tre-  Co.,  310  South  Michlgran  Blvd.,  Chicago.  rallt..  Loo  Angeles— Plans  election  |1,- 

mont  Ave.,  $31,389  ;  Warring  Ave.,  to  C.  E.  111.,  $3,000  and  $12,060  respectively;  2  900,000  bonds,  constructing  new  and  re- 

Farrell  Contg.  Co.,  1981  Pilgrim  Ave.,  horizontal  sludge  drags  with  pre-sedlmenta-  placing  old  bridges  in  various  sections  of 
$2,290 ;  Truxton  St.,  to  Slack  &  Slack,  tlon  tanks  complete,  to  Link  Belt  Co.,  Hunt-  city. 


INDUSTRIAL  WORKS -BAY  CITY  •  MICHIGAN 


KOPPERS  BOUGHT  A  CRANE 


Koppers  bought  a  crane.  Perhaps  they  were  skeptical  —  but  not  for  long, 
because  —  well,  why  do  they  buy  more  Industrials?  They  have  found 
that  the  two  big  things  about  these  machines  —  Dependability  and  Dura¬ 
bility  count  the  most  in  the  long  run.  They  know  that  to  save  vast  sums 
each  year  in  material  handling  costs  by  using  Industrial  crawling  tractors 
is  just  like  finding  money.  Why  don’t  you  try  itP 


Write  for  booli  1 20-/4 


then  whatP  They  bought  another  —  and  another  —  and 
another.  You  have  heard  of  the  Kopp>ers  Company P  They 
build  coke  ovens  that  are  as  good  in  their  field  as  Industrials 
are  in  the  crane  industry. 

The  Koppers  Company  now  has  four  Industrial  crawling 
tractor  cranes — besides  a  great  number  of  other  Industrial  products 
such  as  locomotive  cranes,  giant  coke-pushers,  speed  reducers  and  door- 
lifters. 


MlrhlKan  —  State  Hy.  LH'pt,.  at  office 
Comrs.  Kent  Oo.,  (Jrand  Kapids,  State 
Bridge  410803,  Oontr.  1,  150  ft.  long,  22  ft. 
%ide,  from  Price  Bros.,  Tussing  Bldg., 
lAnaing,  130,909. 

Texan — See  ‘Txmialana." 

California — State  Hy.  Comn.,  Sacramento, 
Mar.  29,  thirty-six  39  ft.  span  rein. -con 
girder  bridge  over  Santa  Maria  Kiver,  north 
of  Santa  Maria,  San  Buis  Obi.spo  Co.,  from 
Uocca  &  Coletti,  San  Rafael,  $107,4  40. 
Kngrs.  est.  $124,750.  Noted  Mar.  18. 

Calif.,  I.on  .tiigeira-  For  29,468  ft.  6-  to 
10-in.  cement  sewer,  etc.  in  3rd  Ave.,  and 
38,777  ft.  6-  to  24-in.  vitr.  clay  sewer,  etc. 
in  Hyde  Park  Blvd.,  from  M.  Miller,  208 
West  2nd  St.,  $27,873  and  $58,874  resi>ec- 
tively  :  25,990  ft.  6-  to  18-in.  concrete  and 
vitr.  clay  sewer  in  Centenella  Ave.,  from 
O.  M.  Wucetich,  1057  North  Chicago  St., 
$32,918;  and  51,737  ft.  6-  to  12-in.  vitr.  clay 
sewer,  etc.  in  Sawtelle  Blvd.,  from  N. 
Chutuk  &  M.  Vukojevlch,  1230  Bon  Bon 
St..  $59,286. 

Calif..  San  I>legu  —  See  "Streets  and 
Rcmds.”  ' 

Contracts  Awarded 

Maas..  Roaton  —  City.  Dept.  Pub.  Wks., 
J.  H.  Sullivan  comr..  widening  Arlington 
S<i.  bridge,  <'oncrpte  and  steel.  Tremont 
St.,  to  J.  F.  Kennedy  t'onstr.  Co..  755 
Boylston  St.,  $41,497. 

N.  Y.,  Ponghkeepale  — F.  S.  Greene,  supt. 
Pub.  Wks.,  55  Iain<-aster  St..  Albany.  2 
main  piers  Mid-Hudson  River  Bridge, 
across  Hudson  River,  Dutchess  Co.,  here, 
Contr.  3,  to  Philipsburgh  Constr.  Co.,  15 
North  Bway.,  Yonkers,  $1,841,545.  Noted 
Mar.  4. 

N.  J.,  Camden — State  Hy.  Dept.,  Trenton, 
double  leaf  deck  girder  simple  trunnion 
bascule  bridge  over  Cooper  River,  on  Kn- 
trance  Rd.  to  Delaware  River  Bridge,  here, 
to  Kolyn  Constr.  Co.  &  M.  Staub.  Common¬ 
wealth  Bldg.,  Trenton,  $469,990.  Noted 
Mar.  11. 

Tex.,  I.Indeli — See  "Streets  and  Roads.’’ 


Bridges  (Continued) 

Bids  Desired 

_ May  4  (extended  date),  by  State 

ifv  Dent..  Augusta,  bridge  over  Kennebec 
River  in  Bath  and  Woolworth.  $3,000,000. 
J  11.  I>  Waddell,  150  Bway.,  New  York 
i'itv  engr  Noted  Apr.  1. 

*  .\mherst — Apr.  20,  by  Dept.  Pub. 

Wks  Boston,  2  concrete  bridges  and 
tiitiiminous  macadam  approaches,  each  ap- 
nnlkimately  750  ft.  long.  here.  $25,000  or 
inore.  W.  F.  Williams,  comr. 

W  V«.,  Morgantown — May  3,  by  Mor¬ 
gantown  Co.  Court,  W.  D.  Parks,  pres.,  80 
ft  Pony  truss  steel  bridge,  etc.,  over  White 
Dav  Creek  at  Smithtown,  Clinton  Dist.  A. 
J  Baritell,  co.  road  engr.  ;  adv.  10.  N.-R. 

^’’boiilsiana — Apr.  29.  by  State  Hy.  Dept., 
Baton  Rouge,  I.,eathermans  Creek  Bridge. 
80  ft  low  riveted,  concrete  and  steel,  on 
Arcadla-Homer  Highway,  Federal  Aid  Proj¬ 
ect  85-D,  1  ml.  south  Athens,  Claiborne 
Parish ;  also  reconstructing  and  reitairing 
Calcasieu  River  Bridge,  on  I>ake  Charles- 
West  I.Jike  Highway,  State  Aid  Project  461, 
•It  I.Jikp  Charles,  Calcasieu  Parish.  W.  B. 
KolH'rt,  Reymond  Bldg.,  Baton  Rouge,  high¬ 
way  engr.  j  ,,  w 

Ohio — Apr.  16,  by  Dept.  Hys.  and  Pub. 
Wks  .  Columbus,  steel  and  concrete  bridges 
in  Vinton,  Lawrence,  Perry,  Pike,  Morgan, 
Ciermont  and  Athena  Co.  $91,093.  (1. 


III..  Chirago — Apr.  15,  by  H.  K.  M  allace. 
elk.  Sanitary  Dlat.  of  Chicago.  910  South 
Michigan  Ave.,  approaches  for  bascule 
bridge  over  main  drainage  channel  Sanitary 
nist.  of  Chicago,  on  line  South  Cicero  Ave. 
$150,000.  M.  F.ller,  chn. 

la..  Cedar  Kapids  —  Apr.  15.  at  office 
Auditor  Linn  Co..  160  x  2o  ft  high  truss 
bridge,  rebuilding  24  ft.  I-beam  bridge  and 
23  box  culverts  on  Federal  Aid  Project  255  ; 
50  X  20  ft.  pony  truss  bridge  and  1 2  box 
culverts  on  Federal  Aid  Project  230;  24 
culverts  on  Federal  Aid  Project  341  ;  one 
40  ft.  I-beam  and  one  150  x  20  ft.  high 
truss  bridge  also  16  culverts  on  Federal 
Aid  Project  264;  40  x  20  ft.  I-beam  bridge 
and  22  box  culverts  on  Federal  Aid  Project 
229.  R.  Gearhart.  Cedar  Rapids,  co.  engr. 

...  -Apr.  13.  at  office  Auditor 
one  96  X  20  ft.  pony  truss  and 
'  '1.  high  truss  bridges,  also 
I-beam  approaches.  F.  A. 
engr. 

■  Apr.  12,  at  office 

.  one  I-beam  bridge, 

12  box  jculverts,  also 
Elder,  Mar- 


Dams 


Proposed  Work 

TeX..  IJel  Rio — Texas  Central  Power  Co., 
c/o  Frost  Bldg.,  San  Antonio,  making 
surveys  large  jxiwer  dam  on  Devils  River, 
near  here,  to  supply  hydro-electric  energy 
to  I>el  Rio  and  surrounding  farms  and 
ranches.  $250,000.  Private  plans. 


la.,  Marengi 

Marengo  Co..  _ 

one  110  X  20  ft. 
two  40  X  20  ft.  1 
Peterson,  Marengo,  co. 

la..  Marshalltown  - 
Auditor  Marshall  Co., 

43  circular  and  t;  -  . 

extending  6  culverts.  D.  C. 
shalltown,  co.  engr. 

la.,  Nevada  —  Apr.  15,  at  office  Auditor 
Story  Co.,  one  I-beam  bridge  and  18  box 
culverts.  Address  S.  Stelgerwalt. 

Minn.,  Minneapolis — May  19.  at  office  F. 
S.  Gram,  city  purch.  agt.,  City  Hall,  Cedar 
Ave.  bridge  over  Mississippi  River,  at  10th 
Ave.  S.  E.  and  University  Ave.  to  15th  Ave. 
S.  and  2nd  St. ;  adv.  E.  N.-R.  Apr.  8. 

Kan.,  Ft.  Scott — See  “Streets  and  Roads.” 

Kan.,  Olathe — Apr.  30,  by  Clerk  Johnson 
Co.,  three  18  ft.  slab  span  bridge,  four  26il 
ft.  span  girder  bridge  and  one  53  J  ft.  span 
concrete  girder  bridge  on  Federal  Aid  Proj¬ 
ect  3t2-A.  E.  J.  Terrill,  Court  House,  co. 
engr. 

Kan.,  Seneea — Apr.  19,  by  Clerk  Nemaha 
Co.,  one  100  ft.  and  one  60  ft.  steel  truss, 
also  two  30  ft.  and  two  20  ft.  I-beam  spans 
on  Federal  Aid  Project  225-C.  L.  T.  Price, 
Court  House,  co.  engr. 

Tex.,  Abilene — See  "Streets  and  Roads.” 

Tex.,  Boston — See  "Streets  and  Roads.” 

Tex.,  Brownsville  —  See  "Streets  and 
Roads.” 

Tex.,  Sweetwater  —  See  “Streets  and 
Roads.” 

Callfomia — Apr.  26,  by  State  Hy.  Comn.. 
Sacramento,  rein. -con.  bridge  to  have  180 
ft.  open  spandrel  arch  and  four  32  ft.  gir¬ 
der  approach  spans  over  Smith  River  near 
Adams  Station.  Del  Norte  Co.  R.  M.  Mor¬ 
ton,  Forum  Bldg.,  Sacramento,  highway 
engr. 

Qne.,  Val  Morin — May  1,  by  A.  I.AplerTe, 
Val  Morlu,  concrete  bridge  over  North 
River.  $35,000.  I.  E.  Vallee,  67  St.  Cyrllle 
St.,  Quebec,  engr. 

Bids  Received 

Bonlsiana  —  State  Hy.  Comn.,  Baton 
Rouge,  Mar.  23,  Sabine  River  Bridge,  inch 
75  ft.  pony  truss  span  and  300  ft.  steel 
awing  span,  etc..  Federal  Aid  Project  336-B, 
at  Orange,  Tex.,  from  Womack  Constr.  Co. 
and  Brown-Abbott  Co..  Wilson  Bldg.,  Dal¬ 
las.  Tex.,  $246,642.  Noted  Mar.  11. 


Railways 


Proposed  I^'orfe 

North  Carolina — New  Holland,  Hlggins- 
port  &  Mt.  Vernon  Ry.,  New  Holland,  plans 
reconstructing  and  completing  36  ml.  rail¬ 
way  from  Wenona  to  New  Holland,  on  Mat- 
tamuskeet  Lake,  In  Hyde  Co. 

North  Carolina — Southern  Ry.,  B.  Her¬ 
man,  ch.  engr,  1300  Penn.  Ave.,  Wash., 
D.  C.,  plana  double  tracking  from  Salisbury 
to  point  6  ml.  west  on  Asheville  Dlv.,  also 
enlarging  Salisbury-Spenct-r  yards,  here. 

Texas — See  "Unclassified,  under  Callado, 
Tex.” 

California — City  of  San  Francisco  plans 
to  appropriate  $4,076,000  for  railway  ex¬ 
tensions,  equipment  and  shops  in  San  Fran¬ 
cisco.  M.  M.  O'Shaughne-ssy.  San  Francisco, 
city  engr. 

Contracts  Awarded 

Oklahoma  —  Gulf,  Colorado  &  Santa  Fe 
R.  R.  Co.,  Galveston,  Tex.,  F.  Merritt,  ch. 
«tlgr.,  32  ml.  standard  gauge  railroad  from 
Fairfax  to  Pawhuska,  here,  to  Sharp  & 
Fellows  Constr.  Co.,  Central  Bldg.,  I.,os 
Angeles,  Calif.,  c/o  A.  G.  Gannon  in  charge 
work,  approximately  $140,000. 


Streets  and  Roads 


Proposed  Work 

Maas.,  Boston — Plana  widening  Boylston 
St.  from  Arlington  to  Dartmouth  Sts.  To 
exceed  $25,000.  J.  H.  Sullivan,  comr. 

Maaa..  Bridgewater— Voted  $32,000  ap¬ 
propriation  improving  various  streets  and 
extending  waterworks.  Bd.  Selectmen, 
engrs. 

Maas.,  Concord — IMans  improving  various 
streets.  $41,500  appropriated.  Bd.  Select¬ 
men,  engr. 

Mass.,  Roxbury  (Boston  P.  O. )  —  Bd. 
Street  Comrs.,  Boston,  plans  laying  out  and 
constructing  Alley  1006  as  public  street 
from  Huntington  Ave.  to  South  Huntington 
Ave.  $25,000  or  more.  J.  Sullivan,  secy. 

Conn.,  Stratford— Plans  grading  and  oil¬ 
ing  various  streets.  $45,000.  Dept.  Pub. 
M’ks.,  Town  Hall,  engr. 

N.  J.,  Seaside  Heights — Mayor  and  Boro 
Council  plans  grading  and  graveling  Ocean 
Terrace,  $20,000  ;  and  regraveling  Franklin 
Ave.,  $15,000.  H.  M.  Herbert,  Seaside 
Heights,  engr. 

Pa.,  Phlla. — Dept.  Pub.  Wks.,  Bureau  of 
Highways,  rejected  bids  Mar.  18,  grading, 
65th  Ave..  Bingham,  Comly,  I.,awnd.ale, 
l.ievick,  Vankirk,  Edna,  Fern.  Franklin, 
Front.  Gale,  I^awrence,  Spencer,  2nd.  4th. 
9th,  11th  and  12th  Sts.  ;  and  asphalt  repav¬ 
ing  Haverford  St.  Noted  Mar.  25. 

Pa..  Phlla. — Dept.  Pub.  Wks.,  Bureau  of 
Highways,  rejected  bids  Mar.  25.  grading 
Glen  Echo  Rd..  Filmont,  Rltner,  12th  and 
Tyson  Sts.  G.  H.  Biles,  dir. 

Pa.,  Swissvale — Election  May  18,  I2OO2- 
000  bonds,  improving  various  streets.  J. 
D.  Hall,  boro  engr. 

W.  Va.,  Berkley — Marsh  Fork  Diet.,  Ra¬ 
leigh  Co.,  voted  $168,000  bonds,  itnproving 
various  roads.  W.  J.  Campbell,  Beckley, 
co.  engr.  Noted  Mar.  25. 


Excavation,  Drainage, 
Irrigation,  Levees, 
River  and  Harbor 


Proposed  Work 

Mass..  Boston — Commonwealth  of  Massa¬ 
chusetts,  Metropolitan  Planning  Bd.  plans 
filling  in  Charles  River  Basin  and  changing 
harbor  lines.  To  exceed  $25,000.  H.  1. 
Harriman,  chn. 

Tex.,  Brownsville — El  Jardln  Community, 
near  here,  Cameron  Co.,  election  soon  $800,- 
000  bonds,  irrigation  district  and  drainage 
system.  C.  P.  Williams,  Brownsville,  engr. 


Centrifugally  Densified 

Manufacturing;  Prwesses  and  Equipment  Fully  Patented 


Reinforced  concrete  pipe  of  maximum 
density.  Under  the  Nichols  method  of 
manufacture  aggregates  can  be  evenly 
distributed  or  controlled  as  desired 
within  the  pipe  body.  Friction  losses 
are  reduced  to  a  bare  minimum  by  our 
process  of  automatically  troweling 
and  burnishing  the  pipe  interior. 


Made  to  exceed  specification  require¬ 
ments  for  sewers,  highways,  railway 
culverts,  water  supply  lines.  We  li¬ 
cense  the  local  manufacture  of  Nichols 
pipe  or  execute  pipe  contracts  our¬ 
selves. 

Nichols  Centrifugal  Products  Corp. 

8100  E.  Jefferson  Ave.,  Detroit,  Mich. 


April  8,  1926 


ENGINEERING  NEWS-RECORD 


Stiftts  and  Koads  (Continued) 

W.  V».,  WilllamBOB — Election  Apr.  24, 
(ioo  bonds.  Improving  various  streets. 

Hatlield,  mayor. 

>•  C.,  Shelby — Plans  to  Issue  $125,000 

iKiiids  additional  street  paving. 

<;ii  ,  Thomasvllle  —  Making  preliminary 
plans  improving  various  streets.  $25,000 
iMind  election  soon  for  same.  Uobert  &  Co., 
Hona  Allen  Bldg.,  Atlanta,  engrs. 

na.  Orlando  —  Orange  Co.  voted  $7,- 
(IIHI  000  bonds,  paving  340  mi.  various  roads. 

I.'oiiisiana  —  State  Hy.  Comn.,  Baton 
lii.uge,  plans  expending  $16,000,000  during 
i:t26.  of  which  $10,000,000  will  be  spent  by 
liighwav  Comn.,  and  $6,000,000  to  b«> 
supplemented  by  amounts  expended  by  local 
siil'divisions.  Work  includes  hardsurfacing 
]0  mi.  Jefferson  Highway,  south  of 
Mexandria  and  7  mi.  Jefferson-Dixie  Over- 
iand  Highway,  etc.  al.so  gravel  surfacing 
;.ou  ml.  various  roads,  etc. 

I>a..  Fointc*  a  la  Harhe  —  Police  Jury 
I’laquemine  Parish,  election  May  15,  in  new 
created  Road  Dist.  4,  levying  10  mill  tax 
for  period  of  15  years,  hardsurfacing  6  mi. 
road  from  courthouse  to  Bomlmer  Planta¬ 
tion.  . 

Ky.,  Hopkinsville  —  Making  preliminary 
plan's  grading  and  sheet  asphalt  paving 
16.000  sq.yd.  various  streets.  $32,000.  C. 
Vaughn,  city  engr. 

Ohio — Dept.  Highways  &  Pub.  Wks.,  can¬ 
celled  bids  to  have  been  oiamed  Mar.  19, 
hauling  and  spreading  limestone,  etc.,  on 
1  942  mi.  Sect.  “H-l”  McConnelsville-New 

I.,exington  Rd.,  Morgan  Co. ;  and  3.5  mi. 
Sects.  "K”  and  “S”  same  road.  Xoted 
.Mar.  11. 

O.,  Akron — W.  Peters,  dir.  I’ub.  Serv., 
takes  bids  in  spring,  grading,  curbing,  vitr. 
brick  paving  5,900  sq.yd.  Peerless  Ave. 
$.■>(1,500.  E.  A.  Kemmler,  Municipal  Bldg., 
engr. 

O.,  Akron — Bd.  Comrs.  Summit  Co.  takes 
bids  in  spring  grading,  curbing,  and  pav¬ 
ing.  etc.,  with  (a)  vitr.  brick  or  <b)  con¬ 
crete  34,000  sq.vd.  Kenmore-Mogadore  Rd. 
44-E,  (a)  $178,000  (b)  $133,000;  35.400  s(i. 
vd.  Boston-Mills-Hudson  Rd.  32-C,  (a) 

$200,000  <b)  $153,000  ;  and  36,800  sq.yd. 

South  Main  St.  50-D.  (a)  $212,000  <l>> 

$154,000.  H.  D.  Sours,  Court  House,  engr. 

O..  Akron — W.  F.  Peters,  dir.  Pub.  Serv. 
takes  bids  in  spring  grading,  curbing, 
paving,  etc.  6,925  sq.yd.  Packard  Dr. 
$56,700.  E.  A.  Kemmler,  Municipal  Bldg., 


widening,  sidelighting  and  asphalt  repaving 
Cleveland  Ave.  S.  W.  from  Tuscarawas  to 
6th  Sts..  60  ft.  $50,000.  W.  E.  Sarver, 
City  Hall.  engr. 

O.,  Columbiia — Franklin  Co.  soon  takes 
bids  grading  and  waterbound  macadam 
paving  1.085  ml.  Coffman  Rd.  $15,929,  1.15 
mi.  Clotts  Rd.  $29,054,  0.53  mi.  Haper  Rd. 
$17,464,  0.566  mi.  1st  Ave.  Rd.  $13,424. 
0.12.5  mi.  Deshler  Rd.  $3,841,  and  0.51  m.l 
Central  Ave.  $12,306.  C.  C.  Dattimer,  co. 
surv. 

O.,  St.  Clairsvllle — Bd.  Comrs.  Belmont 
Co.  soon  takes  bids  traffic  bound  macadam 
I)aving  St.  Clalrsvllle-Warnock  and  other 
roads.  $60,000.  E.  M.  Shirk,  St.  Clalrs- 
ville.  engr. 

O.,  Youngstown — Bd.  Control  soon  takes 
bids  widening  and  asphalt  repaving  J  ml. 
Indianola  Ave.,  32  ft.  $50,000. 

Ind.,  Evansville  —  Bd.  Pub.  Wks.  soon 
takes  bids  asphalt,  brick,  concrete  or 
asphaltic  concrete  on  concrete  paving  Gum 
St.,  Benninghof,  Runnymeade,  Henning,  and 
Raker  Aves.  To  exceed  $25,000.  R.  J. 
Hitch,  city  elk. 

Mich.,  Detroit  —  Making  plans  3i  In. 
sheet  asphalt  on  8  in.  concrete  surfacing 
4.670  sq.yd.  Elmira  Ave.  $23,320.  2,440  sq. 
yd.  Beechdale  Ave.  $12,190,  1.930  sq.yd. 

Springle  Ave.  $9,680.  3,310  sq.yd.  Doyle 
.4ve.  $11,560,  6,160  sq.yd.  Traverse  Ave. 
$3(1,800,  2,510  sq.vd.  Rosemarv  Ave.  $12,- 
560,  1,345  sq.yd.  Duane  Ave.  $6,720,  7,320 
sq.yd.  Cadet  Ave.  $36,550,  1.730  sq.yd.  Clo- 
verdale  Ave.  $8,640.  all  foregoing  30  ft. 
wide;  9,600  sq.yd.  Nottingham  Ave.,  30  to 
36  ft.,  $48,010;  3.310  .sq.yd.  Caniff  St.  $16.- 
650,  5.170  sq.yd.  Puritan  Ave.  $25,800,  9.610 
sq.yd.  Jerome  Ave.  $48,030,  all  36  ft.  wide; 
2,050  sq.yd.  Lyman  PI.  $10,250,  9,540  sq.yd. 
Fenelon  Ave.  $47,710,  3,600  sq.yd.  Turner 
.Ave.  $17,910,  5,200  sq.yd.  Oreenlawn  Ave. 
$26,000.  1.075  sq.yd.  Chrlstlancy  Ave. 

$5,390.  2,660  sq.yd.  Burt  Ave.  $13,320,  2,760 
sq.yd.  Tarnow  Ave.  $3,590,  4,540  .sq.yd.  Ap- 
pollne  Ave.  $22,700,  4,710  sq.yd.  DeSota 
Ave.  $23,540,  3,670  sq.yd.  Sorrento  Ave. 
$18,350,  1.800  sq.yd.  Shields  Ave.  $8,090, 
4,900  sq.yd.  Kentucky  Ave.  $24,250,  all  fore¬ 
going  28  ft.  wide:  12.160  sq.yd.  Meyers 
Ave.,  46  ft.,  $60,720;  6.400  sq.vd.  Harper 
Ave..  50  ft.,  $31,960.  P.  A.  Fellows,  city 
engr, 

Mlrh.,  River  Rouge— Plans  election  $60,- 
000  bonds,  widening  and  vlbrollthlc  or  con¬ 
crete  paving  West  Jefferson  Ave.  M.  L. 


Brown  &  Son.  407  Capitol  Bldg.,  Detroit, 
engrs. 

111.,  Ashland— ('ity  Clerk  takes  bids  about 
Apr.  15.  grading,  curbing  and  concrete 
paving  124  blcH'ks  various  streets.  27  and 
40  ft.  Goodell  &  Millard,  Beardstown,  engrs. 

111.,  Dwight  —  Plans  curbing,  widening, 
concrete  paving,  etc.,  6,000  sti.yd.  East  Main 
St.  $25,000.  Consoj'r,  Older  &  (Juinlan, 
140  South  Dearborn  St..  Chicago,  engrs. 

III.,  K  ■loxville  -  I’lans  grading,  curbing 
and  vitr.  brick  on  concrete  paving  6  blocks 
various  streets,  36  ft.  $25,000.  F.  M, 
Connolly,  city  engr. 

111.,  Melrose  I’ark  -  Takes  bids  about 
Aug.  1,  concrete  paving  6.5  mi.  various 
streets.  $400,000.  W.  Tht)mas,  City  Hall, 
Oak  Park.  engr. 

111.,  Mount  Carmel  —  Wabash  Co,  soon 

takes  bids  gravel  surfacing  12  mi.  Road 
Dist.  3.  $32,000  bonds  voted.  D  A.  Mc- 

Clung,  Court  House,  supt.  Noted  Mar.  4. 

111.,  Oak  Park — Rd.  I,ocal  Impvts.  takes 

bids  about  July  1,  asphalt  paving  24,5((0 
sq.yd.  W>>odbine  Ave.,  $184. (*00 ;  10,000 

sq.yd.  Lake  St.,  $117,000;  and  16.000  s<j.yd. 
North  Ave.,  $140,000.  W.  Thomas,  t'ity 
Hall,  engr.  Noted  Feb.  18. 

111.,  River  Ftirest  (mail  Oak  I’ark)  — 
Takes  bids  about  Aug.  1,  asphalt  paving  1.5 
mi.  Division  St.  $150,000,  W.  Thoma.s, 
City  Hall,  Oak  Park.  engr. 

111.,  Sterling  —  Soon  takes  bids  grading, 
curbing  and  con»rete  as|>halt  or  bri<k 
paving  50,000  sq.yd.  19th  .Ave.,  East  and 
West  5th  Sts.  A.  G.  Hubbard.  City  Hall, 
engr. 

la.,  Oskaloosa  —  Mahaska  Co.  election 
Apr.  14.  $1,000,000  bonds,  improving 

primary  road  system.  R.  H.  Tumy,  Oska- 
ioosa,  co.  engr. 

la.,  Sigourney — Keokuk  Co.  takes  bids  in 
spring  or  summer  grading,  bridging,  etc.,  6 
ml.  I’rimary  Rd.  2  $60,000,  and  4.5  ml. 
Primary  Rd.  85  $65,000 ;  also  gravel  sur¬ 
facing  I’rimary  Rd.  2,  we.st  of  here  to 
Mahaska  Co.  line,  $40,000.  R.  C.  Fye, 
Court  House,  engr.  Noted  Apr.  1. 

Kan.,  Perry — Making  plans  paving  vari¬ 
ous  Streets.  To  exceed  $25,000.  Sho<'kley 
Eng.  Co.,  800  Graphic  Arts  Bldg.,  Kansas 
Cltv,  Mo.,  engrs. 

XoHh  Dakota — State  Hy.  Dept,  and  Rd. 
Comrs.  Oliver  Co.,  Center,  rejected  bids  Mar. 
23,  grading,  etc.,  50,425  cu.yd.  Federal  Aid 
Project  314-A.  C.  Christensen,  highway 
comr.  Noted  Mar.  18. 

Misaoiirl — State  Hy.  Dept.,  Jefferson  City, 
I>lans  grading  113.905  mi.  roads  in  Bates, 
Boone,  I,inn,  Pettis,  Pike,  Ralls,  Randolph, 
Saline,  Vernon  and  St.  Charles  Counties: 
30  ft.  grading  13  mi.  roads  in  Cass  Co.  ;  18 
ft.  gravel  surfacing  5  mi.  road  in  Oregon 
Co.;  9  ft.  brick  paving  13.2  mi.  road  Boone 
Co.;  18  ft.  brick  paving  7.7  mi.  Randolph 
Co.  ;  9  ft.  concrete  paving  30.7  mi.  roads 
in  Boone  and  Saline  Counties:  and  18  ft. 
concrete  paving  73.2  ml.  roads  in  Bates, 
I,inn,  Pettis,  Pike,  Ralls,  Randolph,  St. 
Charles  and  Vernon  Counties.  B.  H.  Plep- 
meier,  ch.  engr. 

Mo.,  Platte  City — Voted  $26,000  bonds, 
sheet  asphalt  paving,  etc.,  approximately 
23.000  sq.yd.  various  streets.  W.  B.  Rollins 
&  Co.,  521  Ry.  Exch.  Bldg.,  Kansas  City, 
engrs.  Noted  Mar.  4. 

Mo.,  St.  Ia>nia — Bd.  Pub.  Serv..  208  City 
Hall,  soon  takes  bids  asphalt  paving  27,325 
sq.yd.  Hawthorne  and  Ix>ngfellow  Places, 
$115,200;  asphaltic  concrete  paving  1,330 
sq.yd.  Dunnica  St.  $10,750,  and  1,005  sq.yd. 
Duke  St.  $8,380  ;  also  concrete  paving  2.425 
s«i.yd.  alleys  in  City  Blocks  4842  and  2690, 
$6,650.  W.  AV.  Homer.  300  City  Hall.  engr. 

.\rk..  Batesvllle— Plans  sheet  asphalt  sur¬ 
facing  6  blocks  Broad  and  Bates  Sts..  Dist. 
5.  24  ft.  $32,000.  F.  F.  C.  Woodward, 
mayor.  Engineer  not  selected. 

Ark.,  Fayetteville — Soon  takes  bids  grad¬ 
ing,  curbing  and  concrete  or  asphalt  pav¬ 
ing  2.576  ft.  Paving  Dist.  31.  $27,000.  E. 

M.  Ratliffe.  Stone  Bldg.,  engr. 

Tex.,  Carthage — Panola  Co.  making  plans 
grading  and  bridging  4.11  mi.  Highway  43. 
$28,000.  D.  E.  Martin,  Carthage,  co.  engr. 

Tex.,  Cuero — De  Witt  Co.  making  plans 
grading,  bridging  and  hardsurfacing  11  mi. 
Yorktown-We.sthofT  Rd.,  18  ft.,  $309,000; 
also  gravel  surfacing  6  ml.  Highway  29.  16 
ft..  $30,000.  W.  H.  Koether,  Yorktown, 
engr. 

Tex.,  Cuero — DeWItt  Co.  making  plans 
grading,  bridging  and  gravel  surfacing  24 
mi.  Highway  In  Road  Dlsts.  7  and  8.  $750,- 
000.  A.  H.  Gulledge,  Yorktown,  engr. 

Tex.,  Dallas  —  Dallas  Co.,  making  plans 
grading,  constructing  timber  pile  trestle 
overpass  and  bituminous  macadam  sur¬ 
facing  approaches  on  0.159  ml.  Highway 
10-A,  between  Cedar  Hill  and  Ellis  Co.  line, 
18  ft.  $25,300.  R.  H.  Cllnger,  co.  engr. 

Tex.,  Galveston — Takes  bids  after  Apr. 
10,  improving  Bway.,  75.000  sti.yd.  rein.- 
con.  or  asphalt  paving,  20.000  lln.ft.  con- 
concrete  curbing  or  curbing  and  guttering 
20,000  lln.ft.  plain  concrete  curbing,  3,000 


lin.ft.  concrete  heaiiers,  c»c.  $250,000.  C. 
•A.  Holt.  Jr.,  Galveston,  engr. 

Tex.,  Ilillsliuru  Plans  permanimt  paving 
8  bl(H-ks  West  Elm  St.  $3o,00(*.  T.  .A. 
BulltH'k,  Hillsboro,  engr. 

Tex.,  Jiiuriinutun  \'ot>(i  $40,000  bond.s 
permanent  paving  18  bliaks  various  streets. 
J.  B.  Leggett,  mayor  -Noted  .Mar.  18. 

Tex.,  Menard — Menard  Co.  election  soon 
$150,000  l>onds,  hardsurfacing  11  mi.  high¬ 
way  radiating  from  here.  I'robably  state 
and  federal  aid.  Addr*'ss  J.  W.  Mathews, 
judge. 

Tex.,  .Muleshoe — Railey  t'o.  election  s«M>n 
$90,000  bonds,  grading,  graveling,  <tc..  5 
ml.  Highway  7.  Addnss  W.  <1.  Kennedy. 
Muleshoe.  CO.  judge. 

Tex.,  Port  .Arthur  —  Making  preliminary 
plans  concrete  |>aving.  etc.  8  ml.  various 
streets,  16  ft.  $500,000.  Election  June  1, 
$150,000  bonds,  for  .same.  W.  O.  Rowi-r, 
Port  Arthur,  city  engr. 

Tex.,  Ka>  mitndville  -Will.acy  Co.  plans 
hard  paving  18  mi.  roads  extioiding  south 
from  here  to  Cameron  Co.  line  and  on  high¬ 
way  extending  north  and  lateral  roads. 
$600,000.  $300,000  to  b«’  suppli'mented  by 

State  and  Federal  Aid.  J  E.  Hohn.son, 
Rayniondville.  engr.  Noted  Jan  7. 

Tex.,  Slaton  —  Voted  $100,000  ls>nds, 
paving  18  blocks  various  str*-i-ts.  Mont¬ 
gomery  &  AVard.  545  Harvey  Snid»-r  Bldg., 
AVichita  Falls,  engrs. 

Tex..  Tiilla — Swisher  Co.  making  plans 
grading  and  bridging  3o  ml.  Highway  9. 
$150,000.  L.  1).  Cox,  Tulia,  div.  engr. 

Tex.,  Tyler-  -A’oted  $50,000  bunds,  paving 
various  streets.  Address  A.  R.  Curtis, 
city  secy. 

Tex.,  Vernon  —  H.  Mason,  mayor,  soon 
takes  bids  paving  4  bUs-ks  Fannin.  1  block 
Dawson  and  1  block  AVand<  rer  Sts.  $3o,ooo. 
J.  R.  Nabors.  A’ernon,  engr. 

tlklahomn  — State  Hy.  Det)t.,  Oklahoma 
City,  making  surveys  grading,  etc..  11  ml. 
State  Highway  9,  west  of  Checotah,  3o  ft., 
McIntosh  Co.,  $60,000;  and  18  ml.  Stato 
Highway  9  ea.st  from  Denver  tt>  county  line, 
30  ft.,  Okmulgee  Co.,  $40,000.  J.  W.  Pag<', 
highway  engr. 

Okla..  Frederick  —  Made  plans  paving 
various  streets  in  I’avlng  Dist.  11.  To 
exceed  $25,000.  Benham  Eng.  Co.,  512 
Gumbel  Bldg.,  Kansas  City,  Mo.,  engrs 

Okla.,  Ilnliart  —  A’oted  $36,600  bonds, 
grading  and  concrete  paving  11.750  sq.yd. 
North  AVashIngton  and  North  Hill  Sts.,  30 
ft.  A’.  A’.  I.ong  &  Co.,  1300  Colcord  Bldg.. 
Oklahoma  City,  engrs. 

Okla.,  Alangum  —  Making  preliminary 
plans  paving  various  streets.  To  exc»ed 
$25,000.  Benham  Eng.  Co.,  512  Gumbel 
Bldg.,  Kansas  City,  Mo.,  engrs. 

Okla..  Muldr€iw  —  Making  preliminary 
plans  grading,  curbing  and  ct)ncrete  paving 
9.400  sq.yd.  Main  St.  $30,000  A.  Phillips, 
city  elk.  Engineer  not  selected. 

Okla.,  Newkirk  —  Making  preliminary 
plans  concrete  paving  various  streets.  To 
exceed  $25,000.  H.  E.  Munson  &  Co.,  401 
Grain  Exch.  RIdg.,  Oklahoma  City,  «-ngrs. 

Okla.,  Oklahoma  f'lt.v  —  Plans  grading, 
curbing  and  sheet  asphalt  paving  5,130 
sq.yd.  AVest  21st  St.  $27,610.  B.  M.  Hart, 
City  Hall,  engr. 

Calif.,  I>OB  Angeles  —  IjOS  Angeles  Co. 
plans  mountain  road  from  Glendora 
through  Sierra  Madre  mountains  to  San 
Gabriel  dam  site.  To  exceed  $125,000. 

Calif.,  Maywood  —  Alade  plans  concrete 
paving  and  street  lighting  system  on 
Atlantic  Ave.  between  south  city  boundary 
and  52nd  St.  To  exceed  $100,000.  A'. 

AA’ood,  Amer.  Bank  Bldg.,  Lf>o  Angeles, 
engr. 

Calif.,  Oakland — Made  plans  improving 
Harrison  St.  between  13th  and  20th  Sts., 
18,454  s(|.ft.  grading,  3,412  lln.ft.  concrete 
curbing,  4,547  sq.ft,  concrete  guttering, 
27,194  sq.ft.  AA'arrenlte  surfacing.  13.907 
sq.ft.  6  in.  concrete  base,  etc.  AA'.  AA’.  Har¬ 
mon,  city  engr. 

Calif.,  San  Diego — Making  plans  grad¬ 
ing,  curbing,  sidewalks,  etc.,  on  Crown 
Point,  a  subdivision  on  Mission  Bay.  $250,- 
000.  Watson,  A’alle  &  Gouch,  502  Spreckels 
Bldg.,  engrs. 

Calif..  San  Diego  —  Bd.  Supervs.  San 
Diego  Co.  making  plans  5  in  concrete  pav¬ 
ing  Euclid  Ave.  from  TTniversIty  to  Imperial 
Aves.  $150,000.  AA’atson,  A’alle  &  Gouch, 
508  Spreckels  Bldg.,  engrs. 

Calif.,  San  Diego — Ix>ve  &  Touhey,  Com¬ 
monwealth  Bldg.,  made  idans  Improving 
Islenalr  Subdivision.  San  Diego  Co.,  3,629 
lin.ft.  cement  curbing,  30,521  sq.ft,  cement 
sidewalk,  9,951  cu.yd.  earth  excav.,  12,513 
6  in.  sewer,  11,911  6  In.  water  pipe,  and 
2,317  4  in.  water  pipe,  etc.  $35,0(10.  Wat¬ 
son,  Valle  Sc  Gouch,  508  Spreckels  Bldg., 
engrs. 

Calif.,  San  Diego — Common  Council  plans 
improving  Rosecrans  and  Talbot  Sts.,  etc., 
123,828  sq.ft.  5  in.  concrete  paving,  8,681 
cu.yd.  excav.,  6,844  lin.ft.  concrete  curbing, 
etc.  :  also  I’niverslty  Ave.  from  Euclid  Ave. 
to  eastern  city  limits,  359,988  sq.ft.  5  in. 
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and  Roads  (Continued) 
pavinK  39.085  ou.yd.  exoav..  lfi.2fil 
lin  ft  loiuTvte  curbInK,  etc.  F.  A.  Rhodes, 

,  iiv  Hall.  enpr. 

I  alif  !*»'•  FraneUro  —  Plans  to  appro- 
„ri  Itf  $6,000,000.  wldeninK  Capp  St.  ;  al.so 
ii.iiiimo  street  Improvements  fronting  elty 
j.poirty.  M.  M.  O'ShauRhnessy,  city 

"'unt  Hamilton  —  Wentworth  Co.  plana 
r.  ..link:  craveling  and  maeadamizinB  vari- 
loAds.  $125,000.  H.  A.  Rumsden, 
I  ..iintv  Hldg.,  engr.  ^  ^  , 

Out  .  Kingston  —  Frontenao  Co.,  plans 
iM'.veiink:  earth  and  macadamizing  roads. 
«-‘,;5i.(i  R.  H.  Fair,  183  William  St.,  engr. 
'‘out  Niagara  Falln — Plans  curbing,  gut- 
t.  rim;  and  asphalt  on  concrete  paving  6,ooo 
Ml  yd  Falla  Ave.  $25,000.  T.  S.  Scott,  City 

*'‘ont.*  Toronto — Fast  York  Twp.,  plana  16 
ft  con.-rete  or  asphalt  on  concrete  paving, 
>;tinluitM'  Ave.  $3,900,  Rivercourt  Ave. 
■ji'sini.  Monarch  Park  Ave.  $2,450,  Morti- 
imr  Ave.  $10,800,  Cosbum  Ave.  $15,790, 
Westlake  Ave.  $7,30(1,  C.ledhill  Ave.  $10,- 
ItMi.  and  Coxwell  Ave.  4,800.  (1.  R.  Jack, 

(43  Sammon  Ave.,  engr. 

»»iit.,  Toronto  —  I’lana  concrete  paving 
Plum  PI,  $18,866  ;  asphalt  on  concrete  pav¬ 
ing  Willow  Ave.  $4,151.  and  Harper  Ave. 
$7, '.'88.  R.  C.  Harris,  City  Hall,  engr. 


Bids  Desired 


tlHNsarhiisetts  -  -  Apr.  20,  by  I>ept.  Pub. 
Wks..  Poston,  bituminous  macadiim  paving, 
etc.  21.566  ft.  highway,  in  Monson  ;  24,123 
ft.  highway.  Bernardston  and  10,70ti  ft. 
highway.  Northfield.  all  18  ft.  W.  F.  Wil¬ 
liams.  comr. 

Mass..  Brookline  (br.  Bo.ston) — Apr.  12. 
by  Selectmen,  A.  O.  Killion,  secy..  Town 
liall,  repairing  and  constructing  concrete 
sidewalks,  driveways,  gutters,  etc.,  on  vari¬ 
ous  streets.  $25,000  or  more. 

N.  Y..  Brooklyn — Apr.  14,  by  J.  A.  (luider, 
pres.  Brooklyn  Boro,  Boro  Hall,  permanent 
granite  on  6  in.  concrete  paving  82nd  St.  ; 
grading,  curbing  and  flagging  Avenue  H, 
Ashford.  East  9th,  East  12th.  East  27th. 
Hast  35th,  East  37th,  West  5th,  West  7th, 
West  9th.  54th,  56th,  64th  and  7l8t  Sts., 
Ih-dford,  Remsen,  Ryder  and  12th  Aves.  ; 
grading  and  permanent  asphalt  on  6  in. 
concrete  paving  Bedford,  Brooklyn.  River- 
dale.  Ryder.  Schenck.  10th  and  11th  Aves., 
East  8th,  East  27th.  East  29th,  East  35th. 
I’owell,  AVest  7th,  54th.  56th,  and  80th 


Sts. 

N.  Y".,  New  Y’ork  —  Apr.  15,  by  H. 
Bruckner,  pres.  Bronx  Boro,  Crotona  Park, 
Tremont  and  3rd  Aves.,  curbing  and  sheet 
asphalt  on  concrete  repaving  Prospect  Ave. 
and  ("lari'mont  Parkway. 

N.  Y'..  St.  <leorge — Apr.  9,  by  J.  A.  Rynch, 
jires.  Richmond  Boro,  Boro  Hall,  concrete 
repaving  Hylan  Blvd.  from  line  driving  4th 
and  3th  YVards  to  Nelson  Ave.,  etc. 

N.  Y'..  St.  Oeopge  —  Apr.  13,  by  J.  A. 
T.vnch.  Pres.  Richmond  Boro,  Boro  Hall, 
bituminous  concrete  paving  Tompkins  St.  ; 
also  concrete  paving  approximately  1,200 
su.yd.  in  yard  of  garbage  destructor,  at 
AVest  New  Brighton. 

N.  4.,  Bridgeton — Apr.  9.  by  E.  C.  Ott, 
chn.  Road  Com.,  Cumberland  Co.,  Court¬ 
house,  360,000  gal.  alow  curing  mad  oil  on 
roads.  AA'  M.  Sharp,  Court  House,  co.  engr. 

N.  4..  Bridgeton — Apr.  13.  by  E.  C.  Ott. 
chn.  Road  Com.  Cumberland  Co.,  sheet 
asphalt,  rein. -con.  bituminous  concrete  or 
vibrolithic  concrete  paving  Sect.  4-A, 
Bridgeton-Port  Norris  Rd.,  T-awrence  and 
Powne  Twps.  W.  M.  Sharp,  Bridgeton,  co. 
engr.  ;  adv.  E.  N.-R.  Apr.  8. 

N.  4.,  Newton  —  Apr.  27,  by  Bd.  Free¬ 
holders  Sussex  Co.,  grading,  etc.  Sect.  1, 
I.,afayette  Sparta  Rd.,  Sparta  Twp.  H. 
Snook,  Newton,  co.  engr.  ;  adv.  E.  N.-R. 
Apr.  8. 

I'a.,  (Ireensbiirg — Apr.  21.  by  W.  A.  Arter, 
controller  AA’estmoreland  Co.,  Court  Hou.se, 
rein. -con.  reconstructing  approximately  19,- 
700  ft.  (Ireensburg-Mutual  Rd.,  16  ft., 
Hempfield  and  T’nlty  Twps. 

Pa..  4nhnstnwn — Apr.  13.  by  City  Council, 
M.  R.  Masterson,  supt.  streets,  improving 
approximately  2  ml.  various  streets.  Inch 
bituminous  paving  and  storm  sewers  in 
Pine.  AA'ashington,  Poplar,  and  Rose  Sts.  ; 
brick  paving  and  sewers  in  Washington. 
Main,  lierby,  and  Stackhouse  Sts.,  Middle 
and  Pennsylvania  Aves.  ;  concrete  paving 
and  sewers  In  Smith,  Slick.  5th,  Plana  and 
Rucas  Alleys  ;  also  sanitary  sewer  In  Sher¬ 
man  St.,  $150,000.  H.  L.  Wilson,  city  engr. 

Maryland  —  Apr.  20,  by  State  Roads 
•'nmn.,  Baltimore,  concrete  paving  and  con¬ 
crete  shoulders  and  resurfacing  roads  in 
'  'arroll,  Harford,  Wicomico,  Montgomery, 
Anne  Arundel,  Prince  George,  and  Worces¬ 
ter  Counties.  J.  N.  Mackall,  chn. ;  adv. 
E.  N.-R.  Apr.  8. 

Maryland — Apr.  13,  by  State  Rds.  Comn., 
601  Garrett  Bldg.,  Baltimore,  concrete 
paving  2.05  ml.  Contr.  G-34  Garrett  Co., 


1  ml.  Contr.  Clr56  Carroll  Co.,  and  1.35  mi. 
Contr.  Q-36,  (Jueen  Annes  (*o.  ;  graveling 
1.69  mi.  Contr.  C-23.  Calvert  Co.  ;  concrete 
shoulders  2.4  ml.  Contr.  M-6-.\  Montgom,  r.\ 
('o.,  and  5.2  mi.  Contr.  U-7-A,  llowa’'!  Co.; 
concrete  shoulders  and  resurfacing  Contr 
WI-6-B,  AA'ik'omico  ('o.  .1.  N.  Mackall,  i-hn.  ; 

adv.  E.  N.-R.  .Apr.  .8. 

.Md.,  Baltiniare  .Apr.  14.  by  Bd.  .Awards, 
paving  alleys  listed  in  Alley  Contr.  119; 
k'oncrete  paving  19,63u  s(|.yd.  Contr.  327; 
sheet  asphalt  paving  26,0U0  8(|.yd.  Contr. 
326,  and  12,X6(t  sq.yd.  Contr.  328.  S.  Pur¬ 
cell.  City  Hall,  highways  «  ngr. 

.Aid..  Baltimore-  .Apr.  14.  by  Bd.  .Awards, 
griiding  and  paving  with  <-enient  and  i-on- 
crete  footways  as  listed  in  Footway  Contr. 
91.  S.  Purcell,  City  Hall,  highways  ,ngr. 

Md..  Towhoii — Apr.  13,  Comrs.  Baltimore 
Co.,  sheet  asphalt  i>aving  2,au0  ft.  .Mh  and 
Snyder  Aves.,  and  l.imu  ft.  Reeds  .\ve  , 
Group  5  ;  2. (mo  ft.  concrete  shoulders  5th 
.Ave.  from  Snyder  Ave.  east,  l.imu  ft.  Reeds 
Ave.,  and  RUuii  ft.  Edmondson  .Ave.,  Grou|> 

6.  S.  A.  iireen,  Courthouse,  road  engr. 

Y'irginia — .Apr.  15,  by  State  Hy.  Comn  , 
i'harleston.  4.5  ft.  widening  14.79  mi.  A’lr- 
ginia  Beach  Blvd.,  Norfolk  and  Princess 
Anne  t'ounties;  grading  1.99  mi.  roa<lway 
in  Charlotte  <'o.,  and  3.89  mi.  road  In  Rich¬ 
mond  Co.  ;  bituminous  macadam  surfacing 
1.72  mi.  roadway  in  I’age  Co.  H.  G.  Shir- 
le.v,  chn. 

AV.  Va..  Dunbar  —  Apr.  19.  by  AA'.  T. 
Moore,  mayor,  grading,  paving,  etc.,  variotts 
streets.  G.  R.  AA'illiam.s.  elk.;  adv.  E.  .N.-R. 
Apr.  8. 

AV.  Va.,  Iluiitington — .Apr.  12,  by  Bd.  City 
Comrs..  grading,  curbing  and  paving 
Indiana  St.  from  Auburn  Rd.  to  Riverside 
Hr.;  ElmwcHid  Ave.  fr<im  28th  St.  to  St. 
Marys  Hospital  ;  Bear  St.  from  I>avis  St. 
to  Gills  Iiriveway  ;  Jackson  Ave.  from  17th 
to  18th  Sts.  A\'.  ;  6}  Alley  from  17th  St. 
to  C.  &  G.  Hospital  ;  and  alley  between 
Artisan  and  9th  Aves.  and  from  18th  to 
19th  Sts.  A.  B.  Maupin,  city  engr. 

Florida  —  Apr.  28,  by  State  Rd.  IVpt., 
Tallahassee,  clearing,  grubbing,  grading, 
etc.  14.2  ml.  road  in  Seminole  Co.,  3(J  ft. 
R.  B.  Thrasher,  Ocala,  engr. 

I.oiilHiana — Apr.  27.  by  State  Hy.  Pept., 
Baton  Rouge,  graveling  5.21  nii.  l.,ake 
Charles-Rake  Arthur  Highway,  State  Proj¬ 
ect  512-.A.  Jefferson  I>avis  Parish:  also 
con.structing  5.1  mi.  roadway  embankment 
on  Hammond-New  Orleans  Highway,  State 
Project  156-C,  St.  John  the  Baptist  and 
St.  Charles  I'arishes.  AA'.  B.  Robert,  Rey- 
mond  Bldg.,  highway  engr. 

Ohio — -Apr.  16,  by  Pept.  Highways  &  Pub. 
AA’ks.,  Columbus,  G.  F.  Schlesinger,  ch.  engr. 
and  ilighwa.v  Director,  grading,  macadam, 
limestone,  concrete  bituminous  macadam, 
Ikaving,  etc.  127.273  mi.  various  roads  in 
approximately  24  counties.  $2,00(t,0u0. 

O.,  .Alarlnn  —  Apr.  15.  by  Bd.  Control, 
asphalt  paving  Merkle  Ave.  from  TTneapher 
St.  to  AA'hittier  Ave.,  $27,951  ;  also  East 
Churc'h  St.  from  Reed  to  Kensington  Sts., 
$65,422. 

Ind.,  Anderson — May  15,  by  Comrs.  Madi¬ 
son  Co.,  curbing  and  concrete  paving  1J  mi. 
High  Hill  Rd.,  AA'est  22nd  St.  frf>m  Brown 
to  Ralble  Sts.,  28  ft.  $79,000.  M.  H. 
Steele,  Court  House,  engr. 

Ind.,  Indianapolis  —  Apr.  26,  by  Comrs. 
Marion  Co.,  Courthouse,  improving  portion 
of  Allisonvllle  Pike,  $32,586,  and  retaining 
wall  for  same,  $15,664.  H.  Punn,  aud. 

Alirh.,  .Adrian — Apr.  3.  by  Renawee  Co., 
16  ft.  bituminous  macadam  or  waterbound 
macadam  paving  4.379  ml.  Assessment  Pist. 
Rd.  59.  Sect.  1  ;  2.042  mi.  Pist.  Rd.  58,  Sect. 

1  ;  and  3.26  mi.  Pist.  Rd.  10,  Sect.  2. 

Yllrh..  Bn«l  -Axe  —  Apr.  14,  Huron  Co., 
graveling  4.2  ml.  A.  P.  Rd.  16  and  IS,  3 
ml.  A.  D.  Rd.  14,  and  4.5  ml.  A.  P.  Rd.  26 
B  :  also  concrete  paving  2  ml.  roads  in  A'il- 
lages  of  Knlde  and  Owendale. 

Slirh..  Grand  Kaplda — Apr.  13,  by  Kent 
Co.,  graveling  3.446  mi.  road,  Courtland 
Twp. 

Mich.,  Mt.  Clemens — Apr.  6,  by  Macomb 
Co.,  20  ft.  concrete  paving  2.22  ml.  Assess¬ 
ment  Pist.  Rd.  99,  6.549  mi.  Dlst.  Rd.  89, 
and  2.39  ml.  Pist.  Rd.  86. 

YVIseonaln — Apr.  15,  by  State  Hy.  Comn., 
Piv.  Office  8,  Ist  Natl.  Bank  Bldg.,  Su¬ 
perior,  <F.  A.  r.  mean*  Federal  .Aid  Proj¬ 
ect),  grading,  gravel  surfacing,  etc.,  30,930 
cu.yd.  Spooner-Sup«-rior  Rd.,  F.  A.  P.  377-C, 
AA'ashburn  Co.;  11,861  cu.yd.  Cameron- 
AA'eyerhauser  Rd..  F.  A.  P.  372-A,  Barron 
Co.;  13.956  cu.yd.  same  road,  F.  A.  P. 
372-B.  Rusk  Co.  ;  5,580  ou.yd.  New  Rlch- 
mond-Turtle  T.4ike  Rd.,  F.  A.  P.  438-A.  Polk 
Co. :  and  3,263  cu.yd.  Ruck -Cumberland  Rd., 
S.  A.  P.  8282.  Polk  Co.  J.  T.  Donaghey, 
Madison,  ch.  engr. 

Wisconsin — Apr.  16.  by  State  Hy.  Comn., 
Piv.  Office  5,  I.4»  Crosse,  improving  4.48  ml. 
New  IJsbon-Sparta  Rd.,  Federal  Aid  Proj¬ 
ect  325-A,  Monnie  Co.,  20  acres  clearing, 
15.6  acres  grubbing,  52,231  cu.yd.  excav., 
5,389  cu.yd.  pea  gravel  and  10,447  cu.yd. 


18  ft.  shale  surfacing,  etc.  J.  T.  Pi'iiaghcx. 
Madison,  ch.  engr. 

Mis.,  Burlington  —  .Apr.  17.  (extended 
date),  by  I'ity  and  Racine  Co.,  coiicri  ti' 
paving  9.684  si]. yd  Burlington-Wilmot  .\se 
ltd  ,  Racine  Co.  J  T.  I  tonaghey,  Madison, 
ch  engr.  Noted  Mar.  I.s 

Wis..  Kaiikuiins  .Apr.  16.  by  R.  C.  Wolf, 
city  elk.,  rein.-»'on.  or  vibroli'ihic  conente 
paving  11.577  s<|.yd.  Taylor  and  P«  i>ot  Sts. 
To  exceed  $25,(Mmi.  F.  .M.  t'harlesworth. 
City  Hall.  engr. 

Mis..  KcnoHlia  -.Apr  14.  by  J.  Herzog, 
highway  i-omr.  Kenosha  Co.,  grading,  con- 
cret«-  paving,  et<-.  18.673  sii.jd.  Kenosha- 

Paris  ltd 

Mis.,  Madison— W  K.  Wincklcr,  city  elk  . 
taking  bids  asphalt  paving,  etc.  20,oiia 
sq.yd.  various  streets.  E,  E.  Parker,  City 
Hall.  engr. 

Mis.,  West  .Allis  —  .Apr  12.  by  .A  R. 
Wichner,  sui>t.  Pub.  Wks  .  ^•oncretc,  vibro¬ 
lithic  concrete,  sheet  as|ihalt  or  «'old  mix 
bituminous  paving,  etc.  72.70o  scj.jd.  22 
streets.  W.  Parby.  Cit.v  Hall,  engr. 

la..  Cedar  Kapiils  •  -  .Ai>r.  15,  at  offio* 
.Auditor  Rinn  t'o.  ( F.  .A.  I*,  means  Federal 
Aid  I’rojeet),  imjiroving  5.87  ml.  Marion 
ltd..  F.  A.  P.  264-.A,  81,270  i-ii  yd.  excav., 
42.000  sta.yd.  tiverhaul.  •■tc.  ;  7.74  ml.  Fair¬ 
fax  ltd.,  F.  A.  P.  255-.A,  87,834  cu  vd. 

excav.,  68,700  sta.yd.  overhaul,  etc.  ;  4.3o3 
mi.  ('oggon  ltd.,  F.  .A.  P.  230-1),  73,880  cu. 
yd.  excav.,  28,600  sta.yd.  overhaul,  etc.  ; 
5.56  mi.  AA'alker-Center  Point  Rd..  F.  A  P. 
229-H,  58,799  cu.yd.  excav.,  50.000  sta  yd. 
overhaul,  etc.;  2.68  mi.  AA'alker  Rd.,  F.  A. 

P  229-1,  41.833  cu.yd.  excav.,  8,800  sta.vd 
overhaul,  etc.  ;  5.803  ml.  Coggon-Ceiit'ral 
t'ity  ltd.,  F.  A.  1*.  443-A  and  B.  59,371  cu. 
yd.  excav.,  4  8.400  sta.yd.  overhaul,  etc. 

la..  Ft.  .Madison  —  Apr.  14,  at  offii-e 
Auditor  Ia>e  Co.,  widening,  resurfacing,  etc. 
1.4  mi.  Keokuk-Montrose  River  ltd  ,  3,8oo 
cu.yd.  stone,  8,000  gal.  asphaltic  road  oil  or 
tar,  150  cu.yd.  stone  chips,  etc.  Address 
County  Engineer.  Ft.  Madison. 

la.,  Grundy  Center  —  Apr.  14,  at  office 
Auditor  Grundy  Co.,  improving  4.882  mi. 
Butler-Black  Hawk  Co.  line  ltd..  Federal 
Aid  Project  266,  58,247  cu.yd.  excav.,  60,940 
sta.yd.  overhaul,  etc. 

la.,  YlarHlialltown  —  Apr.  12.  at  offi<-e 
Auditor  Marshall  Co.,  improving  19.098  mi. 
Projects  S-91,  S-92  and  S-93,  140,356  cu  yd 
excav.,  67.000  st.a.yd.  overhaul,  etc.  :  and 
1.9  ml.  road  from  Ferguson  west,  21.019 
<‘U.yd.  excav..  etc.  P.  C.  Elder,  Marshall¬ 
town,  CO.  engr. 

la..  Newton  —  Ajir.  13,  at  office  Auditor 
Jaspi'r  (''o.,  grading,  etc.  161,380  cu.yd. 
Kellogg-Poweshiek  Co.  line  Rd.,  Federal 
Aid  Project  F  and  G. 

.Minnestda — Apr.  20,  by  State  Hy.  Pept., 
St.  Paul,  (F,  .A.  I*,  means  Federal  .Aid  Proj¬ 
ect  and  S.  !•.  means  State  Project),  gravel 
•surfacing  21,600  cu.yd.  S  P.  2-32,  Sect.  1, 
F.  A.  P.  34  8,  $25,000,  and  22.300  cu  vd.  S. 
P.  4-29,  Sect.  2.  F.  A.  P.  342,  $25,000';  also 
grading  338.000  cu.yd,  S.  P.  52-21,  F  A 
P.  381,  $67,000.  Eng.  Pept.  State  Hv. 
Pept.,  engrs. 

Ylinn.,  Hastings  —  Apr.  19,  by  R.  W. 
Downs,  aud.  Dakota  Co.,  7  in.  one  course 
concrete  paving  apiiroximatelv  8,578  sii.vd. 
.Tob  2607.  .State  Aid  Rd  7.  18  ft.  Former 
bids  rejected.  Noted  Mar.  11. 

Ylinn.,  St.  Paul  —  Apr.  13,  by  A.  E. 
Eggert,  city  purch.  agt.,  paving  Aldine  St. 
between  Pnlverslty  and  Shields  Aves..  and 
Pale  St.  between  Como  Ave.  and  Wheebak 
I'arkway,  Contr.  B.  G.  Shepard,  city  engr. 

North  Dakota  —  Apr,  20,  bv  State  Hy. 
Comn.  and  Comrs.  Foster  Co..  (?ourt  House. 
Carrington,  grading,  etc.  19  ml.  Federal 
.Aid  Project  295-A.  C.  Christensen,  high¬ 
way  comr. 

North  Dakota  —  Apr.  20,  by  State  Hy. 
Comn.  and  Comrs.  Ramsev  '  Co.,  Court 
Hou.se,  Devils  I>ake,  ( F.  A.  P.  means 
Federal  Aid  I'rojcct)  grav'd  surfacing,  etc. 
9  669  ml.  F.A.P.  224-A  :  3.176  ml.  F.A.P. 
222;  0.65  ml.  F.A.P.  155-B;  12.082  ml. 
F  A  P.  225;  and  13.709  ml.  F.A.P.  294-A. 
C.  Christensen,  highway  comr. 

North  Dakota  —  Apr.  21.  by  State  Hy. 
Pept.  and  Bd.  Comrs.  Steele  Co.,  Court 
House,  Finley,  grading,  etc.  9.239  ml. 
Federal  Aid  Project  325-B.  C.  Chrlstens«‘n, 
highway  comr. 

North  Dakota  —  Apr.  23,  by  State  Hy. 
Comn.  and  Comrs.  Eddy  Co..  Court  House, 
New’  RfH’kford,  grading,  etc.  6.523  ml. 
Federal  Aid  Project  296-A.  C.  Christensen, 
highway  comr. 

N.  D.,  Dlcklnonn — Apr.  28,  by  E.  R.  Grif¬ 
fin,  Mandan,  city  and.,  paving  approxi¬ 
mately  48  blocks  various  streets.  $180,000. 

Mo.,  Hannibal  —  Apr.  19.  by  City  Clerk, 
sheet  asphalt  on  brick  paving  28,000  so. yd. 
and  brick  paving  4,250  sq.yd.  Bway.  W.  R. 
Gettler,  City  Hall,  engr.  Noted  Mar.  18. 

Mo.,  Platte  rity— Apr.  14.  by  City  Clerk, 
bituminous  macadam  paving,  etc.,  23,375 
sq.yd.  various  streets,  $26,000.  YV.  B. 
Rollins  St  Co.,  621  Ry.  Exch.  Bldg.,  Kansas 
City,  engrs. 
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Strefls  and  Hoads  (Continued) 

Te*.,  Abilene  Apr.  14.  by  Ij.  Mfl’an- 
llfM,  resident  enKr..  KrudinK  and  hridRinR 
ri.Tt  nii.  MiRhway  1.  Federal  Aid  i’roject 
4fiH.  for  Taylor  Co.  iBS.rtiK). 

Te»..  .\lillene — Apr.  14.  by  C  D  Sleek. 
judRe  Taylor  Co..  RradinK.  ete..  r..73;t  mi. 
ItiRbway  1.  Abil<-in*-Taylor  Co.  line  Hd.. 
Federal  Aid  Froje.  t  4t;H.  2B  ft  .  incl.  4 
n-in.-eon.  bridRes  over  2o  ft.  span. 

1,  C  MeCanlies.  Abilene.  enKr. 

Te»..  Haird  Apr.  I:’.,  by  T  H.  Webb, 
eiiRr..  bituminous  matadam  pavitiR  mi. 

IliRbwav  1,  Federal  Aid  I’roject  i‘>2-K.  I'nit 

2.  1«  ft.  $150,000. 

Te»..  IliK  SprliiKH  —  Apr.  15.  by  C.  K. 
Thomas,  mayor.  KraditiR.  curbinR.  RUtterinR. 
and  2  in.  vitr.  bri<k,  2  in  ITvalde  rock,  0 
ill.  ^•on^■rete,  2  iti.  asphaltic  concrete  or  2 
iti  warienite  bitiilithic  concrete  on  5  in. 
concri-te  pavinR,  45,0(m  .siiyd.  various 
streets,  incl.  lliRhway  1.  $12o,tMi0.  K.  W. 

llaker.  lliR  SpriiiRs.  etiRr. 

Tex.,  lioBtiin  -Apr.  lO,  by  S.  J.  Robinson. 
judRc  Howie  Co..  RraditiR.  bridRiiiR  and 
Rravel  surfacitiR  10.75  mi.  State  HiRhway 
Its,  State  Aid  I’rojeit  041.  20  ft.  $4;!,00O. 
F.  K.  Hess,  resident  *-nRr 

Tex..  Hrnwnsville  -  Apr.  10,  by  W.  O. 
WashiiiRton,  enRr.,  Hrownsville.  O.  <?. 
Haney,  JudRc,  and  Cotnrs.  Cameron  Co., 
RradinR  and  bridRinR  24.25  mi.  HiRhway 
ion,  I’oint  Isabel-Hareda  Kd.  $05,000. 

Tex.,  Clurenduii — Apr.  15,  by  City  Secre¬ 
tary.  paviiiR  40.000  sq.yd.  various  streets. 
$175,000.  Itevlin  lOnR.  Co..  Central  HIdR.. 
Amarillo,  enRrs. 

Tex..  IIoiiilo- -Apr.  27,  by  R.  .1.  Noonan. 
judRe  Medina  Co..  ( K.  .\.  1*.  mesnB  Federal 
.Aid  I’rojeet)  1  in.  ITvalde  rm'k  asphalt  or 
double  bituminous  surfa<‘e  treatinR  11.55  mi. 
State  HiRhway  .2,  F.A.F.  270-A.  Fnit  2, 
$02,000;  10,47  mi.  State  HiRhway  .2.  F.A.P. 
27ii-(\  I'nit  2.  $50,000  ;  and  7.85  mi.  State 
HiRhway  3.  F.A.l*  270-D.  I'nit  2.  $42,000, 
all  17  ft.  M.  H.  HodRes,  I'valde,  co.  enpr. 

Tex.,  Sherman — Apr.  15,  by  J.  S.  KllinR- 
■son.  city  ntRr..  curbinR,  RutteritiR.  RradinR 
and  pavinR  107,000  sii.yd.  various  streets. 
$325,000,  Address  City  KnRineer. 

Tex.,  Sweetwater  —  Apr.  15,  by  A.  S. 
Mauzi-y.  judRe  Nolan  Co.,  double  bituminous 
on  caliche  ,and  sledRcd  stone  surfacinR  101,- 
780  sn  yd.  HiRhway  1.  Federal  Aid  I’roject 
444-H.  ITnit  2.  $348,400;  and  RradinR. 

bridRinR.  etc..  7.82  mi.  HiRhway  70.  State 
Aid  I’roject  534-C.  20  ft..  $87,000.  J.  A. 
Focht.  Sweetwater,  <-o.  enpr.  Noted  .Tan. 
21  and  Mar.  II. 

Tex.,  I’valde — Apr.  28,  by  H.  C.  KiiiR. 
judRe  Fvalde  Co.,  surfacinR  with  1  in. 
I'valde  rtH-k  asphalt  or  double  bituminous 
surface  treatinp  5.870  mi.  State  HiRhway 
3  F  A  I’.  30O-A.  Fnit  2.  $.22,000;  14.150 
mi  F.  A.  P.  280-AC.  $73,000  ;  also  5.234 
mi.  F  A.  P.  300-H,  $28,000.  all  17  ft.  M. 

H.  HodRes.  I'valde,  co.  enRr. 

Tex.,  I’valde  -Apr.  28.  by  Comrs.  I'valde 
Co.  bituminous  surfacinR  255,040  sq.yd. 
HiRhway  3.  18  ft.  $340,000,  M.  R.  Hodpes. 
resident  enpr. 

f'oinrado — -Apr.  15,  by  State  Hy.  Hept.. 
Henver.  concrete  pavinp  50.700  sii  yd.  road 
extendinp  northerly  from  Husted  on  State 
Road  1.  Federal  Aid  Project  275-C.  I,.  H. 

Hlauvelt,  State  Clfflce  Hldp..  enpr. 

<'<di>.,  lirand  Junction — Apr.  14.  by  City 
Couiu'il.  curbinp,  pulterinR  .and  0  in.  con¬ 
crete  on  rock  pavinp  streets  in  Pavinp  Hist. 
15.  F  A.  Peck,  city  aud. 

WaKh..  Kelso — Apr.  17,  by  Comrs.  Cowlitz 
Co,  Improvinp  I’ermanent  Hiphwa.v  12. 
18,242  cu.yd.  exc.av.,  4,141  cu.yd.  solid  and 

I. 007  cu.yd.  loo.se  rock  excav..  5.320  cu.yd. 
crushed  rock  surfacinp.  etc.  $35,000.  K.  A 
Middh'hrook,  Kelso,  enpr, 

WaHh..  AH.  Aernon- -Apr.  15,  by  Comrs. 
Skapit  Co.,  concrete  pavinp  1  mi.  Pacific 
Hiphway  between  Kdison  and  Kdison 
Station.'  R.  K.  Knapp,  Mt.  Vernon,  enpr. 
Noted  Apr.  1. 

Wash.,  tll.vmpla  —  Apr.  25,  hy  Comrs. 
Thurston  Co.,  clearinp.  pradinp  and  pravel 
surf.acinp  2.5  mi.  Hutiers  Cove  Rd.  N.  R. 
McKay,  Olympia,  enpr. 

AA  ash..  Olympia  — -  Apr.  10.  by  Comrs. 
Thurston  Co.,  improvinp  Meintosh-Tenino 
Rd  .  3.!>  acres  clearinR,  3.5  acres  prubbinp. 
7.7S2  cii  yd.  earth.  1.S2o  cu  yd.  loose  and 
1.130  cu.yd.  solid  nwk  excav..  etc.  N.  R. 
Mi  Kay,  Olympia,  enpr. 

(  allfornla — .Apr.  10.  by  State  Hy.  Comn,. 
Sai-ramento,  concrete  wideninp  approxi¬ 
mately  2.1  mi.  road  between  ilorden  and 
Madera.  Madera  Co.  R.  M.  Morton,  Forum 
Hldp  .  Sacramento,  hiphway  enpr.  Noted 
.Apr.  1. 

California — Apr.  20.  b.v  State  Hy.  Comn., 
Sacramento,  concrete  vs'ideninp  and  as- 
nhaltic  concrete  surfacinp  5.1  ml.  road 
lodween  Santa  Rarb.ara  and  Coleta.  Santa 
Marhara  Co.  R.  M.  Morton.  Forum  Hldp.. 
Saeranit  nto.  hiphway  enpr. 

California  - State  Hy.  I>ept..  Sacramento, 
t.akinp  Idds  asphaltic  concrete  surfacinp 
and  wideninp  2  8  mi.  road  point  1  mi.  south 


of  Delano  and  north  county  boundary, 
Kern  Co.  R.  M.  Morton.  Forum  Hldp., 
Sacramento,  enpr.  Noted  Feb.  25. 

Calif.,  Sun  lliepn  —  Apr.  19,  by  Hd. 
Supervs.  San  Hiepo  Co.,  improvinp  Julian 
Rd.  3-A.  18,3117  cu.yd.  concrete  on  5  in. 
pavinp  18  ft.  wide,  7  in.  edRes.  9,<»81  lin.ft. 
concrete  l  urbinp.  one  20  ft.  0  in.  x  20  ft.  0 
in.,  and  one  24  ft.  x  2n  ft.  19  in.  rein. -con. 
bridpes,  490  ft.  10-  to  3G-in.  c.i.  pilH*,  etc. 

K.  R.  Childs.  CO.  surv. 

SuHkatchewan  —  Apr.  7.  by  liept.  Hys., 

H.  S.  Carpenter,  deputy  minist*'r.  construct- 
inp  9  mi.  I’roject  38-C'-St.  Walburp  South. 
12-H-d-HaRue  West,  13-C  Kisltey  Fast  and 
West.  $45,900. 

Bids  Received 

AIuhh.,  Newton  (Ind.  hr.  Boston) — Curb- 
inp.s,  walks  and  driveways  on  various 
streets,  from  ().  A.  Theurer,  Watertown 
St..  Watertown.  Mass.,  $54,934. 

N.  A„  Itiilfalo — Hept.  Hub.  Wks.,  from 
RiK'k  Asphalt  &  Constr.  Co.,  Morpan  Hldp., 
pavinp  streets  durinp  1920,  asphalt  toppinp 
$8,15  |>er  ton,  labor  $9.89  per  sq.yd.,  new 
stone  $3.25  |M-r  aipyd.  ;  from  H.  H.  Hur- 
Rard  Co.,  1908  Filmore  St.,  pavinp  trenches 
under  89  yd.  labor  $5.55,  material  $7.70  per 
■sq.yd.,  pavinp  trenches  between  80  and  l.ooo 
sq.yd.  labor  $4.59  js'r  sipyd..  material  $7.09 
per  .sq.yd.,  pavinp  trenches  over  1,909  sq.yd. 
labor  $4.59  js-r  sq.yd.,  material  $7.00  per 
sq.yd.,  replacinp  stone  alonp  the  street, 
railway  tracks,  etc.,  labor  $2.75  per  sii.yd.. 
material  $2.25  iier  sq.yd.  ;  from  Standard 
I’avinp  Htd.,  replacinp  0  in.  concrete  bas<‘, 
etc.,  labor  $1.40  jier  sq.yd.,  material  $1.50 
|)er  sq.yd. 

N,  Y.,  latnp  Island  City — M.  E.  Connolly, 
pres.  (Jueens  Horo,  Queens  Subway  Hldp., 
Apr.  2,  pradinp,  curbinp  and  sidewalks  on 
74th  (17th)  St.,  from  O’Brien  &  Kurth, 
Inc.,  8025  137th  St.,  Richmond  Hill,  $6,379; 
pradinp  and  restorinp  bituminous  macadam 
pavinp  over  trenches  in  Rockaway  Beach 
Blvd.,  from  Sprapue  Con.str.  Co.,  I’laza 
Hldp,,  Far  Rockaway,  $6,542  ;  repairinp 
.sheet  asphalt  pavinp  in  1st  and  2nd  Wards, 
from  Sicilian  Asphalt  Pavinp  Co.,  41  I’ark 
Row,  New  A'ork  City,  $16,657.  Noted 
Apr.  1. 

X.  Y.,  St.  Oeorpe  —  J.  A.  I>ynch.  pres. 
Richmond  Boro,  Horo  Hall,  Mar.  30,  pranite 
block  pavinp  Delafield  PI.,  etc.,  from  J. 
Johnson  Sons,  455  Hway.,  West  New  Briph- 
ton,  $20,994  ;  bituminous  <  oncrete  repavinp 
Morninpstar  Rd.,  etc.,  from  J.  E.  lAonovan 
Pavinp  Co.,  2205  Richmond  Terrace,  $42,- 
664.  Noted  Mar.  25. 

X.  4.,  Trenton — Mercer  Co.,  Courthouse. 
Mar.  30,  cold  application  of  tar,  etc.,  ap¬ 
proximately  50  mi.  various  roads,  from 
Cood  Roads  Co.,  I’pper  Darby,  Pa.,  $27,- 
214.  Noted  Mar.  25. 

Pa.,  Bristol — Concrete  pavinp  8,090  ft. 
Mill  and  Radcliffe  Sts.,  from  ITnion  I’avlnp 
Co.,  39th  and  I^ocust  Sts.,  Phila.,  $93,105. 
Noted  Feb.  1 1 . 

Alar.vlunil — State  Rds.  Comn.,  Baltimore, 
concrete  pavinp  2.69  mi.  hiphway  from  Dls- 
bon  to  Florence,  Contr.  Ho-41,  Howard  Co., 
from  M.  J.  Orove  I^ime  Co.,  Dime  Kiln, 
$54,224  ;  concrete  shoulders  on  5.33  mi. 
road  from  Rockville  to  Oaithersburp.  Contr. 
M-l-A,  Montpomery  Co.,  from  (losnell.  Rus¬ 
sell  Co.,  Frederick,  $36,188. 

Aid.,  Ilaltininre  —  Hd.  Awards,  concrete 
pavinp  13,450  .sq.yd.  Contr.  320.  from 
Aiello  Contp.  Co..  4th  and  CSouph  Sts.,  $36.- 
806;  sheet  asphalt  pavinp  1  1.740  sq.yd. 
Contr.  321,  from  Baltimore  Asphalt  Block 
&  Tile  Co..  1320  North  Monroe  St.  $56,792. 
and  22.000  sq.yd.  Contr.  322.  from  Amer. 
Pavinp  Co.,  Montbello  Ave.,  $103,293. 
Noted  Mar.  25. 

AA'.  Au.,  AA’Infleld — Putnam  Co.,  pradinp 
I’rojects  3326-C  and  332-A,  Buffalo  and 
T'nion  Dists.,  from  Smith  &  Bender,  Inc., 
NItro,  $47,458. 

Tenn.,  ChattanooRa  —  Asphalt  and  con¬ 
crete  pavinp  12  various  streets,  from  Oamble 
Constr.  Co.,  Power  Hldp.,  approximately 
$159,990. 

O..  Cleveland — P.d.  Comrs.  Cuyahopa  Co.. 
Mar.  24.  pradinp.  curbinp  and  Eake  as¬ 
phalt  pavinp  51.000  sq.yd.  Ridpe  Rd..  from 
Baldwin  Hro.s.,  4500  Euclid  Ave.  $164,340, 
and  58.009  sq.yd.  North  Miles  Rd.,  from 
Enterprise  Pavinp  &  Constr.  Co.,  8436 
Bway.,  $180,780;  8  in.  concrete  paving 
6,80o  s(|,yd.  Alackenzie  Rd.  2.  from  Good 
Constr.  Co.,  I.,eader-Newa  Hldp.,  $24,501. 
Noted  Mar.  18. 

AAls..  Beloit  —  Hd.  Pub.  Wks.,  Mar.  22, 
from  Western  Asphalt  Corp.,  Sioux  City, 
la.,  pavinp  various  streets,  rein. -con.  $130,- 
220,  sheet  asphalt  $132,390.  asphaltic  con¬ 
crete  $123,820,  sheet  asphalt  on  vibrolithic 
concrete  $136,320;  and  from  G.  AVelch.  206 
Water  St.,  vibrf)lithic  concrete  $157,620. 
Noted  Mar.  IS. 

AVIs.,  .Alilw'Miikee — Dept.  Pub.  Wks.,  R. 
StiH-ltlnp,  comr..  Mar.  25,  from  W.  F".  Hunt. 
49".  Hway..  vibrolithic  concrete  pavinp 
Aineric-an  .Ave.  $32,173,  Euclid  Ave.  $12,- 


348,  4th  Ave.  $30,626,  Midland  Ave  i 
326,  Dhio  St.  $11,125,  and  7th  Ave.  $::4  '..i, 
from  Troemminp  Bros.,  1326  Huiii!h  nii' 
Ave.  Ellen  St.  $38,226,  from  J.  C.  Hlulc-  < 
Son,  1298  Achilles  PI.,  57th  St.  $11,231.  t;-:,,,, 

A.  E.  Retzlaff,  868  Island  Ave.,  49tt.  .Si 
$19,458,  Galena  St.  $8,988,  and  Hadl>  st 
$8,270,  from  Tex  Constr.  Co.,  446  68tli  .... 
Hoi>e  Ave.  $24,117,  from  Kna-ninp  c.,i  -tr 
Co.,  39th  Ave.  and  Mitchell  St  ,  34th 
$4,101;  from  Gumz  &  Swltalski,  831  r;!|, 
Ave.,  La'nox  St.  $51,184,  Hanson  \v.. 
$7,557,  Grillin  Ave.  $7,616,  and  Cl*  !,  . m 
Ave.  $3,264,  also  one  course  rein  , n 
pavinp  Clement  St.  $3,387,  from  Wliit- 
Constr.  Co.,  68  Wisconsin  St.,  Ellen 
$35,297,  Hanson  St.  $7,288,  and  Griffin  .\\> 
$7,141  ;  and  from  C.  H.  Slattery,  584  Tist 
Ave.,  concrete  sidewalks  on  48th  St.  <iii. 
458.  Noted  Mar.  25. 

AAls.,  .Alllwaiiker — Dept.  Pub.  Wks  R 
Stoeltinp,  comr..  Mar.  26,  concrete  paVinL- 
26,098  sq.yd.  17  alleys,  3  alleys,  from  W  K 
Hunt,  495  Hway.,  $9,748;  4  alleys,  from  c 
H.  Slattery,  584  71st  Ave.,  $29,415;  i 
alley,  from  N.  Harris,  417  Juneau  I’l 
$1,634;  2  alleys,  from  G.  W.  Hirth,  13ii7 
7th  St.,  $1,535  ;  1  alley,  from  Ryback  .t- 
Sadowskl,  1992  2nd  Ave.,  $18,451;  ami 
alleys,  from  J.  C.  Hluhm  &  Son,  li'is 
Achilles  PI.,  $12,694. 

AAls.,  AA’aiikeshu  —  C.  J.  Hahn,  hiphwav 
comr.  Waukesha  Co.,  Mar.  39,  improvinR 
Genesee-Mukwonapo  Rd.,  51,531  cu  yd 
earth,  50  cu.yd.  solid  and  300  cu.yd.  louse 
rock  excav.,  and  61,452  sq.yd.  concede 
pavinp,  etc.,  from  Nolan  Bros.,  18  North 
2nd  St.,  Minneapolis,  Minn.,  $147,182.  Nolej 
Mar.  25. 

Mo.,  St.  I.oiiIh — Bd.  Pub.  Serv..  208  City 
Hall,  Mar.  16,  (e.  e.  meuns  enpineerN  px- 
timute),  wideninp  18,899  .sq.yd.  Franklin 
St.,  from  Hlackburn-Crean  Ct)n.str.  <’o. 
4930  Chouteau  Ave.,  $127,637,  e.  e.  $132,- 
090  ;  brick  on  concrete  pavinp  3,215  sq.yd 
Beacon  St.,  from  Skrainka  Constr.  Co.,  Si-- 
curity  Bldp.,  $19.<t94  e.  e.  $19,500,  and  5,66ii 
sq.yd.  M.apnolia  St.,  from  Eyerman  Constr 
Co.,  1216  South  (Jrand  Blvd.,  $32,356  e.  e, 
$33,700  ;  Warrenite  bitulithic  concrete  pav¬ 
inp.  etc.,  3,265  sq.yd.  Childress  St.,  and 
3,435  sq.yd.  Geraldine  St.,  from  Bituminous 
Pavinp  Co.,  Ry.  Exch.  Bldp.,  $18,596  e.  e 
$18,700  and  $20,150  e.  e.  $20,300  respec¬ 
tively  ;  asphaltic  concrete  paving,  etc.,  3,365 
sq.yd.  Tennessee  St.,  from  C.  A.  Moreno, 
Syndicate  Trust  Bldg.,  $24,237  e.  e.  $23,899. 
and  asphalt  itavinp  2.515  sq.yd.  Maryland 
Ave.,  from  Bridge  Asphalt  Paving  Co.. 
Ruder  Bldp.,  $15,703  e.  e.  $15,899.  Noted 
Feb.  25. 

AA’ash.,  Seattle — From  F.  Arcorace,  8423 
48th  Ave.  S.,  improvinp  Juneau  St.  et  at  , 
2,709  cu.yd.  subpradinp  at  $0.70  per  cu.yd  , 
10,660  sq.vd.  concrete  paving,  $1.60,  etc., 
total  $26,218. 

Calif.,  I.os  Angeles — Supervs.  Los  Angele.s 
Co.,  Mar.  22,  from  G.  D.  Nichols,  P.  O.  572, 
Inglewood,  improving  Alameda  St.  et  at  , 
16,086  lin.ft.  curbinp  $0.40  per  lin.ft.,  32.976 
lin.ft.  6  in.  putterinp  $9.20  and  3,994  lin.ft. 

8  in.  putterinp  $0.25,  31,536  lin.ft.  sidewalk 
$0.15,  10,399  cu.yd.  earth  excav.  $0.35,  229,- 
646  sq.ft,  disintegrated  granite  surfacing 
$0.04,  total  $33,439.  Enprs.  est.  $38,714. 

Calif.,  L,«s  Angeles — Bd.  Pub.  Wks.,  from 
E.  L.  Fleming,  105  North  Park  Ave., 
Improvinp  Sayre  Ave.,  1,432  lin.ft.  curbing 
at  $0.55  per  lin.ft.,  3,813  sq.ft,  combination 
puttering  $0.22,  182,118  sq.ft.  6  in.  asphaltic 
concrete  paving  $0.24,  35,234  sq.ft.  6  in 
concrete  base  $0.21,  etc.,  total  $120,486; 
from  Thurston  &  McGovern,  518  South 
Catalina  St.,  Redondo  Beach.  Willminpton 
Blvd.,  16,369  lin.ft.  curbing  $0.55,  461.551 
Sq.ft,  sidewalk  $0,135,  852  sq.ft,  .sheet 

asphalt  pavinp  $9.10,  852  sq.ft,  asphaltic 
concrete  pavinp  $0.25,  etc.,  total  $93,229 ; 
from  L.  Miletich,  610  West  54th  St., 
improving  Beverly  Blvd.,  $50,900  ;  and  from 
J.  Martin,  789  Lyon  Ave.,  Radford  Ave.. 
10,714  cu.yd.  earth  excav.  $3,400,  29,559 
sq.ft.  8  in.  concrete  pavinp  $0,215,  and  79.- 
906  sq.ft,  on  6  in.  concrete  base  $0.18.  oti- . 
total  $26,869.  Noted  Mar.  11. 

Calif.,  I.os  .Angeles — Bd.  Pub.  Wks.,  from 

J.  Martin.  789  I.von  St.,  improvinp  Radford 
Ave.  between  Clyburn  Ave.  and  San  Fer¬ 
nando  Rd.,  pradinp  $3,400,  29,550  sq.ft.  8 
in.  concrete  pavinp  at  $0,215  per  ft.,  79.- 
996  sq.ft.  6  in.  concrete  paving  $0.18,  etc., 
total  $26,869.  Noted  Mar.  11. 

Calif.,  I’alo  Alto — From  Warren  Constr. 
Co.,  1305  28th  St.,  Oakland,  improving 
Santa  Ynez,  California  Ave.,  Nevada  and 
Cowper  Sts.,  106,600  stj.ft.  grading  at  $0.2s 
per  sq.ft.,  90,700  .sq.ft.  IJ  in.  Warrenite  on 
2  in.  rock  and  2J  in.  asphaltic  concrete 
pavinp  $0,216.  etc.,  total  $45,904. 

Calif.,  San  Diego— Common  Council,  Mar 
29,  from  G.  R.  Daley.  4430  Boundary  St. 
improvinp  Ijouisiana  St.  between  El  Cajon 
•tnd  Adams  Aves.,  114,912  sq.ft.  1)  in.  a.s- 
phaltlc  concrete  on  4  in.  concrete  paving 
$9,219  .per  sq.ft.,  3,732  sq.ft,  concrete  side¬ 
walk  $(1.22,  77  lin.ft.  concrete  curbing  $0,6». 
etc.,  total  $33,684.  Noted  Mar.  18. 
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^  .  th  and  Roads  (Continued) 

<  rtlif  Santa  Monica — City  Council,  from 
k'li.  .  n  i'aving  Co..  Dudley  Blk.,  improvinK 
.•..li.rado  Ave.  between  14th  St.  and  north- 
.  i«i  litv  boundary,  582,283  sq.ft.  ftradinR 
•Ii  SO  UH5  iM-r  sq.ft.,  426,131  mi.ft.  Warrenite 
bituiiiinous  paving:  $0.1»9j^  15.059  ft.  curbing; 
so  i.").  etc.  Noted  Feb.  25. 

\lla.,  Kdmonton  —  See  “Contracts 
Awarded.” 

Contracts  Awarded 

Kliode  Island — State  Bd.  Pub.  Rds.,  State 
House  Providence,  concrete  paving;  roads 
III  .North  Providence,  to  Bane  Con.str.  Co.. 

•7  Colonv  St.,  Meriden,  Conn..  $56,154  ;  in 
W  irick  to  Hudson  Constr.  Co.,  Newport, 
i>  i  $73,026  ;  in  North  Sinithlield,  to  Perinl 
*  .Sons,  Inc.,  Ashland,  Mass.,  $77,876  ;  in 
g’oster  to  Kelliher  Bros.,  Turner  Falls, 

M  iss  $30,992.  Grand  total  $238,048. 

‘  Voiin.,  .Manchester — Bd.  Selectmen,  curb¬ 
ing  cutterine  and  driveways,  to  Ahern 
I’.riis.  Fast  Windsor  Hill,  Fast  Hartford. 
I'lurr.s.  est.  $45,000.  Noted  Mar.  25. 

N  Y..  New  York — W.  J.  Flynn,  acting 
ores  Bronx  Boro,  Crotona  Park,  Tremont 
and  3rd  Aves.,  to  C.  U.  Beckwith.  2875 
Bway..  sheet  asphalt  paving  Bryant  Ave. 
411  095,  Rochambeau  Ave.  $24,966,  and 
K  ist  210th  St.  $29,980,  bituminous  concrete 
paving  Garden  St.  $4,277,  and  grading 
Miriam  St.  $8,441  ;  to  Asphalt  Constr.  Co.. 
208  Bway.,  sheet  asphalt  paving  Walton 
Ave.  $40,930,  Fast  205th  St.  $29,991,  granite 
iiliM'k  paving  Fordham  Kd.  $37,968,  and 
Tremont  Ave.  $46,105  ;  to  S.  Nugent.  285 
West  205th  St.,  grading  West  174th  St., 
$32  536  ;  and  to  L.  Di  Minna,  2366  Ixirillard 
I’l .  granite  block  paving  Bronx  St..  $22,- 
•’16.  Grand  total  $288,605.  Noted  Apr.  1. 

l•enIl»ylvanla— State  Hy.  Dept.,  Harris¬ 
burg.  (K.  means  Kuute),  rein. -con.  paving, 
etc.  3,584  sq.yd.  R.  268,  Sect.  9,  Washington 
Co.,  to  T.  W.  Munro  &  Co.,  DuBois,  $28,538  ; 
13.107  sq.yd.  R.  Ill,  Greene  (''o.,  to 
Mosteller  &  Virgin,  Wilkinsburg,  $99,402  ; 
50.636  sq.yd.  R.  130,  Delaware  Co.,  to  W. 
Kisenberg,  Smith-Austerniuhl  Bldg.,  C.am- 
den,  N.  J..  $174,890;  57,738  sq.yd.  R.  242, 
Sect.  3,  Washington  Co.,  to  Blue  Ridge 
Constr.  Co.,  Uniontown,  $285,499  ;  and  22.- 
166  sq.yd.  R.  135,  Sect.  5,  Delaware  Co.,  to 
Ambler  Davis  Co.,  Phlla.,  $104,514.  Grand 
total  $588,329.  Noted  Mar.  4  and  Mar.  11. 

I’a..  Kbensburg  —  Comrs.  Cambria  Co., 
concrete  paving,  etc.  3,200  ft.  Menoher 
Highway,  18  ft.,  to  McClure  &  Binger, 
.lolinstown.  $31,261. 

I*a.,  Phila. — Dept.  Pub.  Wks.,  Bureau  of 
Highways,  to  R.  B.  Wenner,  2313  Walnut 
St.,  grading  Aramlngo  St.  $3,670,  Ditman 
St.  $2,226,  Glenrock  and  Jackson  Sts.  $2,328, 
and  I>oney,  Boretta  and  Ripley  Sts.  $26,112, 
to  Dewees  Bros.,  7200  Shelbourne  St.,  Hunt¬ 
ing  Park  Ave.,  Cayuga.  Claridge,  Dungan, 
Cilendale,  Howland.  Imzerne,  Markland.  N, 
Nel.son  and  Ormond  Sts.  $62,657,  to  S.  C. 
Ftatzell,  I.,imekiln  Pike  and  Haines  St.,  Bow- 
iM-r.  Pastorious,  Rodney  and  Wynsam  Sts. 
$24,389,  to  J.  D.  Dorney,  2503  Fast  Norris 
St..  Magee  St.  $12,028,  and  Ruth  St.  $754  : 
to  Fastern  Asphalt  Paving  Co..  Penn.  Bldg., 
a.sphalt  paving  (assessment  work),  Alres- 
ford  St.  $2,695,  16th  St.  $10,169,  asphalt 
repaving  Wharton  St.  $36,991,  and  43rd  St. 
$8,692  ;  to  Mack  Paving  &  Constr.  Co., 
Nicetown  T..ane  and  Imzerne  St.,  asphalt 
(laving  Walnut  St.  $9,404,  20th  St.  $14,547  ; 
to  Acchione  &  Caruso,  804  South  12th  St., 
redressed  granite  block  repaving  Addison. 
Clover,  Filbert,  Ludlow,  Manning  and  St. 
James  Sts.  $37,223,  to  Municipal  Paving 
Co..  702  Catharine  St.,  track  area  of  Spruce 
St.  $51,617.  16th  St.  and  16th  St.  track 
area  $31,497,  17th  St.  and  17th  St.  track 
area  $74,518,  to  Baton  Constr.  Co..  1713 
Sansom  St.,  Spruce  St.  track  area  between 
•ilth  and  Woodland  Sts.  $14,105,  and  69th 
St.  track  area  $25,128  ;  to  F.  C.  Grah.am, 
5707  North  7th  St.,  curb  and  footway  work 
tproperty  owners  to  pay)  3rd  Highway 
I>i.st.  $9,293  ;  to  Phila.  Stock  &  Tank  Wks., 
50  North  23rd  St.,  structural  steel  for 
Bridge  260.  over  Pennsylvania  R.R.  tracks 
$3,085;  to  J.  Meehan  &  Son.  916  West  Da¬ 
kota  St.,  furnishing  and  delivering  wood 
bliK'ks  $880  ;  to  Union  Paving  Co..  30th  and 
l.ocust  Sts.,  Improving  Broad  St.  and  Packer 
Ave.  intersection  $17,183;  and  to  Headley 
c.iMid  Roads  Co.,  Franklin  Bldg.,  furnish¬ 
ing  and  applying  dust  layer  (road  oil) 
*1.184.  Grand  total  $431,375.  Noted 
Mar.  25. 

I*a.,  Phila. — Dept.  Pub.  Wks.,  Bureau  of 
Highways,  to  Frank  Mark  Constr.  Co.,  N 
and  Winghocklng  Sts.,  grading  Bellfleld  and 
Cliveden  Sts.  $20,381,  and  Hellerman  St. 
$7,346,  to  Dewees  Bros.,  7200  Shelbourne 
St..  Cottagb  St.  $3,168,  to  Morrissey  Bros., 
4345  North  7th  St.,  Godfrey  St.  $4,627. 
Ripley  and  Napfle  Sts.  $9,364,  and  Smylle 
St.  $2,951,  to  Root  Bros.,  Ridge  Ave.  and 
Highter  St.,  Manatawna  St.  $678.  to  M.  J. 
MeCrudden,  Real  Kstate  Trust  Bldg.,  Penn 
and  Vaux  Sts.  $12,762.  and  Tilden  St.  $15,- 


091.  to  S.  C.  Uatzell.  I.imekiln  Pike  and 
Haines  St..  Wadsworth  St.  $1,705;  to  Fast¬ 
ern  Asphalt  Paving  Co.,  Pemia  Bldg  . 
asphalt  repaving  Brown.  Master,  Parrish. 
Wallace  and  36th  Sts.  $75,896.  and  Ortho¬ 
dox  St.  and  Orthodox  St.  (track  an-a)  $31.- 
363,  to  Union  Paving  Co..  Stith  and  Boetist 
Sts.,  Behigh  St.  $94,987,  and  removing 
circular  plot  on  Broad  St.  south  of  Oregon 
Ave.  $2,994  ;  to  United  Paving  c'o..  Real 
Fstate  Trust  Bldg.,  redres.si-d  granite  blis'k 
repaving  (track  areas)  Chest«-r  and  65th 
Sts.  $19,799,  and  to  Municipal  Paving  Co., 
702  Catharine  St..  2nd  St.  $38,611  ;  to  W 
Mundy,  226  South  Warnock  St.,  repairing 
Frie  Ave.  Bridge  109  $2,990  and  Clarissa 
Bridge  88  $2,490;  to  J.  Meehtin  &  Son.  916 
South  Dakota  St.,  smcadh  dressed  granite’ 
blocks  $2,594;  and  to  J.  A.  Murray,  5141 
Budlow  St.,  redressed  granite  block  work 
$3,700.  Grand  total  $356,497. 

Pa.,  Cnlnntown  —  K.  Huston,  controller 
Fayette  ('o.,  concrete  on  slag  paving  2  mi. 
Flat  Rock-Five  Forks  Rd..  to  c.  R  Mc¬ 
Intyre.  Uniontown.  $97,799  ;  and  1.55  ml. 
Fayette  City-Bolle  Vernon  Rd..  to  Frasier 
&  Mansneld,  McKeesisirt,  $101,538.  Noted 
Mar.  18. 

Md.,  Towson  —  Comrs.  Baitimore  Co.. 
Courthouse,  concrete  paving  2.03  mi.  Group 
3,  Middletown,  Graystone  and  old  S'ork 
Rds.,  to  Ward  &  O’Connell.  New  Amsterdam 
Bldg.,  Baltimore,  $57,355.  Noti-d  Apr.  1. 

W.  Y’a..  Ilarrlsville — Ritchie  Co.,  gniding, 
etc.  2.54  mi.  Harrisville-Auburn  Rd.,  Union 
Dist.,  to  J.  B.  Holbert  &  Sons  Co..  Shinns- 
ton,  $28,045  ;  7.44  mi.  Parkersburg-Staun- 
ton  Pike  Rd.,  Murphy  Dist.,  to  Rice  Constr. 
Co.,  Belmont,  O.,  $90,276  ;  and  sections  of 
ITojects  3266  and  3342,  to  Boso  &  Ritchie. 
Ravenswood,  $159,130.  Grand  total  $277,- 
451. 

W.  Y'a.,  Williamson — Mingo  Co..  Bermud.a 
asphaltic  macadam  paving  street  through 
Matewan,  to  YVarwick  &  I.,inkoos,  William¬ 
son,  $29,771.  Noted  Mar.  4. 

Fla.,  l.a  Belle — Bd.  City  Comrs.,  cement 
sidewalk.s.  grading,  guttering  and  paving 
various  streets,  to  W.  T.  Tavlor,  T,a  Belle, 
$810,000.  Noted  Feb.  18. 

Fla.,  Sarasota — Paving  Payne  Parkway. 
Morrill  and  I,aurel  Aves,,  West  8th  and 
West  13th  Sts.,  to  J.  Stanton  Constr.  (^o., 
Sarasota.  $124,063. 

Fla.,  W’anehula — Paving  8J  mi.  various 
streets,  to  W.  P.  McDonald  Constr.  Co., 
Wauchula,  $408,000. 

Ala.,  Huntsville  —  Asphalt  on  concrete 
paving  10  mi.  various  streets.  40-60  ft., 
to  AV.  J.  Runyon  Saving  Co.,  ShefTield.  $450.- 
000.  Kngrs.  est.  $500,000.  Noted  Feh.  11. 

Miss.,  Biloxi  —  Curbing,  guttering  and 
concrete  sidewalks  on  streets  in  Biloxi  Bay 
Addition,  to  R.  D,  Moore,  Jr.,  Biloxi,  ap¬ 
proximately  $25,000. 

l.a..  Bastrop  —  Police  Jury  Morehouse 
Parish,  graveling  6  mi.  Ba'strop-Monroe 
Highway,  Project  5,  to  M.  Tansey,  Gallion, 
$20,000  ;  also  4,500  cu.yd.  washed  giavel 
for  project,  to  Central  Gravel  Co.,  New 
Orleans,  $10,000.  Noted  Mar.  11. 

Tenn.,  PIkrvlIlr — Bledsoe  Co  .and  State 
Dept.  Highways  &  Pub.  Wks.,  Nashville, 
plans  improving  10  mi.  Pikeville-Spi'ncer 
Rd.  Work  will  probably  be  done  by  day 
labor,  under  supervision  of  Dept.  Highways 
&  Pub.  AATts.  (^.  N.  Hass,  comr. 

Ohio — Dept.  Highways  &  Pub.  Wks.,  Co¬ 
lumbus,  grading  and  concrete  paving  3.275 
mi.  Sect.  “H"  Hamilton-Katon  Rd..  Butler 
Co.,  and  0.56  ml.  Sect.  "Somerville"  same 
road,  to  Central  Constr.  Co.,  (^oliimbus, 
$93,651  and  $13,161  resp«'ctlvelv,  0.531  ml. 
Sect.  “Salineville”  Salineville-Wellsville  Rd  . 
Columbiana  Co.,  to  Tx’wis  &  Coi>eIand. 
Lima.  $18,605.  0.158  mi.  Sect.  “B-l  ”  Cey- 
lon-Norwalk  Rd.,  Krie  Co.,  and  0.628  ml. 
Sect.  “Berlin  Heights”  same  road,  to  Petti- 
bone  &  Graves,  I.4ikeside,  $3,980  and  $25,- 
700  respectively,  0.256  mi.  Sect.  “E”  Cey- 
lon-Norwalk  Rd.,  Huron  Co.,  to  J.  A. 
Baltes.  Norwalk,  $7,783,  3.035  mi.  Sect. 

‘'C-2”  Mt.  Vernon  Mt.  Gilead  Rd..  Knox  Co., 
to  Erman  &  Seible,  Defiance.  $80,699  ;  sur¬ 
face  treated  macadam  paving  3.12  ml. 
Sect.  “F-1”  Delaware-Ivondon  Rd..  Dela¬ 
ware  Co.,  to  I.,.  Ij.  Clymer.  Bluffton,  $4  8,- 
023;  bituminous  macadam  paving  l.o32  mi. 
Sect.  “C”  Cambridge-BarnesviTIe  Rd., 
Guernsey  Co.,  to  C.  A.  Baker.  Columbus, 
$3.3,853,  5.725  mi.  Sect.  “A"  Ohio  River  Rd.. 
Hamilton  Co.,  to  O.  F.  Moore.  Newport. 
Ky..  $314,407,  2.789  ml.  Sect.  “C"  Shelby- 
Ashland  Rd.,  Richland  Co.,  to  J.  H. 
Blausey,  Woodsville.  $78,842.  3.56  mi.  Sect. 
“B-l”  and  “C”  Burton-Bloomfleld  Rd., 
Trumbull  Co.,  to  Mahoning  Constr.  Co., 
Warren,  $92,994  ;  grading,  etc.,  2.421  mi. 
Sect.  “B”  I.Ancaster-New  Lexington  Rd., 
Fairfield  Co.,  to  F.  H.  Beckler,  Athens,  $34.- 
684,  0.322  ml.  Sects.  "A,”  "M,”  "N”  and 
“O”  Ohio  River  Rd..  Gallia  Co.,  to  I.  H. 
Klehner,  Jackson,  $12,096  ;  crushing,  haul¬ 
ing  and  spreading  limestone  on  8.2  ml. 
Sects.  “I”  and  “M”  Jackson-Pomeroy  Rd.. 
Meigs  Co.,  and  5.8  mi.  Sect.  “N"  Jackson- 
Pfimeroy  Rd.,  Vinton  Co.,  to  G.  R.  Stinch- 


comb.  Columbus.  $7,622  and  $9.2.‘>3  resp.-c- 
lively  ;  grading,  finishing  shoulders  .»nd 
sloiS’S,  etc.,  on  *>322  mi  .’tect.  'B"  Ohio 
Itiver  Rd..  Washington  Co.,  to  W.  F  M.  - 
Gee  (i  Son,  Chlllicothe.  $26,556.  Grand 
total  $901,909.  Noted  .Vpi  1 

<>.,  Uantun  —  Asphalt  paving  Maryland 
Ave.  S.  W.,  from  9th  St.  to  Navarre  Rd. 

S.  W.,  to  Cable  Co..  Genl,  Del.,  t'anton, 
$29,746.  Engrs.  est.  $35.iiOo. 

O.,  riiielnnatl-  f'omrs.  Hamilton  Co.,  (e. 
e.  means  engrs.  est.)  tar  bound  macadam 
paving  8.600  .sq.>d.  .S,-hool  Sect.  Rd.  front 
Reemlln  Rd.  to  Harrison  Pk..  to  F.  Franz 
&  Sons,  North  Bend.  $19,584,  e.  e.  $25,000; 
22.600  sq.yd.  Muddy  Cre.'k  Rd  from  Bridge¬ 
town  Pk.  to  Fbenzer  Rd..  and  12,700  sq  yd. 
Binneman  Rd.  from  Muddy  I'reek  Rd  to 
Neeh  Rds.,  to  J.  .Y.  Niikoson,  S.ayier  Park 
Sta.,  $54,254  and  $28,669  n'spectively,  e  e 
$58,998  and  $30,7i)5  res|»’i  tively  ;  8,2oo 

sti.yd.  Bivingston  Rd.  from  Blue  Ria'k  to 
Pistle  Rds.,  to  J.  S,  Sloan,  2312  Mound  -\ve.. 
Norwood.  $19,932,  e.  e.  $25,000.  Grand  total 
$122,439.  Noted  Mar.  25. 

41..  Uoliiinliiis  —  11.  W.  Duffy,  dir.  Pul). 
Serv.,  grading,  curbing,  laying  n<'cessary 
water  services,  sew*-r  connection.s,  widen¬ 
ing,  relocating  cluster  lights  and  asphalt 
paving  2.085.5  ft.  Front  St..  52.5  ft.  and 
grading,  curbing,  asphalt  paving,  etc  876 
ft.  Kossuth  St.,  26  ft.,  to  Franklin  Asphalt 
Paving  Co..  559  .Short  St..  $37,7  87  and 
$10,121  respectively.  800  ft.  22nd  St.  Ave., 
26  ft.,  to  Pyle-Burns  Constr.  t^o.,  8  Fast 
Bong  St.,  $7,125;  brick  paving,  etc.  IIS  ft. 
Gorman  St.,  33  ft.,  to  R.  J.  DIenst,  209 
South  High  St..  $4,173.  Grand  total  $59.- 

206.  Noted  Mar.  18 

Mich.,  Cnriinna — Shlawasee  Co.,  graveling 
4  ml.  Dist.  68  Rd.,  to  R.  B.  Richardson. 
Hazelton.  $25,587. 

MIeh.,  Grand  Haven— Ottawa  Co.,  rein.- 
con.  paving  3}  ml.  As.sessment  Rd.  9,  on 
Bridge  St..  18  ft.,  to  P.  W.  O’Connor,  250 
Charles  St.,  Grand  Rapids,  $119,000. 

MIeh.,  Monroe — Monroe  Co.,  waterbound 
macadam  paving  4.1  mi.  Bedford  Fri*’  Rd.. 
16  ft.,  to  H.  H.  Gen.s,  Oak  Harbor.  $90,529; 
and  3.2  mi.  Bedford  Frie  Rd.,  Sect.  A.  26  ft., 
to  C.  M.  Gray,  Waterville,  O.,  $68,130. 

MIeh.,  Orion — O.akland  Co.  (Pontiac)  20 
ft.  paving  various  roads,  here,  to  Taylor 
Constr.  Co.,  Birmingham.  $62,292. 

MIeh.,  I’ontiar — Oakland  <'o..  20  ft.  pav¬ 
ing  Orchard  I..ake  Rd.,  to  Bartling  &  Dull, 
Pontiac,  $112,563. 

.MIeh.,  Waterford — Oakland  Co.  (Pontiac) 
20  ft.  paving  various  roads,  here,  to  Taylor 
Constr.  Co.,  Birmingham,  $25,014. 

III.,  (’hleugo — Bd.  Bocal  Impvts.,  Rismi 

207,  City  Hall,  grading,  curbing,  guttering 
and  asphalt  on  6  in.  concrete  paving  AItgeld 
St.  from  North  Bavergne  to  North  Is)ck- 
w<v)d  Aves.,  Cortland  St.  from  Mansfield  to 
North  .'\ustin  Aves.,  Montana  St.  from 
North  Cicero  to  North  IsH'kwood  Aves.,  also 
grading  and  preparing  present  macadant 
pavement  to  serve  as  foundation  and  2  in 
asphaltic  concrete  resurfacing  Ferdinand  St. 
from  North  Kilpatrick  to  North  Cicero 
Aves.,  to  White  I’aving  Co.,  1735  Fulton 
Ave.  ;  grading,  curbing,  guttering  and  8  in. 
concrete  paving  Tbrisip  St.  from  West  9iith 
to  W*’st  95th  Sts.,  to  .Smith  &  Brown,  111 
West  Washington  St.  ;  grading,  curbing, 
guttering  and  asphalt  on  6  in.  concrete  i>av- 
ing  Wentworth  Ave.  from  Illinois  Central 
R.R.  tracks  to  W’est  123rd  St.,  West  121.st 
St.  from  South  St.  to  Wentworth  Ave.. 
Bafayette  and  Perry  Aves.  and  South  Ba 
Salle  St.  from  We.st  121st  to  West  123rd 
Sts.,  to  Amer.  Asphalt  Paving  Co.,  84  4  Rush 
St.  ;  grading,  curbing,  guttering  and  8  in. 
<-oncrete  paving  BowmanvHle  Ave.  from 
Berwin  to  Balmoral  Aves.,  Balmoral  ,\ve. 
from  BowmanvHle  to  North  Hoyne  Ayes.. 
North  Hoyne  Ave.  from  Balmoral  to  Fos¬ 
ter  Aves.  and  P'arragut  Ave.  from  North 
Hoyne  Ave.  to  Robey  St.,  to  Marquetti* 
(’on.str.  Co.,  4  726  North  IVlnchester  St.  ; 
grading,  curbing,  guttering  and  reshajfing 
present  macadam  for  foundation  and  2  in 
asphaltic  concrete  resurfacing  Kitubark 
Ave.  from  East  60th  tc)  East  67th  Sts.,  and 
Fast  65th  St.  from  Woodlawn  to  Kimbark 
Aves..  also  grading,  curbing,  guttering  and 
6  in.  concrete  paving  South  Winchester  Ave., 
to  R.  F.  Conway  Co.,  844  Rush  St.  ;  grad¬ 
ing,  curbing,  guttering  and  6  in.  concrete 
■surfacing  5th  Ave.  from  North  Washtenaw 
to  North  California  Aves.,  Estes  Ave.  from 
North  Rockwell  St.  to  North  California 
Ave.,  Greenleaf  Ave.  from  North  R»M’kwell 
St.  to  North  California  Ave..  and  North 
W’ashtenaw  Ave.  from  Bunt  to  Kenilworth 
Aves.,  to  Contracting  &  Material  ('o.,  133 
West  Washington  St.  Noted  Feb.  25  and 
Mar.  18. 

III.,  Kankakee — Curbing  and  7  in.  reln.- 
con.  paving  11,800  sq.vd.  East  Merchant 
St.,  to  C.  Paradis  Co..  St.  Anne,  $31,014 

la.,  KIkador — Clayton  Co.,  to  Jack  Brown 
Constr.  Co.,  Madison  I^ake,  Minn.,  improv¬ 
ing  roads,  98,821  cu.yd.  excav.  at  $0,255 
per  cu.yd.,  992  ft.  15  in.  curbing  $0.30,  304 
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ft.  18  in.  culvert  lO.'lo,  and  IDO  ft.  24  in. 

culvert  $0.40. 

la..  Mason  <'it> — Cerro  Oordo  Co.,  to  L. 

O,  Kiinhall,  t'lear  l.ake,  UiiprovinK  7  ml. 

mad.  cu.yd.  excav.  at  $it.33  jw-r  cu. 

yd..  8C,4ti!*  stable  yds.  overhaul  $0.U2,  and 
820  ft.  culvert  labor  $0.20. 

la.,  Nlxoiirnry — H.  K.  Richard.son,  city 
elk.,  to  .1.  C.  Hlunk,  Ottumwa,  «  in.  rein.- 
I'on.  pavinK,  uslnK  Kriivd  aBKrcKate.  35 
bltH'ks  various  streets,  at  ll.Ol  is-r  s<i.yd., 
and  8  In.  rein. -con.  usin^  limestone  att- 
Kreftate.  3.5  blocks  at  $2.2.8.  KnRrs.  est. 
. . .  Noted  .Mar.  11. 

la.,  M  iiiterHet  Madison  Co.,  to  R.  T. 
Osman,  .Ames.  im|>rovinK  .5.3  mi.  I’rimar.v 
Rd.  15.  Federal  Aid  Project  23fi.  72,307 
cu.yd.  excav.  at  $<i.2l7  per  cu.yd.,  200  cu.yd. 
excav.  $o..50,  580  ft.  15  in.  c'ulvert  labor 
$0.50  and  40  ft.  24  in.  culvert  labor  $1  ;  and 
to  <5.  fronkhite.  Perry,  1.850  ft.  6  in.  tile 
drain  at  $0.15  per  ft.,  350  ft.  8  in.  tile  drain 
$0.20,  and  11  intake  $25.  Noted  Mar.  18. 

Minn.,  I'VrKus  Falla — W.  Rincoln,  aud. 
Otter  Tail  Co.,  frradinK,  «tc.,  8.25  ml.  Vln- 
InK-Almora  Rd.,  to  Studer  &  Manion,  500 
Olobe  lUdK.,  Minneapolis,  $28,409. 

Minn.,  St.  Paul-  -OradiiiK  Montreal  Ave. 
iM-tween  RdKcumbe  Rd.  and  \Vest  7th  St., 
to  Thornton  liros.,  .218  Kndloott  UldK.,  $37,- 
.387  ;  and  Montreal  Ave.  Ix'tween  Cleveland 
.^ve.  and  KdRcumbi’  Rd..  to  M.  AVunderlich, 
1171  fharles  St.,  $23,897. 

Kan.,  Kiiaaell  Spriiixa — T,oKan  Co.,  8:rad- 
intj,  etc.,  2.992  ml.  Federal  Aid  Project 
247-A,  to  A.  J  Canaday,  Scott  City,  $14,- 
444.  Noted  Mar.  11. 

Kan.,  Waverly — Vitr.  brick  on  5  In.  con¬ 
crete  paviiiK  various  streets,  to  C.  .1.  Mc- 
Co.v  Con.str.  Co.,  Kmis)ria,  $2t>,563. 

Kan.,  Kldorado — (Mty  and  Butler  Co., 
concrete  pavinK  0.90  mi.  various  roads,  18 
ft.,  to  Rewis,  Sehide  &  Kennedy,  Kldorado, 
$28,599. 

Nrliraaka — State  Hy.  Dept..  I,incoln,  (F. 
.\,  l“.  means  F'ederal  Aid  Project),  to  Union 
Const r.  Co.,  Kearney,  2  In.  pravel  surfac- 
InK  7  mi.  Klwood-Smithfleld  Rd.,  F.  A.  P. 
11,  tlosper  Co.,  $20,068,  and  KradinK.  etc.. 
7.2  till.  la-xinKton-Klwood  Rd.,  F.  A.  P. 
252-.4,  Dawson  Co.,  $25,366;  to  Allied  Con- 
tra<'tors,  Inc.,  1803  IiouKlas  St.,  Omaha. 
KradinK.  2  in.  Kravel  surfaclnR.  bridKes, 
etc.,  on  15.6  ml.  T.ltchtield-Broken  Bow  Rd., 
F.  A.  I*.  22-B-C-K.  $48,920,  concrete  cul¬ 
verts  on  7.8  mi.  .Xrnold-Merna  Rd..  F.  A. 

P.  96-C.  and  on  2.28  mi.  same  road  F.  A. 
P.  ISS-C,  $2,433,  Jill  Custer  Co.  ;  to  Custer 
Co.  ltd..  Broken  Bow,  KradinK  6.2  ml. 
Ritchlicld-Broken  Bow  Rd..  F.  A.  P.  22-B, 

C,  D  and  K,  Custer  Co..  $32,283;  to  Reed 
A-  Kennedy,  Dalton.  2  in.  Kravel  surfacinK 
19.5  mi.  (iverton-f'ozad  Rd.,  F.  A.  P.  39, 

D. -twson  t'o..  $25,430,  9.2  ml.  I>ix-Kimball 
Rd  .  F.  A.  P.  147-A.  Kimball  Co..  $10,111. 
and  1(1.2  mi.  Sidney-West  Rd.,  F.  A.  P. 
149-D.  ('heyenne  Co,,  $9,101  :  to  C.  H.  KinK, 
Indianola,  KradinK  3.4  mi.  McCook -Bart ley 
Rd..  F.  A.  P.  46.  Red  Willow  <'o..  $3,113; 
to  A.  f'arter,  McCook,  2  and  3  in.  Kravel 
s\irfa<  inK  same  road,  $5,503  ;  to  Standard 
BridKe  Co.,  Omah.a,  KradinK  same  road, 
$7,106;  to  D.  C.  Condon.  Omaha,  KradinK 
7.8  mi.  road  from  Hayes  Center  west.  F.  A. 
1’.  63-A.  Hayes  Co,.  $25,633.  3.4  ml  At- 
lanta-Oxford  Rd.,  F,  A.  P.  145-A.  Phelps 
Co..  $6,239,  and  10.7  mi.  T,oomis-Bertrand 
Rd..  F.  A.  P.  251-B.  Phelps  Co..  $16,573; 
to  A.  ('.  Smith.  Scottsbluff.  KradinK.  2  In. 
Kravel  surfacinK.  etc.,  5  mi.  OerinK-Harrls- 
burK  Rd.,  F.  A.  P.  69-B.  Scottsbluff  Co., 
$12,988.  to  Martin  &  (’’lark,  Scottsbluff,  3.5 
mi.  Chadron- Bordeaux  Rd.,  F.  A.  P.  124-B. 
Dawes  Co.,  $13,515,  and  10.2  ml.  road  from 
Sidney  west.  F.  A.  P.  149-D.  Cheyenne  Co., 
$13,647,  to  F.  McCarter,  Bayard.  11.9  ml. 
Merriman-KIy  Rd,,  F.  A.  P.  202-D.  Cherry 
Co.,  $62,638,  to  K.  T...  Marrs,  Hehron,  13.5 
ml.  Kli-('(vdy  Rd..  F.  A.  P.  202-K.  Cherry 
Co..  $90,403  ;  and  to  Peterson  Shirley  & 
Ounthcr,  Omaha.  10.5  mi.  Orant-Brandon 
Rd  .  F  A.  P.  264-A,  Perkins  Co.,  $21,310; 
to  Roberts  (’onstr.  Co..  Idncoln,  2  in.  Kravel 
surfacinK  10.9  nd,  Merriman-Cordon  Rd., 
F.  A  P.  202-A.  Cherry  Co.,  $29,200.  to  Abel 
« 'onstr.  Co.,  318  Terminal  BldK.,  I..incoln.  2 
in.  Kravel  surfacinK  10.7  mi.  Roomis-Tb-r- 
trand  Rd.,  F.  A.  P.  251-B.  Phelps  Co..  $24.- 
208  ;  to  S.  F.  Walter.  Franklin.  1  bridKe  on 
Bayard-BrIdKeport  Rd.,  F.  A.  P.  79-D,  Mor¬ 
rill  t'o,,  $7,496  ;  to  Nebra.ska  Culvert  & 
MfK  <'«).,  Wahoo,  corruKated  culverts  on 
7.8  ml.  road  from  Heyes  Center  west,  F. 
A  P.  63-A.  Hayes  Co.,  $8,008.  Crand  total 
$521,302.  Noted  Feb.  4. 

North  I>Hkot»  —  State  Hy.  Dept,  and 
Comrs.  Pierce  t'o..  Court  Hous<-,  RuKby, 
gravel  surfacing,  etc..  16.034  mi.  Federal 
Aid  Project  204-.\-B.  to  Tobin  &  Maloney, 
Madison,  S.  D..  $23,04  8.  Noted  Feb.  25. 

North  Onkota  —  State  Hy.  Dent,  and 
Comrs.  Sargent  ('"o..  Court  House.  Forman, 
grading,  etc..  56.600  cu.yd.  Federal  Aid 
Project  191,  to  N.  Bndander,  Wahpeton. 
$2.5,551. 


North  Dakota — State  Hy.  Dept.,  Bismark, 

( F.  .\.  I’,  means  F'ederal  .Aid  Project), 

Kravel  surfacinK  9.111  mi.  F.  A.  P.  82, 
Ward  Ct).,  to  M.  K.  Thompson,  Minot,  $10,- 
181,  6.468  ml.  F.  A.  P.  203,  Benson  t'o.,  and 
F.  A.  P.  221 -C,  Ransom  Co.,  to  Tobin  & 
Maloney,  Madison,  S.  D.,  $6,643  and  $3,360 
resitectlvely,  and  11.999  ml.  F.  A.  1*.  89, 
Sargent  Co.,  to  H.  Pickus  Constr.  Co., 
Sioux  City.  la.,  $18,498;  also  Kradlng,  etc., 
5.338  ml.  F.  A.  1’.  251-B,  Morton  Co.,  to 
W.  R.  Chapin.  McIntosh,  S.  D.,  $18,434. 
(Irand  total  $57,116.  Noted  Feb.  25  and 
Mar.  11. 

.\rk..  Warren — For  3  in.  brick  on  5  In. 
concrete  paving  4,260  sq.yd.  streets  in  Dist. 
2,  and  24  in.  brick  on  5  In.  concrete  sur¬ 
facing  11,850  s<i.yd.  streets  in  Dist.  3,  to 
Cook  a  Ransome,  Ottawa,  Kan.,  $17,139 
and  $49,115  respectively. 

Tex.,  I.ilterty — Riberty  Co.,  making  plans 
shell  surfacing  7i  mi.'  HiKhway  61  from 
Devers  at  intersection  of  HiKhway  3  to 
Chambers  Co.  line  $45,000.  A.  C.  I^tve, 

I. ,iberty,  engr. 

Tex.,  Ril>ert.v — Riberty  Co.,  shell  surfac¬ 
ing  5.821  ml.  and  concrete  paving  16.474 
mi.  Slate  Highway  3.  Federal  Aid  Project 
352.  Units  3  and  4,  18  ft.,  to  F.  P.  McKl- 
wrath.  t'orsicana.  $419,220.  Kngrs.  est. 
$475,000.  Noted  Mar.  25. 

Tex..  Rinden — Cass  Co.,  grading,  bridging 
and  gravel  surfacing  5.64  mi.  Federal  Aid 
Project  457- A,  to  P.  B.  Price  &  Co.,  Paris, 
$59,782. 

Tex.,  Memphis — Hall  Co.,  2i  in.  brick  on 
4  in.  concrete  paving  various  streets,  to 
I’anhandle  Constr.  Co.,  I..ubbock,  $181,550. 
Kngrs.  est.  $190,000. 

Tex.,  Memphis — For  2i  in.  brick  on  4 
in.  concrete  paving  60,000  yd.  various 
streets,  to  Panhandle  ('onstr.  Co.,  Rub- 
boi'k,  $181,550.  Noted  Mar.  25. 

Dkla.,  Diirunt  —  (Irading  and  concrete 
paving  12,420  sq.yd.  Rst,  South  9th  and 
Fast  Main  Sts.,  to  K..  C.  Baum,  Durant, 
$38,325.  Kngrs.  est.  $40,000. 

f'alif.,  niythe  —  City  Trustees,  curbing, 
walks,  ornamental  lighting  system,  and 
asphaltic  concrete  surfacing  Hob.sonway, 
Spring  St.,  etc.,  to  Southwest  Paving  Co., 
Washington  Bldg.,  Ros  Angeles.  Noted 
Mar.  25. 

Calif.,  F;I  .M<»iite — Curbing,  walks,  vitro- 
lithic  concrete  paving,  etc.,  Tyler  St.,  etc., 
to  Hall-.Iohn.son  ('o.,  905  Westminster  St., 
.•\lhambra,  $37,872.  Noted  Feb.  25. 

Calif.,  I.os  .AngelpH — Curbing,  guttering, 
walks,  and  remodel  asphaltic  concrete 
paving,  etc.,  7.080  sq.ft.  84th  St.  between 
Bwav.  and  Figueroa  St.,  to  W.  Riddington, 
420  Kast  6flth  St..  $44,435.  Noted  Mar.  25. 

Calif.,  Roh  .Angelea — Crrading.  paving,  as¬ 
phaltic  concrete  paving,  etc.,  Vineland  Ave. 
between  Central  Ave.  and  Ventura  Blvd.,  to 
Southern  Pacific  Constr.  Co.,  2813  South 
(llendale  Blvd.  $63,971,  and  Virginia  Ave. 
between  Western  and  Bronson  Aves.,  to  W. 

J.  Curren,  221  A  West  Bway.,  Glendale, 
$43,946;  also  147,029  sq.ft,  cement  walks  in 
Municipal  Impvt.  Dist.  37,  to  Boulevard 
Rand  t'o..  Ill  West  4th  St.,  $0,175  per  sq. 
ft.  Noted  Feb.  18  and  Mar.  18. 

Calif.,  Ro»  .\ngeleH — Supervs.  I.os  Angeles 
Co.,  grading  and  concrete  paving,  etc.  165,- 
811  stj.ft.  ITalrie  Ave.  betw’een  Pine  St. 
and  I.S1S  Angeles  city  •limits,  to  T.  T. 
Crawford.  Pomona.  $45,775. 

Calif.,  Roa  .Angeles  —  I^os  Angeles  Co., 
concrete  paving,  etc.,  portion  of  Woodruff 
Ave.,  to  R.  J.  Turner,  205  Kast  Ist  St., 
Rong  Beach,  $25,576  ;  also  Spe  ncer  and 
I'arlvle  Sts.,  etc.,  to  H.  I’.  Constr.  Co., 
5553' Western  Ave.,  $29,820. 

Calif.,  Monterey  —  Curbing,  guttering, 
walks,  asphaltic  concrete  paving,  etc.  161,- 
400  sq.ft.  Park  and  Ocean  Aves..  to  Clark 
&  Henery  Constr.  Co.,  Chancery  Bldg.,  San 
Francisco,  $59,975. 

Calif.,  I'omona  —  Guttering  and  5  in.  oil 
macadam  paving  268,000  sq.ft.,  etc.  Orange 
Grove  Ave.,  to  Fleming  Constr.  Co.,  105 
North  Park  Ave.,  approximately  $40,000. 

Calif.,  Santa  Rosa — Supervs.  Sonoma  Co., 
concrete  paving,  etc.  1 1  ml.  Petaluma- 
Valley  Ford  Highway,  to  Proctor  &  Cleg- 
hom,  Rosenberg  Bldg.,  Santa  Rosa,  $32,308. 

Calif.,  Woodland  —  Supervs.  Yolo  Co., 
improving  Bl.acks  to  McClintocks  Corner, 
Knights  I^anding  Twp.,  3,546  cu.yd.  con¬ 
crete  iiaving,  851  cu.yd.  gravel  cushion,  etc., 
to  N.  M.  Ball,  Masonic  Temple  Bldg., 
Porterville,  $46,149. 

Ontario — Dept.  Pub.  Highways,  110  Uni¬ 
versity  Ave.,  Toronto,  concrete  paving  7.26 
mi.  road  from  Colborne  to  Brighton,  f'ontr. 
1274,  to  Johnson  Bros.  Co.  Rtd.,  43  Market 
St.,  Brantford,  $220,000  ;  and  road  north  of 
Guelph,  northerly  for  5.2  mi.,  Contr.  1277, 
to  McArthur  Kng.  Co.,  Guelph,  $150,000; 
macadam  paving  road  east  of  Ransdowne  4 
ml.,  Contr.  1279,  to  A.  H.  Parker,  Corn¬ 
wall,  $60,000 ;  concrete  widening  Jantzens 
Creek  Bridge,  Contr.  1288,  to  Ball  Bros.,  35 
King  St.  K.,  Kitchener,  $10,000.  Grand 
total  $440,000. 
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•Alberta  —  Provincial  Government.  ■.> 
I’ub.  Wks.,  Kdmonton,  roadwork  in  FI 
and  Racombe,  to  G.  B.  Wood.  Cartag.  it 
409  I.Kiugheed  Bldg.,  Calgary.  Kngr  .t 
$65,463. 

.Alta.,  Fldmontiin — Will  lay  6  mi.  siii. 
on  various  streets,  by  day  labor,  und.  , 
I)ervision  A.  W.  Haddow,  city  engr 
Hall.  $37,500.  ' 


Buildings — Commercial 


Proposed  Work 

A  t..  Barre — ARMORA' — State  of  .  r- 
mont,  H.  T.  Johnson,  Montpelier,  soon  •  .s 
bids  3  story,  76  x  124  ft.,  rein. -con.  .  liti 
stone  armory,  here.  $150,000.  F.  R  \i,.. 
tin.  240  College  St.,  Burlington,  ;tr.  ht 
Noted  Oct.  29. 

Mass..  .Arlington  (br.  Boston)  —  STi.i;|.’ 
and  OFFICK  —  W.  A.  Miller  &  C,, , 
Kilby  St.,  Boston,  plans  3  story  and  l.as.-- 
ment,  brick,  Massachusetts  Ave.,  Arllnct..), 
Center.  $150,000.  Kngineer  and  archUi-.t 
not  Selected. 

Mass..  Boston — APARTMKNT — Beaoai  \ 
Hereford  Realty  Co..  T.  J.  Kennedy,  trias, 

8  Trent  St.,  Arlington,  having  plans*  pr.  - 
pared  by  G.  N.  Jacobs,  4  I’ark  St.,  Beston, 
10  story  and  basement,  35  x  90  ft.,  brii  k, 
stone  and  steel,  concrete  pile  foundation, 
Back  Bay  Sect.  $500,000. 

Mass.,  Boston — MUNICIPAIj — t'ity,  liiik. 
I’ub.  Buildings,  J.  P.  Knglert,  supt.,  iilaiis 

new  municipal  building.  $500,000  . . 

printed.  Kngineer  and  architect  not  m-- 
lected. 

Mass.,  Boston  —  OFF'ICE  —  South  I'.ay 
Realty  Corp.,  350  Madison  Ave.,  New  Yi^rk 
City,  plans  11  story  and  basement,  brick 
and  stone.  Clarendon  and  Berkley  Sts  Jl,- 
000. (*00.  Engineer  and  architect  not  se¬ 
lected. 

Atass.,  Brockton — BANK — Brockton  Natl. 
Bank,  C.  R.  F’illebrown,  pres.,  90  Main 
St.,  having  plans  jirepared  by  T.  M.  .lanas, 

3  Park  St.,  Boston.  2  story  and  baseim  iit, 
brick  and  stone  addition.  Main  and  Clinich 
Sts.  $150,000. 

.Mass.,  ('ambrldge  (Boston  P.  O.) — HOS- 
I’lTAl.. — Holy  Ghost  Hospital,  Cambridire 
St.,  having  plans  prepared  by  W.  H.  Mc- 
Ginty,  241  Adams  St.,  Dorchester.  5  story 
and  basement,  45  x  155  ft.,  brick  and  sietd 
addition.  $500,000. 

.Alass.,  Cambriilge  (Boston  P.  O.) — 11(1- 
TER  and  STORK — C.  Krnest,  1134  Massa¬ 
chusetts  Ave.,  plans  10  story  and  hasi - 
ment  hotel  and  store  building,  l.v-^s 
Boylston  St.  $500,000.  Kngineer  and 
architect  not  selected. 

.Mass.,  Dedham  —  THEATRE  —  Dedham 
Community  Theatre  Corp.,  c/o  H.  R.  Duflie, 
archt.,  333  Belgrade  Ave.,  Rosindale,  hav¬ 
ing  plans  prejiared  2  story  and  basement, 
brick,  steel  and  stone.  High  St.  $20o,omi. 

Mas*.,  l.yiiii  —  BANK  —  Commonwealth 
Savings  Bank,  345  Union  St.,  plans  1  or  2 
story  and  basement,  brick  and  stone  bank. 
$150,000  or  more.  Engineer  and  architect 
not  selected. 

Mas*.,  rittsfleld  —  EXCHANGE  —  N<  w 
England  Telephone  &  Telegraph  Co.,  5ii 
Oliver  St.,  Boston,  plans  exchange,  here. 
To  exceed  $150,000.  A.  Duffy,  c/o  owner, 
engr.  ArtiiUect  not  selected. 

Ala**.,  AAoburn  —  HOSPITAR  —  Choate 
Memorial  Hospital,  A.  AV.  Bay,  chn. 
trustees,  having  plans  prepared  by  Stevens 
&  Ree,  45  Newbury  St.,  Boston,  maternity 
hospital,  brick  and  stone.  To  exceed 
$150,000. 

R.  I.,  Providence — BANK  —  Old  Colony 
Bank,  602  Industrial  Trust  Bldg.,  having 
plans  prepared  by  T.  M.  James,  3  Park  St , 
Boston,  Mass.,  brick,  steel  and  stone,  Wey- 
bosset  St.  To  exceed  $150,000. 

Conn.,  Hartford— APARTMENT— J.  A. 
Dolgin,  198  Vine  St.,  had  plans  prepared 
by  Berenson  &  Moses,  30  Allyn  St.,  3  story 
and  basement.  84  x  120  ft.,  brick  and  steel, 
Albany  Ave.  and  Woodland  St.  $150,000. 

Conn.,  New  Haven  —  OFFICE  and 
APARTMENT  —  M.  Konry,  1430  Dixwell 
Ave.,  plans  6  story.  Grove  and  Church  Sts. 
$600,000. 

N.  Y.,  Flushing- THEATRE — T.  M.  l>ay. 
c/o  Ewing  &  Allen,  engrs.  and  archts.,  li'l 
Park  Ave.,  New  York  City,  having  plans 
prepared  brick,  steel  and  stone,  plain  foun¬ 
dation,  Maple  St.,  here.  $250,000. 

N.  Y.,  Flunking  —  THEATRE  —  B.  F. 
Keith,  Inc.,  1564  Bway.,  New  York  City, 
having  plans  prepared  by  T.  W.  Ramh, 
engr.  and  archt.,  644  8th  Ave.,  New  A'ork 
City,  6  story,  brick,  steel  and  atone,  plain 
foundation.  Northern  Blvd.  $850,000. 

N.  Y.,  New  York  —  CRINIC  —  New  York 
Osteopathic  Clinic,  Inc.,  35  East  22nd  St , 
J.  B.  McKee,  pres.,  having  plans  prepared 
by  H.  O.  Champan,  engr.  and  archt..  171 
Madi.son  Ave.,  brick,  steel  and  stone,  plain 
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f’nii.  i  20th  St.  1200.000.  Notod 

‘v.  N>w  York— EXCHANGE— New 

V  .*rk  Tt'lephono  Co.,  15  l>ey  St.,  haviiij; 

I  ..  s  i.r«  i>ar»  d  by  McKenzie,  V<M)rhies  & 
•m.lin  en^s.  and  arehta.,  342  Madison 
Vv  r.'  in  -con.,  brick  and  steel,  plain  foun- 
ij'ai.'n.  lT5th  St.  and  Grand  Concourse*. 

;  »»■  York — HtlTELi — A.  Kay,  c/o 

v  'l*  I’latt  &  Bro..  archt..  221  West  57th 
ivid  plans  prepared  brick,  steel  and 
eiiirif  plain  foundation.  6th  Ave.  and  46th 
folio  noo.  E.  E.  Seelye,  101  Park  Ave.. 
eiifr.  Noted  Jan.  28. 

v  Y  New  York  —  OFFICE  —  Ixiwer 
lin.-ubvay' Properties,  c/o  H.  C.  Severance 
ir.  ht  .lO  West  44th  St.,  soon  takes  bids  35 
«t,.rv  brick,  steel  and  stone,  plain  founda- 
n  n  ilwav.  and  New  Sts.,  $2,500,000.  D.  M. 
olt  irsh.  36  West  44th  St.,  engr. 

V  Y  New  York  —  W’AREHOCSE  -- 
T  inci'ln  Storage  Warehouse.  60  East  42nd 
lit  .•iiM.ii  takes  bids  12  story,  rein.-con., 

i. ri.  k  and  steel,  plain  foundation.  3rd  Ave. 

^ml  '■■'.•th  St.  $1,000,000.  U.  E.  Kingsley, 
14.5  West  4l8t  St.,  archt.  ,  t.  .j 

\  Y.,  RochMter — OFFICE— F.  J. 
ti-iih  archt..  Mutual  Life  Bldg.,  Buffahn 
n  naring  plans  and  soon  takes  bids  b-10 

ii, ,rv  and  basement,  rein.-con.  and  steel 
iil  iiii  foundation.  Broad  St.,  here  ;  for  Broad 
lliiililings  Corp.  $500,000. 

l.uianng  ANGE— New  York 

T.iei.li'>’n*-  Co..  15  Dey  St.,  New  Y'ork  City, 
soon  takes  bids  3  story,  brick,  steel  and 
stone  plain  foundation.  Cornelius  and 
i;,.ii.  isee  Sts.,  here.  $150,000.  McKenzie. 
Voorhees  &  Gmelin,  342  Madison  Ave.,  New 
York  City,  engrs.  and  archts 

%  J  —  HOTETj  —  Cohen  & 

J  uobs‘r/o  Uosedale  Hotel,  plan  hotel,  10th 
St  and  Madison  Ave.  $165,000.  Engineer 
nm!  architect  not  selected.  _ 

\  4  Trenton  —  FIRE  HEAEQI.  AR- 

TKItS  etc — Citv  soon  takes  bids  3  story, 
fire  headiiuarters  and  machine  shop.  Perry 
St  f3.S5.00(i.  J.  O.  Hunt,  219  East  Hano- 

r.f *  ■  KMzahethtown- CHILDRENS  HOS- 
—  State  of  Pennsylvania,  c/o  C. 
Minor  Capitol.  Harrisburg,  having  plans 
l.r.  pared  by  Thomas.  Martin  &  Kirlqjatrick, 
220  South  16th  St.,  for  childrens  hospital, 

I'a  McKees  Rocks — BANK — First  Natl. 
Bank’  having  plans  prepared  by  Simons. 
Brittain  &  English,  Magee  BWg..  Pitts¬ 
burgh.  2  story  and  basement.  40  x  100  ft., 
lirick  and  stone  bank.  $150,000. 

p.,  I’hlla.  -  APARTMENT  —  D.  Sorkin. 

C  O  .1.  S.  Fuller,  archt.,  5438  Locust  St., 
having  plans  prepared  4  story  and  base¬ 
ment  41  X  128  ft.,  brick  and  steel,  plain 
foundation,  48th  and  Chestnut  St.s.  $150,- 
oon.  . 

Pa..  IMilla.— EXHIBITION- J.  Molltor, 
archt..  1313  Walnut  St.,  soon  lets  contract 
Palace  of  Education,  1  story,  208  x  524  ft., 
rein  -con.,  stucco  and  steel,  wood  pile  foun¬ 
dation.  Broad  and  Pattison  Sts.,  for  Ses- 
(luicentennial  Exposition.  W.  F.  Kendrick, 
pres.,  5th  and  (^hestnut  Sts. 

Pa..  Phlla.  —  INSCRAXCE  —  Providence 
TJfe  Insurance  Co.  having  plana  prepared 
bv  Cram  &  Fergu.son,  248  Boylston  St., 
Boston.  Mass.,  1st  class  insurance  building, 
46th  and  Market  Sts.  To  exceed  $150,000. 

Pa..  Phlla. — OFFICE — T.  Pressee  Co.. 
1712  Chestnut  St.,  having  plans  prepared 
bv  Davis.  Dunlap  &  Barney,  1805  Walnut 
St.  8  storv  and  basement,  60  x  96  ft.  annex, 
1723-33  S'ansom  St.,  and  54  x  60  ft.  annex. 
17115-11  Sansom  St.,  both  rein.-con.,  brick 
and  steel,  plain  foundations. 

Pa..  Phlla. — STORE  —  Ritter  &  Shay, 
archts.,  Packard  Bldg.,  soon  lets  contract 
rein. -con.,  brick  and  steel,  plain  foundation, 
929  Market  St.,  for  H.  C.  Kahn.  Inc.,  11th 
and  Filbert  Sts,  Noted  Dec  17. 

Pa..  Pittsburgh — HOTEI.. — Kelkearys  Ho¬ 
tel,  135  9th  St.,  having  plans  prepared  by 
K.  B.  l>‘e.  Chamber  of  Commerce  Bldg.,  6 
storv  and  basement,  brick  and  steel,  9th 
St.  $150,000. 

Pa.,  Pittsburgh — WAREHOUSE — Dono- 
hoes,  Inc..  242  5th  Ave.,  having  plans  pre¬ 
pared  probably  5  story,  125  x  490  ft.,  brick 
and  steel.  Beaver  and  Page  Sts.  $300,000. 
Private  plans. 

II.  r.  Wesh. — OARAGE — Capitol  Garage 
Co.,  1416  H  St.  N.  W..  had  plans  prepared 
bv  B.  Heaton,  1211  Connecticut  Ave. 
N.  W.,  10  story,  156  x  200  ft.,  concrete 
garage.  $1,000,000.  Noted  Dec.  31. 

I)  r..  Wash.— CONVENTION  HALL  and 
.4  RENA  —  Capitol  Souare  O-ird  n  having 
plans  prepared  by  J.  H.  DeSibour,  Invest¬ 
ment  Bldg.,  altering  3  storv,  brick  and 
concrete.  2nd  and  B  Sts.  N.  W.  $1,500,000. 

N.  C..  Oreenaboro— APARTMENT— C.  C. 
Pierce,  plans  3  story  and  basement.  North 
Elm  St.  $150,000. 

N.  C..  Greensboro  —  GARAGE,  etc.  — 
Richardson  Realty  Corp.  plans  2  stcry  and 


basement,  125  x  262  ft.,  concrete  and  brick 
garage  and  car  storage  building,  Bellenieade 
St,  $200,000. 

N.  Raleigh  -HOTEI.,— State  Hotel  Co. 
plans  8  story  and  ba.sement,  brick,  terra 
cotta,  steel  and  stone.  Daw.son  St.  $5o0.- 
000.  W.  Smith,  Citizens  Bank  Bldg.,  inter¬ 
ested. 

Ga.,  .Ytiunta  —  CITY  H.ALL  --  Voti-d 
$1,000,000  bonds,  new  city  hall.  W.  Sims, 
mayor.  Noted  Jan.  21. 

Fla..  Miami  —  (LYRAGE  and  HOTEL- 
Terminal  Hotel  Co.  having  plans  prepareil 
by  F.  J.  DeLongchamps,  tlazette  llidg., 
Reno,  Nev.,  12  story,  tlreproof  garage  and 
hotel.  To  exceed  $1,000,000, 

.Miss..  Biloxi— AI’ART.M  ENT  HOTEI.,— 
A.  Braun  &  K.  Dorris,  plan  7  story,  rein.- 
con.,  on  150  X  450  site.  East  Beach  Blvd. 
between  Holly  and  Kuhn  Sts.  $1,000  000. 
Engineer  and  architect  not  selected. 

Tenn.,  Paris — BANK — Marr  &  Holman, 
archts.,  Stahlman  Bldg.,  Nashville,  soon 
let  contract  4  story  and  btisement,  50  x  15o 
ft.,  rein.-con.  and  brick,  plain  foundation. 
Main  St.,  here,  for  Ist  Natl.  Bank.  $  150.000. 

tl.,  .4kron — GARAGE— Bd.  Control  s,M>n 
takes  bids  1  story  and  basement.  156  x  2oo 
ft..  Johnson  and  Spicer  Sts.  $150,000. 

O. ,  Canton — OFFICE — Adler  &  I^ture- 
mon,  Inc.,  Brant  Bldg.,  plans  8  story,  50 
X  150  ft.,  Cleveland  and  2nd  Sts.  S.  W. 
$500,000 

O..  Cleveland  —  COMMERCIAI-  and 
APARTMENT — Stott«ir-DeGr«M>t-Ilaber  Co.. 
Leader-News  Bldg.,  had  plans  prepared  by 
Braverman  &  Havermaet.  Ulmer  Bldg.,  3 
story  and  basement,  brick.  Carnegie  Ave. 
and  East  86th  St.  $150,000. 

O..  Dayton — Y.  M.  C.  A.,  A.  C.  IMxon. 
genl.  secy.,  3rd  and  I^udlow  Sts.,  plans  7 
story,  brick  and  concrete  addition,  also  3 
story,  concrete  and  brick  building  for 
colored  Y.  M.  C.  A.,  5th  St.  $750,000. 
funds  being  raised  for  same. 

O.,  East  Cleveland  (br.  Cleveland)  — 
APARTMENT— Davis  &  Olkes,  3602  East 
142nd  St.,  Cleveland,  had  plans  prepared 
by  M.  Altschuld.  5116  Wenidland  Ave.. 
Cleveland,  3  story  and  basement.  40  x  120 
ft.,  brick,  1244  Hayden  Ave.  $150,000. 

Ind.,  Anderson  —  LODGE  —  Eerie  of 
Eagles  having  plans  prepared  by  E.  R. 
Watkins,  441  Union  Bldg.,  2  story,  72  x 
144  ft.,  rein.-con.,  plain  foundation.  South 
Meridian  St.  $150,000. 

HI.,  Chicago— APARTMENT  and  STORE 
— W.  L.  Wallen,  Jr.,  6712  North  Clark  St., 
had  plans  prepared  by  R.  F.  France  &  Co.. 
155  North  Clark  St.,  and  takes  bids  about 
Apr.  5,  8  story  and  basement,  150  x  225  ft., 
rein.-con.  and  brick.  5200  Sheridan  Rd. 
$2,500,000. 

111.,  Chicago — BANK — II.  L.  Newhouse, 
archt.,  4623  Drexel  Ave.,  made  plans  and 
takes  bids  about  Apr.  3,  3  story  and  ba.se- 
ment,  50  x  100  ft.,  brick  and  stone.  North¬ 
west  79th  St.  and  Emerald  Ave.,  for 
Auburn  Park  Trust  &  Savings  Bank,  7855 
South  Halstead  St.  $400,000. 

111.,  Chicago — OFFICE — Building  Constr. 
Employers  Assn.,  Chamber  Commerce  Bldg., 
having  preliminary  sketches  made  21  or  23 
story  and  basement,  100  x  150  ft..  La  Salle 
St.  and  Wacker  Dr.  $4,000,000.  Engineer 
and  architect  not  selected. 

111.,  Rock  Island — CITY  HAIA.. — Cervin. 
Horn  &  Stuhr,  archts..  Safety  Bldg.,  made 
preliminary  sketches  new  city  hall,  for  City. 
Election  Apr.  20,  to  vote  on  bonds  for  same. 

YVIs..  Shorewood  (Milwaukee  P.  O. )  — 
THEATRE  and  BUSINESS — H.  D.  Wer- 
wath,  archt.,  1266  Oakland  Ave.,  takes  bids 
about  Apr.  12,  2  story  and  basement.  120 
X  128  ft.,  rein.-con.  and  brick,  plain  founda¬ 
tion,  Oakland  Ave.,  for  O.  L.  Gellerup.  430 
Thomas  St.  $200,000. 

la..  Iowa  City  —  ATHLETIC  FIELD 
HOl'SE  —  Proudfoot,  Rawson  &  Souers. 
archts..  Hubltel  Bldg..  Des  Moines,  soon  lets 
contract  3  story  and  basement.  185  x  460 
ft.,  brick  and  steel,  plain  foundation,  for 
State  University  of  Iowa.  $400,000. 

Minn.,  Minneapolis  —  OARAGE  and 
OFFICE — Twin  City  Motor  Bus  Co.,  1  11th 
St.  S.,  H.  Lowry,  pr  s.,  had  plans  prepared 
2  story  and  basement,  135  x  300  ft.,  rein.- 
con.,  brick  and  stone.  Chestnut  St.  and  Ist 
Ave.  $250,000.  Private  plans. 

Kan..  Kansas  City  —  Y.  M.  C.  A..  431 
North  15th  St.,  having  preliminary  plans 
prepared  by  D.  P.  Peterson.  818  Minnesoto 
Ave.,  3  story  and  basement,  120  x  128  ft., 
rein.-con.,  brick  and  stone  hospital.  $200,- 
000. 

Mo.,  St.  Louis— APARTMENT  HOTEIc— 
I..ocal  Syndicate,  c/o  I’.  J.  Bradshaw,  archt.. 
International  Life  Bldg.,  purchas«‘d  site 
and  plans  20  story  and  basement.  177  x 
235  ft.,  rein.-con.,  brick,  steel,  stone  and 
terra  cotta  apartment  hotel,  Incl.  swimming 
IKKiI,  Lindell  Stand  Spring  Ave.  $5,000,000. 

Mo..  81.  latiils  —  APARTMENT  —  .M. 
Anderson,  c/o  O.  J.  Krieg,  archt..  Arcad“ 
Bldg.,  having  plans  prepared  7  story  and 
basement,  53  x  63  ft.,  rein.-con.,  brick  and 


terra  cotta.  Laurel  .\vc.  south  of  Delrnar 
Ithd. 

Mo..  St.  Louis— AUDITORII  M  B.i  Pub. 
Serv.,  208  City  Hall.  s<n>n  takes  bids  1  and 
2  story  and  basement.  55  x  19'i  ft.,  brick 
and  <‘oncrete  auditorium,  dining  hall  and 
solari  at  sanitarium.  Ars.nal  St.  $2:i8,iiimi 
L.  R.  Bowen  A-  II.  I'lidike.  ;!01  Citv  II. ill. 
engrs.  L.  R.  Bowen  A-  .\.  Gsburg.  lioi  City 
Mall,  archts.  .Noted  Mar.  25 

Tex..  Krun  nsville  —  At ’ I HTt  Util ' M  and 
(';H.\MBER  of  Cti.MMERCF.  Plans  elec¬ 
tion  soon  $160,11110  bonds,  auditorium  and 
chamlwr  of  commerce  buliding.  Address 
W.  E.  McDavitt.  <  hn  building  <'om 

Tex..  (  hlldresM — Mo.vtpITAL  Chiblress 
Co.,  c/o  J.  11.  Callaway,  judge,  having 
sketches  made  by  Vix-lcker  A  Dixon,  4 
Knhn  Bldg.,  Wichita  Fulls,  new  hospital. 
$175,000. 

Tex.,  \Hrngd<M-li"H  MDTEI. —  Cbamber 
of  Commerce,  c  o  <>.  lieseb  r,  se  •>•  ,  an<l 
J  H.  Buchanan,  tdans  3  or  4  story,  rein.- 
con..  brick  and  stone  aildition.  $2iio,ooi). 
Engineer  and  architei'i  siOecied  Sisni 

Tex..  Sail  .\iitoiilo  Hotel  and  HOTEL 
AI’.XRTMENT — H.  ('.  Thorman  A  asso¬ 
ciates,  125  East  Travis  St.,  having  plans 
prepared  by  .1.  N.  McCamnioii,  eiigr.  and 
archt.,  Dallas,  Tourist  Hotel,  12  story  ami 
ba.senient.  reln.-i-on..  brick  and  tile  $i.omi,. 
tola;  also  two  12  story  hotel  apartments. 
$.>00,(100  each,  D*-vine  and  Robinson  Rds. 
Noted  .\pr.  1. 

Tex..  Sun  .Xntonio — S.VLES — B.  Frank 
Co..  210  West  Commerce  St.,  having  plans 
prepared  by  A.  B.  and  R  .M  Avres,  626 
Bedell  Bldg..  5  story  and  ba.smneiit  rein  - 
con.  and  brick.  210  Blk.  West  Commerce 
St.  $200,000.  W,  E.  Slmp.sori.  Natl.  Bank 
of  Commerce  Bldg.,  engr, 

Tex.,  San  .Yiitonlo-  \V.\ REHOUSE,  etc. — ^ 
Smith  Bros.  Development  Co.,  Croi'kelt 
having  plans  pn-pared  by  It.  and  U.  m! 
Ayres,  626  Bedell  Bldg.,  7  story  and  bas«>- 
ment,  114  X  190  ft.,  ri*in.-con.,  brii’k  and 
stone,  plain  f>>undation.  Navarro  ami 
yillita  Sts.,  Bowens  Island.  $600,000.  W  E. 
Simp.son,  c/o  Natl.  Bank  Commerce  Bblg  . 
engr. 

MUx..  Ililuxi  —  APARTMENT  —  Biloxi 
Real  Estate  Bd..  W.  E.  Ib'Usley,  idiii.,  plans 
apartment  building.  $25o.ooo. 

Tenn.,  Mempliin  -HOSPITAI., — Trl-.State 
Baptist  Hospital,  having  plans  prepand  bv 
Pfell  &  Awsumh.  Fidelity  Bldg,  and  takes 
bids  about  Apr.  25,  8  story,  42  x  150  ft. 
rein.-con.  and  brick.  Madison  Ave  $3o0  ooo’ 
.\nder«on  —  APART.ME.NT  ami 
i^pi'ik  Realty  Co.,  203 
■Medical  .\rts  Bldg..  Indianapolis,  plans  4 
story.  100  X  140  ft  .  brick  and  rein.-con 
apartment,  plain  foundation,  (Vntral  and 
11th  Sts.,  $250,000;  and  3  storv.  50  x  9o 
ft.,  rein.-con.  garage,  plain  foundation. 
Central  and  10th  Sts..  $160  000  here 

Ind..  BliiITton— CITY  HAI.T. — Citv  having 
plans  prepared  by  E.  I  Hrr>wn.  Bliiffton.  2 
story  and  basement.  105  x  129  ft.,  brick 
and  steel  city  hall  and  community  building. 
$150,000. 

Ind..  Hammond — IlDTETv — Anderson  & 
Christianson,  having  plans  prepared  by 
M  ainwright  &  Vaughn,  Hammond  3  story 
and  basement,  brick  and  steel  hotel.  $200  - 
OOO. 

Ind..  YVashington  —  THE.YTRE  —  M. 
Switow  &  Sons,  had  plans  prepared  bv  C 
Epping,  625  South  3rd  St..  Louisville,  Kv , 

2  story  and  ba.sement.  6o  x  115  ft.,  brick 
and  steel.  4th  and  Main  Sts.  $I50.oi)0 

YVIs..  Milwaukee-  PA  RTM  ENT— G  E. 
ZImmermann.  3402  Grand  Ave.  haying 
plans  prepared  by  M  Tullgren  A  Sons  V'o., 
9  Waverly  PI..  4  or  6  story,  brick  and  con¬ 
crete,  plain  foundation.  Grand  Ave.  $200.- 
000.  Noted  Mar.  25. 

Council  Hliiffs  —  HOTEL  —  Greater 
Council  Bluffs  Assn.,  c/o  Citv.  had  plans 
prepared  by  J.  C.  .lensen,  305  West  Bwav., 
A.  Anderson.  2534  Avenue  B.  and  (». 
Spooner,  1142  East  I’lerce  St..  8  story  ami 
basement,  156  room,  brick.  South  Main  St. 
$425,000. 

Kan.,  rittahnrg  —  HOTEIj  —  Pittsburg 
Hotel  C’o.  having  plans  prepared  bv  W.  T. 
Schmidt.  1634  Went  10th  St..  Oklahoma 
City,  rein.-con.,  brick  and  stone  hotel. 
$300,000. 

Kan.,  Topeka — Y.  W.  C.  A.,  7th  and  Van 
Buren  Sts.,  having  plans  prepared  bv  T. 
W.  Williamson  &  Co..  312  Central  Natl. 
Bank  Bldg..  4  story  and  basement,  140  x 
187  ft.,  rein.-con.  and  brick.  $200,000. 

Mo..  Kansas  City — WAREHot’SE  Great 
Atlantic  &  Pacific  Tea  Co..  818  .Summer 
Ave.,  Newark,  N.  J..  having  plana  i>reoared 
by  lAiuck  &  I»uck.  1004  Orear-Ia-aVIe  Bldg., 

3  story  and  basement,  122  x  200  ft.,  rein.- 
con.  WiTrehouse,  20th  and  Cherry  Sts.,  here. 
Noted  Mar.  4. 

Mo..  8t.  Louis  —  APARTMENT. 
THEATRE,  etc.— J.  Rubin  et  al.  808  t'hest- 
nut  St.,  purcha.sed  site  and  plana  2  story 
and  basement.  152  x  450  ft.,  rein -crgi., 
brick  and  terra  cotta.  Cook  and  Taylor  Sts. 
$200,000.  "  Private  plans. 
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RECOGNITION 

The  erection  of  this  newest,  largest  and  most  modem 
garage  building  in  New  York  by  such  a  far-seeing  real 
estate  operator  as  Arthur  Brisbane  unquestionably  confirms 
the  investment  value  of  the  modern-idea  garage.  And  Mr. 
Emery  Roth’s  choice  of  d’Humy  Motoramps  again  confirms 
the  general  appreciation  of  their  superiority  in  space  economy 
and  operating  satisfaction. 

Architects  who  have  not  yet  received  a  copy  of  our 
book  “Building  Garages  for  Profitable  Operation* 
will  want  us  to  send  one.  Ask  for  H  os  Catalog  “  N.'* 


Ramp  Buildings 

CORPORATION 

21  East  40th  Street  New  York,  N.  Y. 

Garage  Engineers 

Consultants  on  Promotion  and  Garage  Operation 
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,1,1;, -s— Commercial  (Continued) 

M..  “t-  I.oiiU— Y.  M.  C.  A.,  Uy.  Kxch. 

m.lir  ’imri'hased  site  and  plans  4  story  and 
‘  .  210  X  268  ft.,  brick,  concrete  and 

,,rr  ’  i.  ii'a  buildinB,  (Irand  Blvd.  and  South 
J  ’T.rt.OOO  or  more. 

■  iv\  Uiilluii — HOSl’ITAIi — City  Hospital 
iM  •'  •!  I*'  Thaxton,  Wilson  BldK..  hav- 
i>lins  prepared  rein. -con.  addition. 
We  near  Oak  Lawn  St.  $250,0(i(*.  H. 
Hill,  archt.,  1111  Hepublic  Bank  Bids., 
-ketches  of  same. 

(  khi  (.iHlirie  —  HOSPITAL  —  Methodist 
Vt.i-iep'al  Church  of  Oklahoma,  c/o  K.  L. 
(■•ilii  arehts.,  4(Jl  Southwest  Natl.  Bank 
liirtu’  Oklahoma  City,  havinK  plans  pre- 
r,<l  Mil  bed,  rein.-con.,  brick  and  stone 
l‘.«i.iiil  here.  $250,000.  Noted  Feb.  5. 

Ok  ;  Sllllwate,— THEATRE  and  OF- 
I'li  K  'F  M.  Tull,  901  West  17th  St.,  Ok- 
Hiieiiia  Citv.  had  plans  prepared  3  story 
‘.ml  hiseimmt,  50  X  140  ft.,  rein.-con.  and 
ilriek  lilain  foundation.  502  North  Main  St., 
here.  $1 '■9,000.  Engineer  and  architect 

''‘4VaHh."“"e«^  and  OFFICE 

—Piihlix  Theatres  Corp.,  485  5th  Ave.,  New 
Vnrk  Citv  N.  Y.,  having  sketches  made  by 
I-  W.  itapp  &  O.  L.  Rapp,  engrs.  and 
■inhts  1749  Howard  St.,  (  hicago.  Ill., 
I,riik  steel  and  stone,  here.  $5,000,000. 

'  tAsi.  Taeoma-APARTMENT-Hill  & 
M.Hk  arehts.,  Perkins  Bldg.,  take  bids 
M.iit  Apr.  22,  5  story,  brick  and  terra 
,‘ntfa  6th  St.  and  Fawcett  Ave.,  for  C.  W. 
Jehnwoi,  Johnson  I’aint  Co.  $250,000 
t  allf  .Alameda — BANK  and  OFI  ICEjj 
Kneinai  Natl.  Bank,  c/o  C.  I>.  TUden,  Sr. 
interested).  217  Front  St..  San  Francisco, 
plans  rein.-con.  bank  and  office  building, 
h,.'re  $150,000  or  more.  „  „  . 

(Iilif..  Berkeley— STORE— P.  T.  Swed- 
iLrir  2060  Cnlversity  Ave.,  plans  3  story 
nnil  basement,  probably  rein.-con..  AUston 
Way.  $150,000.  Engineer  and  architect 

*'  (  iilif.,  Brawley — HOTEL — Sears  &  Pat¬ 
terson  c/o  Noerenberg  &  John.son.  arehts., 
Hv’  Bldg..  Los  Angeles,  having  plans  pre- 
iiareil  fireprimf  hotel.  *^^’*'’*’**9- 

(alif..  Burbank  —  PICTlHtE  STCDIO  — 
First  N’atl  Pictures,  Inc.,  383  Madison  Ave., 
New  York  City,  N.  Y.,  had  preliminary 
plans  iirepared  by  Austin  Co.  of  California, 
777  East  Washington  St.,  I^os  Angeles, 
n-.otinn  picture  studio,  incl.  approximately 
Jf'  buildings,  here.  To  exceed  $150,000. 

Calif.,  Olendale — APARTMENT — A.  R. 
Sedglev  archt.,  KeJckhoff  Bldg..  Los 
Angeles’,  preparing  plans  3  story 
ment.  brick,  Verdugo  Rd.  $150,000. 
Owner’s  name  withheld. 

Calif.,  I-ong  Beaoh — CLUB  and  HOTEL 

_ I,.  .A.  Smith,  archt..  Film  Exch.  Bldg., 

I,os  .Angeles,  soon  takes  bids  12  story,  rein.- 
con  ,  Ocean  Blvd.,  here,  for  Consolidated 
T’roi’aTtles  Co.,  c/o  architects.  Seaside 

Commerce  Club.  Long  Beach,  lessee _ 

Calif.,  Los  Angeles  —  BATH  HOI  SE  — 
Hollvwood  Baths  Corp.,  having  plans  pre- 
p.Tred  bv  A.  Monaco,  701  Pershing  Sq. 
Hldg.,  3'  and  4  story,  »0  x  138  ft , 
rein.-con.  bathhouse,  incl.  tw'o  30  x  50  ft. 
concrete  swimming  piools.  $300,000. 

Calif.,  Los  .Angeles— ULltB—Ebell  Club 
of  Los  Angeles,  W.  Reed,  pres.,  1719 
Figroa  St.,  having  plans  prepared  by  Hunt 
&  Burns,  Laughlln  Bldg.,  fireproof,  Wil- 
shire  Blvd.  To  exceed  $150,000. 

Calif.,  Los  Angeles — THEATRE.  STORE 
and  OFFICE — L.  O.  Calcoon.  c/o  L.  A. 
Smith,  archt..  Film  Exch.  Bldg.,  having 
plans  prepared  2  and  3  story,  120  x  140  ft., 
brick  and  rein.-con.,  South  Figueroa  St. 
$1.50.000. 

Calif.,  Los  Angeles — THEATRE,  STORE 
and  OFFICE  —  O.  A.  leansburgh,  archt., 
Consolidated  Bldg.,  soon  takes  bids  6  story, 
rein.-con.  and  steel,  3,000  seating  capacity, 
Wilcox  Ave.  and  Hollywood  Blvd.,  for 
Warner  Bros.,  c/o  architect.  To  exceed 
$1,000,000.  Noted  Jan.  7. 

(alif.,  Modesto — HOSPITAL — Stankslaus 
Co.  plans  election  $150,000  bonds,  hospital. 

Calif.,  Oakland — APARTMENT — C.  AV. 
McCall,  archt.,  1404  Franklin  St.,  prepared 
plans  4  story,  hollow  tile  and  rein.-con., 
Webster  St.  $150,000.  Owner's  name  with¬ 
held. 

Calif.,  Pasadena  —  LODGE  —  Masonic 
Temple  As.sn.,  having  plans  prepared  by 
H  iskell  &  Bennett,  Security  Bldg..  2  .story, 
lireiiroof.  South  Euclid  Ave.  $200,000  or 
mure.  Noted  Mar.  4. 

(alif.,  Sacramento— COMMERCTAT.I — F . 
'■  Mill,  Forum  Bldg,  plans  fireproof,  on 
l.l<«ck  bounded  by  X,  Y,  28th  and  29th 
.''ts.  To  exceed  $150,000. 

Calif.,  San  Francisco— APARTMENT — 
M  Fassio,  c/o  C.  <3.  Clausen,  arehts.,  Hearst 
I’ldg.,  having  plans  prepared  5  story  and 
b'sement,  rein.-con..  Pell  St.  To  exceed 
j  1  '.11,000. 

Calif..  San  Francisco — APARTMENT — 
''  A*.  T.,acev.  180  .Tecele  St  pavif't  pre. 
liminary  plans  prepared  by  C.  O.  Clausen, 


Hearst  Bldg.,  12  .story  and  basement,  rein.- 
con.,  Ma.snn  St.  near  Sutter  St.  To  ex¬ 
ceed  $150,000. 

Calif.,  San  Franciseo  —  APARTMENT  — 
C.  J.  Keenan,  c/o  N.  W.  Sexton,  archt., 
DeYoung  Bldg.,  having  plans  prepared  6 
story  and  basement,  50  x  176  ft.,  steel  and 
eoncrete,  California  St.  near  Stockton  St. 
$150,000. 

Calif.,  San  Francisco— APARTMENT — 
Wagner  &  Bruer,  c/o  Bakewell  &  Brown, 
arehts.,  251  Kearny  St.,  had  plans  prepared 
12  story  and  basement,  sti'el  and  concrete, 
Clough  and  Bway.  Sts.  $600, ooo. 

Calif.,  San  Francisco— APARTMENT— D. 
Zelinsky,  165  Grove  St.,  pians  steel  and 
rein.-con.,  I.,arkin  and  Francisco  Sts.  To 
exi-eed  $150,000.  Engineer  and  architects 
names  withheld. 

Calif.,  San  Frunelsco— STORE  and  l,OFT 
— W.  and  J.  Sloane  Co.,  224  Sutter  St., 
plans  10  to  17  story,  fireproof,  Sutter  St. 
near  Powell  St.  To  exeeed  $750,000. 

Calif..  San  Leandro-  THEATRE— Beach- 
Krahn  Amusement  Co.,  c/o  J.  A.  Marshall, 
archt..  5658  (College  Ave.,  Berkeley,  hav¬ 
ing  tdnns  prepared  rein.-con..  Best  Estate 
Tract.  $200,000. 

Calif.,  San  Mateo  —  HOSPITAL  —  Mills 
Memorial  Hospital,  having  plans  prepared 
by  L  R.  Hobart.  Crocker  Bldg.,  San  Fran¬ 
cisco,  fireproof  annex,  El  (7amino  Real.  To 
exeeed  $150,000. 

Calif.,  Santa  Barbara  —  HOTEIj  —  Bilt- 
more  Hotel  Interests,  c/o  B.  G.  McDougall, 
archt.,  535  Sacramento  St..  San  Francisco, 
h.aving  plans  |>repared  fireprimf.  Lead- 
better  Point,  here.  $4.000,ti00.  W.  G. 
Clark.  318  West  9th  St.,  Los  Angeles,  engr. 
Noted  Nov.  5. 

Calif.,  Santa  Barbara  —  LODGE  and 
CLUB  —  B.  P.  O.  E.  Santa  Barbara  I^odge, 
8<M)n  takes  bids  3  story  and  basement,  100 
X  100  ft.,  brick  and  steel  lodge  and  club¬ 
house.  $250,000.  Parkinson  &  Parkinson 
Title  Insurance  Bldg.,  Los  Angeles,  arehts. 
Noted  Oct.  25. 

Calif.,  Santa  Rosa — HOSPITAT, — Owner, 
c/o  A.  M.  Thomson  (Interested)  Sonoma, 
plans  3  wing  type,  fireproof,  St.  Helena 
Ave.,  here.  $150,000. 

Calif.,  Vacaville  —  THEATRE  —  A.  AV. 
Cornelius,  arehts..  Merchants  Natl.  Bank 
Bldg.,  San  Frnaclsco,  prepared  plans  rein.- 
con.  theatre,  here.  $150,000.  Owner’s 
name  withheld. 

Ontario — DEPARTMENTAI., — Dept.  Pub. 
AA'ks.,  I’arllament  Bldgs.,  Ottawa,  included 
$60,000  in  government  estimates  for  depart¬ 
mental  buildings  in  Ottawa:  $130,000  for 
public  buildings  in  Gravenhurst.  Kitchener, 
Napanee,  Port  Colborne,  Stouffville,  Wlar- 
ton  ;  $25,000  warehouses  for  Dept.  Agricul¬ 
ture.  Lake  Erie;  and  $115,000  general 
improvements  and  repairs,  all  concrete 
brick,  stone  and  steel.  R.  C.  Wright, 
Parliament  Bldgs.,  Ottawa,  ch.  engr. 

Ontario  —  PARLIAMENT,  HOSPITAL 
etc — Provincial  government,  pjirliament 
Bldg.,  Toronto,  having  plans  prepared  by 
F.  R.  Heakes,  Parliament  Bldg.,  Toronto, 
finishing  east  wing  of  Parliament  buililings. 
Toronto,  $500.000 ;  extensions  to  Ontario 
Hospltai,  Brockvllle,  $20.000 ;  new  build¬ 
ing  for  Ontario  Hospital,  Woodstock.  $100,- 
000  :  new  building  for  Provincial  Reforma¬ 
tory,  Guelph.  $75,000:  Boys  Training 
School  additions,  Bowmanvllle,  $100,000  ; 
mining  recording  office.  Red  I^ake,  $7,500  ; 
registry  office.  Fort  Frances.  $20,000 ;  Jail, 
Sudbury,  $50,000 ;  and  Jail  North  Bay, 
$50,000. 

Man.,  Winnipeg  —  WAREHOUSE  and 
SHOAYROOM  —  International  Harvester 
Co.  of  Canada.  Ltd.,  Main  and  Sutherland 
Sts.,  takes  bids  about  May  1,  5  story  and 
basement,  brick  addition.  Main  and 
Southerland  Sts.  $175,000.  Private  plans. 
Noted  Feb.  18. 

Bids  Desired 


Mass..  Boston — GARAGE — Savoy  Realty 
Co.,  c/o  M.  IJnenthal  engr.,  333  Washing¬ 
ton  St.,  taking  bids  2i  story,  160.000  .<«j.ft. 
floor  space,  rein.-con.,  brick  and  steel,  plain 
foundation.  Washington  and  Perry  Sts. 
$250,000  or  more. 

Maas.,  Boston — HOSPITAIj — See  "Con¬ 
tracts  Awarded.” 

Mass.,  Brookline  (br.  Boston) — APART¬ 
MENT — See  "Contracts  Awarded.” 


Mass..  Cambridge  (Boston  P.  O.) — HOS¬ 
PITAL — Holy  Ghost  Hospital,  taking  bids 
6  story  and  basement.  45  x  155  ft.,  brick, 
steel  and  rein.-con.  addition,  plain  foun¬ 
dation.  Cambridge  St.  $500,000.  W.  H. 
McGlnty,  241  Adams  St.,  Dorchester,  archt. 


Mass.,  Jamaiea  Plain  (Boston  P.  O.)  — 
HOME — Home  for  Italian  Children,  1125 
Centre  St.,  taking  bids  2  story  and  base¬ 
ment,  56  X  90  ft.,  brick,  stucco  and  terra 
cotta,  plain  foundation.  $150,000.  W.  W. 
Drummey,  80  Boylston  St.,  Boston,  archt. 

R.  I.,  Pawtneket  —  APARTMENT  —  See 
“ContractB  Awarded.” 


X.  Y.,  I.oekport — .Apr.  9.  by  Y.  M.  C.  A  , 
19  East  .\ve.,  196  x  2iMt  ft,  brick,  stc.l 
and  stone,  plain  foundatinn.  $r,iMi.tHm,  .1  F 
Jackson,  137  East  l.'ith  St.,  N»  w  York  City, 
engr.  and  archt.  Noted  .Inn  28 

X.  Y.,  .New  Aork— APART.AIENT  -See 
■'Contracts  Awar<i<  d  ’ 

X.  Y..  Xew  York— APARTMENT— See 
"Contraets  .\warde»l  '• 

X.  Y..  Xew  York— APA11T.AIK.NT--S<e 
"Contracts  Awarded  " 

X.  Y..  Koebesler  F  U  U  N  I  T  U  It  E 
SToU.AGE — O.  W.  Drver.  arelit.,  217  East 
Ave..  taking  bids  6  story  atid  basemi'nt, 
rein. -eon..  St.  Paul  .St.,  for  .1  A.  Sehantz 
Co..  St.  Paul  St.  and  Ci-ntral  .Ave.  f.'iim.imu. 

X.  Y..  Thlells— ATTENDANTS  HOME  — 
May  6.  by  Su|>erlntendent  Purchase,  C;n>itol, 
Alban.v,  attend.tnts  home  at  I,ete)iwi>rtb 
Village,  here.  S.  W.  .lt>nes,  Albanv.  state 
archt.  ;  adv.  E.  N.-R.  .Apr  8 

I’u.,  .Allentown — G.AR.AGE — AV.  K.  Krdell. 
601  North  6th  St.,  taking  bids  4  storv  and 
bii.sem.  nt,  84  x  140  ft.,  brick  and  rein  -con.. 
North  5th  St.  $15li.OU0.  Jacobv  &  Ever.  tt. 
Allentown,  arehts. 

I’«..  .Allentown — G.AR.AtiE  —  .Aiir.  10.  by 
.Tacoby  Ac  Everett,  Jirchts.,  Commonwealth 
Bldg..  Phiia..  4  story  and  ha.semetil.  x:!  x 
141  ft.,  rein.-con.  and  brick,  plain  foiinda- 
tion,  28-34  North  5th  St.,  for  Cetitriil 
Moloramp  Gartige  Co.  $17.',. ooo 

1*11..  I■lllll•.— AP.ARTME.NT — See  "Con¬ 
tracts  .Awarded.” 

Ph..  SoiiierHet — STORE- -S<‘e  "Contraets 
Awarded.” 

Md.,  Baltimore — STORE— Apr.  12,  bv 
J.  E.  Sperry,  archt.,  (\alvert  Bldg,,  10  story 
and  ba.senient.  167  x  393  ft.,  rein.-coti., 
brick  and  steel,  she.t  pile  foundatlim, 
Franklin,  Centre,  llowtird  and  Tyson  Sts. 
for  H<K-ksehild.  Kohn  tk  Co..  I,exington  iind 
Howard  Sts.  $2,000,000.  Noted  Feb.  12. 
1925. 

La..  Xew  Orleanii  EXCH.ANGE — Marve, 
Alger  &  Alger,  arehts  ,  AValton  Bldg  .  .At¬ 
lanta.  Ga..  tiiking  bids  reln.-i-on..  hrii  k  and 
stone.  Bitrontie  St  between  Poydras  and 
l-ifayette  Sts.,  here,  for  Cumberland  Tele¬ 
phone  Co.  $500,000.  U  S  Soule,  429 
Carondelet  Bldg.,  associated  architect. 
Noted  Dec.  3. 

(»..  rieveland  —  COMMEUCLAI,  and 
AI’ARTMENT — E.  .1,  Garson,  c/o  Stottcr, 
I>e  Gr«>ot  &  Haber,  Icader-News  Blilg.,  t.ak- 
ing  bids  3  story  and  Ita.sement.  72  x  118 
ft.,  brick.  Mayfield  and  Green  Utis.  $15o.- 
000.  Bravemian  &  Havermaet,  Uimer 
Bldg.,  arehts. 

Ind.,  Bedford  —  B.ANK  —  Citizens  Natl. 
Bank,  taking  bids  4  story,  4  2  x  105  h., 
brick,  stone  and  rein. -eon.  hank.  $150,000. 
McGuire  &  Shook,  Pythian  Bldg.,  Indian¬ 
apolis.  arehts.  Noted  Jan.  7. 

Allrh..  Iletrnit  —  EXCHANGE  —  Smith. 
Hinohman  &  Grylls,  arehts.,  800  Manitietto 
Bldg.,  taking  bids  2  and  3  story  .and  hase- 
nnmt,  99  x  205  ft.,  rein. -eon.,  brick  and 
•steel,  plain  foundation.  Ferry  Ave.,  for 
Michigan  Bell  Telephone  Co.,  Ciiss  Ave. 
$150,000, 

III.,  I»e»  I’lainrs-  -BANK — Apr.  12.  by 
AA’oIf,  Sexton,  Har|aT  &  Trueax,  arehts.,  7 
West  Madison  St..  Chicago,  2  story  and 
basement.  56  x  12.3i  ft.,  brick  and  stone, 
for  Des  Plaines  State  Bank.  $250,000. 

Xeb..  llastIngN — HOTEI.  and  THEATRE 
— Apr.  14,  by  G.  Tj.  Fisher,  archt.,  1437  City 
Natl.  Bank  Bldg.,  Omaha,  3  story  and 
basement,  rein. -eon.,  brick  and  terra  cotta, 
here,  for  Hastings  Theatre  &  Realty  Corp., 
804  North  33rd  St.,  Omaha.  $150,000. 
Noted  Mar.  25. 

Calif.,  Los  Angeles — APARTMENT — A. 
T«e  Brun  Co.,  arehts.,  5401  Hollywood  Blvd., 
taking  bids  4  story  and  basement,  60  x  140 
ft.,  brick,  Wilton  IM.,  for  Niemann  Invest¬ 
ment  Co.,  5401  Hollywood  Bldg. 

Cnllf.,  Los  Angeles  —  APARTMENT  — 
L.  A.  Rose,  1274  South  Western  Ave., 
taking  bids  4  story  and  basement.  117  x  123 
ft.,  rein.-con.,  1057  South  AVestern  Ave. 
$175,000.  I.,.  Callahan  &  Sons,  718  Edwards 

&  Wlldy  Bldg.,  arehts. 

Cullf.,  l.os  Angeleie— APARTMENT— See 
"Contracts  Awarded." 

Calif.,  Los  Angeles— STORE  and  T,OFT — 
Morgan.  Walls  &  Clements,  arehts..  Van 
Nuys  llldg.,  taking  bids  2  story.  150  x  2o0 
ft.,  rein.-con.,  7th  and  W.Tshlngton  Sts.,  for 
Kalph  Grocery  Co.  $150,000.  Noted 
Feb.  11. 

Calif..  San  Franciseo — APARTMENTS— 
See  "Contracts  Awarded.” 

Bids  Received 

N.  J.,  Trenton  —  TEMPI,E  —  Masonic 
Temple  Assn.,  Trenton,  brick  and  steel. 
West  Front  and  Willow  Sts.,  from  J  H. 
Morris  Co.,  211  North  Montgomery  St., 
$610,111.  Noted  Mar.  25. 

P»..  Phiia.  —  EXHIBITION  —  Sesquleen- 
tennial  Exposition  5th  and  Chestnut  Sts., 
W.  F.  Kendrick,  pres.,  for  Palace  of  Fine 
Arts.  1  story,  220  x  500  ft.,  concrete,  stucco 
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Kuildings — Commorclal  (Continued) 
and  steel,  wood  pile  foundation.  Broad  St. 
near  Navy  Vard,  from  Turner  Constr.  Co., 
1713  Sansom  St..  $240,U00. 

Miss..  Oreenvllle  —  HOSPITAL.  —  Kings 
Haughters  Hospital,  F.  Schelban,  ehn. 
building  com.,  4  story,  rein. -con.,  hollow 
tile,  stucco  and  terra  cotta,  from  Wessel 
(Constr.  Co.,  Memphis.  Tenn.,  $159,000. 
Nsted  Mar.  18. 

C'lilif.,  Alhambra  —  HOTKL,  APART- 
MKNT  and  SToHF  —  Oranada  Hotel  Co., 

5  story  and  basement,  90  x  171  ft.,  rein.- 
con..  South  Garfield  Ave.  and  Ist  St.,  from 
U.  K.  Campbell.  1003  Cove  Way,  Beverly 
Hills,  $281,500. 

rallf,,  San  Francisco— -ARMORY — State, 
general  contract  new  structural  steel  roof 
and  minor  additions,  here,  from  A.  B. 
Vezina,  Nevada  Bank  Bldg..  San  Francisco, 
$69,182;  structural  steel,  from  Judson  Mfg. 
Co.,  604  Mission  St.,  $70,685. 

Contracts  Atcarded 

Mass.,  Boston — HOSPlTATi — New  Kng- 
land  Deaconess  Assn.,  10  Deaconess  Rd., 
will  build  6  story  and  basement,  80  x  160 
ft.,  brick,  granite  and  stone,  plain  founda¬ 
tion.  Deaconess  and  Pilgrim  Rds.,  by  day 
labor.  $600. (too.  E.  W.  Dearing,  19 
Deaconess  Rd.,  archt.  Noted  Nov.  26. 

Mass.,  Brookline  (br.  Boston) — APART- 
MKNT  —  J.  Birson  &  \V.  Berish,  18 

Hiawatha  Rd..  Mattapan,  will  build  3  story 
and  basement,  brick,  1746  Commonwealth 
A\e..  here.  $150,000.  Work  will  be  done 
by  Separate  contracts.  S.  S.  Eisenberg,  46 
Cornhill  St.,  Boston,  archt. 

Mass.,  Brookline  (br.  Boston)  —  FIRE 
HEAIXJDARTERS — Town.  C.  F.  Rowley, 
chn.  Selectmen.  70  State  St.,  Boston,  1  story 
and  bas«-ment.  brick  and  stone,  here,  to 
Crane  Constr.  Co.,  80  Boylston  St.,  Boston. 
Ari'hts.  est.  to  exceed  $150,000.  Noted 
Jan.  28. 

Mass.,  Bynn^STORE  and  OFFICE — 
Haven  &  Gordon.  10  City  Hall  Sq..  2  story 
and  basement,  100  x  132  ft.,  brick  and 
stone,  plain  foundation,  to  E.  M.  Baxter,  92 
Clark  St.  Archts.  est.  $150,000.  Noted 
Dec.  24. 

Mass.,  Melrose  (Boston  P.  O.) — BANK 
— Melrose  Savings  Bank,  497  Main  St..  1 
and  2  story  and  basement,  60  x  70  ft.,  brick, 
stone  and  steel,  plain  foundation.  Main  and 
West  Foster  Sts.,  to  C.  S.  Patten.  137  West 
F.merson  St.  Archts.  est.  $150,000.  Noted 
Oct.  15. 

R.  I.,  Pawtucket  —  APARTMENT  — 
Owner,  c/o  B.  E.  Danforth,  76  Dorrance 
St..  Providence,  will  build  3  story,  brick  and 
steel,  by  day  labor.  $150,000.  Private 
plans. 

Conn.,  Greenwich  —  APARTMENT  — 
Greenwich  Bodge  Corp.,  6  story  and  base¬ 
ment.  brick  and  steel,  to  Mahlstedt  Steen, 
Inc.,  32  North  Ave.,  New  Rochelle,  N.  Y. 
Archts.  est.  to  exceed  $150,000. 

Conn.,  Hamden  (br.  New  Haven)  — 
THEATRE,  STORE  and  OFFICE — Fish¬ 
man  Bros  ,  826  Dlxwell  Ave.,  New  Haven, 
2  storv,  76  X  130  ft.,  brick  and  steel,  Dix- 
well  Ave.,  to  J.  AliH-rt,  136  Sherman  Ave., 
New  Haven.  Archts.  est.  $150,000.  Noted 
Jan.  21. 

Conn.,  New  Britain— CBUB — Y.  M.  T.  A. 
&  B.  Society,  G.  Kane,  pres.,  W.  J.  Kerin, 
chn.  building  com.,  3  story,  90  x  150  ft.. 
Main  St.,  to  Hayes  Constr.  Co.,  9  Court 
St.,  $160,000. 

Conn.,  New  Haven — BUSINESS — H.  M. 
Bullard  Furniture  Co..  91  Orange  St..  5 
story,  100  X  185  ft.,  brick  and  steel,  plain 
foundation.  Orange  St.,  to  C.  W.  Murdock, 
Inc..  505  Grand  St.  Archts.  est.  $400,000. 
Noted  Apr.  1. 

Conn.,  South  Norwalk  —  THEATRE  —  H. 
Goodwin.  16  Spring  St..  Norwalk.  1  story 
and  ba.sement,  brick  steel  and  terra  cotta. 
Washington  St.,  to  H.  Frabrizlo,  7  North 
Ave.  Archts.  est.  $200,000.  Noted  Jan.  21. 

N.  Y.,  Brooklyn — BANK — Flatbush  Sav¬ 
ings  Bank,  910  Flatbush  Ave.,  brick,  steel 
and  stone,  plain  foundation,  Flatbush  Ave., 
to  W.  Kennedy  Constr.  Co.,  215  Montague 
St.  Archts.  est.  $200,000.  Noted  Sept.  17. 

N.  V..  New  Y’ork  —  APARTMENT  —  B. 
Katz  Constr.  Co.,  c/o  I’.  Bubroth,  engr.  and 
archt.,  303  East  Fordham  Rd..  will  build 
brick,  steel  and  stone,  plain  foundation. 
College  I’l.,  by  day  labor.  $300,000. 

N.  Y’..  New  Y'ork — APARTMENT — Sim- 
mor  Realty  Co.,  c/o  C.  Kreymborg,  engr. 
and  archt.,  2534  Marion  Ave.,  will  build 
brick,  steel  and  stone,  plain  foundation, 
lS9th  St.  and  Washington  Ave.,  by  day 
labor.  $175,000. 

N.  Y'.,  New  York — APARTMENT — Clarke 
PI  Constr.  Co.,  c/o  C.  Kreymborg,  engr. 
and  archt.,  will  build  6  story,  brick,  steel 


and  stone,  plain  foundation  Megraw  St.,  by 
day  labor.  $200,000. 

N.  Y.,  New  York — APARTMENT — Six 
Hundred  Eighty-Seven  Bexington  Ave.,  Inc., 
c/o  Schwartz  &  Gross,  engrs.  and  archts., 
347  5th  Ave.,  will  build  brick,  steel  and 
stone,  plain  foundation,  Bexington  Ave., 
by  day  labor.  $350,000. 

N.  T..  New  York  —  APARTMENT  — 
Bansam  Realty  Co.,  q/o  Moore  &  I.,and- 
seidel,  engrs.  and  archts.,  148th  St.  and 
3rd  Ave.,  will  build  brick,  steel  and  stone, 
plain  foundation,  Dykman  St.,  by  day 
labor.  $175,000. 

N.  Y'.,  New  Y’ork — OFFICE! — Consolidated 
Gas  Co..  130  East  15  St.,  18  story,  brick, 
steel  and  stone,  plain  foundation,  Irving 
I’l.  and  14th  St.,  to  Kenn-Well  Contg.  Co., 
45  East  17th  St.,  New  York  City.  Archts. 
est.  approximately  $1,500,000. 

N.  Y.,  New  York— office:— B.  Gold,  270 
Madison  Ave.,  will  build  brick,  steel  and 
stone,  plain  foundation,  Madison  Ave.  $250,- 
000.  Work  will  be  done  by  separate  con¬ 
tracts.  H.  C.  Severance,  36  West  44th  St., 
archt.  D.  M.  Oltarsh,  36  West  44th  St., 
engr. 

N.  Y..  New  York  —  OFFICE  —  Jatison 
Constr.  Co.,  c/o  Schwartz  &  Gross,  engrs. 
and  archts.,  347  5th  Ave.,  will  build  brick, 
steel  and  stone,  plain  foundation,  48  West 
37th  St.,  by  day  labor. 

N.  J.,  Elizabeth  — MASONIC  HOME — 
Masonic  Temple  Assn.,  general  contract  3 
story,  60  x  122  ft.,  to  Sobrary-Whitcomb 
Co.,  105  West  40th  St..  New  Y'ork  City, 
$404,450  :  heating,  to  J.  H.  Nelles,  835 
Springfield  Ave.,  Irvington,  $52,740. 

I’a.,  Altoona— HOSPITAI./—W.  F.  Beck, 
secy.  Mercy  Hospital  Assn.,  8th  Ave.  and 
26th  St.,  4  story  and  ba.sement,  48  x  110  ft., 
rein. -con.  and  steel  addition,  general  con¬ 
tract,  to  Cartensen  &  Mcl.iain,  Swank  Bldg., 
Johnstown,  $91,700.  Noted  E'eb.  11. 

Pa.,  Homestead — BANK — Monongahela 
Trust  Co.,  8th  and  Ann  Sts.,  general  con¬ 
tract  1  and  2  story  and  basement  bank, 
to  E''oreman  &  Putman,  Marietta,  O.  Archts. 
est.  $350,000.  Noted  Jan.  21. 

Pa.,  Phlla.  —  APARTMENT— Wellington 
Building  Co.,  c/o  1’.  M.  Julian,  archt.,  823 
15th  St.  N.  \V.,  Wash.,  D.  C.,  15  story  and 
basement.  35  x  125  ft.,  rein. -con.,  brick  and 
steel,  plain  foundation.  20th  and  Walnut 
Sts.,  to  R.  P.  Whitty,  I’nion  Trust  Bldg., 
Wash.,  D.  C.  Archts.  est.  $500,000. 

Pa..  Phlla.  —  APARTMENT  —  Blncllve 
Realty  Corp.,  c/o  Sugarman,  Hess  &  Berger, 
archts.,  346  Madison  Ave.,  New  York  City, 
N.  Y.,  will  build  4  story  and  basement,  106 
X  300  ft.,  rein. -con.,  brick  and  steel,  plain 
foundation,  Cliveden  St.  and  Bincoln  Dr., 
by  day  labor.  $1,000,000. 

Pa..  Phlla.— APARTMENT— Forty-Third 
•md  Bocust  St.  Building  Co.,  c/o  P.  M. 
Julian,  archt.,  823  15th  St.  N.  W.,  Wash., 
D.  C.,  9  story  and  basement,  47  x  100  ft., 
50  X  190  ft.,  and  47  x  100  ft.,  rein. -con., 
brick  and  steel,  plain  foundation,  43rd  and 
Bocust  Sts.,  to  R.  P.  Whitty  Co.,  Union 
Trust  Bldg.,  Wash.,  D.  C.  Archts.  est. 
$1,700,000. 

Pa..  Phlla.  —  EXHIBITION  —  Sesqulcen- 
tennial  Exposition,  5th  and  Chestnut  Sts., 
W.  F.  Kendrick,  pres.,  for  Palace  of  Fine 
Arts,  1  story,  220  x  500  ft.,  concrete,  stucco 
and  steel,  wood  pile  foundation.  Broad  St. 
near  Navy  Y^ard,  to  Turner  Constr.  Co., 
1713  Sansom  St.  $240,000. 

Pa.,  Somerset  —  STORE  —  Schell  Hard¬ 
ware  Co.  will  build  3  story  and  basement, 
57  X  172  ft.,  stone,  cement  and  brick.  Main 
St.,  by  day  labor.  $200,000. 

Pa..  Wilkes-Barre  —  HOSPITAB  — 
Mercy  Hospital,  2nd  Natl.  Bldg.,  4  story 
and  basement,  33  x  440  ft.,  and  44  x  48  ft., 
brick,  stone  and  steel,  Hanover  St.,  to  H. 
Mailander,  167  Barney  St.  Archts.  est. 
$300,000. 

Pa.,  YY'illiamsport — BODGE! — B.  P.  O.  E. 
173,  H.  R.  Davis,  chn.,  general  contract  3 
story  and  basement,  60  x  192  ft.,  brick  and 
steel,  4th  St.,  to  J.  Gehron  &  Co.,  'Williams¬ 
port,  $200,994  ;  heating,  to  E.  Keeler  Co., 
Williamsport,  $29,580. 

Md.,  Catonsville  (br.  Baltimore) — ^HOS- 
PITAI., — H.  P.  Hopkins  &  A.  Burton, 
archts.,  347  North  Charles  St.,  Baltimore,  4 
story  and  ba.sement,  50  x  115  ft.,  brick  and 
steel,  plain  foundation,  for  Spring  Grove 
State  Hospital,  here,  to  J.  Hlltz  &  Son,  345 
St.  Paul  St.,  Baltimore.  Archts.  est. 
$150,000.  Noted  Mar.  25. 

Fla.,  Miami  —  OFFICE  —  Dade  Co. 
Security  Co..  1107  Ave.  C.  concrete  and  steel 
on  50  X  146  ft.  site  Northeast  1st  Ave.  and 
2nd  St.,  to  F.  T.  I^ey  &  Co.,  Vail  Arcade. 
Archts.  est.  $800,000. 

Miss.,  Amory — HOTEIj — Amory  Hotel  & 
Realty  Co.,  4  story,  100  x  150  It.  hotel. 
Main  St.,  to  Korsmo  Constr.  Co.,  Memphis, 
Tenn.  Archts.  est.  $150,000. 


Miss..  Oreenvllle  —  HOSPITAB—  nes 
Daughters,  2  story,  rein. -con.  and  riik 
plain  foundation,  to  Kaucher  &  Hodt-  c,,' 
Exch.  Bldg.,  Memphis,  Tenn.  Ardit  ,.,,1' 
$253,444. 

Ba..  New  Orleun* — HOTEIj--S.V!  at>- 

c/o  E.  B.  Aschaffenberg,  for  Hoti-I 
chartrain,  12  story,  St.  Charles  St  ,,  j" 

V.  &  R.  T.  Burkes,  Carondelet  Bldg.  hiv' 
est.  $1,000,000.  Noted  Apr.  1. 

O. ,  Zanesville  —  BANK  and  OFFIi  1; _ 

First  Trust  &  Saving  Bank,  W.  W  ..In¬ 
man,  pres.,  remodeling  bank  and  ni'.  to 
H.  K.  E’erguson  Co.,  4900  Euclid  .Ue 
Cleveland.  Archts.  est.  $150,000. 

Ind.,  Indianapolis  —  WAREHOF.-;’  _ 

Vonnegut  Hardware  Co.,  general  com  not  d 
story  and  basement,  101  x  195  ft  l,riik 
steel  and  rein. -con.,  to  Service  Constr  Co' 
Castle  Hall  Bldg.,  $207,852.  Noted  .M.n-,  4I 
Ind.,  Michigan  City  —  BANK  and  OF¬ 
FICE! — A.  A.  Boyd,  pres.  Merchants  Natl 
Bank,  general  contract  2  storv  and  Ins..' 
ment,  26  x  141  ft.,  brick,  steel  and  n'inl 
con.,  6th  and  Franklin  Sts.,  to  Town  A- 
Blaclt  Constr.  Co.,  Michigan  Citv.  Anhts 
est.  $150,000.  Noted  Jan.  14. 

Ind.,  Seymour  —  BANK  —  First  Xatl 
Bank,  general  contract  2  story  and  t.as.- 
ment,  40  x  132  ft.,  brick  and  steel  to  u 
Vahle.  New  Palestine.  Archts.  est.  flaul 
000.  Noted  Mar.  4. 

HI..  Chicago  —  APARTMENT  HOTKL  — 
Guske  &  E'oster,  archts.,  750  North  Mi.  hi- 
gan  Ave.,  masonry,  concrete  and  cariM  iurv 
contract  18  story,  100  x  107  ft.,  rein -con' 
brick  and  stone.  244  Pearson  St.,  tn 
Bindstrom,  77  West  Washington  St.,  for 
P.  M.  Gordon,  3167  Pine  Grove  Ave.  Archts 
est.  $2,220,000.  Noted  Mar.  11. 

111.,  Chicago  —  Fl’RNITURE  M.\UT  — 
Amer.  Furniture  Mart,  666  Bake  Shore  Dr 
21  story.  84  x  218  ft.,  brick,  stone,  steel  and 
terra  cotta  addition,  400-406  East  Erie  .st 
to  Wells  Bros.  Constr.  Co.,  53  West  .Ia<k- 
Bon  Blvd.  Archts.  est.  $2,500,000.  Noted 
Jan.  1,  1925. 

111.,  Chicago — HOSPITAB — F.  D.  Chase 
Inc.,  archts.,  720  North  Michigan  Ave- 
masonry,  concrete  and  carpentry  contract 
6  story,  brick  and  steel.  33rd  St.  and  Grove- 
land  Park,  to  M.  B.  Tilley,  844  Rush  St, 
for  Chicago  Memorial  Hospital.  J.  E 
Wilder,  pres.,  1038  Crosby  St.  Archts.  est. 
$650,000.  Noted  Dec.  24. 

la..  Bettendorf — SANITARIUM— Masonic 
Grand  Bodge  of  Iowa,  A.  F.  &  A.  M.,  F. 
Moses,  secy.,  general  contract  3  storv  anti 
basement,  38  x  165  ft.  and  44  x  101  ft  , 
rein. -con.  and  brick  wings,  plain  founda¬ 
tions,  to  J.  Soller  &  Son.  618  Bradv  .‘^t  . 
Davenport,  $106,302  ;  heating  and  ventilat¬ 
ing,  to  Wheatland  &  Co.,  Cedar  Rapids, 
$28,500.  Noted  Mar.  18. 

Neh.,  Omaha — HOSPITAB — J.  Batenser 
&  Sons,  archts.,  Peters  Trust  Bldg.,  general 
contract  3  story  and  basement,  brick,  addi¬ 
tion,  42nd  St.  and  Dewey  Ave.,  to  it.  Hutke, 
527  Paxton  Blk.,  $194,850;  plumbing  and 
heating,  to  W.  M.  Scott.  2847  L’amani  St., 
$31,495.  Noted  Mar.  18. 

Neb.,  Omaha  —  STORE  —  G.  B.  Prinz, 
archt.,  1037  Omaha  Natl.  Bank  Bldg  ,  6 
story  and  basement,  45  x  132  ft.  addition, 
1511  Douglas  St.,  to  F.  P.  Gould  t  Son. 
1137  City  Natl.  Bank  Bldg.,  for  T.  Kil¬ 
patrick  <5o.,  1511  Douglas  St.  Archts.  est 
$300,000.  Noted  E^eb.  11. 

Mo.,  St.  Bonis — OFFICE! — See  "Unclassi¬ 
fied.” 

Wash.,  Olympia — BANK — A.  H.  Albert¬ 
son.  archt.,  Henry  Bldg.,  Seattle,  5  stery 
and  basement.  60  x  120  ft.,  rein. -con.,  and 
terra  cotta,  4th  and  Washington  Sts.,  here, 
to  Reid  Bros.,  Montesano,  for  Security 
Bank.  $175,000. 

Calif.,  Burbank  —  STUDIO  —  First  Natl. 
Pictures,  Inc.,  918  South  Olive  St.,  Ix>s 
Angeles,  forty  1  story  motion  picture 
buildings.  Olive  and  Pass  Aves.,  to  Austin 
Co.  of  California,  777  East  AVashington  St. 
Archts.  est.  to  exceed  $500,000.  Noted 
Mar.  4. 

Calif..  Crescent  City  —  HOTEB  —  O.  B. 
Banff,  4  story,  rein. -con.  hotel,  to  C.  S. 
Mabrey  Co.,  Ochsner  Bldg.,  Sacramento. 
$150,000. 

Calif.,  Bos  Angeles — APARTMENT — B. 
J.  Dembroft,  4  story,  72  x  201  ft.,  brick 
and  rein. -con.,  2017  Argyle  Ave.,  to  S.  E'. 
Bard  &  Co.,  566  Chamber  of  Commerce 
Bldg.,  $225,000. 

Calif..  Bos  Angeles — APARTMENT — 

P.  Raab,  4  story  and  basement,  135  x  ISa 
ft.,  concrete,  Y’ucca  St.,  to  Bard  &  Go., 
Chamber  of  Commerce  Bldg.,  approximately 
$350,000. 

Calif.,  Bos  .Yngeles — APARTMENT — B 
A.  Rose,  1274  South  AVestern  Ave.,  will 
build  4  story,  120  x  125  ft.,  concrete.  South 
Western  Ave.,  by  day  labor. 
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;  lif  Io«  An.elefi  —  APARTMENT  — 
Vii  Walker.  r.»21  Hollywood  Rlvd.,  4 
,  md  ba.semeiit,  88  x  lit*  ft.,  concrete, 
itlvd..  to  Whiting.  Boynton  &  Potts. 
;vnti.il  Bldg-.  1165.000. 

I  lif  laM  An**ile» — CHUB — Concordia, 
le’ciub.  5  story  and  basement.  100 
i.  f,  concrete.  South  Westlake  Ave.. 
oi  I'.'ird  &  Co..  Union  Oil  RldK.  Archts. 
,.st.  *175.000. 

<  .iiif  1  o«  .\nxeleii — GARAGE — I.os  An- 

I  •  iViiter  &  Power  Comn..  207  South 
will  build  5  story.  61  x  15(t  ft., 
l!  'i  ind  reln.-con.  addition.  220  South  Hill 
lA  dav  labor.  1200.000.  L.  L.  Smith. 
South  Spring  St.,  archt. 

I  , .lif  I.os  Angeles— THEATRE.  STORE 
and  'i-VlCE  —  W.  H.  Fisher.  Union  Oil 
I'thr  •>  storv  and  basement,  reln.-con..  brick 
•  ntr'iteel  Sycamore  and  Svilshlre  Blvds..  to 
Parkin.son.  3077  South  Vermont  Ave.. 
i^iii'.noo.  Noted  Apr.  1. 

Ciilif..  I'""  Angeles  —  WAREHOUSE  — 
fnid.ntial  Storage  Co..  1617  South  Aer- 
mont  Ave..  5  story.  50  X  120  ft  reln.-con.. 
South  Vermont  Ave..  to  J.  M.  Cooper. 
ilives-Strong  Bldg. 

( iillf..  Oakland  —  HOTEE  I^amlngton 
Vnnex  (.1.  W.  Eeamington).  Ray  Bldg..  10 
itorv  and  basement,  concrete  annex,  r  rank- 
iin  St  near  10th  St.,  to  A.  Johnson.  74  New 
.Montgomery  St.,  San  Francisco,  $350,000. 

Calif..  Sacramento  —  BANK  —  California 
Natl.  Bank,  4  story,  concrete  and  steeh  7th 
and  I  Sts.,  to  G.  P.  Hudnutt,  1015  South 
sacnimento  St.,  approximately  $154,000. 
.Noted  Oct.  22. 

Calif..  San  Francisco — APARTMENT — 

I  lohnson,  720  Occidental  Ave.,  San  Mateo, 
will  build  6  story  and  basement,  concrete, 
Hyde  and  Ellis  Sts.,  by  day  labor.  $150,000. 

Calif.  San  Francisco— APARTMENTS — • 
F  Jose!  251  Kearny  St.,  will  build  four  3 
Mory  and  basement  apartments.  Fell  St. 
near  Stanyan  St.,  by  day  labor.  $40,000 
each.  H.  C.  Baumann,  251  Kearny  St., 
archt. 

Cullf.,  San  Francisco — APARTMENT — 
K  V.  Lacey,  Humboldt  Bank  Bldg.,  will 
build  4  story  and  basement,  reln.-con., 
C.ough  and  Ivy  Aves.,  by  day  labor.  $160.- 
(*00.  J.  C-  Hladik,  Monadnock  Bldg.,  archt. 

Calif.,  San  Francisco  —  THEATRE  and 
STORE  —  A.  Levin,  et  al.,  c/o  Reid  Bros., 
archts..  105  Montgomery  St..  100  x  162  ft. 
Class  A,  24th  and  A’ork  Sts.,  to  MacDonald 
&  Kahn,  130  Montgomery  St.,  $175,500. 

Ont..  Toronto — OFFICE — Federal  Build¬ 
ing  Corp.,  85  Richmond  St.  W.,  11  story 
and  basement,  75  x  80  ft.,  reln.-con.  and 
brick,  plain  foundation.  Bay  and  Albert 
Sts.,  to  A'olles  &  Rotenberg,  Ltd.,  85  Rich¬ 
mond  St.  W.  Archts.  est.  $500,000.  Noted 
.Mar.  4. 

T.  H.,  Honolulu  —  J.  Morgan,  archt., 
.Merchants  Exch.  Bldg..  San  Francisco, 
Calif.,  3  story  and  basement,  reln.-con.,  with 
swimming  pool,  here,  for  Y.  W.  C.  A.,  to 
Young  Eng.  Co.,  Honolulu,  $325,000.  Noted 
Jan.  21. 


Buildings — Industrial 


Proposed  Work 


Mass.,  Brookfield  —  FACTORY  —  Mc- 
Lauren-Jones  Co.  having  plana  prepared 
by  .S.  H.  Pitcher  Co.,  engrs.  and  archts., 
44  Front  St.,  Worcester,  2  story  and  base¬ 
ment,  65  X  85  ft.  addition.  To  exceed 
$40,000. 

Mass.,  Lynn— FACTORIES— T.  A.  Kelly 
&  Co.,  6443  Summer  St.,  plans  rebuilding 
2  factories,  recently  destroyed  by  fire.  To 
exceed  $40,000.  Engineer  and  architect  not 
selected. 

Mass.,  Westfield  —  FACTORY  —  Foster 
Machine  Co.  had  plans  prepared  by  M.  B. 
Harding,  Main  St.,  3  story,  80  x  235  ft., 
rein. -con.  and  brick  addition.  South  Broad 
.'4t.  $200,000. 

R.  I.,  Bristol — FACTORY — Ford  Motor 
Co.,  Highland  Park,  Detroit,  Mich.,  pur¬ 
chased  130  acre  site  and  plans  1  story  tim¬ 
ber  factory,  on  shore  of  Narragansett  Bay, 
here.  To  exceed  $150,000.  Private  plans. 

Conn.,  Windsor  Locks — POWER  PLANT 
— Northern  Conn.  Power  Co.,  c/o  J.  G. 
White  Eng.  Corn.,  engrs.  and  archts.,  43 
Exchange  St.,  New  York,  having  pre¬ 
liminary  plans  prepared  power  plant. 
$200,000. 

.N.  V.,  Brooklyn— PRINTING  PLANT— 
New  York  Dally  News,  25  Park  PI.,  New 
A'ork  City,  having  plans  prepared  by  Lock- 
wood,  Greene  &  Co.,  Inc.,  engrs.  and  archts., 
1  Pershing  Sq.,  New  York  City,  110  x  290 


ft.,  brick,  steel  and  stone,  plain  foundation, 
Carlton  and  6th  Aves.,  here.  $750,000. 

N.  Y.,  Lockport— BASKET  FACTORY — 
Barden  &  Robson  Cprp.,  Pen  Van,  plans 
basket  factory.  Van  Buren  St.,  here. 
$100,000. 

N.  Y.,  Rochester — ICE  CREAM  PLANT 
— McCormick  Co.,  archts.,  127  South  Negley 
St.,  Phila.,  Pa.,  8*M>n  takes  bids  brick,  plain 
foundation.  White  St.,  here,  for  Rochester 
Ice  Cream  Co.  $100,000. 

•  N,  Y.,  Rochester  —  INDUSTRIAL  — 
Stromberg  Carlson,  University  Ave.,  having 
plans  preiwired  by  J.  F.  Warner,  Granite 
Bldg.,  two  1  story  and  basement,  160  x  460 
ft.,  reln.-con..  Blossom  Rd.  $300,000  each. 

S.  Firestone,  59  Si>uth  Ave.,  engr. 

N.  Y.,  White  Plains— SERVICE  and  RE¬ 
PAIR  GARAGE  —  Intern.atlonal  Motor 
Truck  Co.,  25  Bway.,  New  York  City,  soon 
takes  bids  reln.-con.,  brick  and  stone,  plain 
foundation,  Kenslco  Ave.,  here.  $200,000. 
E.  E.  Seelye,  101  Park  Ave.,  New  York 
City,  engr.  and  archt. 

Pa.,  Ellwood  City— FREIGHT  ST.YTION 
Pittsburgh  &  Lake  Erie  R  R.  Co.,  Pitts¬ 
burgh  &  Lake  Erie  Terminal  Bldg.,  Pitts¬ 
burgh,  A.  R.  Raymer,  ch.  engr.,  plans  1  and 
2  story,  brick  and  steel  freight  station, 
here.  $150,000. 

Pa.,  Pittsburgh  —  CANDY  FACTORY  — 
D.  L.  Clark  Co.,  Martindale  St.  N.  S.,  having 
plans  prepared  3  story  and  basement,  brick 
and  steel  addition,  Corry  St.  $50,000.  P. 
Dietz,  Lyceum  Bldg.,  engr. 

Y’a.,  Richmond — POWER  PLANT,  etc. — 
Roanoke  River  Power  Co.  plana  power 
plant  on  Roanoke  River  at  Buggs  Island. 

N.  r.,  Burlington  —  GAS  PLANT  — Pub. 
Serv.  Co.,  plans  gas  plant,  mains,  etc. 

X.  r..  Ilallsboro — LUMBER  PI,ANT — 
North  Carolina  Lumber  Co.  plans  rebuild¬ 
ing  large  plant,  recently  destroyed  by  fire. 
$100,000. 

X.  C.,  Rosehom — COTTON  MILL,  etc. — 
Roseboro  Mills,  Inc.,  had  plans  prepared 
and  soon  lets  contract  5,000  spindle  mill 
and  warehouse.  R.  C.  Blbersteln,  Charlotte, 
engr. 

Fla.,  Fort  Myers — GAS  PLANT— Voted 
$140,000  bonds,  additions  and  extensions  to 
gas  plant.  O.  M.  Davison,  mayor.  Noted 
Mar.  18. 

Ala.,  Bessemer — PATTERN  SHOP  and 
STORAGE— U.  S.  Cast  Iron  Pipe  &  Fdry. 
Co.,  G.  Jones,  mgr.,  plans  reln.-con..  brick 
and  steel  shop.  $100,000.  Private  plans. 

Ala..  Birmingham  —  PLANT  —  MeWane 
Cast  Iron  Pipe  Co.,  27th  Ave.  N.,  soon  lets 
contract  40  x  220  ft.  steel  addition. 
$100,000. 

Tennessee  —  POWER  PLANTS  —  See 
“Unclassified.” 

Tenn.,  Cookeville  —  FACTORY  —  Cooke¬ 
ville  Shoe  Co.  having  preliminary  plans 
prepared  3  story,  80  x  200  ft.,  brick,  plain 
foundation.  Cedar  St.  $200,000.  Engineer 
and  architect  not  announced. 

Tenn.,  Knoxvlllr— LUMBER  PLANT,  etc. 
—  Rose  Lumber  Co.  plans  power  plant, 
warehouse,  additions,  etc.  $250,000. 

Tenn..  Lewlsburg  —  HYDRO-ELECTRIC 
PLANT  —  Southern  Cities  Power  Co., 
Columbia,  purchased  site  and  plans  2,000 
kw.  hydro-electric  plant  *12  ml.  north  of 
here.  $100,000.  Engineer  and  architect  not 
announced. 

O. ,  Alliance — FACTORY — Transue  'Wil¬ 
liams  Corp.,  West  Ely  St.,  plans  1  story, 
80  X  240  ft.  factory.  $75,000. 

Mich.,  Grand  Rapids — FACTORY — Amer. 
Seating  Co.,  901  Bway.,  plans  4  story  and 
two  1  story,  reln.-con.,  brick  and  steel 
buildings,  plain  foundation.  Smith,  Hinch- 
man  &  Grylls,  800  Marquette  Bldg.,  Detroit, 
archts. 

lU.,  Decatur— POWRR  PLANT— A.  E. 
Staley  Mfg.  Co.  plans  2  story  and  base¬ 
ment,  reln.-con.,  brick  and  steel,  plain  foun¬ 
dation,  Staley  Grounds.  $500,000.  Pri¬ 
vate  plans. 

Ind..  Hummitvllle  —  WAREHOUSE  — 
Summitville  Canning  Co.,  having  plans  pre¬ 
pared  1  story,  brick  and  steel  warehouse. 
$40,000.  Private  plans. 

Wls.,  Milwaukee  —  FOUNDRY  —  Loeffel- 
holz  Co.,  170  Clinton  St.,  had  plans  prepared 
by  H.  C.  Haeuser,  445  Milwaukee  St.,  1 
story,  52  x  140  ft.,  brick  and  steel  addi¬ 
tion,  plain  foundation,  Oregon  St.  $40,000. 

Mo.,  Pacific— BRICK  PLANT,  etc.— Mis¬ 
souri  Hardstone  Brick  &  Tile  Co.,  c/o  World 
Utilities  Corp.,  Inc.,  706  Laclede  Gas  Light 
Bldg.,  St.  I»uis,  having  plans  prepared  by 
F.  O.  Taxis,  Chemical  Bldg.,  St.  Louis,  1 
story,  41  x  70  ft.  and  70  x  95  ft.,  also  4 
story,  61  x  95  ft.,  reln.-con.,  brick  and  tile 
administration  and  brick  plant,  here. 
$100,000. 


Ark..  El  Dnra4io — ICE  P1-.\NT — Terry- 
Dairy  Co.,  18th  and  Scott  Sts..  Little  Ro«-k. 
made  plans  1  story,  40  x  100  ft..  25  ton 
dally  capacity,  concrete  and  brick,  R<vk 
Island  R.R.  tracks,  here.  $40,000.  Private 
plans. 

Tex..  Brudy— BRICK  PLANT— Sto«  k  Co  . 
c-'o  J.  I>.  McKee.  230  Argyle  Ave.,  San 
Antonio,  plans  brick  plant.  $3(*,0(*0.  En¬ 
gineer  and  architect  selected  soon. 

Tex.,  (ionxale#  -  ICE  PL.VNT  —  Texas 
Central  Power  Co.,  c'o  Fro.st  Bldg,  San 
Antonio,  plans  I  story,  40  ton  capacity, 
brick,  concrete  and  steel  plant  $135.0**0. 

J.  Marriott.  Frost  Bldg.,  San  Antonio,  engr. 

Tex.,  Houston  -WAREHOUSE — Missouri 
Kan.sas  &  Texas  R  R.  t'o..  Ringer,  ch. 
engr.,  St.  Louis,  Mo.,  having  plans  pre¬ 
pared  by  L.  A.  Si«irks.  Ry.  Exch.  Bldg., 
St.  Liuis,  Mo..  6  story,  191  x  280  ft.,  reln.- 
con.,  brh’k.  steel  and  tile  warehou.se  with 
one  .story  53  x  22**  ft.  wing.  North  Main 
and  Shea  Sts.,  here.  $1.00**,**0**. 

Tex..  Kingsville — PI,.\NT— San  Antonio 
Cotton  Mills,  plans  plant  addition.  $50,******. 
Private  plans. 

Tex.,  Panhandle — ICE  PLANT— Holcroft 
&  Simpson.  Wynona,  Okla.,  plans  1  and  2 
story,  20**  ton  capacity,  concrete  and  steel 
plant.  $200,000.  Private  plans. 

Tex..  Raymondville — GIN  PLANT — Wil¬ 
lacy  Gin  Co.,  had  plans  prepared  6  stand 
80  saw  capacity  gin  plant.  $40,000.  Pri¬ 
vate  plans. 

Tex..  SIntnn  —  PLANT  —  Texas  Central 
Power  Co.,  Frost  Bldg.,  San  Antonio,  plans 
concrete,  brick  and  steel.  30  t*>n  cajmeity 
Ice  plant.  $60,000.  Private  plans. 

Okla.,  Bartlesville  —  COTTON  COM¬ 
PRESS  —  Sharp  &  Hatcher  t'o.,  Muskogee, 
plans  cotton  compress,  here.  $60,000. 

Okla.,  Mu«k«igee— PLANT— Pure  OH  Co., 
Cherokee  St.,  here,  and  Chestnut  and  High 
Sts.,  Columbus,  O.,  plans  tmlarging  plant, 
from  2,000  to  5,000  bbl.  cajMcItv.  two  2. 0**0 
bbl.  cross-cracking  plants,  one  5,000  bbl. 
tube  still,  two  600  bbl.  stills,  erecting  two 
55,000  bbl.  capacity  steel  storage  tanks,  12 
machine  sharp  processes  to  make  tube  cold 
teat  cylinder  stock,  and  additions  to  smaller 
storage  tanks.  $600,000.  Private  plans. 

Calif.,  Fresno  —  MORTAR  MIXING 
PLANT — Fresno  Builders  Supply  C*>..  2150 
G  St.,  had  plans  prepared  2  story,  50  x  100 
ft.,  reln.-con.,  Tehama  and  Dlvlsadero  Sts. 
$40,000.  Private  plans. 

Calif.,  Los  Angeles— FACTORY— White 
Motor  Truck  Co..  842  East  79th  St..  Cleve¬ 
land,  O.,  purchased  site  and  having  tenta¬ 
tive  plans  prepared  factory,  Washington  St. 
and  Maple  Ave.,  here. 

Calif.,  Marysville — GAS  PLANT— Pa¬ 
cific  Gas  &  Electric  Co.,  245  Market  St., 
San  Francisco,  plans  gas  generating  plant, 
here.  $500,000. 

Calif.,  Oakland  —  PAINT  FACTORY  — 
Pacific  Paint  &  Varnish  Co..  85  2nd  St.. 
San  Francisco,  plans  reln.-con.,  4th  and 
Cedar  Sts.  $40,000  or  more. 

Calif.,  Richmond — FACTORY — Standard 
Sanitary  Mfg.  Co.,  1000  Brannan  St.,  San 
Francisco,  having  plans  prepared  by  J.  J. 
Donovan.  Tapscott  Bldg.,  Oakland,  2  story, 
135  X  250  ft.,  reln.-con.  factory.  $250,000. 
Noted  Mar.  18. 

Calif.,  Sacramento  —  GARAGE,  etc.  — 
Jacobs  Motor  Co.,  16th  and  K  Sts.,  plans 
2  or  3  story,  fireproof  garage,  auto  sales 
rooms  and  service  shops,  13th  and  J  Sts. 
$60,000. 

Calif.,  San  Francisco  —  GARAGE  and 
SERVICE  SHOPS— Mercantile  Trust  Co.. 
464  California  St.,  having  plans  prepare*! 
4  story,  reln.-con..  Clay  St.  near  Kearny  St. 
To  exceed  $75,000.  C.  H.  Snyder,  251 
Kearny  St.,  engr. 

Calif.,  San  Francisco  —  FACTORY  — 
Couchot  &  Rosenwald,  engrs.,  60  Sansome 
St.,  soon  take  bids  2  story  and  basement, 
reln.-con..  Pacific  St.  near  Battery  St.,  for 
Traung  Label  &  Lithograph  Co.,  962  Bat¬ 
tery  St.  $160,000. 

Calif.,  Wilson  (mall  Tudor) — SUB-STA¬ 
TION — Great  Western  Power  Co.  of  Cali¬ 
fornia,  530  Bush  St..  San  Francisco,  had 
plans  prepared  by  Ashley  Sc  Evers,  58  Sut¬ 
ter  St.,  2  story,  reln.-con.,  here,  near  Tuttle 
Sta.  $100,000. 

N.  8.,  Halifax  —  COLD  STORAGE 
PLANT  —  J.  'W.  Norcross,  66  Victoria  St., 
Montreal,  Que.,  soon  takes  bids  cold  storage 
plant,  here.  $2,000,000. 

Qne.,  Cap-de-la-Madeleine — FACTORY— 
St.  Maurice  Valley  Corp.,  plans  4  story 
building  containing  steel  digester.  $100,000. 
S.  W.  Slater,  Cap-de-Ia-Madeleine,  en^. 

Ont.,  Port  Arthur — MTT.,I.i — Thunder  Bay 
Paper  Co.  plans  60  ton  per  day  sulphide 
plant,  supplementary  to  400  ton  paper  mill, 
which  company  also  proposes  building. 
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liuililinKH — Industrial  (rontlnued) 

t»nt.,  TillHonliiirK  KACTOKY — Inlorna- 
tiiitial  t'o.,  Sunar  St.,  NiuKura 

l•'alls.  N.  Y.,  platis  t)ran<h  factory,  here. 
$50,0011. 

Ituls  Desired 

Miihn.,  fiiniliriilice  (Boston  P.  O.)  — 
I'ACTt  >ltY  —  Natl,  t'o.,  W.  A  Heady,  i)res., 
llo  Brookline  ,St,.  taking  bills  2  story,  -45 
X  '.'5  ft.,  brick  addition.  $40,000.  Private 
|dans. 

Miihh.,  Kiist  Walpole  -  STt4HAftI'I — Apr.  8, 
bv  Bird  A,-  .Son,  Inc.,  2  story  and  basement, 

7.".  X  2i:o  ft.,  brick  storatte  building. 
$150,000.  Monks  &  Johnson,  DO  t'hauncy 
St.,  Boston,  arcbts. 

Muss..  Kverett  TtKP.MH  !ind  SKHVIOK 
(•..\U.\r.  i:-  See  "t'otitractH  Awarded.” 

Mass..  K»eretl  (Boston  P.  O  ) — HKPAIR 
(lAHAUK — See  "Contracts  Awarded.” 

Mass..  Soiiier%  illi*  —  KAt'TttHY  —  10.  K. 
Kemp,  Skelton  .\ve.,  taking  4iids  2  iind  2 
slory.  timlier  addition.  $4o,noo.  \V.  Side- 
boltion,  lol  Treinont  St..  Boston,  archt. 

Mass.,  Soiiii'rville — HKP.*\IH  and  SKHV’- 
li'IO  Winter  Hill  Uealty  Co.. 

Inc.,  2S2  Bway.,  takiiiK  bids  2  story,  11. 000 
sii.ft.  Hour  space,  rein. -con.  and  brick,  plain 
foundation.  Bond  St.  $loo,000.  S.  H. 
Watkins.  If.  1  Federal  St.,  Boston,  archt. 

Mass.,  (liiiiiry  (Boston  P.  0.1  --  MANC- 
FAC'rrUl.N’C  See  "Contracts  Awarded.” 

Conn.,  New  Haven — HOUND  HOUSK — 
See  "Contracts  Awarded.” 

N.  Y..  New  York  —  SKHVICK  and  HK- 
PAIH  C.AH.\C.F— See  "(.'ontracts  Awarded.’’ 

I’a.,  Sliarpsvllle  -  -  INOOT  MOUDD 
PUANT  See  “Contracts  Awarded.” 

.\ta.  (iailsden — TFXTIT.K — .Secretary  Sau- 
ipioil  .Spinniinr  I'o.  of  .Mabama  soon  lets 
contract  2  store,  104  \  loo  ft.  with  50  x  80 
ft.  witiK,  iilso  one  40  x  SO  ft.  buildinR,  and 
three  5o  X  100  ft.  warehouses.  $500,000. 
Private  plans. 

O. .  Cleveland — F.\CTOHY — Bnhnard  & 
I'arsson.  archts.,  looo  Kuclid  Bidtt.,  lakinB 
bids  2  story  and  basement,  52  x  165  ft., 
rein. -con.,  brick  iind  steel,  14025  Aspinwiill 
Ave..  for  IJndsay  Wire  WeavinK  Co.,  H.  D. 
Lindsay,  jires.,  14025  Aspinwpll  Ave. 
$75.ooo’. 

111.,  ClileaKo  FACTORY  -  Mar.shall  & 
Fo\.  arclils..  421  .North  .MicliiBan  Ave.. 
lakiiiB  l.ids  6  story  and  baseiitent.  66 
X  106  ft.,  reiti.-con.,  and  brick  addition. 
West  21st  St.  and  Union  Ave,,  for  S.  Karpen 
Ai  Bros..  West  21st  St.  and  I'nion  Ave. 
$200,000. 

\VU..  Bap  Mills  --  POWKR  PT.AXT  — 
Interstate  Power  Co.,  c  o  A.  Ortin.  mKr.. 
I>ubui|ue.  la.,  takitiB  bids  1  story,  75  x  90 
ft.,  rein. -con.,  brick  and  steid  hydro-electric 
power  jilant  on  Kickapoo  Hivi'r.  $60,000. 
Private  plans. 

Wis..  Milwaukee  — I.IGHT  MAXUFAC- 
TI’HI.XC.  W.  .1.  Kozick,  archt.,  664  26th 
St.  takiiiB  bids  2  story  and  basement,  22 
X  100  ft.,  brick  and  concrete,  jilain  founda¬ 
tion.  Bway.,  for  Htiesch  PrintiiiK  Mchy.  Co., 
4S5  Bway’  $5o,ooo. 

Wis.,  Milwaukee — F.VCTORY  -  Dick  & 
Bauer.  !irchts..  Ml  State  St.,  taking  bids 
2  story  and  basement,  52  x  150  ft.,  brick 
and  concrete  addition,  jdaln  foundation,  for 
Adcraft  Realty  Co.,  327  7th  St.  $50,000. 

Calif.,  I.os  .\nitelea  -SUB-ST.\TIOX — See 
"Contracts  warded." 

tRie..  Three  HIvers-  -Mll.lj — St.  T..awrence 
Paiwr  Co,,  Ltd.,  taking  bids  jiaper  mill. 
$2,000,000.  O.  H.  White,  Three  Rivers,  and 
Montreal,  archt. 

Contracts  Awarded 

Mass..  Kostiin-  MACHIXE  SHOP— P.  R. 
Camiibell  .Machine  Co..  52  Purchase  St..  1 
story,  40  X  llo  ft.,  brii-k,  Mildred 'Ave.,  to 
C.  C.  Teinide  Co..  99  Chauncy  St.  Archts. 
est.  $40,000. 

Mass..  Iloslun-  — REPAIR  and  SERVICE 
(;.\R.\i:E  -  W,  Saitz,  is  Hamid  St., 
Dorchester,  1  .story,  75  x  18(t  ft.,  rein. -con. 
and  brick.  1048  Harrison  .\ve.,  here,  to  Hub 
Constr.  <'o.,  222  Washington  St.  Archts. 
e.st.  $50,000. 

Mass.,  Cambridge  (Boston  P.  O. )  — 
POWER  PLANT  Cambridge  Electric 
Light  Co.,  altering  1  story,  rein. -con.,  brick 
power  tdant,  to  H.  R  Kent  &  Co.,  5  Erie 
.\ve.,  Rutherford.  X.  .1. 

Muss..  K.veretf  -REPAIR  and  SERVICE 
O.VR.VCiE  P.  la'vlne.  29  Creston  St..  Rox- 
bury,  will  build  1  story.  150  x  275  ft.,  brick 
and  steel.  Ferry  St.  near  (Ilendale  Sq..  here, 
by  day  lalsir.  $175,000.  Miller  Ac  I,.evi,  46 
Cornhill,  Boston,  anhts. 

Mass.,  Everett  (Boston  P.  O. ) — REPAIR 
O.VR.XOE — R.  Ac  B.  Fuel  Co.,  108  Bow  St., 
will  build  I  story,  70  x  80  ft.  garage.  $40,- 


000.  Work  will  be  done  by  separate  con¬ 
tracts.  Schein  &  Levine,  448  Bway.,  Chel¬ 
sea,  archts. 

Mass.,  Medford — REPAIR — J.  J.  Ma¬ 
honey.  10  Fountain  St.,  1  story,  21  x  88  x 
114  ft.,  rein. -eon.,  plain  foundation,  to 
Frankini  Bros.,  30  Mystic  Ave.  Archts.  est. 
$50,000. 

Mass.,  (Iiiiury  (Boston  P.  O. ) — MAXU- 
FACTURIXC.  —  Norfolk  Iron  Co.,  33  New¬ 
port  Ave..  will  build  1  story  70  x  150  ft., 
lirick  and  steel,  Norfolk  Downs.  $40,000. 
Work  will  be  done  by  separate  contracts. 
Private  plans. 

Mass.,  Roxbtiry  (Boston  P.  O.) — PLANT 
—  F.  E.  Gordon,  420  Talbot  Ave.,  Dorches¬ 
ter,  1  .story,  60  x  90  ft.  and  ell,  rein. -con. 
and  brick.  Sedrick  and  I-angdon  Sts.,  to  J. 
McDonald  Constr.  Co..  77  Summer  St., 
Boston.  Archts.  est.  $40,000. 

>lass.,  .Somerville  (Boston  P.  O.) — RE¬ 
PAIR  and  SERVICE  GARAGE- A.  S. 
Schatman,  Did  South  Bldg.,  Boston.  1  story, 
rein. -con.,  brick  and  stone,  here,  to 
Frankini  Bros.,  30  Mystic  Ave.,  Medford., 
Archts.  est.  $60,000. 

Maws.,  Worreoter — PI, ANT — Amer.  Steel 
&  Wire  Co.,  Grove  St.,  new  mills,  replacing 
old  structures,  to  Morgan  Constr.  Co.,  15 
Belmont  St.  Archts.  est.  $1,000,000. 

R.  I.,  I’rovidenre  —  PAINT  PLANT  — 
U.  S.  Gutta  Percha  I’aint  Co.,  12  Dudley 
St.,  brick  and  steel  addition,  Dudley  St.,  to 
A.  W.  Merchant,  Inc.,  728  Hospital  Trust 
Bldg.  Archts.  est.  $40,000. 

Conn.,  New  Haven — WAREHOUSE  — 
Standard  Oil  C'o.,  138  Forbes  ,\ve.,  1  story, 
60  X  80  ft.  and  52  x  122  ft.,  brick  and  con¬ 
crete,  to  Immick  Co.,  State  St.,  Meriden. 
Archts.  est.  $50,000. 

Conn.,  New  Haven — ROUND  HOUSE — 
New  York,  New  Haven  At  Hartford  R.R.,  E. 
Gagel,  ch.  engr.,  will  build  1  story,  255  x 
300  ft.,  brick  and  steel.  Cedar  Hill.  $50,- 
000.  Work  will  be  done  by  separate  con¬ 
tracts.  Private  plans. 

N.  Y’.,  Itrouklyn  —  REFINERY  and 
WAREHOU'SE — Amer.  Sugar  Refining  (^lo., 
117  Wall  St.,  New  York  City,  warehouse, 
syrup  station,  boiler  house,  wharf,  etc., 
here,  to  Stone  &  Webster,  127  Milk  St., 
Boston,  Mass.  Noted  Jan.  7. 

N.  Y..  New  York- RADIO  PLANT — 
Ballinger  Co.,  archts.,  12th  and  Chestnut 
Sts.,  Phila.,  Pa.,  4  story,  80  x  89  x  100  x 
140  X  158  X  225  ft.  and  89  x  140  ft..  Eastern 
Blvd.,  Walton  and  Mott  Aves.,  here,  to 
White  Conig.  Co.,  95  Madison  Ave.,  for 
Andrea  Healding  Corp.,  Walton  and  Mott 
Aves.  Noted  Jan.  28. 

N,  Y’.,  New  Y'nrk  —  SERVICE  and  RE¬ 
PAIR  GARAGE — J.  DeHart.  1041  Fox  St., 
will  build  rein. -con.,  brick  and  steel,  plain 
foundation,  Cromwell  Ave.  $75,000.  Work 
will  be  done  by  separate  contracts. 

N.  Y’..  Portland  Point— MACHINE  SHOP 
and  PACK  HOl’SE — I’cnnsylvania  Cement 
Co.,  131  East  46th  St.,  New  York  City, 
rein. -con.,  brick  and  steel,  plain  foundation, 
to  Turner  Constr.  Co.,  244  Madison  Ave., 
New  York  City.  Archts.  eat.  $300,000. 

N.  4.,  Bloomfield— FACTORY — Amer.  La 
France  Fire  Engine  Co.,  67  Brookside  PI., 

1  story,  rein. -con.,  brick  and  steel,  plain 
foundation,  to  W.  Kidde  &  Co.,  140  Cedar 
St.,  New  York  City.  Archts.  est.  $50,000. 

N.  4..  Harrison  —  CAR  SHOP  —  Otis 
Elevator  Co.,  Inc.,  17  East  42nd  St.,  New 
Y’ork  City.  1  story,  80  x  100  ft.,  rein. -con., 
brick  and  steel,  plain  foundation,  here,  to 
,1.  Stewart  &  Co.,  Inc.,  17  East  42nd  St., 
New  Y'ork  City. 

Pa.,  Phils,  —  BOX  FACTORY  —  E.  J. 
Schoetle  Co.,  533  North  11th  St.,  9  story 
and  basement,  50  x  101  ft.,  concrete  and 
brick,  plain  foundation,  11th  and  Brandy¬ 
wine  Sts.,  to  Nelson  Pedley  Co.,  Corn  Exch. 
Bldg. 

Pa..  Phila.  —  MANUFACTURING  — 
Certainteed  Products  Co.,  2nd  and  Erie  Sts., 
two  1  story,  71  x  144  ft.,  and  50  x  105 
ft.,  also  3  story,  50  x  210  ft.,  rein. -con.  and 
brick  additions,  plain  foundations,  2nd  and 
Erie  Sts.,  to  Stofflet  At  Tillotson,  Wesley 
Bldg.,  $200,000. 

Pa.,  Srottdale  —  FORGE  and  BLACK¬ 
SMITH  SHOP  —  U.  S.  Cast  Iron  Pipe  & 
Fdry.  Co.,  71  Bway.,  New  York  City,  N.  Y., 
1  story,  rein. -con.,  brick  and  steel  forge 
and  blacksmith  shop,  to  Austin  Co.,  217 
Bway.,  New  Y’ork  City,  N.  Y. 

Pa.,  Sharpsville  —  INGOT  MOI'LD 
I’LANT  —  Shenango  Furnaces  Co.,  will 
build  1  story,  120  x  216  ft.,  and  210  x  584 
ft.,  steel  and  corrugated  iron,  6th  and  High 
Sts.  Work  will  be  done  by  separate  con¬ 
tracts.  Private  plans. 

N.  r.,  Greensboro — MILLWORK  WARE- 
HOl’SE — Morgan  Millwork  Co.,  2  story, 
200  ft.  long,  brick,  Scott  Ave.,  to  J.  R. 
Owen,  Greensboro.  Engrs.  est.  $100,000. 


Pla.,  Tampa  —  FAI’TORY'  —  R.  11. 

Inc.,  606  Northern  Blvd.,  I^jng  Islamt  uv' 

N.  Y'.,  2  story.  86  x  150  ft.,  22nd  A\- 
26th  St.,  here,  to  Friend  At  Bouni.  i 
Cass  St.,  Tampa.  ^Archts.  est.  $250.0"  . 

La.,  Lake  Charles— RICE  MILT.  .;,k. 
('harles  Milling  Co.  of  Louisiana.  .i  \ 
Foster,  pres.,  5  story,  47  x  77  ft.  mil,,  in., 

X  400  ft.  warehouse,  2  story,  32  x  .  ft 
office  building,  etc.,  to  P.  Olivier  \  s,,n 
I..ake  Charles.  Archts.  est.  $500, non 

I.a.,  New  Orleans  —  G.AR.\GE  nnJ 
WAGON  WORKS— M.  H.  Goldstein.  ht 
Hibernia  Bank  Bldg.,  5  story,  rein  .m' 
Gravier  St.  between  Saratoga  and  Rai  .part 
Sts.,  to  L.  F.  Favret,  Louisiana  Bldi;  'f,,r 
Thomson  Bros.  $86,998.  Noted  Mai.  u 
Ohl€>— ELECTRIC  CONTROL  STATb  iNs 
— Cleveland  Electric  Illuminating  Ci.  \v 
H.  Hartman,  purch.  agt.,  Illumintiini; 
Bldg.,  Cleveland,  three  1  story  and  l.ast-- 
ment,  36  x  58  ft.,  brick  and  coneret.v  ..n,. 
on  Front  St.,  Beres  one  on  I'leasant  ValUa- 
Rd.,  Brecksville,  and  other  on  Hillsid, 

Center  Ridge  Rds.,  Cleveland,  to  D  iiji. 
Christ,  Berea.  Archt.s.  est.  $100.ooo. 

O.,  Akron — FACTORY' — A.  Schrail.T  * 
Sons.  Inc.,  705  Johnson  St.,  5  storv  ami 
basement.  52  x  2oo  ft.,  brick  and  st.-.  I  ta 
Turner  Constr.  Co.,  11  Goodell  St.,  Buifala 
N.  Y’.,  $300,000. 

O.,  Akron  —  BAKERY’  —  Purity  Bakeries 
Corp.,  118  YY’est  47th  St.,  Kansas  Citv,  .\|i, 

2  story,  brick  and  concrete  addition  to 
Fogel  Constr.  Co.,  619  Reliance  Bldu . 
Kansas  City,  Mo.  Archts.  est.  $75,0oo 
O..  Cincinnati- GALY’ANIZING  PL.WT 
— Witt  Cornice  Co.,  2118  Winchell  St  1 
story,  100  X  300  ft.,  steel,  to  Austin  (’’o . 
16112  Euclid  Ave.,  (Cleveland. 

O.,  Cleveland  —  FACTORY  —  Empire 
Phone  Parts  Co.,  c/o  W.  J.  McNamara,  22i;i 
East  14th  St..  2  story  and  basement,  I'.l 
X  110  ft.,  brick  and  timber.  10316  .Madison 
Ave..  to  T.  P.  Carey,  10500  I^ke  .\\e 
Archts.  est.  $50,000. 

O..  GsIIipolU  —  POYVER  HOUSE  —  Dept 
YY'elfare,  9th  and  Oak  Sts.,  Coluntbus.  •: 
story  and  basement,  51  x  105  ft.,  brick  addi¬ 
tion  at  Institution  for  Epileptics,  to  K.  I! 
Childs,  Findlay,  $37,000.  Noted  Feb.  4. 

Ind.,  Indianapolis  —  FACTORY  —  T.  L. 
Green  &  Co..  2o2  Miley  Ave.,  general  con¬ 
tract  2  story,  82  x  90  ft.,  brick  and  rein.- 
con.,  to  E.  H.  Pierson.  2934  Kenwood  .\ve. 
Archts.  est.  $40,000. 

Ind.,  Indianapolis  —  BAKERY’  —  Pttrity 
Bakeries  Corp.,  118  YVest  47th  St.,  Kans.Vs 
City,  Mo.,  2  stor.v  and  basement,  60  x  so 
ft.,  rein. -con.  addition,  to  Fogel  Constr.  ('o. 
619  Reliance  Bldg.,  Kansas  City,  Mo. 
Archts.  est.  $40,000. 

Ind.,  South  Bend— FACTORY’— Hiblard 
Printing  Co..  116  Hibherd  Court,  gen*ral 
contract  2  story  and  basement,  81  x  iiir, 
ft.,  bri'ek  and  steel  factory,  to  H.  G.  Christ¬ 
man  Co.,  306  South  Notre  Dame  St.  .-Vn  lits. 
est.  $150,000. 

Yllrh.,  Detroit  —  HEATING  PT.ANT  — 
Dept.  Pub.  Wks.,  City  Hall,  general  con¬ 
tract  2  story  and  basement,  50  x  99  ft., 
rein. -con,,  brick  and  steel,  plain  founda¬ 
tion,  Mullet  and  St.  Antoine  Sts.,  to  .Mar¬ 
tin  &  Krausman  Co.,  955  .Tefferson  .Yvc.. 
$81,000;  boilers,  etc.,  to  Drake  Averv,  210 
State  St.,  $210,150.  Noted  Feb.  25. 

III.,  Chicago — NEWSPAPER  PLANT— 
Chicago  Tribune,  431  North  Michigan  Avc. 
substructure  contract  of  north  addition 
Tribune  Tower,  consisting  3  basements  and 
press  room  floor,  118  x  132  ft.,  rein. -con 
and  steel,  caisston  foundation,  etc.,  to  R  C. 
YVleboldt,  1534  West  Y’an  Buren  St.  Archts. 
est.  to  exceed  $1,000,000. 

III.,  Chicago— FACTORY— S.  C.  Joy, 
archt.,  2001  YVest  Pershing  Rd..  masonry 
contract  6  story,  50  x  180  ft.,  rein. -con.  and 
brick  addition,  2164  Claybourn  Ave.,  to  ,\. 
Nenslon,  1100  North  Central  Park  Blvd.. 
carpentry,  to  F.  E.  Doherty,  Jr.,  (''hanihcr 
Commerce  Bldg.,  for  Zangerle  &  Peterson, 
2164  Claybourn  Ave.  Archts.  eat.  $145,om'. 
Noted  Jan.  14. 

HI..  Evanston  —  MACHINE  SHOP  and 
POWER  PLANT  —  Natl.  Biscuit  Co.,  YV,  st 
15th  St.,  New  York  City.  3  story,  rein. -con., 
brick,  steel,  stone,  brick  and  terra  cotta, 
here,  to  R.  C.  YY’leboldt  1534  YVe.st  Y’an 
Buren  St.,  Chicago.  Archts.  est.  $300,000. 

YVIs.,  Milwaukee — BAKERY — O.  Jaeger 
Baking  Co.,  914  Central  Ave.,  2  story,  D'O 
X  150  ft.,  rein. -con.,  brick  and  steel  addi¬ 
tion,  plain  foundation,  to  Relainger  &  Co.. 
464  Oakland  Ave.  Archts.  est.  $150,000. 

YVU.,  YVest  Allis— MACHINE  SHOP— 
Fulton  Co.,  732  75th  Ave.,  1  story,  60  x 
180  ft.,  brick  and  steed  addition,  plain  foun¬ 
dation.  75th  Ave.,  to  Pfeifer  Constr.  Co., 
4  86  66th  Ave.  Archts.  est.  $40,000. 

YIo..  St.  Louis- SASH  and  DOOR  PI.ANT 
— Huttlg  Sash  &  Door  Co.,  1208  South 
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voi  1  •\fnfer  Ave.,  4  story  and  basement, 

11  V  .'7  ft  brick  and  concrete  addition,  to 
«  M.  1  nrcck  Constr.  Co.,  1108  Fullerton 
KIdi:  Archts.  est.  $100,000. 

\marmo  —  PRODUCE  —  A.  J. 
Th,  -  iwon  Produce  Co.,  c/o  H.  Bartlett, 

'  'r"torv  and  basement,  50  x  130  ft., 
bn,  k  ind  concrete.  Grant  St.,  to  F.  Bone 
vnslr.  Co..  Amarillo,  $40,000. 

(  alif  .\nicele«  —  CREAMERY  — 

ViHificn  t’orp..  Trust  and  SavlnKs  Bldft.,  3 
It.'rv'  .-,11  X  110  ft.,  rein.-con..  Severy  .St., 
id  .'I  ly  ^  Grimwood,  Haas  Bldg.,  cost  plus 
,„  r‘n  ntaKe  basi.s. 

f  alif  I-os  .\nreleii— SUB-STATION— 

I  Vti'treles  Gas  &  Electric  Co..  810  South 
I'ldWi-r  St.,  will  build  2  story.  50  x  120 
ft  mil. -con.,  717  Jackson  St.,  by  day  labor, 
nb.ooo.  Private  plans. 

filit  Oakland  —  FACTORY  —  Tuttle 
i-h.'.-.  Co,  701  7th  St.,  1  story,  brick, 
M.cndlia  and  2Sth  Sts.,  to  E.  W.  I.armer. 
90  Fairview  Ave.  $40,000. 

Calif  Sacramento  —  PLANT  —  Pioneer 
I’lk.rv’  3226  Montgomery  St.,  baking 
plant  annex,  to  H.  W.  Robertson,  2633  6th 
$40,000. 

Calif  San  Jose — CANNERY— California 
P  tckinc  t'orp..  101  California  St.,  San  Fran- 
.|s,d  2  story.  200  x  225  ft.,  brick  and 

tirnb.'r.  at  Plant  51,  to  R.  W.  Littlefield,  354 
Hdliart  .St.,  Oakland. 

Calif..  Sunnyvale — PLANT — Schuckel  & 
m  16  California  St.,  San  Francisco, 
frimc  and  galvanized  iron  canning  plant 
aiidition.  to  Bridges  &  Munton,  San  Jose, 
$12,000. 

Calif.,  Wafsonville — CREAMERY — W.  H. 
W.eks  archt.,  369  Pine  St.,  San  Francisco, 
"  fUiry.  rein.-con.  creamery.  Main  St.,  here, 
tV  \  i<.  Short,  Watsonville,  for  Watson¬ 

ville  I'r.'amery.  Approximately,  $42,000. 
Noted  .Mar.  18. 

Man.,  Winnipeg— PRINTING  PLANT- 
T  Eaton  Co..  Ltd.,  190  Yonge  St.,  Toronto, 
e.neral  contract  2  story  and  basement,  132 
X  163  ft  rein.-con.  and  brick,  plain  founda¬ 
tion  Rob(‘rt  St.,  here,  to  J.  Gunn  &  Sons, 
1  td  venue  Bldg.  Archts.  est.  approxi¬ 
mately  $190,000.  Noted  Feb.  25. 


Buildings — Educational, 
Religious 


Conable,  46  West  24th  St.,  New  York  City, 
engr.  and  archt.  Noted  Feb.  4.  , 

N.  T..  Buffalo— CHURCH.  SCHOOL,  etc. 
— St.  Martina  Roman  Catholic  Church, 
Abbott  Rd..  W.  Turner,  bishop,  Delaware 
Ave.  and  West  I’tica  St.,  plana  church. 
School  and  convent,  Abbott  Rd.  $200,000. 

N.  T.,  Kenmore — CHURCH,  etc. — Ken- 
more  Evangelical  Church,  plans  church, 
p.'irish  house  and  parsonage,  Delaware  Rd. 
$150,000. 

N.  T..  IJttle  Falls— HIGH  SCHOOT.r— Bd. 
Educ.  having  plans  prepared  by  Tooker  & 
Marsh,  engrs.  and  archts..  101  Park  Ave., 
New  York  t'lty,  brick,  steel  and  stone,  plain 
foundation,  here.  $250,000.  This  corrects 
report  under  Niagara  Falls  in  Mar.  11  issue. 

Pa..  Pittsburgh— AUDITORIUM— Catho¬ 
lic  Diocese  of  Pittsburgh,  Craig  St.  and  5th 
Ave.,  having  plans  prepared  by  E.  J.  Weber, 
Knights  of  (^olumbus  Bldg.,  and  A.  F.  Link, 
associated  archt.,  407  North  Craig  St.,  1 
story,  56  x  125  ft.,  brick  and  steel,  5th  Ave. 
and  Boundary  St.  $150,000. 

Pa..  Pittsburgh  —  DORMITORY  —  St. 
Pauls  tlrphanage,  Idlewood  St.,  having 
plans  prepared  by  E.  Stotz,  Monon  Bank 
Bldg.,  3  story  and  b.asement,  62  x  150 
ft.,  brick  and  hollow  tile,  Idlewood  St. 
$150,000. 

Pa..  Sharon — SCHOOT.,— Bd.  Educ.  h.av- 
ing  plans  prepared  by  Hanna  &  Clapper, 
Sharon.  2  story  and  basement.  65  x  161  ft., 
brick  on  hollow  tile  school.  $200,000. 

Md..  Baltimore — ART  MUSEUM— Mayor 
and  City  Council  plan  irregular  shaped, 
stone,  plain  foundation.  Wyman  Park. 
$1,000,000.  H.  Sill,  12  East  Pleasant  St., 
archt.  J.  R.  Pope,  542  5th  Ave.  New  York 
City,  associated  archt.  Noted  Feb.  4. 

Ga.,  Atlanta— SCHOOLS — Voted  $3,500.- 
000  bonds,  school  buildings  and  eijuipment. 
W.  Sims,  mayor.  Noted  Feb.  25. 

Fla..  Ft.  Lauderdale  —  CHURCH  —  First 
Methodist  Church  having  plana  prepared 
by  T.  D.  McLaughlin.  Ft.  I.4iuderdale, 
church  In  Rio  Vista  Isles  at  El  Vado  St. 
$200,000. 

La-,  Shreveport  —  ADMINISTR.VTION  — 
M.  E.  Dodd  Foundation,  having  plans  pre¬ 
pared  by  C.  W.  King,  Shrevejiort,  admin- 
i.stration  building  for  Girls  Junior  College, 
Ockley  Dr.  $200,000. 

Tenn.,  Phattanonga — SCHOOLS — Hamil¬ 
ton  Co.  plans  election  $350,000  bonds,  new 
schools,  additions  and  annexes  to  present 
buildings.  S.  Conner,  Court  House,  co. 
judge.  Engineer  and  architect  not  selected. 


Wl«..  Fort  .\tkln«on-  HKIH  SCHOOl., — 
Bd.  Educ.,  c'o  J.  F  Schreiner.  s«'cy..  hav¬ 
ing  plans  prepared  by  Parkin.son  A  Do«-k- 
endoorff.  Linker  Bldg.,  l4»  Crosse,  Junior 
High  School,  2  story  and  basement,  brick, 
tile  and  concrete,  plain  foundation.  $l5o.- 
000.  Noted  Mar.  25. 


la.,  Ottumwa — CHURCH — P.  Sho«-kIey, 
archt.,  719  Black  Bldg.,  Waterloo,  soon  lets 
contract  1  and  3  story.  45  x  lio  ft 
rein.-con..  brick,  steel  and  stone,  plain 
foundation,  here,  for  First  Presbyterian 
Church.  $170,000.  Noted  Get.  29. 

Minn.,  Duluth  —  HIGH  SCIUX'IL — Bd. 
Educ..  C.  Bronson,  secy.,  Siam  takes  bids 
3  story  and  basement,  66  x  26o  ft.  with  65 
X  235  ft.  auditorium  wing  and  76  x  165  ft. 
gymnasium,  rein.-con.,  brick  and  tile,  29th 
Ave.  E.  $470,000.  C.  W.  Kelly,  5o5  I.,onM- 
dale  Bldg.,  archt.  and  engr. 

Neb..  Linroln  —  HIGH  SCHOOL  —  Bd. 
Educ.,  c/o  J.  G.  Ludlam,  sei'y.,  had  pre¬ 
liminary  plans  prepared  brick  and  stone  ad¬ 
dition,  525  South  13th  St.  $225,000. 

Ark.,  Fayetteville — COLLEGE — Univer¬ 

sity  of  Arkansas  takes  bids  about  Apr.  10. 
Engineering  Building,  3  storv,  88  x  216  ft 
and  -Agricultural  Building,  58  x  256  ft.,  con¬ 
crete,  brick  and  terra  cotta,  on  campus. 
$650,000.  Jamieson  &  Spearal.  Anade 
Bldg.,  St.  Loui.s,  Mo.,  and  H.  R.  Burke.  3o7 
Southern  Trust  Bldg.,  Little  Rock,  archts. 
Noted  Dec,  17. 


Mo.,  Kansas  City — NURSES  HOME — Re¬ 
search  Hospital  having  plans  jirepared  by 
J.  G.  Bracklein,  220  Kresge  Bldg..  4  storv 
and  basement,  80  x  140  ft.,  rein  -con.,  brick 
and  terra  cotta  nurses  home.  $150,000. 

Mo..  T.exington  —  SCHOOL  —  Bd.  Educ 
c/o  Secretary,  sisin  takes  bids  3  story, 
brick,  concrete  and  stone  high  school.  $180,- 
000.  J.  H.  Felt  *  Co.,  3ott  West  4  7th  St 
Kan.sas  City,  archts.  Noted  Dec.  31 


Hospital  and  Washington  University.  600 
South  KIngshighway,  having  plana  prepared 
By  .  T.  Trueblood  Sc  H.  (?.  (iraf,  Chemlral 
Bldg.,  11  story  and  basement.  55  x  58  x  103 
ft.,  rein.-con.,  brick,  steel  and  stone,  Kings- 
highway  at  Forest  Park. 


Tex..  Dallas— SCHOOI.r—Bd.  Educ.,  C.  M. 
Moare,  secy.,  having  iirellmlnarv  plana  pre¬ 
pared  by  T.  J.  Galbraith,  517  Slaughter 
Bldg.,  2  story  and  basement,  rein.-con., 
brick  and  stone  school.  $150,000. 

Tex..  Eastland— SCHOOT.,— Bd.  Educ.,  J. 
H.  Carton,  plans  rein.-con.,  brick  and  stone 
school.  $200,000.  n,  s.  Ca.stle  Co..  701 
Alexander  Bldg.,  Abilene,  archts. 


Proposed  Work 

Vt.,  Rockingham  —  HIGH  SCHOOT,  — 
Town,  Bd.  Selectmen,  soon  take  bids  2  story 
■md  basement  high  school.  $240,000. 
Tooker  &  Marsh,  101  Park  Ave.,  New  York, 
archts. 

Mass.,  East  Boston  (Boston  P.  O.) — 
SCHOOL — Our  I.Ady  of  Mt.  Carmel,  A. 
Martenucci,  pastor,  124  Gove  St.,  having 
sketches  made  by  AV.  B.  Colieary,  80  Boyls- 
ton  St.,  Boston,  2  story  and  basement, 
brick,  Gove  St.  $200,000. 

Mass.,  Natick— HIGH  SCHOOL— Town 
plans  Junior  High  School,  25  room.  Coolidge 
Lot.  $300,000  appropriated.  Engineer  and 
architect  not  selected. 

Mass.,  Peabody — SCHOOT., — Mayors  Of¬ 
fice,  City  Hall,  having  sketches  made  by  P. 
Varney,  25  Exchange  St.,  Lynn,  2  story 
and  basement,  brick  and  steel  school.  $150,- 
000  or  more. 

Conn.,  Branford  —  HIGH  SCHOOL  — 
Town.  School  Bd.,  Town  Hall,  plans  new 
high  school.  $150,000  or  more.  Engineer 
and  architect  not  selected. 

Conn.,  Hartford — SYNAGOGUE— Agudud 
Achlm  Congregation,  D.  Traub,  chn.  build¬ 
ing  com.,  having  plans  prepared  by  Golden 
Storrs  &  Co..  983  Main  St.,  3  story,  stone, 
Oakland  Terrace.  $200,000. 

Conn..  New  Haven  —  FRATERNAL  — 
Yale  Architectural  Plan  Com.  Yale  Univer¬ 
sity.  plans  3  building,  one  for  Zeta  Psl,  one 
for  Beta  Theta  PI  and  other  for  Psl 
Upsilon,  York  St.  $350,000.  Dean  Everett 
Meeks.  Yale  Art  School,  archt.  for  former, 
and  James  Gamble  Rogers,  368  Lexington 
Ave.,  New  York  City,  archts.  for  latter  2 
buildings. 

Conn.,  West  Haven  (New  Haven  P.  O.) — 
IKIME — Methodist  Home  for  Aged,  111  Elm 
St  .  having  preliminary  plans  prepared  by 
U  W.  Foote,  186  Church  St.,  New  Haven, 
2  story  and  basement.  135  x  135  ft.,  brick 
and  steel.  Elm  St.  and  2nd  Ave.  $200,000. 

N.  Y.,  Astoria  (sta.  Ixmg  Island  City) — 
-  -f'HURCH — Trinity  Lutheran  Church  of 
Astoria,  346  8th  Ave.,  F.  H.  Lindeman, 
p.istor,  soon  takes  bids  brick,  steel  and 
stone,  plain  foundation.  $200,000.  G.  W. 


Ky.,  Murray — SCHOOl^ — Murray  State 
Normal  School  having  preliminary  plans 
prepared  3  story  and  basement,  80  x  170 
ft.,  rein.-con.  and  brick,  plain  foundation, 
on  campus.  $225,000.  J.  Carr.  pres.  En¬ 
gineer  and  architect  not  announced. 

Ky..  A'aneeburg— HIGH  SCH(YOT.r-Rd. 
Educ.  having  plans  prepared  by  De  Voss  & 
Donaldson,  Portsmouth.  O.,  2  story  and 
basement,  brick  and  concrete  high  school. 
$200,000. 

O.,  Clnrlnnati  —  CHURCH  —  St.  Cecilia 
Catholic  Church,  Taylor  Ave.,  having  plans 
prepared  by  Crowe  &  Schulte,  2436  Reading 
Rd.,  2  story  and  basement.  60  x  157  ft., 
rein.-con.  and  stone,  plain  foundation,  Madi¬ 
son  Rd.  $300,000. 

O.,  rtnelnnatl  —  GYMNASIUM  —  St. 
Xavier  College,  Victory  Blvd.,  having  plana 
prepared  by  J.  G.  Steinkamp  &  Bro.,  1212 
Mercantile  Library,  1  story  and  basement, 
220  X  250  ft.,  rein.-con.  and  brick.  Victory 
Blvd.  $250,000.  Lleberman  &  Hein,  Chi¬ 
cago,  HI.,  engrs. 

O.,  Columbus — SCHOOLS — Bd.  Educ.,  E. 
L.  McCune,  elk.,  207  East  State  St.,  hav¬ 
ing  plans  prepared  by  H.  D.  Smith,  207 
East  State  St.,  Junior  High  School,  3  story 
and  boiler  room,  150  x  180  ft.,  brick  and 
concrete,  Dresden  Ave.,  $450,000,  and  Junior 
and  Senior  High  School,  3  story  and  boiler 
room,  200  x  280  ft.,  stone  and  brick,  Powell 
Ave.,  $795,000 ;  also  had  plans  prepared  by 
above  architect,  2  story  and  boiler  room, 
150  X  170  ft.,  stone  and  brick,  McGuffey 
Pike,  $185,000. 

O..  Kent — LIBRARY — Bd.  Trustees  Kent 
State  Normal  School,  W'.  A.  Kluff,  secy., 
having  plans  prepared  by  Ronan  &  Ingle- 
son,  16141  North  High  St.,  Columbus,  2 
story  and  basement,  100  x  100  ft.,  stone 
and  concrete  library.  $250,000. 

Ind..  MeCordsvIIle  —  SCHOOL  —  School 
Trustees  having  plans  prepared  by  Henkel 
&  Hanson,  Connersville,  2  story  and  base¬ 
ment,  brick  and  steel  school,  $150,000.  Bev- 
ington  A  Williams,  524  Knights  of  Pythias 
Bldg.,  Indianapolis,  engrs. 

Ind.,  Richmond  —  SCHOOL  —  Bd.  City 
Trustees  having  plans  prepared  by  Perkins 
&  Hamilton,  814  Tower  Court,  Chicago, 
III.,  brick  and  steel  school.  $250,000. 


Tex.,  Ran  Antonio — CHURCH— Baptist 
Temple,  c/o  J.  L.  Yelvingtnn,  pastor,  911 
St.  Anthony  St.,  plan^  2  story  church 
Gevers  and  Drexel  Aves.  $150,000.  J.  w. 
Conger,  711  Rigsby  Ave.,  chn.  building  com. 

Tex.,  Texarkana — COI.I.EGE— Bd.  Educ., 
•"{t/  H.  Stilmell.  Texarkana,  having 

plans  prepared  by  Witt,  Selliert  &  Halsey, 
0/0  Texarkana  Natl.  Bank  Bldg.,  for  Junior 
College,  2  story  and  basement,  rein.-con. 
and  brick,  plain  foundation.  $150,000. 

rallf..  Fresno  —  SCHOOL  —  Convent  of 
Holy  Cross  having  plans  prepared  bv  E 
G.  Martin,  520  Citizens  Natl.  Bank  Bldg., 
I^s  Angeles,  group  building  for  Catholic 
Girls  School,  steel  and  rein.-con.,  5  ml 
west  of  here.  $500,000  will  be  expended  at 
this  time.  Total  $1,000,000. 

rallf..  I.rf>«  Angeles — .SCHOOL — Bd.  Educ. 
soon  takes  bids  Rlis  Si-hiKil,  1  and  2  storv, 
brick,  69th  St.  near  Main  St.  $200,000  or 
more.  IHidd  &  Richards,  Bracks-Shops 
Bldg.,  archts. 

Calif.,  San  Diego— NURSES  HOME— 
Mercy  Hospital  had  plans  prepared  by  I. 
E.  Ixiveless,  Commonwealth  Bldg.,  4  story, 
95  X  150  ft.  nurses  home. 

CaUf.,  San  Pedro— SCHOOl.,— Ixis  Ange¬ 
les  Bd.  Educ.  had  plans  prepared  by  K. 
C.  and  E.  W.  Taylor,  810  West  6th  St.  Los 
Angeles,  2  story  and  basement,  91  x  243  ft. 
grammar  school,  Cabrlllo  Ave.,  here. 
$150,000. 

Calif..  San  Rafael  —  COLLEGE  —  Marin 
Co.  plans  election  bonds  to  exceed  $150,000, 
Junior  College  buildings. 

Calif.,  Storkton — CHURCH— First  Con¬ 
gregational  Church  plans  fireproof,  on  150  x 
200  ft.  site.  Willow  and  Madison  Sts. 
$150,000. 

Out.,  Toronto — LIBRARY — Pub.  Library 
Bd.,  226  College  St.,  plans  2  story,  rein.- 
con.,  brick  and  steel,  plain  foundation. 
College  and  St.  George  Sts.  $260,000. 
Wlckson  &  Gregg,  Temple  Bldg.,  and  A.  H. 
Chapman,  Northern  Ontario  Bldg.,  archts. 
Noted  Feb.  11. 

Que.,  Nieolet  —  COLLEGE  —  Roman 
Catholic  Church,  M.  A.  Bourgeois,  plans  4 
story,  100  X  100  ft.  college.  $300,000  funds 
being  subscribed.  Engineer  and  architect 
not  selected. 
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— Kilucatlonal.  U<liKious  (ront.) 

Sliiiu  iniiciiii  Krtllti  —  CIll’ltt'H  — 
Rtiinan  f'alh(>li<-  <'hur(h.  M.  10. 
curat*',  plana  St.  l’<'t*'r»  ('hurch  100  x  200 
ft.,  r*‘in.-c<)n.,  at*'*-!  and  stone.  $175,000. 
KiiBlnocr  and  architect  not  selt-cted. 

Itids  Drsired 

R.  I.,  I'roviileiice  SC'HOOI^- — -\pr.  12,  by 
City,  Coni.  I’uli.  liuildintjs.  City  Hall,  2 
an<i  3  story.  SO  x  101  ft.,  and  7o  x  100  ft., 
rein. -con.,  brick  and  sti-el  additions,  jilain 
foundations.  America  St.  $1,000,000.  W. 
K.  Hartwi'll,  City  Hall,  archt. 

N.  Y..  CoriiiiiK  —  HIC.H  SCHOCT,  —  Apr. 
2S  (ext*'n<i*d  date*,  by  ltd.  Kdue..  I). 
Hilbert,  sei'y.,  Xorth.side  Hltth  School,  brick, 
sti-el  and  atone,  plain  foundatii'ii.  for  I'nion 
Free  His:h  School  Hist.  1.3.  Palmer  RoKers. 
101  Park  Av*'.,  New  York  City,  archt. 
Noted  Mar.  18. 

>.  V.,  M. intros.- -Hit HI  SCHOOI.,— Apr. 
1!»,  by  Union  Dist.  0  ltd.  Kduc.,  brick, 
steel  ancl  stone,  plain  foundation.  $32.">,- 
0(10.  Knapjie  &  Morris,  171  Madison  Ave., 
New  York  Citv,  enftrs.  and  archta. 

X.  Y..  New  York— HIC.H  SCHOOT., — Apr. 
27.  by  M’.  H.  (iompert.  sui>t.  School  Ruild- 
iiK;s,  Flatbush  Ave.  ext.-nsion  and  Concord 
St.,  Itrooklvn,  Theodor*'  Roosevelt  Hitth 
School,  Fast  Kordham  Rd.  and  ItathRate 
Ave.,  here,  for  Pd.  I'ldiic.,  .500  P.ark  Ave. 

\.  Y..  Klrlinioiid  Hill  find.  hr.  Jamaica) 
— SCHOOI* — Apr.  21.  by  AV.  H  Comp.rt, 
supt.  School  Iluildintts,  Flatbush  Ave.  ex- 
t.'nsion  and  Concord  St..  Itrooklvn,  P.  S. 
124,  Stanb'V  and  Itlackstone  Aves.,  here, 
for  Rd.  Kduc.,  500  Park  Ave.,  New  A’ork 
City. 

X.  \..  IVlIiiiin  (Ind.  hr.  New  A'ork),  X’. 

— SCHOOI* — Aiir.  22.  by  Rd.  Kduc.,  2  story, 
50  X  loo  ft.,  brick.  ste*'l  and  stone,  plain 
foundation.  $300. OOo.  Starrett  &  A’an 
A'leck,  303  7th  Ave.,  New  A'ork  City,  enerrs. 
and  archts.  Noted  Jan.  14. 

Alilieville-  HKHI  SiHIOOI* — Apr.  23, 
by  Vermilli<in  Parish  Scho'd  Rd.,  Court- 
hou.so,  2  storv,  brick  hiph  school. 

O. .  ftreenville — SCHOOT* — Apr.  22,  by  .1. 
AA'.  Pearce,  elk.,  Rutler  Twp.  Rural  School 
I  list.,  I'arke  Co.  R.  R.  1.  2  story,  r<'ln.- 
con.  and  brick,  plain  foundation,  near  here. 
8175.000.  AA'alker  &  Norwick,  Amer.  Rldp., 
Havton.  archts. 

I'l..  Ilecorah  -C.YAINASH'M— Apr.  13,  by 
T*uthi'r  Collepe.  2  story  and  basement,  100 
X  120  ft.,  rein. -con.,  steel  and  stone 
pvmnasium.  $175,000.  Hansen  &  Alt- 
fillisch,  Hi'corah,  archt.  Not*'d  Jan.  21. 

la.,  lien  Aloliies — CHI’Rl'H — Apr.  20,  by 
Uouphir.  Rich  *  AA'oodburn,  archts,  and 
enprs.,  SOfi  A'alley  Natl.  Rank  Rldp.,  3 
story,  185  X  101  ft.,  rein. -con.  and  steel, 
plain  found.ation.  41st  St.  and  Ineersoll 
.'Ave.,  for  Plvmouth  ("onerepational  Church. 
$300,000.  Not.'d  Mar.  25. 

Al>iin.,  Allnneapolis — SCHOOT* — .\pr.  23, 

by  Rd.  Kduc.,  305  City  Hall,  2  story  and 
basement,  rein. -con.,  brick  and  stone,  50th 
St.  anti  llumboldt  ,\ve.  S.  $105,000.  Archl- 
tcctur.al  Hept.  of  Owner,  archts. 

Kan.,  I,a«  rence  —  AURITt  )RIUM  —  Apr. 
20  (extended  (Intel,  by  C.  II.  Cuthbert, 
state  archt..  State  Capitol  Ride.,  Topek.a,  1 
story  and  basement,  135  x  180  ft.,  steel, 
plain  foundation,  here,  f<^r  State  T'niversity 
of  Kansas.  $250,000.  Noted  Mar.  25. 

Xeh..  Seward —RKFKCTORA'  —  Apr.  15, 
by  I*ocal  Rd.  Uirectors,  Teachers  Seminary 
of  Kvanpelical  T.utheran  Seminary  of 
Mis.sojiri,  Ohio  and  other  states,  at  Seward, 
refecteirv  luiildine,  here.  To  exceed  $150,000. 
A.  11.  Raker.  (Jrand  Island,  archt. 

Alt*.,  Kansas  City — HICH  SCHOOT* — Rd. 
Kduc.  takinp  bids  r«'ln.-con..  br*ck  and  stone 
ai’ilitlon  to  Southwest  Hiph  School.  $350,- 
000.  r.  *\.  .Smith.  800  Finance  Rldp.,  archt. 

rallf.,  neverly  llllla  -- .SCHOOI* — Rd. 
Trustees  Reverly  Hills  School  Hist.,  takinp 
bids,  2  story  and  basement,  rein. -con. 
si'htwl.  To  exceed  $150,000.  Oable  & 
AA’yant.  (TSI  South  AA'^estern  Ave.,  Los 
Anpele.s,  archt.  Noted  Feb.  11. 

Calif..  I.OH  Anreles  —  OARAC.K  —  See 
"Contracts  Awarded.” 

One.,  Sherbrooke — SCHOOT* — Apr.  15.  by 
T*.  N.  Atidet,  30  AA'elllnpton  St.  N  .  4  story, 
fiO  X  200  ft.,  rein. -con.  and  brick,  Marnuette 
St.,  for  Sister  St.  Fnmllle.  $600,000.  Noted 
Apr.  24,  1024. 

Bidg  Received 

X’.  4..  X'ntler  (br.  Newarkl  —  HIGH 
SCHOOT* — Rd.  Kduc..  Park  School  Rldp., 
Franklin  Ave.,  Mar.  26.  hiph  school,  Frank¬ 
lin  Ave.,  from  T.  M.  H.av  &  Sons.  Fitz- 
Charles  Rldp.,  Trenton,  $503,983.  Noted 
Mar.  11. 

Xeh.,  Omaha  --SCHOOT* — Rd.  Kduc,,  M. 
K.  Rird,  secy.,  pener.al  contract  2  story  and 
basement  school,  4  5th  and  Hamilton  Sts., 
from  A.  Rorchman  Sons,  4205  I*ake  St., 
$132,000;  heatinp,  plumhinp.  etc.,  from  In¬ 
terstate  Heatinp  &  I’lunibing  Co.,  1914 
Farnam  St.,  $29,200. 


rallf.,  I,os  *%nxelea — COLLEGE — A.  C. 
Martin,  archt.,  Hippins  Rldp.,  peneral  con¬ 
tract  2  story,  120  x  250  ft.,  rein.-con.  and 
brick,  3rd  and  Detroit  Sts.,  from  Sumner- 
Sollitt  ('o..  Delta  Rldp.,  for  Roman  Catho¬ 
lic  Archbishop  of  Los  Angeles.  $239,700. 
Noted  Mar.  18. 

Calif.,  I*OB  Angeles— HIGH  SCHOOL — 
Rd.  Kduc.,  Horace  Mann  Junior  Hiph 
School,  part  1,  2  and  3  story,  180  x  527  ft. 
main  construction,  and  75  x  150  ft.  shop, 
rein.-con.,  from  C.  R  Day  Corp.,  Boston 
Rldp.,  Rasadena,  $267,655.  Noted  Apr.  1. 

Contracts  Awarded 

Mass.,  Allstnn  (Boston  P.  O.) — SCHOOI* 
— City,  Schoolhouse  Dept.,  Boston,  Auburn 
School,  1  story  and  basement,  stone  and 
pranite,  Thomas  Gardner  Dist.,  to  J.  Rupo, 
80  Boylston  St.,  Boston.  Archts.  est. 
$150,000. 

Alass.,  Medford  (Boston  P.  O. ) — DORMI¬ 
TORY — Tufts  CoIIepe,  S.  Robbins,  chn.,  20 
Pemberton  Sq.,  Boston.  3  story  and  base¬ 
ment,  110  X  125  ft.,  brick  and  limestone, 
plain  foundation.  College  Grounds,  to  J. 
Driscoll  &  Sons  Co.,  94  'Washington  St., 
Brookline.  Archts.  est.  $200,000.  Noted 
Mar.  25. 

Mass.,  Somerville  (Boston  P.  O.)  — 

SCHOOI* — St.  Catherine's  Roman  Catholic 
Church,  J.  J.  O'Rrien,  2  story  and  base¬ 
ment,  70  X  135  ft.,  brick  and  stone.  Summer 
St.,  Spring  Hill  Sect.,  to  F.  S.  Shannan,  11 
Beacon  St..  Boston.  Archts.  est.  $150,000. 

l*a.,  IMttshiirgh  —  CHURCH  —  German 
T.utheran  Church.  205  South  Neville  St., 
peneral  contract  2  story  and  basement,  ir- 
npularly  shaped,  brick  and  stone,  Neville 
St.,  to  K.  A.  Wehr,  Hlphland  Bldg.  Archts. 
est.  $400,000.  Noted  Oct.  22. 

I*a.,  Platiiiemine  —  CHURCH  —  St.  .Tohn 
the  Kvanpelist,  Catholic  Church,  G.  Bosch, 
pastor,  peneral  contract  2  story  and  tower, 
74  X  210  ft.,  brick,  steel  and  stone,  to  J. 
V.  and  R.  T.  Burkes,  Carondelet  Bldg.,  New 
flrleans.  Archts.  est.  $300,000.  Noted 
Sept.  24. 

O..  Ashtabula  —  HIGH  SCHOOI*  —  Rd. 
Kduc.,  peneral  contract  3  story  and  base¬ 
ment,  brick,  steel  and  concrete,  to  Payne 
&  Reymer,  Painesville,  $750,000.  Noted 
Mar.  25. 

O.,  Kent  — TRAINING  SCHOOL  — Kent 
State  X'ormal  School.  3  story  and  basement, 
65  X  274  ft.,  rein.-con.,  brick  and  steel,  to 
V.  W.  Surber,  109  North  Union  St.,  *\kron, 
$264,000.  Noted  Mar.  18. 

O.,  .Aladlson ville  —  CHITRCH  —  Madlson- 
ville  Methodi.st  Episcopal  Church,  3  story 
and  basement,  rein.-con.  and  stone,  plain 
foundation,  Madison  Rd.,  to  Weber-Bell  Co., 
Town.send  St.,  Cincinnati,  $185,000. 

O.,  Onkharhor  —  CHURCH  —  Corbusier, 
I*enskl  &  Foster,  archts.,  B.  F.  Keith  Rldp., 

1  story  and  ba.sement,  .56  x  140  ft.,  brick, 
to  Boldt  Constr.  Co.,  1969  East  '70th  St., 
Cleveland,  here,  for  St.  Johns  Lutheran 
Church,  B.  F.  Brandt,  pastor.  Archts.  est. 
$150,000.  Noted  Feb.  25. 

Ind.,  Fowler  —  SCHOOL  —  I*.  Gunnels, 
Trustees  and  Advisory  Com.  Center  School 
Twp.  Benton  Co.,  1st  Natl.  Bank  Bldg., 

2  story  and  basement,  brick  and  stone 
school,  to  Medland  Bros.,  I*opansport. 
Archts.  est.  $150,000.  Noted  Mar.  11. 

Ind.,  (ireensbiirg  —  CHUR(2H  —  First 
Methodist  Church,  A.  Whitman,  pastor,  311 
North  Bway.,  peneral  contract  brick  and 
steel  church,  to  Dunlap  &  Co.,  Columbus. 
Archts.  est.  $150,000. 

Ind.,  Mishnwnks — SCHOOL — Bd.  School 
Trustees,  peneral  contract  2  story,  112  x 
162  ft.,  brick  and  stone  school,  to  Smoper 
Lumber  Co.,  501  Carlisle  St.  Archts.  est. 
$160,000.  Noted  Jan.  21. 

Minn.,  Duluth — SCHOOT* — C.  A.  Bron¬ 
son,  secy.  Rd.  Educ.,  226  North  Ist  Ave., 
peneral  contract  2  story,  71  x  125  ft.,  rein.- 
con.  and  brick  addition,  1st  St.  and  1st  Ave. 
E.,  to  G.  H.  Lounsberrv,  322  East  Superior 
St.,  $179,915.  Noted  Mar.  18. 

'Tex.,  Denton — LIBRARY — Clollepe  of  In¬ 
dustrial  Arts,  c/o  '  Superintendent,  for 
Bradley  Memorial  Library,  2  story  and 
sub-basement,  to  Hanger  &  Chambers, 
Denton,  $121,680.  Noted  Aug.  20. 

Tex.,  Ft.  Worth — SCHOOI* — Bd.  Kduc., 
c/o  K.  A.  Corbett,  chn.  W.  T.  YVapgoner 
Bldg.,  Carroll  Peak  School,  2  story  and 
basement,  62  x  258  ft.,  brick,  rein.-con.  and 
steel,  to  Butcher  &  Sweeney,  806J  Taylor 
St..  $138,456. 

Calif.,  Glendale  —  CHURCH  —  First 
Church  of  Christ  Science,  peneral  contract 
2  story,  110  x  139  ft.,  brick.  South  Central 
Ave.,  to  Meyer  &  Holler,  Wright-Callendar 
Rldp.,  Los  Angeles,  $175,000. 

Calif.,  I.os  Angeles  —  CHl'RCH  —  A.  C. 
Martin,  archt.,  Higgins  Bldg.,  3  story,  120 
X  250  ft.,  rein.-con.  and  brick,  3rd  and 
Detroit  Sts.,  to  Sumner-SolIItt  Co.,  Delta 
Bldg.,  for  Roman  Catholic  Archbishop  of 
1*08  Angeles.  $239,700.  Noted  Mar.  18. 

Calif,,  Los  Angeles  —  SCHOOL  —  Bd. 
Educ.,  general  contract  Wiggins  Trade 


School,  2  story,  120  x  250  ft.  and  .p  u 
story,  97  x  115  ft.,  rein.-con.,  to  {.- 
Warne,  Rivers-Strong  Bldg.,  f  i 
Noted  Mar.  18. 

Calif.,  San  Franriseo  —  SCHOt  i],  _  p* 
Pub.  Wks.,  general  contract,  We.st  r,?; 
School,  fireproof,  Taraval  St.,  to  o.  .M  .,s,m 
251  Kearny  St.,  for  City  and  S.m  i-'r;  Wpo 
Co.  $142,840.  Noted  Mar.  18.  ® 

Calif.,  Y'entura  —  HIGH  S(TI*  *  ■!,  _ 

Ventura  Union  High  School  Dist..  2  •  ,rv 

rein.-con.,  to  C.  P.  Day  Corp.,  Boston  iild.’’ 
Pasadena,  $176,350.  Noted  Mar.  i;. 


Federal  Government 
Work 


Proposed  Work 

Ylass..  Doston — Pier  Fenders — Emerei  nev 
Fleet  Corp.,  Terminal  Dept.,  Wash.,  1»  c' 
having  plans  prepared  pier  fenders,  h.rp’ 

D.  C.,  Wash. — Hospital — U.  S.  V.'.rans 
Bureau,  Arlington  Bldg.,  having  plans  i,r.-. 
pared  reconstructing  6  buildings  at  Walter 
Reed  Hospital.  $2,000,000. 

Bids  Desired 

Mass.,  Chelsea — Quarters — Spec.  .■ti;8 _ 

Apr.  28,  by  Bureau  Yards  &  Docks,  .Na\y 
Dept.,  'Vi'ash.,  D.  C.,  2  double  quarters,  i-on. 
Crete,  brick,  and  steel,  at  U.  S.  Naval  Hos¬ 
pital,  here.  L.  E.  Gregory,  ch.  Rur.au; 
adv.  E.  N.-R.  Apr.  8.  Noted  Mar.  11. 

X’.  4.,  DIx — Reservoir — Apr.  15,  by  tjuar- 
termaster.  Camp  Dix,  75,000  gal.  coni  r.t*! 
reservoir,  at  Camp  Dix ;  adv.  E.  .\.-IL 
Apr.  8. 

I’a..  Fhlla. — Gate  Buildings — Spec.  .51!'6 — 
Apr.  23,  by  Bureau  Y'ards  &  Docks,  Navy 
Dept.,  Wash.,  D.  C.,  2  gate  buildings,  at 
Navy  Y'ard,  here.  I*.  E.  Gregory,  ch.  of 
Bureau  ;  adv.  E.  N.-R.  Apr.  8. 

D,  C.,  lYash. — Remodeling — Apr.  22,  bv 
Treas.  Dept,  at  office  Supervising  Ari'ht!, 
Wash.,  D.  C.,  remodeling  U.  S.  Courthou.s*', 
here. 

D.  C.,  IVash. — I’ower  Plant — May  4.  bv 
U.  S.  Engineer  Office,  1068  Navy  l).'pt. 
Bldg.,  power  plant  for  Dist.  of  Columbia 
water  supply ;  adv.  E.  N.-R.  Apr.  8. 

Miss.,  Gulfport — Fill — Apr.  20,  by  U.  .8. 
Veterans  Bureau,  Arlington  Bldg., '  Wash., 
D  C.,  sand  HU  at  U.  S.  Veterans  Hospital, 
here. 

Ky.,  I.ouisville — Wicket  Irons,  etc. — .\pr. 
21.  by  U.  S.  Engineers  Office,  I'ost  Otlice 
Box  72,  wicket  irons,  horses  and  props,  fur 
Dam  51,  Ohio  River;  adv.  E.  N.-R.  Apr.  «. 

Nevada — Road — Apr.  21,  by  C.  H.  Swtet- 
ser,  di.st.  engr.  U.  S.  Bureau  Roads  Dept. 
Agriculture,  9  Main  St.,  San  Francisco, 
Calif.,  grading,  etc.,  9.68  ml.  Austin-Kast 
Section  Forest  Road  Project,  here. 

Idaho  —  Apr.  13,  by  B.  J.  Finch,  dist. 
engr., '403  Kiesel  Bldg.,  Ogden.  Utah,  im¬ 
proving  I’ayette  Highway,  or  McCall-N'ew 
Meadows,  Sect.  2,  National  Fori'st  Road 
Project,  in  Idaho  Natl.  Forest,  *Vdams  (;o., 
here.  • 

Calif.,  San  Franriseo — Steel — Apr.  20,  by 
I*.  I.  Hewes,  deputy  ch.  engr.  Bureau  Pub. 
Roads,  IT.  S.  Dept.  Agriculture,  9  Main  St., 
approximately  910,000  lb.  structural  steel, 
steel  and  iron  castings,  etc.  ;  adv.  E.  N.-K. 
Apr.  8. 

Bids  Received 

Mass.,  Lynn — Remodeling — Treas.  D<pt., 
at  office  Supervising  Archt.,  Wash.,  1).  C., 
Mar.  31,  remodeling  U.  S.  Post  Office,  here, 
from  S.  Pa.squale,  8  Bartlett  PI.,  Boston, 
$14,950.  Noted  Mar.  11. 

Pa.,  McKeesport  —  Remodeling  —  Treas. 
Dept,  at  office  Supervising  Arcbt.,  Wash., 
D.  C.,  Apr.  1,  remodeling  IT.  S.  Post  Otlice, 
here,  from  Landes  Constr.  Co.,  Charlestown. 
YV.  V'a.,  $.5,400.  Noted  Mar.  18. 

Ky.,  I*onlsville— Wicket  Irons,  etc. — U.  S. 
Engineer  Office,  P.  O.  Box  72,  Mar.  16, 
wicket  irons,  from  Pittsburgh  Trolley  & 
Forge  Co.,  117  YVater  St.,  Pittsburgh.  Pa., 
$10,340  ;  and  horse.s,  prop.s,  etc.,  from  *\ni*  r. 
Car  &  Fdry.  Co.,  4th  and  Missouri  Sts., 
Jeffersonville,  Ind.,  $22,950.  Noted  Mar.  4. 

O.,  Lorain — Vestibule — Treas.  Dept.,  at 
office  Supervising  Archt.,  Wash.,  D.  C..  Mar. 
29,  mail  vestibule,  etc.,  here,  from  W.  -\. 
Steane,  Lorain,  $3,960.  Noted  Mar.  11. 

Wls.,  Milwaukee  —  Foundation  Pier  — 
Supt.  Lighthouses,  Mar.  31,  from  Vuli-an 
Mfg.  Co.,  490  North  Main  St.,  Fond  du  l*ac, 
197,000  lb.  reinforcing  for  foundation  pier 
at  Milwaukee  North  Breakwater,  $2.50  pi'f 
100  lbs.  straight,  and  $2.90  per  100  lb.  bent. 
Noted  Mar.  18. 

Mo.,  8t.  Louis — Barges — U.  S.  Engineers 
Office,  428  Customhouse,  Mar.  31,  20  small 
steel  barges  for  use  St.  Louis  Dlv.,  U.  S. 
Eng.  Corps.,  from  Dravo  Constr.  Co.,  Neville 
Island,  Pittsburgh,  Pa.,  $49,600.  Noted 
Mar.  11. 
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y.  d. Covt-rnnu  nt  Work  (Continued) 

Contracts  Awarded 


Pollre  Alarm  Sjatrm — (iirnilair,  ('alif.- 


SIliM  —  Milwaukrr,  W  l«. 


IMans  election  $100,000  bonds,  police  and  Portland  Cement  Co.,  Manito\v< 


tire  alarm  system, 


ft.  diam.  x  90  ft.  hiKh,  rein 


>.  \  .,  Northport  —  Deep  “Streets  and  Uoads.” 


is  liureau,  Arlinston  HldK.,  'Wash., 


Iielitinir  Syatem — Maywood,  Calif. — See  storaffe  silos,  16th  Ave.  and  Hurnliani 
reets  and  Uoads.”  Canal,  to  H.  Schmidt  &  Son,  H  I’.urli-ish  St. 


ark,  etc. —  Santa  .\na,  Calif.  —  Plans  $40,000 


n  uell,  200  ft.  deep,  at  proiKjsed  U.  S.  election  $250,000  bond.s,  park  and  enuip- 
\  or. ns  Ho.spital,  here,  to  A.  J.  Connolly,  nient. 

lOfh  Xewnrk.  M.  .1..  ^  . 


...i  South  10th  St.,  Newark,  N.  J., 

•  li’,, . .  Noted  Mar.  11. 

l.imu— Vestibule,  etc. — Treas.  Dept. 
..iii.  e  SupervisinB  Archt.,  Wash.,  D.  C., 

a'  o......  tr.  (treen  A  Snvvver 


Bids  Desired 

IdKhtinK  System — Oakhurst,  N.  J. — Apr. 
15,  by  Ocean  Twp.,  Mechanics  Hall,  tl.  K. 


Transmlsaion  I.ine  —  MlHwitiiri  —  Misst>uri 
Kdison  Co.,  Ia>uisiana,  approximately  80  mi. 
power  transmission  lines  radiating  from 
I.ouisiana,  to  Connor  Constr.  Co.,  348  Ohio 
Ave.,  Wichita,  Kan. 

Silo* — St.  I.oul*.  Mo. — Donk  Uri>s.  Coal  & 


Unclassified 


owner,  enftr. 

Culvert*  - 
“RridRes.” 


- - - - Culvert*  —  Cedar  Rapid*,  la.  —  See  approximately  1 1  50,000;  also  equip- 

J  •  “Rridees  ”  n^nt  for  power  plant  and  substation  for 

Proposed  If  ork  Culvert*  —  Mar*halltown,  la,  —  See  Oeneral  Klectric  t^t.,  Rialto  UldB  , 

>,:J“'^TMty,‘lcphouse'^  Bisto^:  ^ t,  Imate-^y  n,’or.0^k’  «»>».rox- 


—  City,  Schoolhou.se  Dept.,  Boston,  f  >"'»‘rt» 
plans  iinprovinB  UoRers  I'ark  Playground, 
iuT.  $45,000.  J.  H.  Mahoney,  chn.  Awarded. 


I  irlitinc  System — Jamaica  Plain  (Bos¬ 
ton  1’  D  ).  Ma»"- — City,  Dept.  Pub.  Wks., 
Hoslon,  plans  Great  White  M'ay  lighting 
svst.in  along  Green  St.,  here,  which  Is 


Culvert* — Nevada,  la.— .See  “Bridges."  }  ^ Francisco,  approx- 

Hllo* — St.  I.oui*,  Mo. — See  “Contracts  I'nately  $1,000,000. 

varded.”  *',f"rage  Tank*  —  I.o*  .\ngele*,  Calif.  — 

atn.air..  _ In.  An..!.,  c.iif  ^  ulon  Oil  Co.  Will  build  4  steel  oil  storage 

'■r-ontraetsTfwa^Xd "  tanks,  1501  IVilmlngton  and  San  Pedro 

Contracts  Awarded.  jttj,.,  hy  i.^bor.  $140,000. 

Tunnel  —  Oakland,  Calif.  —  May  14,  by  Transmission  I.ine — I.Tle  d'Orleans,  tjiie. 


svstein  along  Green  St.,  here,  which  Is  Kast  Bay  Municipal  Utility  Dist.,  Ray  — Cie  Montmorency  Klectric  lAd  uiiebec' 
main  thoroughfare  between  Dorchester,  Bldg.,  1924  Bway.,  constructing  Claremont  will  build  10  mi.  electric  transmission  line! 
Iloxhury  and  Brookline.  To  exceed  $-o,-  tunnel,  portion  of  Kast  Bay  .Aqueduct  of  here,  by  own  forces.  $125,000. 


(Mill.  J.  H.  Sullivan,  comr. 

Uleaclier*  —  Roxbury  (Boston  P.  O.), 
—  City,  Park  Dept.,  33  Beacon  St., 


I!„..ton.  .1.  H.  Shea,  comr  plans  concrete  i.m^i.  t.e; 

lileaehers,  Randolf  St.  I’layground,  here.  Contracts  Awarded. 


Modelumne  River  Project.  J.  H.  Kimball,  Swimming  Pool — Honolulu,  T.  II. _ See 

secy.  ;  adv.  K.  N.-R.  Apr.  8.  Noted  Mar.  25.  "Buildings — Commercial 

Transmission  I.ine — I.Tle  d’Orleans,  Qiie.  ■■■  ■ 


JT.'i.ooo.  ITivate  plans. 


Klevator*  —  Regina,  Sask.  —  Apr.  15,  by 


i  oiil  Handling  Plant — Somerville  (Boston  Saskatchewan  Pool  Klevators,  Ltd.,  Sher- 
>  (1  )  Mass. — Wellington  Coal  Co.,  K.  H.  wod  Bldg.,  constructing  thirty  32,000  bu. 
LVellington  pres.,  211  Bridge  St.,  Kast  Cam-  capacity  elevators.  $400,000. 


bridge,  plans  coal  handling  plant,  here. 
$411,1100  or  more.  I’rivate  plans. 

Traii»ml**lon  I.ine*,  etc. — North  Carolina 


Materials 

Rids  Desired 


Bids  Received  Asphalt,  etc. — Newton.  N.  4. — Ai>r.  2o. 

„  ,  ,  mi  o  *1.  I  /„  It  *’1’  Preeholders  Sus.sex  Co.,  asi>halt. 

Swimming  Pool  — South  laiwrenee  (mail  tar.  gravel,  etc.,  for  various  roads  II 


Snj  south  Caroli,^^  I JcvrcmcT)  Ala*.  —  ^  tar.  gravel,  etc.,  for  various  roads.'  11 

eight  <’o .  Raleigh  R  A.  Ti^  5  M  Flanag^.  chn.,  swimming  ^  Apr 

namts  '  inch'*^ large  mileage  transmission  Kncrs"est' $55*  000^’  NotcS*Mar^ ’5  *'“■ — ''PC  *•'' 

lines  substations,  etc.,  here.  l.ngrs.  est.  $o5,000.  Noted  Mar  „j.  Bjj  i  „rt  Comrs.,  2oo  New  Court  Ilous> 

Power  I.ine North  Carolina — Virginia  Signal  Tower — New  York — Bd.  Transpor-  Bldg.,  approximately  985,000  ft.  creosoted 

Klectric  &  I’owcr  Co.,  Richmond,  Va.,  plans  tation,  J.  H.  Delaney,  chn.,  49  I.«cfayette  timber.  T.  S.  .McChesney,  assi.stant  gi'iil. 
i-ower  line  from  Roanoke  Rapids,  to  Rocky  St.,  New  York  City,  Apr.  5.  interlcK-king  mgr. 

.Mount  here  and  probablv  several  other  signal  tower  at  New  Utrecht  Ave.  and  62nd  Pipe,  etc.  —  Crowley,  I.a.  —  Apr.  13.  bv 
neighlmring  cities  and  towns.  L.  C.  Brad-  St.,  Brooklyn,  also  seWer  and  water  c'onnec-  Police  Jury  Acadia  Parish,  5  cars  12-  to 
lev  Richmond  Va  pres.  tions  In  various  locations  of  Rapid  Transit  14-ln.  concrete  pipe,  delivered  one  each,  here 

'I'ire  \ la rm  ’  System — Fort  Myers,  Fla. —  R.B.  in  Boros  Brooklyn,  Manhattan,  Bronx  and  at  Rayne,  Church  Point,  lota,  and 
Voted  $125,000  bonds,  improving  fire  alarm  and  Queens,  from  Ascher  Kng.  &  Constr.  Morse;  4  cars  treated  creosoted  lumber, 
system  etc  C'o.,  1757  Bway.,  New  York  Clity,  $18,295.  2  x  12.  3  x8  and  8x8  ft.,  2o  ft.  long,  2  x  lo. 

Playground* — Fort  M.ver*,  Fla. — Voted  Noted  Mar.  25.  12  to  20-ft.  long,  2  x  6.  14  ft.  long,  piling, 

$225.(1110  bonds,  playgrounds  and  equip-  Stable,  etc.  —  Brooklyn,  N.  Y.  —  Armory  dellv-erecl  here*  and  at  Rayne,  Chun  h 

nient  for  same.  Bd.,  J.  B.  Trainer,  secy.,  City  Hall,  New  ‘‘Ik. 

TransiniNsion  I.ines,  etc.  —  Tennessee —  York  City,  Apr.  1,  additional  stables  and  t-v  *  Hv- 

Southern  Cities  I’ower  Co.,  Chattancaiga.  storage  accomodation  at  armory  of  101st  i  ^ "'*'■•  *^*’*1''  House, 

plans  transmission  lines  and  electric  power  Cavalry,  1579  Bedford  Ave.,  here,  from  taking  bids  l.OOO.OOn  bbl.  cement.  $2.40o,(mio. 
plants,  Waynesboro,  Savannah.  Clifton,  Kastern  Constr.  Co.,  110  West  40th  St..  .  "i,' — •n|«n>"fleld.  IIU  -Truro  Twp. 

(’ollinw(M)d  and  Chattanooga.  To  exceed  New  York  City,  $95,900.  Noted  Mar.  25.  leaking  bids  furnishing  and  spreading  In,- 
$2.5. 000.  ^9®  K®*-  toad  oil  on  roads.  W.  H.  Machln, 

Klectric  Transmission  Bine — Tennesaee —  Contracts  Awarded  hi^ way  comr. 


Klectric  Transmission  Blnc-^Tennesaee — 
Tennes.see  Klectric  I'ower  Co.,  640  Market 
.<t.,  Chattanooga,  made  preliminary  plans 


Contracts  Awarded  m  im  on  m  ui 

Road  Oil  —  M  llllamsfleld.  III.  —  aking 
Subway — Buffalo,  N.  Y'. — New  York  Cen-  bids  furnishing  and  sjireacling  2  car  loads 


45’ml  33  000  volt  electric  high  line  from  tral  R  Ft.  Co.,  466  Lexington  Ave.,  New  road  oil  on  various  streets.  W.  Cotton. 
Sparta  to  Monterev  via  Algood :  and  30  York  City,  subway  extension  in  William  St.,  mayor. 

mi  line  from  Sparta  to  Crossville  and  a  here,  to  J.  Johnson  Co.,  765  Abbott  Rd..  Binder  Stone  or  Gravel  —  Mlnneapoll*, 
distributiem  svstem  at  Crossville.  $45,000  $125,000.  Minn.-— Apr.  12.  by  F.  S.  Gram,  city  purch 

each.  L.  C.  Parks,  Alberta  Apts.,  Chatta-  Tunnel — Pattenburg.  N.  J. — Lehigh  Val-  Vaa^’’19  gravel, 

nooga,  engr. 


Binder  Stone  or  Gravel  —  Mlnneapoll*, 
Minn. — Apr.  12.  by  F.  S.  Gram,  city  purch. 
agt.,  4,110  cu.yd.  binder  stone  or  gravel. 


ley  It.R.  Co.,  143  Liberty  St.  New  York  city  engr 


Bu*  Terminal — Knoxville,  Tenn. — South-  City,  2  track  tunnel,  here,  to  Bates  &  ,  **JV*‘l3  Minneapolis,  Minn. — ^Apr.  19, 
orn  Motor  C'oach  Co.  plana  modern  bus  Hof^ers  Constr.  Co.,  37  West  Van  Buren  St.,  aKt.,  2,a00,0<M) 

ti  rmlnal.  probably  concrete  and  steel.  $50,-  Chicago,  III.  Engrs,  est.  $1,500,000.  gal.  road  oil  for  I>opt.  Engineering.  N.  \V. 

((((((.  Kngineer  and  architect  not  selected.  Athletic  Track— Alexandria.  I.a.— Con-  ‘'“5*  ^"^pd  Mar.  11. 

Holler  Bouse  Coltimhus,  O.  See  Build-  structlng  athletic  cinder  track,  also  road-  Contracts  Awarded 

ings--Kducational,  Rellglf)us.  W’ay,  parkway,  sidewalks  grading  grounds,  *  (tea 

Golf  Course  — Janesville.  Ml*.-— Janes-  Bolton  High  School,  to  Caldwell  rondiiit — Baltimore,  Md.— Bd.  Awards, 

ville  '  Bros.,  816  Howard  St..  New  Orleans,  $37.-  virt.  clay  conduit  for  Bureau  .Me<'harilcal- 


((((K.  Kngineer  and  architect  not  selected. 


„  ...  .  ..  -Athletic  Track- Alexandria,  I.a. — ■.  ..u- 

Boiler  House  rnhimhiis,  O.  See  Build-  structlng  athletic  cinder  track,  also  road- 
*'^9T.^'^**^***  "****  ’.  v.-i  Taaa.  way,  parkway,  sidewalks  grading  grounds, 

iiV"  J.  ****’11 "  Bolton  High  School,  to  Caldwell 

vil  e  <  Magnolia  Ave.  plans  _  gjg  Howard  St..  New  Orleans.  $37.- 

golf  course,  here.  $30,000.  Kngineer  not  .  «iie  drainage  and  lavine  water  nine. 


selected. 

.Athletic  Field,  Stadium,  etc. — St.  Louis, 


•iiiu  ivivcr  i.>es  t-eres.  Hv.  Kxch.  Bldg.,  St.  Louis,  Mo.  Kngrs.  est. 

Swimming  Pool  —  St.  Louis,  Mo.  —  See  $200,000. 

“Ruildings— Commercial.”  _  neteott  Mieh.  —  Dent. 


062;  tile  drainage  and  laying  water  pipe,  Klectrical  Service  for  1926,  to  Graybar 
to  Brasheur,  Alexandria,  $7,000.  Klectric  Co..  106  South  St.,  $0,104  iH-r  ft. 

Signal* — Ml**l**lppi  and  Tenneaser — Mo-  .n  •  »  t.  . 

bile  &  Ohio  R.R.  Co.,  Fullerton  Bldg.,  Kan-  ’’‘‘'"“."n’c  '1';.”  J  2*'! 

sas  City,  Mo.,  83  a.c.  automatic  color  light  ^^?”***  o’a*  !’i.  * 

signals  between  Corinth,  Miss.,  and  Jack-  '**  “ll. 

son,  Tenn.,  to  General  Railway  Signal  Co.,  Jli*,® 

Ry.  Kxch.  Bldg.,  St.  Louis,  Mo.  Kngrs.  est.  South  R<K-k- 

€900  nun  wrii  rM.,  ai 

*  dll'  '  J  oi.  n  «  ui  I.  Road  OH,  etc. — Milwaukee,  AVI*. — Central 

Silo  and  Shop  —  Detroit.  Mleh.  —  Dept,  rj  Purchases,  W.  J.  Nicholson.  <h  buver. 


stone  Plant,  etc. — Tallado,  Tex. — MithoUc  River  Ave.,  $25,065.  Noted  Mar.  11.  , 


Co.,  A.  F.  Fisher,  soon  takes  bids  500  ton  rinder.  Coal  and  Sand  Plant — Peoria.  III.  Reinforcing- .Mlnneapoll*.  .Minn. — F.  S. 

stone  plant  and  6  ml.  railway  line.  $200,-  — Peoria  &  Pekin  Union  Ry.  Co.,  Peoria,  Gram,  city  purch.  agt.,  385  tons  reinforcing, 

U0(j.  Private  plans.  E.  I.  Rogers,  ch.  engr.,  one  500  ton  capacity  to  C.  A.  P.  Turner,  300  Builders  Kxch. 

Natatorinm  —  Beverly  Hill*,  Calif.  —  rein. -con.  3  track  Simplex  automatic  elec-  Bldg.,  $18,126. 

Beverly  Hiiis  Sulphur  Bath  Co.,  having  trically  operated  roller  skip  hoist  type  coal  Road  Oil — St.  Loni*,  Mo. — G.  J.  Dietz, 
Ilians  prepared  by  B.  J.  Bloser,  Citizens  and  sanding  plant,  and  2  N  &  W  type  elec-  City  Hall,  supply  comr.,  250.000  gal.  ro.id 
•Natl,  ^nk  Bldg.,  Los  Angeles,  1  and  part  trie  cinder  plants  with  selective  control,  etc.  oil,  to  R.  J.  Brown  I’etroleum  Co.,  Boatmen* 
2  story,  100  x  190  ft.  natatorium  Incl.  65  for  handling  cinders  from  6  locomotives  at  Bank  Bldg.,  at  $4.64  per  gal.;  Mexi- 
X  170  ft.  tile  lined  swimming  pool,  here.  To  one  time,  to  Roberts  &  Schaefer  Co.,  can  oil  asphalt,  to  Standard  Oil  Co.,  314 
exceed  $40,000.  Wrigley  Bldg.,  Chicago.  North  Jefferson  St.,  $19,37  per  ton. 

See  proposal  advertising  on  page  138,  Advertising  Section 


cago.  Ill.,  $87,430.  Noted  Mar.  11. 
Reinforcing — Mlnneapoll*,  .Minn. — F. 
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Cooling  Mastery 

IN  the  new  TURBOTUBE  Radi« 
ator,  Modine  presents  a  cooling 
unit  that  is  master  of  the  job 
it  has  to  do* 

Free,  unrestricted  water  circulation, 
high  cooling  capacity,  and  light 
weight  are  combined  with  new  lim¬ 
its  of  strength  in  the  design  and 
construction  of  TURBOTUBE. 

MODINE  MANUFACTURING  CO. 

"Specializing  in  the  Special  Problems  of  Radiation" 

RACINE,  WISCONSIN 


•  1  to  1000  H.  P.—  Any 
Type  —  Tubular  or  Cell* 
ular  {Spirex) — Sectional 
—  Conventional  Cast  — 
Sheet  Metal,  or  if  prefer¬ 
red  only  cores  or  sections* 


Upper  illustration  shows  Model 
26 -E  Multi 'Foote  Road  Paver, 
with  Modine  Turbotube  cool* 
ing  unit. 

The  lower  illustration  it  of  the 
Buhi  Air  Compressor  —  another 
heavy  duty  machine  with 
Turbotube. 


MDD  NE 


RADIATORS 


. - 


Engineering  News-Record,  April  15,  1926 


CONSmUCTION 

News 


Some  of  the  W'eek^s  Large  Projects 


.MuNO  the  announcements  for  the  cur-  I 
i.nt  week  are  the  following;  j 


Proposed  W^ork 

tllliie  and  loft.  New  York,  N.  Y.,  A.  K. 
l^fcourt  plans  three  23  story  buildings, 
}7,‘uMi.000,  $8,000,000  and  $10,000,000, 

rtspect  ively. 

ollice  New  York,  N.  Y.,  M.  Oreenstein 
I,liins  building,  $15,000,000. 

Paving,  t'hlcago.  111.,  fook  Co.  plans  1!>2 
n,i.  paving,  $5,000,000. 

Irrigation  work,  l<:;agle  Pass,  Te.\., 
MaviTick  Co.  Water  Impvt.  Di.st.  plans 
irrigation  work,  $3,000,000. 

Ollice,  Chicago,  III.,  Illinois  Society  of 
\rchitect8  plans  office  building,  $3,000,000. 

Park  extension,  San  Francisco,  Calif, 
plans  park  extension,  $3,000,000. 

Theater,  store  and  office,  San  Jose,  Calif., 
I  A  Kidward  having  preliminary  plans 
pieiiared,  $2,500,000. 


Auditorium.  Worcester,  Mass.,  city  plans 
building,  $2,50O,00o. 

Office,  Philadelphia.  Pa..  Philadelphia 
Klectric  Co  having  plans  prepared,  $2.00o.- 
000. 

Koad  Improvement,  Newton,  la.,  Jasper 
Co.  plans  bond  election.  $1,500,000. 

Club.  San  Francisco,  Calif.,  Olympic 
Club  having  plans  iirepared.  $I,50o,ooo. 

Hos)iitaI.  indianaiKilis,  Ind.,  Indiana 
Christian  Hospital  hail  plans  prepared, 
$1,500,000. 

Bids  W  anted 

Subway,  Toronto,  Ont..  April  21.  J.  H.  W. 
Ambrose,  ch.  engr.  Toronto  Terminals 
Ky.  Co.,  $2,500,000. 

Ho.spital,  Iowa  City.  la..  .May  25  by 
W.  H.  Oenmill,  Secy.  State  Hd.  Kdue., 
$2,000,000. 

School,  Philadelphia,  Pa.,  Atir.  20.  J.  T. 
WIndrim,  archt.  for  Cniverslty  of  IVnnsvI- 
vania,  $1,500,000. 


Hotel.  Cedar  Itaplds,  Iowa.  N.  15  Iteidhr, 
archt.,  $1,250,000, 

City  Hall,  t'olundius,  ()..  .May  18.  W.  11. 
Duffy,  dir.  Pub.  Service.  $l.oo0.ooo. 

.Apartment,  Huffalo,  N.  Y..  t'arr  \- 
.Andrews  siron  takes  bids.  $1,000,000. 

Dtfiiv.  Chicago,  III.,  Hyland  &  Corse, 
lakes  hills  about  May  I,  $I.ooo.ooo. 

Contracts 

High  School,  Chicago,  111.,  ltd.  Kduc., 
.1.  K  Byres.  Ims.  mgr.  to  Paschen  Bids., 
$4,000,000. 

Apartment,  Chicago.  Ill.,  M.  Callner  will 
build.  AVork  doin’  bv  separate  contract, 
$3,250,000. 

Hotel.  .Albany.  N.  A'..  Ki)uitable  Life 
Assurance  Society  to  K.  F  I’arlson  Co., 
$2,000,000. 

Garage  .and  store,  Boston.  Mass.,  Motor 
Mart  Garage  to  Chase  &  Gilbert.  $2.ooo,o0o. 

Wharves  atid  piers.  Galveston,  Tex., 
Galveston  Wharf  t'o.  bv  day  labor.  $1,500.- 
000. 


Classified  Index  of  Bids  Wanted 


Waterworks 

Bids  close  See  Eng.  Sews-Itecord 

Apr  10  Kbensburg.  Pa . Aiir.  1 

Apr.  19  St.  L,ambert,  Que . Apr.  1 

Ai>r.  20  Key  West,  Fla . Apr.  8 

Apr.  20  Saltsburg,  Pa . Apr.  8 

.Aiir.  20  McCormick,  N.  C . Apr.  15 

Aiir.  20  Cincinnati,  O . Apr.  15 

.Apr.  20  Newton  (Ind,  br.  Boston), 

Ma.ss . .Apr.  15 

.Ajir.  20  Phila.,  Pa . .Apr.  If 


Bridget) 

lUds  close  Si  c  Eng.  Xctcs-Iieioril 

Apr.  21  KIdorado,  Kan . Apr.  1 

Apr.  21  Maine  . .Apr.  15 

.Apr.  22  North  Dakota  . Mar.  18 

.\l)r.  23  Wisconsin  . .Apr.  15 

.Apr.  20  California  . Apr.  8 

.Apr.  27  South  Dakota  . A|)r.  15 

Apr.  28  Rhode  Island  . Apr.  15 

.Apr.  29  Louisiana  . Apr.  8 

.Apr.  30  Olathe,  Kan . Apr.  8 

.Apr.  21  Agurs,  Da . Apr.  15  |  .Apr.  30  Duluth,  Minn . Mar.  25 


.Ajir.  22  Kingston,  N.  Y . .Apr.  8 

Adv.  Apr.  8  and  1 5. 

Ai>r.  22  Haledon  (mail  Paterson), 

N.  J . .Apr.  15 

Adv.  Apr.  15. 

.Apr.  24  Falmouth,  Mass . Apr.  15 

Adv.  Apr.  15. 

.Apr.  26  Huntingdon.  I’a . Apr.  15 

.Adv.  Apr.  15. 

.\t)r.  26  Norwalk,  Conn . Apr.  8 

Adv.  Apr.  8  and  15. 

Apr.  28  Bath.  N.  Y . Apr.  1 

Apr.  29  Nyack,  N.  Y . Apr.  8 

.Aiir.  30  Hawthorne  (Ind.  br.  Paterson), 

N.  J . Apr.  15 

Aiir.  30  New  Market,  A'a . Mar.  25 

May  11  Perry,  N.  Y . Apr.  15 

Sewers 


Apr. 

16 

St.  George.  N.  Y . 

.  .A  i>r. 

15  ' 

Apr. 

19 

Okemah,  Okla . 

.  Apr. 

8  ; 

Apr. 

19 

Hasbrouck  Heights  (Ind. 

hr. 

1 

Hackensack),  N.  J . 

..Apr. 

1  1 

A|.r. 

20 

Corsicana,  Tex . 

.  Apr. 

8  1 

Apr. 

20 

Ijakeland,  Fla . 

•  Apr. 

1 

Apr. 

20 

Muskegon,  Mich . 

.  .Apr. 

8 

Apr. 

2it 

Cincinnati,  O . 

■  Apr. 

15 

Apr. 

20 

Toronto,  Ont . 

.  Apr. 

15 

Ajir. 

21 

I-ong  Island  Citv,  N.  Y.  . 

.  Apr. 

15 

.Apr. 

21 

Brooklyn,  N.  A" . 

.  Apr. 

15 

A  pr. 

21 

Cleveland,  O . 

.  Apr. 

15 

Apr. 

21 

Baltimore,  Md . 

.  .Apr. 

15 

Apr. 

21 

Boston,  Mass . 

.  Apr. 

15 

-Apr. 

21 

Phila.,  Pa . 

.  Apr. 

1 5 

Apr. 

21 

San  Francisco,  Calif . 

Apr. 

8 

Apr. 

21 

25 

Apr. 

21 

Grand  Rapids,  Mich . 

.  .Apr. 

1 

Apr. 

22 

Boston,  Mass . 

.  Apr. 

15 

Apr 

23 

Oil  City,  Pa . 

.  Apr. 

15 

Apr. 

29 

North  Chattanooga  (br. 

Chattanooga),  Tenn.  ... 

.  Apr. 

1 

M.vy 

3 

South  Portland,  Me.  .  .  . 

•  Apr. 

8 

Adv.  Apr.  8  and  15. 

May 

3 

Kingston,  Pa . 

.  Apr. 

15 

Adv.  Apr.  15. 

May 

6 

Bloomington,  Ill . 

.  Apr. 

8 

A  pr. 

16 

Cincinnati,  O . 

.  Mar. 

25 

Apr. 

16 

Ohio  . 

.  Apr. 

8 

Apr. 

19 

Seneca,  Kan . 

.  Apr. 

8 

Ajir. 

20 

Amherst,  Mass . 

.Apr. 

8 

May  1  Val  Morin,  Que . Apr 

-May  3  Morgantown.  A\'.  A’a . .Apr.  8 

.Adv.  Aiir.  8  and  15. 

May  4  Maine  . .Apr.  8 

.May  7  Dayton,  O . .Apr.  15 

May  10  Jacksonville,  Fla . Apr.  15 

-Adv.  Apr.  15. 

May  11  I.,ouisiana  . Apr.  15 

.May  15  Anderson,  Ind . Apr.  8 

.May  19  Minneapidis,  Minn . Apr.  8 

.Adv.  Apr.  8  and  15. 

Damt) 

Apr.  16  I.,ivonia.  N.  Y .  Mar.  25 

Apr.  29  Norwich,  Conn . Apr.  15 

Adv.  Apr.  15. 

Excavation,  Drainage,  Irrigation. 
Levees,  River  and  Harbor 

Apr.  19  (faiH'  Girardeau,  Mo . Apr.  8 

Apr.  20  Milwaukee,  Wls . Apr.  15 

.Apr.  23  Albany.  N.  A' . Aiir.  8 

.Adv.  Ajir.  8  and  15. 

Apr.  27  New  A'ork  . .Apr.  1 

Adv.  Apr.  1  to  15. 

Apr.  29  Fire.  Island  (mail  Babvloi 

.N.  Y . 

-Adv.  Apr.  15. 

Streets  and  Roads 

Apr.  16  New  York.  N.  A’ . 

Apr.  17  Mt.  Clemens,  Mich . 


Bids  close  See,  Eng.  Netos-Record 

Apr.  20  St.  George,  N.  A' . .Apr.  15 

Apr.  20  Omaha,  Neb . Apr.  15 

Apr.  20  Grand  Rapids,  Mich . Ajir.  15 

Apr.  20  Massachusetts  . .Ajir.  15 

Apr.  20  Sibley,  la . Apr.  15 

Apr.  20  Storm  l-ake,  la . Apr.  15 

Apr.  20  Sioux  City,  la . Apr.  15 

Apr.  20  Walthall,  Miss . .A|ir.  15 

Apr.  20  Massachusetts  . Ajir.  8 

Apr.  20  Minnesota  . Ajir.  8 

Apr.  20  North  Dakota  . Apr.  8 

.Apr.  20  Maryland  . Ai>r.  8 

Adv.  Apr.  8  and  15. 

Apr.  20  AVest  Virginia . \pr.  1 

Apr.  20  Pennsylvania  . Apr.  1 

Apr.  20  Birmingham,  Ala . .Mar.  11 

Apr.  20  New  A'ork  . .Aiir.  1 

Adv.  Apr.  1  to  15. 

Apr.  20  Vermont  . A|>r.  15 

Apr.  20  New  Port  Richey,  Fla . .Aiir.  15 

Apr.  21  Freehold,  N.  J . Apr.  1 

Adv.  Apr.  1  to  15. 

Apr.  21  Greensburg,  Pa . Apr.  8 

Apr.  21  North  Dakota  . Apr.  8 

Apr.  21  Cleveland,  O . Apr.  15 

Apr.  21  Rhode  Island  . Apr.  15 

Adv.  Apr.  15. 

.■\l>r.  21  Nevada  . Apr.  15 

.\pr.  21  Baltimore,  Md . Apr.  15 

Ai>r.  21  Boone,  la . At»r.  15 

.■\|)r.  21  AVisconsin  . Ajir.  15 

Apr.  22  Kansas  City,  .AIo . Apr.  15 

.Apr.  22  Algona,  la . Apr.  15 

Ai>r.  22  Flora,  Ill . Ai«r.  15 

Apr.  22  Dalla.s,  Tex . Aiir.  15 

Apr.  22  Hillsdale,  Mich . Apr.  15 

Apr.  22  .North  Dakota  . Apr.  8 

Apr.  23  North  Dakota  . Ajir.  8 

.Apr.  23  Cameron.  Tex . Apr.  15 

Apr.  15 
Ai>r.  15 


Apr.  19  Minneapidis,  3 
.Atir.  19  Hannibal,  Mo. 


Adv.  Apr.  8  and  15. 


Apr.  19  AVestmont,  Pa. 


Apr.  19  Kewanee,  Ill . 

Apr.  20  Hartford,  Conn . 

Apr.  20  Roxbury  (Boston  P.  O. ), 


15 

,Aiir. 

23 

Chehalis,  AVash . 

Apr. 

24 

I>‘wlsvllle.  O . 

Apr. 

26 

California  . 

Apr. 

26 

('alifornia  . 

Apr. 

26 

Indianapolis,  Ind . 

Apr. 

15 

Apr. 

26 

Olympia,  Wash . 

Apr. 

15 

Apr. 

26 

San  Carlos,  (falif . 

Apr. 

1 

26 

Apr. 

8 

Apr. 

26 

Arizona  . 

Apr. 

1 

Apr. 

26 

Seattle,  Wash . 

Apr. 

8 

Apr. 

27 

Newton,  N.  J . 

Apr. 

8 

Adv.  Apr.  8  and  15. 

Apr. 

27 

Hondo.  Tex . 

Apr. 

8 

Apr. 

27 

l-ouislana  . 

Apr. 

15 

Apr. 

27 

South  Dakota  . 

Apr. 

15 

Apr. 

27 

Hondo,  Tex . 

.Apr. 

15 

Apr. 

27 

North  Dakota  . . 

Apr. 

15 

Apr. 

27 

Washington  . 

Apr. 

15 

Apr. 

27 

Tfuluth,  Minn . 

Apr. 

15 

Apr. 

28 

North  Dakota  . 

Apr. 

15 

Apr. 

28 

iH'Iaware  . 

Adv.  Apr.  15. 

.  Apr. 

15 

Apr. 

28 

Florida  . 

.Apr.  8 
.A  iir.  8 
Apr.  8 
Apr.  15 


Apr. 

Apr. 


See  proposal  advertising  on  page  128,  Advertising  SeetUm 
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TRADE 


LEADITE”- 

RoKistered  D.  S.  Pat.  Office 


t.tiyint/  20-in.  t.i.  hfll  unJ  spigot  v:attr  main  across 
Schuylkill  River  ailh  LEADITE  joints. 


Speed — 
Pipe  Laying 

Thousands  of  miles  of  cast  iron  wattM- 
mains  have  been  laid  with  LEADITF  b\ 
large  cities,  towns,  villages,  railroads, 
mines,  and  industrial  plants. 

These  pipe  lines  are  laid  under  paved 
streets,  under  and  over  bridges,  under 
railroad  tracks,  across  streams,  thru  open 
country,  in  filter  galleries — high  and  low 
pressures — under  all  conditions  of  water 
works  construction. 

This  is  the  way  some  LEADITE  users 
lay  pipe: 

1710  ft.  6  in.  pipe  laid  in  one  day. 

1665  ft.  6  in.  pipe  laid  in  71/2  hrs.  with  6  men. 

91  lengths  20  in.  pipe  laid  in  one  day. 

15  to  19  lengths  48  in.  pipe  laid  in  one  day — 
laid  one  length  in  7  minutes. 

3860  ft.  6  in.  and  8  in.  pipe  laid  in  9  hrs. 
with  2  gangs. 

You  can  do  this. 

The  up-to-date  water  works  man  speci¬ 
fies  and  uses  LEADITE. 

LEADITE  saves  at  least  75% 

LEADITE  is  the  pioneer  self-caulking 
Material  for  c.i.  pipe 

Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 

THE  LEADITE  COMPANY,  Inc. 

1512  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  \. 


NO  CAULKING 
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Bids  close  ifev>»-Record  Bids  close 

v,„  ^  Uvalde.  Tex . Apr. 

■  "x  Uicklnson,  N.  D . Apr. 

28  Mobile,  Ala . Apr. 

Adv.  Apr.  1  to  lit. 

28  Shelby.  Miss . Apr. 

North  Dakota  . Apr. 

Aiir  Texas  . Apr. 

\  „  ;ii  .Manhattan.  Kan . Apr. 

\pi  .111  .Mi.sspurJ^ 

Apr 


See  Eng.  Xexcs-Bcrord  Rids  close 


•Apr 

Apr 


A  III 
Apr 


’,0  .North  Dakota  . 

:m  West  Virginia  . 

1  Birmingham,  Ala . 

1  Klorence,  Ala . 

I  .Marion,  O . 

Bryor,  III . 

Adv.  Apr.  15. 

.I  New  Jersey  . 

Adv.  Apr.  15. 

4  North  Dakota . 

.North  Dakota  . 

.'i  Belvidere,  N.  J . 

r.  New  Brunswick,  N.  J. 
Adv.  Apr.  15. 

•i  North  Dakota . 

f.  I’ennsylvania  . 

Adv.  Apr.  15. 

7  North  Dakota  . 

7  Pennsylvania  . 

Adv.  Apr.  15. 
.Anderson,  Ind . 


Apr. 

,  Mar. 
•Apr. 


.Apr. 


Apr 
M.iy 
MO 
.M.o 

Ma.v 

M.O 

M.l.^ 

M.O 
M.i> 

Ma.' 

M.o 

Ma.v 

May 
.May 

Aov.  Apr.  la. 

May  15  -Anderson,  Ind . Apr. 

Buildings— Commerrial 

Apr  It!  AVallingford,  Conn . Apr. 

Apr.  17  Bhila.,  Fa . Apr. 

\l>r.  r.t  Indianapolis,  Ind . A|>r. 

Apt.  in  .Akron,  O . Apr. 

.Apr.  20  San  Benito,  Tex . Apr. 

Apr  21  Cape  May,  N.  J . ...Apr. 

Apr  22  Fond  du  Lac,  AA’Is . .Apr. 

,\|ir  27  (lulfport.  Miss . Apr. 

Apr  :'ai  Kaston,  Pa . .Apr. 

Apr  .'111  Pittsburgh,  Pa . .Apr. 

M.o  1  Birmingham,  Ala . .Apr. 

M.n-  ♦  Iowa  City,  la . Apr. 

Ma'  Marysville  O . Apr. 

Mav  0  Thiells,  N.  Y . Apr. 

Adv.  Apr.  8  and  1,">. 

.Mav  20  Ohio  . Apr. 

May  2r>  Iowa  City,  la . Apr. 

Buildings — Industrial 

Apr.  Ifi  Holyoke,  Mass . Apr.  13 

.Apr  21!  Toronto,  Ont . Apr.  15 

.Apr  2il  Two  Rivers.  AVis . Apr.  15 

M.!\  1  Canton,  O . Apr.  13 

Builtiings — Educational.  Religious 

.Aiir.  IH  Jeffersonville,  I’a . Apr.  13 

.Api  17  Cleveland,  O . Apr.  1 


8 

Apr. 

19 

Montrose,  N.  Y . 

.  Apr. 

8 

.Apr. 

28 

8 

Apr. 

19 

Wynnewood,  Pa . 

Cape  Girardeau,  Mo . 

.  Apr. 

15 

1 

Apr. 

19 

.  Apr. 

13 

Apr. 

28 

15 

Apr. 

20 

Kansas  City,  Mo . 

Aiir 

13 

Apr. 

28 

Apr. 

20 

Des  Moines,  la . 

.  Apr. 

8 

15 

Apr. 

20 

l^awrence,  Kan . 

Phila.,  Pa . 

Apr. 

8 

Apr. 

29 

15 

Apr. 

20 

.  .\t»r. 

r5 

15 

Apr. 

21 

Richmond  Hill  (Ind.  br. 

Apr. 

29 

15 

Jamaica).  N.  Y . 

.Apr 

s 

Apr. 

30 

15 

Apr. 

21 

IjOs  Angeles,  Calif . 

.  Apr. 

15 

1 

Apr. 

Apr. 

21 

13 

May 

4 

25 

22 

Pelham  (ind.  br.  New  York)! 

1 

N.  Y . 

.Apr. 

8 

May 

5 

15 

Apr. 

22 

Greenville.  O . 

.Apr. 

8 

15 

Apr. 

22 

Abbeville,  I-a . 

.  .Apr. 

8 

May 

11 

Apr. 

23 

Minneapolis,  Minn . 

Apr 

8 

15 

Apr. 

26 

linion.  N.  J . 

.  .\i>r. 

15 

Apr. 

27 

New  York.  N.  Y . 

.  .Apr 

8 

May 

14 

15 

Apr. 

28 

Corning,  N.  Y . 

.  .Apr. 

8 

15 

Apr. 

28 

Bowling  Green.  O . 

.  -Aiir. 

1 

May 

18 

15 

Apr. 

28 

Fayetteville,  Ark . 

Apr. 

13 

is 

May 

3 

Corning,  N.  Y . 

.  Apr. 

13 

15 

15 

Federal  Government  ^'ork 

•Apr. 

20 

15 

15 

Apr. 

16 

Mezzanine,  etc. — Syracuse 
N.  Y . 

Apr. 

1 

.Apr. 

21 

Apr. 

19 

Kxtension — Macomb,  111. .  . 

.Apr 

1 

.Apr. 

-Apr. 

8 

Apr. 

20 

Turbine,  etc. — Nebraska  and 

Wyoming  . 

.  .Mar 

18 

Apr. 

20 

Addition — Newark.  N.  Y. 

.  -Apr. 

1 

May 

Apr. 

20 

Cable— Buffalo,  N.  Y . 

.  .A|ir 

1 

15 

Apr. 

20 

Fill — Gulfport.  Miss . 

.  Apr. 

8 

15 

Apr. 

20 

Steel — San  Francis<'o, 

May 

15 

Calif . 

.  Apr. 

8 

15 

Apr. 

21 

Wicket  Irons — Louisville, 

15 

Ky . 

.  Apr. 

8 

See  Eng.  Xevs-Rreord 
tamarans — Norfolk,  Va.  Apr.  1 
Adv.  Apr.  1  and  13. 
larters — AA'ash..  t>.  t'.  ....Apr  1 


Adv.  Apr.  8  and  13. 

Kxcavation,  etc. — Kaston, 

Wash . .Apr.  1 

Addition.*! — Astoria,  Ore..... Apr.  13 

Cranes — Wash..  D.  C . Apr.  I 

Adv.  Apr.  1  to  13. 

Power  Plant — Wash.,  D.  C..\pr  S 
Adv.  Apr.  8  and  1.3 
Dredging  — South  Boston 

(sta.  Boston),  Mass . Mar.  2."> 

Oate  Chanilx'rs.  etc. — Wash  . 

1».  C . Apr.  13 

-Adv.  .Apr.  13. 

Pi|ie  Line — AA'ash  .  D.  C _ Apr.  13 

.Adv.  .Apr.  13. 

Recreation — Augusta.  Oa.  ..Apr.  13. 
Adv.  Apr.  13 

Unclassified 


..Apr  13 
!.Apr  13 


. Apr.  K 


N.  A' . 

Adv.  .Apr.  13. 


Calif . Apr. 

Adv.  .Apr  1  to  13. 


Adv.  Apr.  8  and  15 

Apr.  21  Road — Nevada  . Apr.  8 

Apr.  21  Hospital — AA'ash..  D.  C. .  .  Mar.  23 
Adv.  Mar.  25,  Apr.  1  and  15. 
Apr.  21  Kxtension — Oklahoma  Cit.v, 

Okla . Apr.  1 

Apr.  21  Storage — Pensacola.  Fla. .  .Apr.  1 

Apr.  22  Granite — AA’ash..  D.  C . Mar.  25 

Adv.  Mar.  23  to  Apr.  13. 

Apr.  22  Dredging — Ft.  Mitflin  (mail 

Kssingtun),  Pa . Apr.  1 

Apr.  22  Remodeling — AA’ash..  I).  C.  ..Apr.  8* 

Apr.  22  Brush  and  I’oles — Memphis. 

Tenn . Apr.  I 

Apr.  22  Fenders — Norfolk,  A’a . Apr.  15 

Apr.  23  Paving — Phila..  Pa . Apr.  15 

Apr.  23  Masts — Panama,  C.  Z . .Apr.  15 

Apr.  23  Gate  Buildings — Phila..  Pa. .Apr.  8 

Adv.  Apr.  8  and  13. 

Apr.  26  Road — Arizona  . .Apr.  13 

Apr.  27  Recreation,  etc.  —  I'ennsyl- 

vania  . Apr.  1 

.Adv.  Mar.  25,  Apr.  1  and  15. 


Adv.  .Apr.  8  and  13. 
May  IS  Signal  Svstem — Buffalo. 

N.  A’ . 


'Aiir.  1 


Materials 


Apr. 


Apr. 

Apr. 


Apr. 

Apr. 


Apr. 

Apr. 

Apr. 

.Apr. 


19  Road  Oil — Minnea|)olis, 

Minn . .Apr.  8 

19  Road  Oil — St.  Paul,  Minn... Apr.  13 

19  Sand  and  (irav*'l — Minneaisilis, 

Minn . Ai>r.  13 

20  Sewer  I'.ricks  —  Boston, 

Mass . Ai>r.  13 

20  Asphalt,  !'tc. — Newtiin, 

N.  J . .Ajir.  8 

Adv  .Apr.  8  and  13. 

20  Road  Signs— loWa  . Apr.  1 

22  Pils*,  etc. — Ia'Wi.stown,  Pa.  ..Apr.  13 

23  l.umber,  etc. — New  York, 

N.  Y . Apr.  13 

30  Road  Oil — Nashville, 

Tenn . Mar.  23 


^eu's  of  Netv  Work 


Waterworks 


Proposed  If  ork 

N.  4.,  Trenton — Plans  3  m.g.  centrifugal 
Iiump  with  2  gas  auxiliary  engines,  at 
l‘*nnington  Ave.  Water  Station.  .A.  Bugbee, 
City  Hall,  engr. 

Mil.,  Trappe  —  Town  Comrs.  retained 
Kiistenhuber  &  Anderson,  civil  engrs.  and 
survs.,  Kaston,  to  prepare  preliminary 
e.stiinate  of  cost  for  waterworks. 

Tenn.,  Livingston  —  Making  preliminary 
pl.ins  waterworks.  To  exc'eed  $15,000.  V. 
A'.  l,ong  &  Co.,  1300  Colcord  Bldg.,  Okla- 
lioiiia  City,  consult,  engrs. 

Mieh..  Detroit — W.  C.  Filter  Co.,  206  East 
Grand  River,  making  plans  3  ml.  6  and  8 
in.  c.i.  mains,  etc.  In  vicinity  of  Eight  Mile, 
Kern  and  Kelly  Rds.  A.  D.  Van  Der  Berg, 
296  Kast  Grand  Blvd.,  engr. 

Alieh..  Melvlndale  (Dearborn  P.  O.)  — 
Made  plans  extending  13,170  ft.  16  in.  and 
3, inn)  ft.  8  in.  c.l.  mains,  etc.  In  Oakwood 
P.lvd.  Dists.  12,  13  and  14.  G.  Jerome,  1331 
Majestic  Bldg.,  Detroit,  engr. 

Kan.,  Oitawatomie  —  Election  in  April 
$'•3,1100  bonds,  waterworks  and  light  power 
plant  improvements.  Burns  &  McDonnell, 
f"l  Interstate  Bldg.,  Kansas  City,  Mo., 
f  ners. 

'lo.,  St.  Louis — See  “I'nclassifled." 

Mo.,  Washington — Making  plans  improv¬ 
ing  waterworks,  pumping  station  with  new 
nuitor  driven  centrifugal  pumps,  flow 
m-  ters,  etc.  W.  S.  Merkle,  414  North  t2th 
St .  St.  Ixtuis,  engrs. 

.Ark.,  Palestine — Made  preliminary  plans 
new  waterworks.  $20,000.  A.  G.  Humph- 
T'  ys,  mayor.  Engineer  not  selected. 

Texas — See  “Sewers." 


Tex.,  l.u  Feria  —  Making  plans  water¬ 
works.  $20,000.  Agar  &  Gentry.  San 
Benito,  engrs. 

Tex.,  Dliiey — Plans  waterworks  impruve- 
inents.  mains,  pi|>es.  etc.  $15,000.  Mont¬ 
gomery  &  Ward.  545  Harvey-Snid*'r  Bldg., 
Wichita  Falls,  engrs. 

Okla.,  Dawson- -Made  plans  waterworks 
improvements.  $24,000  bunds  voted.  Hughe.s 
Eng.  Co.,  205  Cole  Bldg.,  Tulsa,  engrs. 

Okla.,  Knid — Election  Apr.  20.  $213  000 
bonds,  waterworks  and  $17,500  bonds. 
Sewer  extensions.  F.  C.  Mc*Gruder,  Knid, 
engr.  Noted  Oct.  1. 

Ont.,  Ridgeway  —  Council  plans  water¬ 
works.  $60,000.  M.  S.  Pound,  City  Hall, 
engr. 


7HESE  reports  are  grouped  under 
each  clas.s  (tcater-trork.s,  sewers, 
etc.)  and  under  each  stage  of  the  work 
(proposed,  bids  desired,  etc.),  accord¬ 
ing  to  the  following  geographic  ser- 
tions:  Xew  England.  Middle  Atlantie. 
South.  Middle  irexf.  between  Missis¬ 
sippi  and  Rockg  Mountains.  Far  West, 
and  Canada. 


Where  name  of  ofHrial  is  not  given 
inquiries  should  hr  addressed  to  Citg 
Clerk.  County  Clerk,  or  eorrespondiitg 
official. 


Bids  Desired 


Maaaarhusetta  —  Cities  of  Danvers  and 
Middletown  taking  bids  mains  between  both 
cities.  $15,000.  Private  plans. 

Mass.,  Falmouth^ — Apr.  24,  at  office  Water 
Comrs.,  pipe,  valves,  hydrants,  special  and 
standard  fittings,  etc.,  f.o.b.  cars  Falmouth 
or  West  Falmouth.  Richardson  &  Gay,  220 
Devonshire  St.,  Boston,  consult,  engrs. ;  adv. 

E.  N.-R.  Apr.  15.  Noted  Mar.  11. 

See  classified  index  on  bids  wanted  on  page  217 


Muhh..  Newtiiii  (Ind.  br.  Boston » — .Apr 
20,  by  J.  C.  AA'hitney.  water  conir..  Pity 
Hall,  AYest  Newton,  9,721  lin.ft.  2o  in  c.i. 
mains  in  Commonwealth  .Ave.,  Fuller  <4 
Homer  Sts.  $15. (too  bonds.  Not*-d  Mar  25. 

N.  A'.,  I’erry  —  May  11.  by  A'illage,  re¬ 
constructing  iiuniiiing  station,  and  installing 
oil  engine  and  pumps,  etc  II.  J.  Rowe,  21 
Scott  Ave.,  AA'ellsvlIIe,  engr. 

N.  4.,  Ilalediiii  (mail  Paterson) — .Apr.  22,* 
by  Boro  ('ouncil,  waterworks  improvements. 
A.  A\'.  t.’uddeback,  138  Kllison  St..  Paterson, 
boro  engr.  ;  adv.  K.  N.-K.  Apr.  15. 

N.  4.,  Iluwtliurne  (Ind.  br.  Paterson) — 
Apr.  30.  by  Boro  Hawthorne  ext«-nding 
mains  in  several  streets.  $32,UOO.  ||.  .1. 

Harder,  129  Market  St..  Paterson.  <ngr 
Noted  .lune  18.  1923. 

I*a.,  iluiitingtoii — Apr.  26.  by  Huntington 
Boro  AA’ater  Comn.,  constructing  3  m.g. 
reservoir,  etc.  Morris  Knowles,  Inc.,  5o7 
Westinghouse  Bldg.,  I’ittsburgh,  engrs.  ; 
adv.  Apr.  15. 

I*a.,  Phila. — Apr.  20,  by  Dept.  Pub  AA'ks., 
Bureau  of  Water,  single  nozzle  fire 
hydrants,  Contr.  811  ;  cast  iron  i)i|*e,  Contr. 
812;  foundation  and  piping  for  Shawmont 
and  Roxborough  booster  pumping  stations, 
Contr.  815  ;  flow  meters  for  50  in.g.d.  pumps 
for  Torresdale  Pumping  Sta.,  (7ontr.  816; 
and  feed  water  heater  for  same  Contr. 
817.  G.  H.  Biles,  dir. 

S.  C.,  .Alef'ormlek  —  Apr.  20,  by  ('ity, 
waterworks.  E.  G.  Smith,  313  H*  raid 
Bldg.,  Augusta,  Gn..  engr. 

La..  Agiirs  —  Apr.  21.  by  T.  McCarthy, 
clk.  9,950  lin.ft.  8  In.  and  13,400  lin.ft.  6  in. 
c.i.  also  10,220  lin.ft.  21  in.  wrought  iron 
pipe,  etc.  Former  bids  rejected.  C.  1). 
Evans,  30  Levy  Bldg.,  Shreveport,  engr. 

«.,  Clnelnnatl — Apr.  20,  by  (  omrs.  Hamil¬ 
ton  Co.,  6.800  ft.  4-  to  6-In.  c.l.  mains,  etc., 
in  AA'ater  Supply  Line  32,  Dlst.  1  (Brock- 
well  Park  Sub-division),  $15,010;  5,820  ft. 
6-  to  10-in  c.l.  mains  in  AVater  Sui>ply  Line 
31.  Dist.  4.  $20,431  ;  31,924  ft.  6-  to  8-In. 


Market— E  NGINEERING  NEWS-REC  0  RD— Place 


Strong  Concrete  in  Three  Days 


Often  ail  important  section  of  floor,  wall,  foundation, 
walk  or  pavement  must  be  built  and  placed  in  service 
promptly. 

Then  you  do  not  like  to  wait  the  number  of  days 
usually  required  for  concrete  to  reach  the  desired 
strength.  You  do  not  have  to!  By  use  of  the  methods 
recently  announced,  three  days  are  enough.  With 
these  methods  and  standard  Universal  cement — the 
same  quality  Universal  regularly  used — you  can  get 
concrete  in  .?  <Iays  as  strong  as  that  ordinarily 
obtained  in  28  days,  and  much  stronger  at  all  ages. 


Illustrated  circular  telling  how  to  obtain  this  time¬ 
saving,  strong  concrete  in  3  days  sent  upon  request  to 


Universal  Portland  Cement  Co 


Chicago  Pittsburgh  Minneapolis  Duluth  Cleveland  Columbus  New  York 


Concrete  for  Permanence 


April  15.  1926 


ENGINEERING  NEWS-RECORD 


works  (Continu.d) 

ins  r-tc..  in  Water  Supply  I.ine  27. 
I  ind  .S  (.Miiildy  «'re»-k.  Itapiil  Hun 

■  iitius)  $70. .'121  ;  mill  a  lo.OoS  ft.  (i-in. 

■  111...  etc.,  in  Water  Suiipl.v  laiie  2U. 

(tiritlin  Itet-eluvimil  amt  K  iKemmit 
|, vision).  $27.fior>.  1..  Hoyatt.  fuurt 

t'hUair..  —  Apr.  ll'.,  by  Deijt,  l*ul> 

'  Hooiu  -loti.  City  Hall.  c.l.  piix.-  anil 
.s  for  Western  Ave.  I'uniping  Station. 
;r  and  Western  Ave.  A.  A.  Sprague. 
Noted  Aug.  20. 


Buis  Received 


I, oil!  Newington— Maple  Hall  Hre  I>ist.. 

ft.  «-  to  12-in.  mams  ami  ai.pur- 
in  various  streets,  from  J  I'ris- 
t  .tl!  'I'orrington.  aliout  $22.0.'lo.  I-Tugi  s. 

*  \  V.,  llrooUlj  II  N.  .1.  Iljivfs,  ronir. 


iGiiiT  Ai»r.  - 

I  uirel  Hill  Terraces,  .ird,  7th  and  mtli 
\rden,  Heiishaw  I’ark,  Kast  i>th  .sts., 
.  from  Knight  &  l•eMil•.o.  Ine  4  4S  Kast 
Tremont  .We..  $S2.2:!1.  N'ded  Al-r  1. 


te.  in  Hway.  anil 


Mil  •:!  lsr.S7  ft.  4-  to  li-in.  e.i.  mains  in 
Water  Supply  lane  2;<,  Pi.st.  :!  (jlolf 


Mir’  ".1  roMi  ft.  t!  and  .S  in.  c.i.  mains  in 
kast  172nd  St.  and  Wood  .\ie..  Impvt  TifiO 
from  Marro  Co..  Kngin.>e-rs  Bldg.  Sihl’-O. 

III..  Ileiatiir — City.  Mar.  21.  f.  filter  beds 
and  water  softeners.  fTom  Kile  &  Collins. 
Millikeii  Bldg..  $142.f.l40.  engrs.  est.  IJa".- 
imii  ■  i!  in.  mains  in  .South  Main  St..  Kast 
I'anirill  and  T.akesfde  additions,  from  .1. 

1,.  .lohn.son.  Heeatur,  $20,72.'i.  engrs.  I'st. 
$‘>."i,iM)0.  Noted  .Mar.  11. 

«a»li..  1*11.1  aJIiii*— Bumping  plant,  8  mi. 
■)-  to  8-  in.  'listrihution  system,  reservoir. 
:iii.(i(iii  a’ll.  wood  stave  tank  on  20  ft.  tlm- 
iiei-  'ower,  etc.,  from  K.  .\.  Keasal.  10J|4 
Nortii  Cushman  St..  Tacoma,  $24,27i. 
T’.iigrs  est.  $2S.t<00. 

Contracts  Atcarded 

N.  Y..  I.oiig  iHliinil  City — N.  .T  Hayes, 
comr.  Water  Suppl.v,  fJas  Klectriidt.v, 
Municipal  Bldg..  New  York  City,  mains, 
eti  ,  in  22nil  and  Sl.st  .\ves.,  Darthmouth. 
l.oiihey.  Bansy  Sts.,  etc.,  to  B  t'ostanzo. 
2777  jilyrtle  Ave.,  Brookl.vn.  $1o,4oo.  Noted 
.\|ir  S. 

N.  Y.,  I. ling  iHliinil  C'it.v  —  N.  .1.  Hayes, 
comr  Water  Supplv,  (las  &  Kleetricity. 
Municipal  Bldg.,  New  York  City,  mains, 
etc.,  in  14th  St..  Astoria,  and  47th  ,\ves., 
etc .  to  S.  Oallucci  &  Sons,  28  Kailroad 
.\ve.,  ('orona.  $11,000.  Noted  Apr.  1. 

N.  Y.,  New  York— N.  .1.  Hayes,  comr 
AVater  Supply,  Oas  &  Klectricit v.  Municipal 
lililg..  mains,  etc..  In  Central  T’ark.  Btvay.. 
1st  and  2rd  .-Vves.,  to  Knight  &  HeMicco, 
4  48  Kast  Tremont  Ave.,  $18,022.  Noted 
Apr  1. 

\.  J.,  Kast  Paterson  —  Mayor  and  Boro 
rouncil,  Gilbert  Ave.  School,  water  supply 
system,  inch  pipe,  valves,  hydrants,  etc.,  to 
K  B.  Kgan,  Schenectady,  $61,000.  Noted 
Keh.  18. 

N.  J..  New  Rriinswiek — Rd.  City  Comrs., 
2.7  Livingston  Ave.,  Apr.  6.  Farrington  Ham. 
concrete  roAo  ft.  long,  .AO  ft.  high  across 
I.awreni'e  Brook,  at  Barsons  Mills,  used  for 
cit\  water  iiurposes,  to  A.  Bheliis  &  Sons. 
Knoxville,  la.,  $91,200.  Noted  Mar  IS 
under  "Hams." 

Hel..  Wilmington  —  Bd.  Water  Comrs., 
1'dh  and  French  Sts.,  additional  coagulat¬ 
ing  hasin  for  mechanical  filter  plant,  to 
.1  H  Hutchison  &  Selbvville  Mfg.  Co., 
N' wark.  $69,642.  Noted  Feb  25. 

Md.,  Biiltimore — Bd.  Awards,  excavating 
trenches  In  Western  Hist,  for  Bureau 
AVater  Supply,  to  M.  L.  Quinn,  5308  York 
Hd  .  $34,965.  Noted  Apr.  8. 

Alisi*..  Biloxi — See  "Sewers." 

MisR..  I.ong  Beach  —  Mayor  and  Bd. 
.Aldermen,  to  A.  M.  Lockett  &  Co.,  521 
B.ironne  St.,  New  Orleans.  La.,  waterworks 
improvements,  incl.  motor  driven  pumps 
•‘ud  equipment,  $4,081  ;  to  Pittsburgh-Des 
M'>ine.s  Steel  Co..  1217-18  Praetorian  Bldg.. 
I ‘alias,  Tex.,  50,000  capacity  steel  tank  on 


tower,  $4,525  ;  to  A.  B.  Hayden,  Inc.,  l*ass 
Christian,  125,i)00  gal.  capacity  concrete 
reservoir  $2,627,  concrete  foundations  $891,- 
uuu,  brick  building  $4,400,  settling  hydrants 
$286,  and  drilling  6  in.  well  $2,000  :  to  Natl. 
Cast  Iron  Co..  Tarrant  City,  Birmingham, 
Ala.,  c.i.  pipe  $26.42.7;  to  Hixie  Mill  Supply 
Co.,  Inc..  9ol  Ti'houpiloulas  St.,  steel  pil>e 
and  fittings  $2,641,  hydranis.  valves  and 
boxes  $4,251.  Grand  total  $9  1  4,226.  Noted 
Mar.  11. 

Teiin.,  t'lintiiii  —  Waterworks  extensions, 
lu-w  rc.servoir,  relaying  pipe  line,  etc.,  to 
Sherman  Machine  &  Iron  AA  ks.,  18-22  Kast 
Main  St.,  Oklahoma  Citv,  Okla.,  $165.0iMi 
.Noted  Hec  111 

4>..  del  eliiiiil  Cuyahoga  t'o.,  mains  in 
lairain  and  Clague  Itils.,  to  l.angenham 
Constr.  Co.,  Marsliall  Bldg.,  $77.8lii.  Noted 
Mar.  25 

HI.,  Cliiciigii  — Bd.  Local  Innivts.,  Boom 
2ii7,  City  Hall.  c.i.  mains,  castings  c.i  lire 
hydrants  and  valves,  and  brick  valves 
basins  in  South  Green  St.  from  AA'est  96th 
to  AA’est  98th  Sts.,  South  l.,armine  Ave.  from 
AA’est  51st  to  AA’est  52nd  Sts..  South  Sayre 
Ave.  from  Archer  .Ave.  to  AA’est  52nd  St.. 
Caldwell  Ave.  from  Spokane  to  Legett 
Aves.,  Lemai,  la^roy.  la'ona,  la-nnox  and 
la-gett  Aves.  from  Caldwell  to  Hiawatha 
Aves.,  to  S.  Byan,  2927  AA’est  Congress  St.  ; 
Luella  .Ave.  from  Kast  lU2nil  to  Kast  102rd 
Sts.,  Kast  127th  St.  from  Carondelet  to 

K.scanba  Aves.,  AA’est  North  Ave.  from 
North  Sayre  to  North  <»ak  Bark  Aves., 
North  Oak  Bark  .Ave.  from  AA’est  North 
to  Castello  Aves.,  Gastello  Ave.  from  North 
Oak  Bark  to  North  Newland  -Aves.,  Hlckens 
Ave.  from  North  Oak  Bark  to  North  New- 
land  Aves.,  Armitage  Ave.  from  North  O.ak 
Bark  to  North  Harlem  Aves.,  North  New¬ 
castle  Ave.  from  AA’est  North  to  Hickens 
Aves.,  North  New  Kngland  .Ave.  from  AA’est 
North  to  Hickens  .Aves..  and  North  New¬ 
land  Ave.  from  North  to  Armitage  Aves., 
to  M.  Murphy,  525  4  South  Michigan  Ave. 
Noted  Mar,  18  under  "Streets  and  Bonds” 

AVIr.,  Alilwaukee — Central  Bd.  Burchases, 
.1.  AA'’.  Nicholson,  eh.  buyer,  mains  in  vari¬ 
ous  streets,  to  B.  S.  Cast  Iron  Bipe  & 
Fdry.  Co.,  122  South  Michigan  Blvd.,  Chi¬ 
cago,  Ill..  $124,706.  Noted  .Apr.  8. 

Kun..  WliielieRter — New  waterworks,  incl. 
511,000  gal.  capacity  steel  tank  on  loo  ft. 
towi>r.  etc.,  to  J.  O'Neil,  Lea  viti  worth, 
$28,842 

AIi>..  JefrerHiiii  City — See  "Railways  under 
Missouri” 

Okhi.,  I'orter  —  AA’aterwork.s.  to  AA'.  L. 
Hoffman,  2221  AA’est  Bway.,  Oklahoma  City. 
Kngrs.  I'St.  $20,000.  Noted  Oct.  8. 

Cnlif..  Burbank  —  For  350.000  gal.  ri'S- 
ervidr,  4  8  ft.  wide,  90  ft.  long  and  14  ft. 
deep,  to  Odell  Constr.  Co..  L.ane  Mortgage 
Bldg.,  Los  Angeles.  $12,057.  Noted 
Mar.  25. 

(’iilif.,  I.OH  .Aiigelea — See  "Hams” 

<alif..  San  Ulego  —  A.  H  AA’ right,  citv 
elk.,  36  in.  IiM-k  bar  pi|)e  installed,  except¬ 
ing  excavation  for  Sect.  2  Lakeside  I’nl- 
versity  Heights  Reservoir,  to  AA’estern  Bipe 
&  Steel  Co.,  5717  Santa  Fe  St.,  Los  .Ange¬ 
les,  $842,775  ;  also  excavation  and  back¬ 
fill  for  pipe  line,  to  C.  K.  Green.  AA’estern 
Mutual  Bldg..  Los  Angeles,  $122,027.  Noted 
Mar.  4. 

Sewers 

Proposed  W  ork 

Morr.,  GloiireRter  —  Making  preliminary 
plans  extending  sewers  in  various  streets. 
To  exceed  $25,000.  R.  AA’,  Horne.  2«0 
Hevonshire  St.,  Boston,  engrs. 

I*H..  Blilla. — I‘ept.  Bub.  AA’ks.,  Bureau  of 
Engineering,  rejected  bids  Mar.  31.  ]>umping 
station  at  Northeast  Sewage  Treatment 
AVorks.  AA’heatsheaf  I.,ane.  G.  H,  Biles, 
dir.  Noted  Apr.  8. 

«>..  Akron  -AA’.  F.  Peters,  dir.  Bub.  Serv., 
soon  takes  bids  6,060  ft.  10-  to  2 4 -in.  vitr. 
clay  sewer  in  Mull  Ave.  et  al,  $32,500;  and 
2,450  ft.  12-  to  4S-in.  in  Campbell  St.  et  al, 
$27,900.  ,1.  K.  Root,  Municipal  Bldg.,  engr. 

4>.,  .Akron — AA’.  F.  Beters,  dir.  Bub.  .Serv. 
soon  takes  bids  17.525  ft.  8-  to  42-in.  vitr. 
clay  sewer,  etc.  in  Han  St.  et  al..  $121,000; 
3.270  ft.  8-  to  42-in.  in.  Blai'k  St.  et  al., 
$31,100;  5.975  ft.  8-  to  26-in.  in  AA’e.st 

Kxchange  St.  et  al.,  $29,800  ;  3.020  ft.  8  in. 
Hardestv  Blvd..  $12,200;  3.750  ft.  8-  to 
20-in.  Lucille  Ave,  et  al  .  $22,000;  2.600 
ft.  8  in.  Hover  St..  $9,400  ;  2.920  ft.  8-  to 
29-in.  Laffer  Ave.  et  nl.,  $22,500;  1,755  ft. 
8-  to  15-in.  Kline  St.  et  al.,  $8,100;  and 
3,325  ft.  8-  to  20-In.  Hammel  St.  et  al., 
$16,800.  J.  E.  Ri>ot,  Municipal  Bldg.,  engr. 

Alleh..  Betrnit  —  Hept.  Bub.  AA’ks.  (I,, 
means  laitrral),  made  plans  12-  to  24-In. 
vitr.  and  2  ring  brick  sewers  in  1.524  ft. 

L.  4420,  7.634  ft.  L.  4555,  3.871  ft.  I,.  4556. 
3,871  ft.  I,.  4557,  1,532  ft.  1..  4558.  1,310 
ft.  L.  4568.  4,550  ft.  L.  4572,  and  10.278  ft. 


L.  4576;  12-  to  is-in.  1.671  ft.  L.  4512  and 
I.S75  ft.  L.  4526  ;  12-  to  2ii-in.  l.S::::  ft  1. 
451  4,  2.472  ft.  L.  4521,  9,liii6  ft  L  45  17. 
and  2,77  4  ft.  L.  456ii.  B  A,  Fidlows.  city 
engr 

Alirh.,  Alrivindiile  (hr.  Hi-arborn)  — 
.Alaking  plans  rein. -con.  and  brick  s.  wage 
pumping  station  incl  two  4.000  g  p.m.  and 
one  2.000  g  p.m.  vaTtical  motor  liriten 
»'entrifugal  pumps.  C  .leronie,  1221 
Majestic  Bldg.,  Hetroit,  engr. 

III.,  I.eim  —  Blans  sewi-rage  system.  $88,- 
300.  C.  S.  Hepner.  Frceiiort,  engr 

.AIii..  KweUbir  springs  Making  plans 

sanitary  sewers  in  various  stre.  ts  . . . 

C  .A.  Haskins.  .824  Finance  Bldg.  Kansa- 
City,  engrs.  .Nottd  .Alar  I 

Texas-  Cities  of  Bort  Neihes  and  .Neder¬ 
land  making  plans  complete  s.-werage  and 
waterworks  system  $to,oiiii  Mniii<ipal 
Kng  Co..  II117  .Athletic  Club  Bldg.  Halla.s. 
engrs 

Tex.,  (dilxeslnii  City,  c  o  A.  I'  Kell\ . 
secy.,  making  plans  and  soon  take.s  bid.-i 
rein. -con  storm  sewer  in  24th  St.  from 
.Ave.  .1  to  Ship  Channel  $2o,iino.  c  .\ 
Holt.  2214  .1  St.,  liaUeston.  etigi' 

Tex..  .Aliinibi.v  Making  plans  eompU'li- 
Sewerage  system  and  disposal  plant  $5o,- 
000.  Municipal  Kng  Co.  1107  .Athb-ti. 
Club  Bldg.,  Hallas.  engrs 

Tex.,  €Hne.v  —  Blans  dispo.sal  plant  and 
sewers  in  various  streets.  $211,000,  Mont¬ 
gomery  &  AA’ard.  545  1  larvev-Snider  Bldg  . 
AA’ichIta  Falls,  engrs 

Tex.,  AViehlta  Fulls  —  State  Bd.  Control, 
Austin,  making  plans  2  nd  sewer  from 
State  Hospital  to  »‘onneit  with  city  line, 
here.  $100,000.  Montgonnwy  AA’aril. 
515  Harvey-Snider  Bldg.,  engrs. 

Bklii.,  Fidd  Sei‘  '  AA’aterworks  " 

Coin.,  Ileiiver  Blans  sewers,  etc  .  in  6th 
.Ave.  Barkway  SiMs  ial  Saidtar.v  Sewer  Hist 

I.  $78,562.  .A.  K.  A’Ickery,  Citv  Hall, 

engr. 

Calif.,  Aim  A  ulle.x — Made  plans  sewm  s  in 
Blithdab-,  Throckmorton  Aves.,  etc..  8.571 
ft.  4-  to  18-in.  vitr.  plin-  2,069  ft.  12-  to 
21-in.  vitr.  .sewer  on  cribbing,  etc.  .1.  <2 
tiglesby,  Cheda  Blk.,  .Sail  Rafael,  engr. 

f'ullf.,  OeeiiiiRlile — Mad<'  plans  6-  to  18-in 
vitr.  sewers,  etc.,  in  various  stn-ets  $175.- 
000.  R.  B.  I.,oucks.  city  engr 

Culif.,  Santa  CriiE  —  Voted  $150,000 
bonds,  extending  sew*'rs  in  various  streets 

J.  K.  James,  city  engr.  Noted  M.ar.  11. 
f)nt.,  T<»p<»iifi»— A'ork  Twp  ,  plans  6-  to 

12-in.  vitr.  tile  sewers  in  96o  ft.  .Andnrst 
Ave.  anil  Northcliffe.  $7,756;  l,2oo  ft. 
Castleton  .Ave.  $6,22  4;  660  ft  Hollaml 

Bark  .Ave..  $3,825  ;  970  ft.  Mahoney  Ave., 
$7,213;  private  drain  connections  in  .Vorth- 
cliffe  Blvd.,  $1,580.  G  B  Goedike.  10 
Jarvis  St.,  engr 

Bids  Desired 

aIurr.,  BiirIoii  —  .Apr.  21,  liy  Hept.  Bub. 
AA'ks.,  sewerage  works  in  Allston  St,,  Brigh¬ 
ton  ;  Apr.  22,  in  Corey  jind  Bomfort  St  . 
AA’est  Roxbury.  $25, 000.  H.  Sidlivan, 

comr. 

N.  A’.,  Brooklyn — .Apr.  21,  by  ,1.  A  <!uider, 
l>res.  Brooklyn  Boro,  Boro  Hall,  repairing 
s«‘wer  basin  culverts  in  various  streets 
N.  A’.,  Long  Island  I'lt.v — Apr.  21.  b.v  M  K. 
Connoll.v,  pr*-s.  Queens  Boro,  Queens  Sub¬ 
way  Bldg.,  sjinltary  sewer  in  Riker  Ave.  ; 
storm  water  .sewer  in  Hazen  St.  and 
temporary  cut-off  chamber  at  inter.section 
Riker  Ave.  and  Hazen  Sts.  ;  comliined 
si'wers  In  122rd  St.;  and  sanitary  sewer 
used  temporarily  as  combined  sewer  in 
122rd  St.;  sewer  in  Carter  B1  ,  Hazen, 
Grand,  Baeilic,  Andrews.  79th.  76th.  27th 
and  I.rf'avitt  Sts.,  Hitmars,  17th.  18th,  19th. 
Cabamtis,  Corinth.  Roosevelt,  Astoria,  24th 
iind  23rd  Aves. 

N.  A’.,  SI.  fieorge  —  Apr.  10,  b.v  J  A. 
I.ynch,  pres.  Richmond  Boro,  Boro  Hall, 
system  sanitary  sewers  in  N*‘W  Dorp,  Oak- 
wood  and  vi<-inity,  and  .-it  pumping  station, 
near  Oakwood  Beach,  here. 

I*a.,  Kingston  —  May  2.  by  Boro.  Council, 
storm  drain  along  Bond  Holes  and  Luzerne 
Creek.  F.  C.  AA’intermute,  404  2nd  Natl. 
Bank  Bldg.,  AA’ilkes-Barre,  boro  engr.  ;  adv. 
E,  N.-R.  Apr.  15. 

I*a.,  4111  <’it.v — Apr.  23,  by  B.  B.  AA’eber, 
city  engr..  City  Hall,  storm  sewgr  in 
AA’abash  Ave.,  and  sanitary  sewer  In  High 
St.  AA’ork  Involves  1,280  ft.  6-  to  21-in. 
vitr.  pipe. 

I'u..  Bhila. — Apr.  21,  by  Hept.  I’ub.  AA’ks., 
Bureau  of  Engineering,  branch  sewers  in 
78th  Ave.,  Almond,  Bensalem,  Bingham, 
Edgemont,  Elmwood.  49th.  Glenloch,  Homer, 
Jackson,  Igirge,  Marsden,  N,  Bhilellena, 
Salmon  and  Tyson  St.s.  ;  main  sewers  in 
Aramingo  and  Mansfield  Aves.,  8th  and 
Gillespie  Sts.  O.  H.  Biles,  dir. 

I*a.,  AA’eHtmnnt — See  "Streets  and  Roads." 
Md.,  Baltimore — Apr.  21.  by  Bd.  Awards, 
220  ft.  60  In.  rein. -con,  pip«*  drain,  1,295  ft. 
8-  tf>  18-in.  vitr.  sewers  1.000  ft.  6  in. 
underdrain,  etc.  in  Hlsts.  H-6  and  G-2. 

M.  J.  Ruark,  sewerage  engr..  City  Hall. 
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HOU  remember  the  old  days  when  a  loud  “GEE”  from  a 
teamster  led  his  team  in  one  direction  and  a  “HAW” 

_  in  the  opposite.  Well,  now-a-days  it’s  evxn  easier  than 

that  to  steer  an  INDUSTRIAL  crawler. 


Other  produets: — Locomotive 
iranes  5  to  200  tons  caPaiity, 
freight  rranes,  pile  drivers, 
flams  hell  buikets. 


A  patented  steering  device  controlled  entirely  from  the  opera¬ 
tor’s  platform  through  friction  clutches  makes  possible  any  kind 
of  curve.  The  operator  merely  touches  a  lever  and  the  rest  is 
easy.  Full  power  to  both  treads  is  the  essential  secret  of  the 
INDUSTRIAL  steering  device.  However,  either  belt  may  be 
stopped  entirely  for  real  sharp  turns  when  required,  but  for  the 
average  turn,  full  power  to  both  treads  gives  a  smooth,  steady 
curve.  Versatility — nothing  else  but. 


The  crawler  base  shown  here  is  one  of  the  several  reasons  why 
INDUSTRIALS  excel.  By  means  of  the  patented  steering  device 
this  base  will  carry  the  machine  anywhere  at  the  command  of 
the  operator.  The  propelling  gears  are  high  up  out  of  the  dirt 
and  you  will  notice  that  no  chains  are  used,  a  remarkable  advan¬ 
tage  in  itself.  The  treads  have  cast  steel  shoes  of  a  design  that 
gives  a  smooth  bearing  surface  to  the  ground.  This  and  many 
other  features  make  this  car  the  envy  of  other  crawler  machine 
manufacturers.  Follow  our  advertisements  from  issue  to  issue 
and  you  will  see  more  clearly  why  INDUSTRIALS  excel. 

May  vi-e  send  your  further  information? 


INDUSTRIAL  WORKS -BAY  CITY.- MICHIGAN 


April  15,  1926 
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S'  .trs  (Continued) 

t'..  McCormick — Apr.  20,  by  City, 

s.  wj-riiRc  system.  E.  <-•.  Smith,  313  Herald 
i’liic  Augusta.  Oa.,  engr. 

«)  t  Icvcland — Apr.  21,  by  Comrs.  Cuya- 
iKti  Co.  6.000  lin.ft.  8-  to  36-ln.  s*-wers 
111  vicinity  of  Broadview  and  Brookpark 
i;«is..  Sewer  Dist.  2,  Impvt.  75.  B.  Simon, 

'  «»  Ciiicinnati — Apr.  20.  by  Comrs.  Hamil- 

t,  ,11  for  Sewer  11,  Dist.  3  (Beeohw<K>d 
,11(1  Kdgemont  Sub-divislon),  29.  327  ft.  6- 
t.,  1,',-in.  vitr.  clay  pipe,  1108,205;  Sewer 
1,;  I  list.  1,  10,041  ft.  6-  to  10-In.  vitr.  clay 

fill, 644.  L,.  C.  Boyatt,  Court  House, 

'"v  Washburn — Apr.  19,  by  R.  Sc'hulz, 

,it.v  aud.,  approximately  11,943  ft.  6-  to 
l.’-in.  sewers,  etc.  in  various  streets.  $35,- 
,1,1(1 

Tex.,  <irai>cvlnc — Taking  bids  sewers  in 
larious  streets  and  disposal  plant.  $30,000. 
T  .1.  Von  Zuben,  611  Don  Waggoner  Bldg., 
Kt  Worth,  consult,  engr. 

Out..  Toronto — See  "Contracts  Awarded. 

«»nt..  Toronto  —  Apr.  20.  by  T.  Foster, 
iii.Tvor,  City  Hall,  4,500  ft.  concrete  or 
I, rick  trunk  sewer  in  Falcon  St.,  Forman, 
Si.iidan.  and  Uawlinson  Aves.,  portion  Sect. 

'  .\orth  Toronto  Sewerage  System.  $125,- 
01,11.  It.  C.  Harris,  City  Hall.  engr. 

Bids  Received' 

\.  Y..  I.oiig  Island  City — M.  K.  Connolly, 
111',  s.  Queens  Boro.  Queens  Subway  Bldg., 
\\\T.  7.  sewers  in  (1)  Foch  Blvd.  (4) 

Springfield  Blvd.  (»)  Hempstead  Ave.  (4) 
.laniaica  Ave..  from  Highway  Impvt.  and 
15,  pair  Co.,  Inc..  50  Church  St..  New  York 
(Mtv,  <IA)  $693,546  (1B>  $638,766  (4.4) 

5717, 200  (4B)  $618,760  (SB)  $367,944  and 
(tIt)  $944,680;  from  Kennedy  &  Smith,  Inc., 
!>.:  Amity  St.  (3A)  $405,818;  and  from 

MiiccinnI  &  Decker,  Inc.,  6102  18th  St., 
Hmoklvn,  (4.4)  $1,035,418.  Noted  Apr.  1. 

\'.  New  York — W.  J.  Flynn,  acting 
pres.  Bronx  Boro,  Crotona  Park,  3rd  and 
Tr,tnont  Aves.,  Apr.  8,  storm  water  sewer 
in  Varian  Ave.,  from  Anita  C'onstr.  Co., 
l’''7.">  Marion  Ave.,  $159,255. 

\.  Y..  St.  tieorge  —  .1.  -4.  Bynch.  pres. 
Richmond  Boro,  Boro  Hall.  Apr.  6.  sewage 
ir.atment  and  pumping  plant  west  of 
Ocean  Ave.,  near  Oakland  Beach,  here, 
from  Moharg  Barton  Co.,  Inc.,  1328  Bway., 
N.  vv  York  City,  $96,859.  Noted  Mar  25. 

Mil.,  Baltimore — Bd.  Awards,  Dead  Run 
Trank  Sewer,  Sect.  1,  in  Sewer  Dist.  G-7. 
Contr.  228,  4,900  lin.ft.  12-  and  18-in.  vitr. 
pil«-,  and  4,850  ft.  6  and  8  in.  underdrain, 
from  F.  Angelozzi,  Springlake  Way  and 
.St.  Dustans  Rd.,  for  Mayor  and  City 
I'oiincil.  $28,704. 

o..  t'leveland — For  675  ft.  4  ft.  “E,”  260 
ft.  4  ft.  3  in.  "E.”  365  ft.  3  ft.  9  in.  "E."  390 

ft.  3  ft.  3  in.  “C,"  610  ft.  3  ft.  "C.”  and  325 

ft.  2J  ft.  “C"  brick  also  1,735  ft  12-  to 
24-in.  yitr.  tile  sewer  in  Pearl  Rd.,  from 
Yahya  Bros.,  3196  West  25th  St..  $47,265; 
'in  ft.  3x12  in.  rein. -con.  sewer  in  Bellaire 
Blvd  ,  from  E.  Cednev,  14251  Superior  Ave., 
53,793  ;  407  ft.  6  ft.  3  in.  "E”  and  600  ft.  5 
ft.  3  in.  "C"  brick  sewer  in  Quincy  Ave.. 
from  WInterbottom-Connellv  Co.,  1400  West 
25th  St.,  $40,178;  also  360  ft.  4|  ft.  and 

125  ft.  4  ft.  brick  sewer  In  West  58th  St., 

from  .Tanashak  &  Callow,  13606  Union  Ave., 
517,262.  Noted  Mar.  4. 

4).,  Geneva  —  Bd.  Comrs.  Ashtabula  Co., 
Red.  Brook  Sewage  Plant,  1,225  cu.yd. 
excav.,  505  cu.yd.  concrete,  48,000  lbs.  rein¬ 
forcing  settling  tanks,  etc.  in  Sect.  A,  from 
Koski  Constr.  Co.,  Ashtabula,  $32,077  ; 
1.350  ft.  24  in.  vitr.  pipe,  1,350  ft.  24  in. 
concrete,  and  265  ft.  24  in.  storm  sewer  in 
Sect.  B.  from  Herrich  &  Whipple  Constr. 
Co.,  Erie,  Pa.,  $30,918  ;  and  24  in.  c.i.  pipe. 
Sect.  C,  from  P.  A.  Wells  Constr.  Co.,  30 
Euclid  Arcade,  Cleveland,  $23,995.  Noted 
Jan.  21. 

IVIs.,  Kenosha — C.  M.  Osborn,  city  mgr.. 
Mar.  26,  3.4  mi.  8-  to  42-in.  sewers  in 
various  streets,  from  Peder  Frandsen,  1126 
Selleck  Ave..  rein. -con.  and  concrete  pipe, 
$51,760;  and  rein. -con.  and  vitr.  clay  pipe, 
also  sewer  stubs,  etc.,  from  M.  Thompson, 
1020  Salem  Ave.,  $52,160  and  $8,275  respec¬ 
tively. 

tvis.,  Wauwatosa — Bd.  Pub.  Wks.,  A. 
Brigham,  secy.,  Apr.  2,  sewer  and  water 
connections  In  North  Ave.,  from  T.  Ct. 
Holton.  345  27th  Ave.,  Milwaukee.  $37,357. 
Noted  Mar.  25. 

Tex.,  Ft.  Worth  —  South  West  Side 
Sewers,  from  James  Contg.  Co.,  805  Trunk 
Ave.,  Dallas,  concrete  pipe  $53,487,  and 
from  Southwell  &  Abbott,  605  Elast  2nd  St., 
vitr.  pipe.  $63,542. 

Contracts  Awarded 

Mias.,  Biloxi — Sewers  and  water  mains 


•••  lo  0IIUXI  X'lumumK  « 

Heating  Co.,  Biloxi,  $43,713.  Noted  Mar. 
11,  under  “Streets  and  Roads.” 


O.,  .Akron — W.  F.  Peters,  dir.  Pub.  Serv., 
1,655  ft.  18-  to  42-in.  vitr.  clay  sewer  in 
Manning  l..ake  Trunk  (Parkdale  et  al),  to 
E.  and  W.  McShaffrey,  574  Rhodes  Ave., 
$28,772,  engrs.  eat.  $35,500;  also  2,775  ft. 
12-  to  48-in.  in  River  St.  et  al.  to  W.  P. 
Gibbons  Contg.  Co.,  Hotel  Akron,  $33,198, 
engrs.  est.  $35,800.  Noted  Mar.  25. 

G.,  f'lrvrland — Bd.  Comrs.  ('uyuhoga  Co., 

2  story  tank  with  inlet  sewer  and  sludge 
pit,  Impvt.  75.  Sect.  C,  to  Freeman  &  Jones 
Co.,  Cleveland,  $14,060;  and  l,5oo  ft.  vitr. 
sewers  in  Impvt.  109,  to  Janashak  4c  Cal¬ 
low,  13606  Union  Ave.,  $8,339. 

O.,  Cleveland — For  1  HI  ft.  double  barrel 
concrete  sewer  in  Sect.  1  and  115  ft.  4  x  8 
concrete  sewer  in  Sect.  2  Puritas  .Ave,  to 
Kassouff  &  Co.,  3182  West  25th  St.,  $8,998 
and  $3,943  resi>ectivel.v  ;  S65  ft.  8-  to  24-ln. 
vitr.  tile  sewer  in  Bader  Ave.,  to  Janashak 
&  Callow,  13606  Union  Ave.,  $4,071  ;  202  ft. 
4)  ft.  concrete  sewer  in  Kingsbury  Itun,  to 
CIraci  Constr.  Co.,  3414  East  123rd  St., 
$4,421.  Grand  totpl  $22,063.  Noted  .\|ir.  1. 

111.,  Chicago — Bd.  Bocal  Impvts.,  Room 
207,  City  Hall,  tile  sewers  with  brick  man¬ 
holes  and  catch  basins  in  Normal  Ave.  from 
West  95th  St.  to  alley  west  of  97th  St., 
to  Fosco  Bros.  ;  South  I’eoria  St.  from 
West  H)3rd  to  West  107th  Sts.,  to  A.  Scully. 
5467  Kamerling  St.  ;  North  Carolina  Ave. 
from  Toughy  Ave.  to  Howard  St.,  Jarlath, 
and  Howard  Sts.,  Chase,  Fargo,  Birchwisid 
and  Jerome  Aves.  from  North  California 
Ave.  to  North  Rockwell  St.,  Sherwin  Ave. 
from  North  California  Ave.  to  North 
Western  Aves.,  North  Fairfield  Ave.  from 
Fargo,  to  Jarvis  Aves.,  North  Washtenaw 
and  North  Talman  Aves.  from  Fargo  to 
Jarvis  Aves.,  North  Rockwell  St.  from 
Birchwood  Ave.  to  Howard  St.,  and  North 
Rockwell  St.  from  Jarvis  to  Fargo 
Aves.,  to  Carmine  Bros.  Noted  Mar.  18. 

111.,  Ba  Grange — City,  South  Side  Sewers, 
incl.  SJinitary  and  storm  sewers,  etc.,  to 
E.  R.  Harding  &  Co.,  4<)<>  James  Blk.. 
Racine,  Wis.,  $248,934.  Noted  Jan.  28. 

III.,  Kockfurd — See  "Streets  and  Roads.” 

AVIs.,  Milwaukee-— Dept.  Pub.  Wks.,  to  P. 

B.  Co..  038  Edgewater  Ave.,  vitr.  sewers 
in  Cedarourg  Rd.  $4,134,  to  G.  E  ana  B. 
Zimmermann,  34o2  Grand  Ave.,  Chambers 
St,  $1,585,  Euclid  Ave.  $2,145,  I..ocust  St. 
$2,251,  9th  Ave.  $3,829,  Ohio  Ave.  $1,499. 
6th  Ave.  $1,117,  and  monolithic  concrete 
sewer  in  27th  St.  $110,031  ;  to  Szukalski  & 
Matke.  1089  American  Ave.,  vitr.  sewer  in 
A-Euclid  -We.  $91o.  Ohio  Ave.  $794,  and 
7th  Ave.  $1,022,  to  Shobart-Rauch.  Inc., 
1003  41st  St.,  1st  Ave.  $6,534,  and  2nd  Ave. 
$6,4  84.  to  Nevad.a  Constr.  Co.,  Nevada,  la.. 
Fond  du  Bac  Ave.  $6,001,  to  H.  Hohensee, 
Budington  Ave.,  Wauwatosa.  Fond  du  I..ac 
Ave.  $20,301,  to  J.  B.  Forrestal  Co.,  215 
15th  St.,  Hayes  Ave.  $318,  to  Milwaukee 
Sewer  &  Drainage  Co.,  928  Humboldt  .-Vve.. 
6th  St.  $398,  to  W.  T.  Werner,  675  Hi- 
Mount  Blvd.,  Way  PI.  $1,146;  and  to 
Mierswa  Constr.  Co.,  1619  Oregon  St., 
monolithic  concrete  sewers  in  Center  St. 
$53,749.  Grand  total  $224,248.  Noted 
Mar.  18. 

S.  I)..  Sioux  Fulls — City  Comrs.,  sewage 
treatment  plant.  Div.  A,  concrete  through¬ 
out,  to  Peterson  &  Hennlngson,  Tracy. 
Minn.,  $64,357.  Noted  Mar.  4. 

Tex.,  Ft.  AVorth — Storm  sewers  in  Forest 
Park-Bld(iison,  to  Tarrant  Constr.  Co., 
1005  Calhoun  St..  $68,822. 

Tex.,  Houston  —  Sanitary  and  storm 
sewers  in  Texas  Ave,.  Main  and  Chenevert 
Sts.,  to  Pfeiffer  Constr.  Co.,  2113  Crockell 
St  $29  938 

i'allf.!  Glendale — Sewers  in  Sewer  Dist. 

3  (Colorado  St.,  etc.),  to  B.  D.  Zalch.  220 
AVest  56th  St..  Bos  Angeles,  $106,085. 
Noted  Apr.  1. 

rallf.,  A’uba  City — For  70,000  lin.ft.  6- 
to  16-ln.  concrete  sewers  in  various  streets, 
to  Merced  Concrete  Pipe  &  Constr.  Co., 
Merced.  $59,842.  Noted  Mar.  25. 

Ont.,  Toronto  —  York  Twp.,  sowers  in 
Fairbank  and  Bowie  Aves.,  to  AV.  E.  Tay¬ 
lor.  22  Falcon  St..  $9,804  ;  Northcliffe  Blvd., 
to  H.  S  AA'alton,  60  Gamble  Ave.,  $4,460; 
Humbercrest  Blvd.  and  Gssington  Ave.,  by 
day  labor,  $12,787.  Grand  total  $27,051. 
AA’ork  involves  6,000  ft.  8  in.  vitr.  tile  piiH>. 


Waste  Disposal 


Proposed  Work 


Mo.,  St.  Bools — See  “Unclassified.” 

Bids  Received 

O.,  Hamilton — G.  C.  Mitchell,  serv.  dir., 
Apr.  5,  garbage  plant,  from  C.  E.  AA’althers 
Co.,  New  York  City,  N.  Y.,  75  ton  plant 
and  radio  brick  stack,  $24,800  and  $3,800 


reapeciiveiy ;  irom  x'liisourg-i.rea  Aiomeu 
Co.,  Curry  Bldg.,  Pittsburgh.  Pa..  60  ton 
plant,  $24,700;  from  AV.  G.  Morrison,  602 


Callahan  St.,  Iiayton.  3o  ton  rediuTlon 
plant,  $47,000;  from  David  *  Farley  Co., 
Cleveland.  50  ton  furnace,  $45.00o ;  from 
Itecarle  Incinerator  Corp.,  342  Madi.son 
Ave..  New  York.  70  ton  furnace.  $45,999  ; 
from  C.  <>.  Bartlett  A  Snow,  French  an(l 
AA'lnter  Sts.,  t'leveland.  60  ton  furnace. 
$45,000  ;  and  fmm  Suia-rior  Incinerator  Co.. 
AA’Ilson  Bldg.,  Dallas,  Tex.,  60  ton  furna<.-e 
with  stack.  $42.5oo. 

Contracts  Awarded 

O.,  AIuskIIIou — Com)ilete  garbage  dis|M,sal 
plant,  to  SuiMTior  Incinerator  t'o..  Wilson 
Bldg..  Dallas,  Tex.,  $40.ooo. 

Okla.,  Enid — Single  unit  garage  in<'inera- 
tor.  to  Suia-rior  Incinerator  Co..  AA’ilson 
Bldg..  Dallas,  Tex.,  $21,ooo.  Noted  l>ec.  24. 

Bridges 

Proposed  W  ork 

N.  AA  ilHtin- — AA  ilson  Co.  sold  $625, oot) 

bonds,  of  which  $25o,oihi  will  be  used  con¬ 
structing  bridges  on  new  county  highway 
system,  and  remainder  to  )>ay  for  mads 
(now  under  construction).  II  W  Rankin. 
AVilson,  engr. 

Tenn.,  Farmington  Marshall  t'o.  (  Bewis- 
burg),  and  State  Dept.  Highways  &  I’ub. 
Wks.,  Nashville,  making  surveys  bridge, 
probably  concrete,  and  aicproaches  over 
Rocky  River,  near  here.  Work  will  be 
under  suiHTvision  State  Dept.  Highways  Ai 
I’ub.  AA'ks.  C.  N.  Bass,  comr. 

G..  I.nrain  —  Plans  bridge  over  Black 
River,  at  14th  St.  $25n,imn. 

lu.,  Iowa  Cil.v — Cit.v  (^ouncil  and  Chicago, 
RiM-k  Island  A-  I’aeltic  R.R.  Co.,  Ijc  Salle 
St  Sta.,  ('hicago.  111.,  C.  A.  Morse,  ch. 
engr..  plan  bridge  over  branch  line  of 
railroad  tracks,  here.  $40,000.  c,  .). 

I  cohrer.  city  elk 

Vlissoori  -Carroll  1 'o  <  Cccrrollton  >  and 
Chartlon  Co.  (  Kevtesville)  jdan  steel  bridge. 
$35,000. 

AIo..  St.  I.oiils — City  and  St  laiuis  Co. 
idan  rein. -con.  and  steel  viaduct  to  carry 
Arsenal  St.  over  St.  l-ouis  &  San  Francisco 
R.R.  tracks.  $90,000.  I,.  R  Bowi-n,  3ol 

City  Hall,  engr. 

Texas  and  Mexl«-«-  tlateway  Bridge-  c'o. 
c/o  R.  R.  Creager.  Brownsville,  Tex.,  plans 
steel  and  rein. -con.  bridge  across  Rio 
Grande  River  between  Brownsville,  Tc-x. 
and  Matamaras,  .Mexico.  G.  A.  Fraser.  7oh 
Kirby  Bldg.,  Dallas,  engr. 

Tex.,  C'lehnriie  —  City,  c/o  AA’.  H  Gcdd- 
smith,  mayor,  making  plans  steel  and  rein  - 
con.  bridge  acro.ss  Buffalo  Creek,  on  West 
AA’ardvill  St.  $3o,tcoo.  H.  Tec-sdale, 

Cleburne,  engr. 

Tex.,  Flares ville  --  AA’ilson  Co.,  C.  B. 
Stevenson,  judge,  making  plana  steel  bridge 
and  graded  attproaches  on  Highway  81, 
across  Clbolo  River.  $79,000.  F.  E.  Hess, 
Floresville.  engr. 

Tex.,  Sanderson  —  Southern  Pacific  R.R. 
Co.,  H.  M.  Bull,  ch.  engr.  Texas  Bines, 
Houston,  making  plans  rein. -con.  4  track 
bridge  over  Sanderson  Creek.  $125,000. 

Calif.,  I.os  .Angeles  —  Election  Apr.  26, 
$1,900,000  bonds,  municipal  improvements, 
Incl.  viaduct  or  bridge  across  I.,oa  Angeles 
River  at  adjacent  railroad  tracks  at  6th 
St.,  also  at  East  AA’ashlngton  St.,  and  re¬ 
placing.  repairing  and  altering  various 
bridges  and  viaducts. 

Bids  Desired 

Maine  —  Apr.  21,  by  State  Hy.  Dept., 
Augusta,  Hobart  St.  Bridge  in  Edmunds ; 
Baileys  Island  Bridge  in  Ilarpswell  ;  Butler 
Bridge  and  Great  AA'orks  Bridge  in  New 
Portland;  Toddy  Pond  Bridge  in  Orland ; 
Handy  Brook  Bridge  in  Readfleld,  AA’rsid- 
man’s  Hill  Bridge  in  Searsmont,  and  Mill 
Bridge  in  Stet.son. 

Massachnsetta — See  "Streets  and  Roads.” 

Rhode  Island — Apr.  28,  at  office  State  Bd. 
Pub.  Roads.  State  House,  Providence.  State 
Bridges  143.  204,  205,  206,  207  and  213; 
adv.  E.  N.-R  Apr.  15. 

Fla.,  Jaeksonville  —  May  10,  by  Comrs. 
Duval  Co.,  Court  House,  new  concrete  high¬ 
way  bridge  over  Big  Pottsburg  Creek,  on 
Atlantic  Blvd.,  Rd.  2.  T.  B.  Carrlck,  305 
Court  House,  co.  bridge  engr.  ;  adv.  E.  N.-R. 
A’r.  15. 

I.a>alslaBa — May  11,  by  State  Hv.  Comn., 
Baton  Rouge,  three  80  ft.  steel  low  truss 
and  four  31  U.  rein. -con.  deck  girder  span 
bridge,  on  Jena-Jonesville  Highway,  F»‘d- 
eral  Aid  Project  166-C,  Catahoula  Parish. 
AA’.  B.  Robert,  Reymond  Bldg.,  state  engr. 

O.,  Dayton  —  May  7,  by  Comrs.  Mont¬ 
gomery  Co.,  Court  House,  240  ft.  span 
steel  through  truss  highway  bridge  over 
Twin  Creek  on  state  road  in  German  Twp. ; 


ana  suosiructure  tor  steel  nignway  oriage 
over  Bear  Creek  In  Miami  Twp.  $60,000.  W. 
O.  Pease  Dayton  co.  surv. 
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PAVE  WITH  VITRIFIED  BRICK-THE  PAVEMENT  THAT  OUTLASTS  THE  BONDS 


The  annual  cost  of  a 
pavement  is  its  first  cost 
plus  interest  on  its  bonds 
plus  every  later  expenditure 
for  upkeep  and  repairs, 
divided  by  the  number  of 
its  useful  years. 

From  the  instant  it  is  laid, 
a  pavement  is  subject  to  de¬ 
structive  forces.  The  jolt  of 
heavy  trucks  tend  to  crack 
and  pulverize  brittle  mater¬ 
ials.  Tire  chains  gnaw  into 
soft  surfaces.  Contraction 
and  expansion  attempt  to 
throw  the  riding  surface 
into  hummocks  or  to  rend 
and  shatter  rigid  construc¬ 
tion.  Freezing  and  thawing 
of  sub-soil  moisture  racks 
any  rigid  pavement  surface. 
Surface  seepage,  a  milder 
but  ceaseless  enemy,  accel¬ 
erates  decay  of  short-lived 
materials. 

The  combination  of  these 
forces  wreck  some  surfaces 
in  a  few  years.  The  hand  of 
man,  cutting  trenches  for 
underground  installations, 


hastens  this  deterioration, 
unless  the  surfacing  material 
can  be  lifted  and  replaced 
without  requiring  new  ma¬ 
terial. 

Only  one  pavement,  at 
reasonable  firet  cost,  meets 
every  modem  condition — 
the  asphalt-filled  vitrified 
brick  pavement. 


tight  water-seal  against 
seepage,  keeps  each  brick  a 
quickly  removable  unit  that 
comes  out  and  goes  back 
into  place  with  virtually 
100%  salvage. 

To  cap  every  other  advan¬ 
tage,  should  the  surface  of  a 
brick  street  or  road,  due  to 
foundation  failures,  become 
uneven  after  a  quarter-cen¬ 
tury  or  more  of  service,  the 
original  brick  can  be  relaid 
and  a  smooth,  renewed 
pavement  secured  at  a  small 
fraction  of  the  first  cost  of 
any  other  known  pavement! 

Moral — advocate  vitrified 
Its  fire-hardened  surface  brick  for  pavements  in  your 
resists  traffic  wear  indefi-  community, 
nitely — scores  of  brick  pave¬ 
ments  are  well  beyond  the 
30-year  mark.  The  elastic 
asphalt  joint  withstands  the 
bending,  jolting  and  heaving 
actions  of  heavy  loads,  tem¬ 
perature  changes  and  sub¬ 
soil  freezing.  Cross-trenches 
are  economically  cut  because 
the  asphalt  joint,  though  a 


PAVEMENTS 

OUTLAST  THE  BONDS 


I  would  be  glad  to  receive  a  free 
copy  of  book,  “Brick  Roads  Out¬ 
last  the  Bonds,’’  containing  facts 
and  figures  on  paving  costs  taken 
from  public  records. 

Nani9 _ _ _ _ 
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Hridi;  iContinued) 

.  j„ — Apr.  23,  by  State  Hy.  Comn., 

V  r  .l  of  Neenah.  City  Hall,  Neenah, 
"Msiruilini;  Kox  River  BridRe,  2,707  cu.yd. 
n  .  StiO  lb.  structural  steel,  etc.; 
u  Nerth  and  South  Canal  BridRe,  1,521 
‘"'Vvii’  rein -wn.,  4,850  lb.  structural  steel, 
t  I  T  PonaRhey,  Madison,  ch.  enRr. 
,„„ili  Uakota  —  Apr.  27,  by  State  Hy. 

I  , .mil  1‘ierre,  (F.  1*.  means  Federal  .\ld 

I,  1  ...’i  mid  S.  A.  I*,  means  State  .\iil  I'rtiJ- 
I'i)  oiistructinR  two  «7  ft.,  one  144  ft., 
ft  and  one  140  ft.  concrete  viaducts 
*'  r' '  \  i’.  15S-B,  (.'lay  Co.;  one  5o  ft.  on 
c  \  I’.  104-B,  Hand  Co.;  one  9o  ft., 

I'e'  ft.  and  one  120  ft.  on  F.  A.  I’, 
o  -’ (•  l.ackson  ('o.  ;  and  384  ft.  concrete 
Viadii.' t  ‘  over  Kedwater  River,  on  F.  A.  1*. 
•1,1,;. l;  Butte  Co.  ;  one  30  ft.  I-beam  span 
one  30  ft.  viaduct  on  F.  A.  P.  18.'»-F, 
tlne^  Co  ;  "to-  viaduct,  F.  A.  P. 

Oil  K  KiiiRsburv  Co.  ;  one  34  ft.  viaduct  on 
c  v'  1’  1 S3-P.,' Spink  Co.;  one  5o  ft.  and 
I'o  ft.  viaducts  on  F.  A.  P.  194-C. 
itnile  Co  ;  one  90  ft.  concrete  and  one  178 
ft  viaduet.s  on  S.  A.  P.  133.  Minnehaha  Co. 
j  C  Botterman.  Pierre.  hiRhway  eiiRr. 
re\ii»-  See  "Streets  and  Roads.” 

TeT..  Boston  — StH*  "Streets  and  Roads." 
Tet  Cameron-  See  "Streets  and  Roads." 
Tev.!  Itulhis- -See  "Streets  and  Roads." 
Te\..  Henderson  —  See  "Streets  and 

IIiints\ille  —  See  "Streets  and 
^'tVasliinittnn — See  "Streets  and  Roads." 

Hills  Received 


North  t  urolina-  State  Hy.  Dept..  RaleiRh, 
Mar.  30.  rein. -con.  bridRes,  etc.  on  Proj¬ 
ect  Robe.son  Co.,  and  Project  0090, 

Itowaa  Co.,  from  J.  S.  Bowers,  Whiteville. 
Jto.OOt  and  $40.8il5  resiiectively  ;  on  Proj¬ 
ect  48(i,  Wake  Co.,  from  Roanoke  Iron  & 
UridRe  Wks.,  Roanoke.  Va.,  $31,593  ;  on 
Project  244.  Jones  ('o..  from  K.  A.  Wood 

Co..  Andrews.  $39,280  ;  on  Project  591, 
KiKkiiiRham  Co.,  from  Draper  (t  Wood. 
Itoanoke,  Va.,  $40,862.  Noted  Mar.  18. 

Illinois — Dept.  Pub.  Wks.  &  BuildinRs, 
Div  lliRhways,  Springtield,  Mar.  31,  rein.- 
con.  slab  bridge  and  rein. -con.  substructure 
on  Houte  24  Sect.  14-B,  Sangamon  Co.,  from 
Burden  t'onstr.  Co.,  Springfield,  $32,306 ; 
steel  suiierstructure  on  Route  24  Sect.  14-C. 
.kanganuin  Co..  179,060  lb.  reinforcing,  from 
Vincennes  Bridge  Co.,  Vincennes,  Ind.,  $10,- 
931  ;  rein. -con.  bridge  on  Route  38,  Sect. 
:!-B,  Jersey  Co.,  from  Medaris  Constr.  Co., 
Cireenville.'  $3,315;  3  rein. -con.  bridges  on 
Koute  38,  Sect.  6-n.  Jersey  Co.,  from  Her¬ 
rick  Constr.  C;o.,  Carlinvllle.  $16,107  ;  rein.- 
con  iiridge  on  Route  43-A,  Sect.  2-B, 
Menard  Co.,  from  I.  D.  I.R(in.  Bloomington, 
$30,741  ;  steel  superstructure  on  Route  43-A, 
Sect  2-C,  Menard  Co.,  1,440,910  lb,  rein¬ 
forcing.  from  Illinois  Steel  Bridge  Co., 
Jack.sonville.  $87,765 ;  rein. -con.  bridge  on 
Koute  13,  Sect.  4-B,  Saline  Co.,  from  W. 
H.  Shnns  Co.,  11  South  Biberty  St.,  Free- 
I<ort.  $9,237  ;  steel  bridge  on  Route  2,  Sect. 
11-B.  I'nion  Co.,  151,890  lb.  reinforcing, 
from  V.  B.  Peters,  Homer.  $26,116;  also 
sidewalks  on  bridge  on  Route  36,  Sect.  10-D, 
Adams  Co.,  from  H.  T.  Roberts,  Rushville, 
$1,979.  Noted  Mar.  18. 

Te\.,  San  .Vntnnhe — -Bexar  Co.,  c/o  A.  Mc- 
Clo.skey,  judge,  constructing  3  rein. -con. 
bridges  from  92  to  183  ft.  long,  and  3  rein.- 
con.  bridges  from  86  to  260  ft,  long,  in 
Precinct  1,  from  B.  K.  Sanders,  c/o  Houston 
Bldg,  $73,182  and  $81,110  respectively; 
2iln  ft.  rein. -con.  bridge  in  Precinct  3.  from 
Blaek  &  Werner.  807  Drexel  St.,  $27,596  ; 
and  approximately  232  ft.  rein. -con.  bridge 
in  Precinct  4.  from  Dielman  Constr.  Co., 
30r.  Kast  Commerce  St.,  $25,717. 


Contracts  Awarded 


fla.,  Jackwonville  —  Duval  Co,,  general 
contiact  Pablo  Creek  drawbridge,  on  .\t- 
lantic  Blvd.,  to  Ward-I>atham.  Clearwater, 
and  .\mer.  Bascule  Bridge  Co..  155  North 
'■lark  St..  Chicago,  $131,564.  Noted 
Mar.  25. 

TeiineHRee — State  Dept.  Highways  &  Pub. 
Wks.,  Nashville,  bridges  on  Projer-t  36-C, 
Shelby  Co.,  to  Booz  Boyd  &  Co.,  Hickory, 
-N  C.,  $65,328.  This  corrects  rejwirt  in 
Mar.  25  issue, 

Obi» — Dept.  Hys.  &  Pub.  Wks.,  to  W.  H. 
lb  iby  &  Co.,  Marietta,  rein. -con.  bridge  on 
S.et,  "C"  (ihio  River  Rd.  Washington  Co. 
$29,757,  on  Sect.  "H"  same  road  $3,780  and 
bridges  and  culverts  on  Sect.  "H”  same 
re.'id  $5,841  ;  to  Merry  &  Miller.  Caldwell, 
bridge  on  Sect.  "I”  Athens-McArthur  Rd., 
Athens  Co..  $4,876.  Noted  Mar.  11. 

iiiiiiol.— State  Dept.  Pub.  Wks.  &  Bulld- 
higs,  Div.  Highways,  Springfield,  bridge  on 
Route  29,  Sect.  V-l,  Bureau  Co.,  to  Huirt- 
P-n  &  Sayer,  St.  Bouls,  Mo.,  $14,696;  on 
Route  40,  Sect.  5  V,  Carroll  Co.,  to  W.  D. 
Dmergan  Constr.  Co.,  Streator,  $18,707. 
Nuled  Feb.  11. 


Kuii.,  liu.VN — S»-e  "Streets  and  Roads," 
W}«».,  I’owell — State  Hy.  Ib-pt.,  Cheyenne, 
80  ft.  steel  truss  bridge  near  here.  Park  Co., 
to  ('.  tV.Neill.  Platteville.  Cido.,  $17,193 
Kngrs.  est.  $25,000.  Noted  Mar.  25. 

Tex.,  Clarkiiville  —  See  "Streets  and 
Roads." 

Tex.,  llalliis— See  "Streets  and  Roads." 
(tiitiirlu  See  "Streets  and  Roads." 


Dams 


Proposed  W  ork 

N.  C.,  Bexington  -Tallahassee  Power  Co., 
Badin,  plans  20  ft.  dam  across  Yadkin 
River,  about  20  ml.  south  of  here. 

Rids  Desired 

Conn.,  Norwich  .-Vpr.  29,  by  Bd.  Water 
Colors. .  at  otlice  ('handler  (t  Palmer,  eiigrs., 
Norwich,  dam  and  appurtenam  i'S  ;  adv. 
K.  .\.-R.  Apr.  15. 

Contracts  Aicarded 

Calif.,  I.OR  .tngelei*— Ix)s  .Vngeles  Co., 
from  H.  K.  Heller,  Stacto  and  Pine  Sts., 
Stockton,  consti  uctiiig  155  ft.  angle  arch 
dam,  540  ft.  at  crest  and  65  ft.  bottom,  al.so 
350  acre  ft.  reservoir,  22,000  cu.yd.  earth 
excav.  at  $3.60  per  cu.yd.,  2,000  cu.yd.  rock 
excav.  $S.  42.000  l  u.yd.  mass  concrete  $4.4  5, 
300  cu.yd.  rein. -con.  $10,  etc.,  total  $296,905. 


Railways 


Proposed  Work 

MiHHoiiri — Muscle  Shoals,  Birmingham  & 
Pen.sacola  R.R.  Co.,  c/o  St.  la^uis  &  San 
Francisco  R.R.  Co.,  F.  G.  Jonah,  ch.  engr., 
Frisco  Bldg.,  St.  Bouis,  making  preliminary 
plans  relocating  and  eliminating  curves  and 
heavy  grades  on  7.6  mi.  (two  sections)  In 
St.  Ixiuis.  $150,000. 

Texas — Southern  I’acilic  R.R.  Co.,  c/o  O. 
S.  Wear,  geiil.  mgr..  Southern  Pacific  Bldg., 
Houston,  plans  freight  terminal  and  oflice 
building  in  Dallas,  $1,000,000;  also 
enlarging  division  terminals,  addition  to 
roundhouse,  etc.  at  Sanderson,  $150,000. 
H.  M.  Bull,  ch.  engr.  Texas  lines. 

Contracts  Awarded 

MlHHoiirl — Missouri  Pacific  R.R.  Co.,  Ry. 
Kxch.  Bldg.,  St.  Bouis,  K.  A.  Hadley,  «'h. 
engr.,  constructing  19  mi.  seiamd  main  line 
tracks,  etc.,  between  Washington  and 
Berger,  to  Bist  t'onstr.  ('o.,  Ry.  Kxch.  Bldg., 
Kansas  City,  and  3.26  mi.  second  track  be¬ 
tween  Jefferson  ('ity  and  Algoa,  inch  cut 
through  hill  to  replace  existing  tunnel  near 
Jefferson  City,  to  Winston  Bros.  ('o..  Buder 
Bldg.,  St.  laiuis,  both  total  $2,940,0oo ; 
yard  changes,  enlargements,  with  neces.sary 
buildings  at  Jefferson  ('ity,  to  Winston 
Bros.  ('().,  Buder  Bldg.,  St.  Bouis,  $210, ooo  ; 
stmd  water  tower  and  piping  at  Jefferson 
C'ity  yards,  to  Plttsburgh-Des  Moines  Steel 
<'o.,  Tuttle  and  S.  W.  loth  Sts.,  Des  Moines, 
la.,  $30,000  ;  washout  piping  in  Kwing  Ave. 
engine  house,  St.  I.s)uis.  to  F.  W.  Miller 
Heating  Co.,  332  South  Michigan  St.,  ('hi- 
cago.  III.,  approximatel.v  $10,000  ;  and  250 
ton  coaling  stations,  rein. -con.,  one  at 
Archie  and  other  at  Centervlew,  to  Ogle 
Constr.  Co.,  28  Kast  .lackson  St.,  Chicago, 
Ill.,  aiiproxlmatelv  $45,000  each.  Grand 
total  $3,235,000, 


Excavation,  Drainage, 
Irrigation,  Levees, 
River  and  Harbor 

Proposed  W  ork 

MIsh.,  .'\*hlanii  -Wolf  River  D.  D.,  Benton 
Co.,  soon  takes  bids  13  ml.  drainage  ditches, 
325,000  cu.yd.  excav.  F.  A.  Bivingston,  201 
Masonic  Bldg.,  I..oui8Vllle,  engr. 

Tex.,  Kagle  Pa**  —  Maverick  Co.  Water 
Impvt.  Dist.,  c/o  T.  S.  Wyche,  pres.  Kagle 
I’ass  Chamber  of  ('ommerce,  plans  to 
irrigate  from  65,000  to  100,0OO  acres.  Flec¬ 
tion  soon  to  vote  on  issue,  to  provide  funds 
for  all  preliminary  work,  if  same  ^-arries 
$3,000,000  main  biind  issue  wlU  be  voted 
on  later.  W.  B.  Rockwell.  107  East  15th 
St.,  Austin,  engr.  Noted  Feb.  18, 

Bids  Desired 

N.  Fire  Island  (mail  Babylon)  N.  Y. 
— Apr.  29.  by  I^ong  Island  State  Park 
Comn.,  302  Bway.,  New  York  City.  125 


xl25  ft.  Isiat  basin,  at  Fire  Island  State 
Park,  Suffolk  ('o.,  here.  H.  B.  Bowlb.v,  302 
Bway.,  New  York  City.  ch.  engr.  ;  adv. 
K,  N.-R.  Apr.  15. 

MIhn.,  Philailelphiii  J  P  Cisiper.  s,'CV 
Kentawka  I  >.  D..  taking  bids  excavating 

laterals  |o,  II  and  12.  Oo.ihmi  cu  yd  cxca\ 

F.  A.  Bivingston,  2l'l  Masonic  Bldg  .  lexiis- 
ville.  engr 

\Vi»..  Milwaukee-  Apr.  20,  by  Dcpi  Puli 
Wks.,  R  K  Stoelting,  «-omr.,  diedgiiig 
rivers  and  canals  $5o.ooo.  Noted  .\pr  1. 

Rids  Received 

New  \  iirk — T  F.  Farrell,  comr.  ('anals  \- 
Waterwa.\s.  Dept.  Pub.  Wks..  55  l.,an<  aster 
St.,  .VlhaiiN,  Aiir.  .8  dredging  Krie  Canal, 
channel  in  Mohawk  River  from  Visehi'i- 
Ferr.v  to  Bis'k  14,  t'ontr.  23it.  front  .Vm,*r. 
Pil«-  &  ('onstr.  Co.,  .\msterdam.  $ss,427. 
engrs.  est.  $85, Otto  ;  and  saute  channel  from 
Indian  ('astle  Creek  to  Herkinier-t  ineid.i 
Co.  line  ('ontr.  231.  from  J  W.  Ileiinessv. 
Inc.,  432  Bway.,  .Mbany.  $166,938;  engrs 
•‘St.  $260,750.  Noted  Mar  11. 

Contracts  Awarded 

I.a.,  .\lexunilriu — Atchafalaya  At  Bayou 
Betiuf  D.  D.,  9.500  ft.  Iev<‘e  Work  In-tween 
Gamier  and  Tilden,  118.o<t0  cu.yd  excav, 
to  Dameron  A-  Keti.von,  Port  Allen,  at 
$0,158  |H>r  cu.yd. 

I.a.,  New  (trleaiiM  -  Bd.  Bevee  Conirs 
Drh-ans  l,e\»‘e  Dist..  Courthouse,  ilriving 
round  pdes  and  placing  sheet  pile  bulkheatl 
in  .southern  shori-  l,itke  Pontchartrain  from 
West  Knd  to  Seabrook.  to  .Sciitt  &  Br«‘.s. 
Carondelet  Bldg.,  $135, ooo.  Ntited  .\pr  8 

i.a.,  ShreveiHirt  —  Bd.  Comrs.  ('addo  Bt'Vee 
Dist.,  to  Howanl  Kt’it.von  Dredging  ('o.. 
Port  .\llen.  dredging  kellv  Bavou  from 
Arkansas  line  to  Blaek  Bavou.  551,000  «‘U 
yd.  excav.  at  $0.1175  ja  r  cu  vd..  and  17  5 
mi.  clearing  at  $27o  per  mi.  ;  to  Woods 
Bros,  ('onstr.  ('o.,  Bincoln,  Neb.,  3.300  ft. 
bank  prot«‘ction  on  R<‘d  River,  below  here, 
$62,325.  Not.d  Mar.  11. 

.\rk..  .Mariuiiiia  —  la-e  (7o..  Hog  Tush  D.  D  , 
cleaning  ditches  4  to  8  ft.  de»‘it,  and  4  to  lo 

ft.  wide.  . . .  cu.yd.  excav.,  to  K.  ('. 

Bradenherg.  Wayne,  at  $0.1145  per  cu  vd 
Noted  Mar.  18. 

f'alif.,  San  lilego — See  "Waterworks" 


Streets  and  Roads 


Proposed  W  ork 

('•»nn.,  Hrldgrport— -Plans  paving  various 
streets.  $200,000.  J.  N.  McKlroy,  City 
Hall,  engr. 

4'onn.,  New  llavrii  —  Plans  |>ermanent 
liaving  and  widening  Forhes  Ave.  from 
Tomlins<in  Bridge  to  Town.s*‘nd  Ave.  in  c-o- 
oiH-ration  of  State  Highway  Dept  b.v  agree¬ 
ment.  $9*1. ooo.  State  Highway  Dept..  Hart¬ 
ford,  engr. 

N.  Y.,  Tonawaiiila — Making  pians  as|ihait 
or  vitr.  brick  paving  Frankiin,  Harriett, 
Mullen,  and  DeKalb  Sts.  $160,000.  T  W 
Barrally,  Tonawanda.  engr 

New  Jerney — State  Hy.  Comn.,  Trenton, 
soon  takes  bids  concrete  paving  2.738  mi 
Buttsvllle-Belvidere  Rd.,  Warren  Co.  ;  9.633 
mi  Absecon-Kgg  Harbor  Rd.,  Route  3,  .\t- 
lantic  Co.  ;  2  mi.  Woodbridge-R<‘formatory 
lid..  Middlesex  Co.  ;  and  3.05  mi.  ('linton- 
I’erryville  Rd.,  Route  9.  Hunterdctn  Co.  W. 

G.  Sloan.  Trenton,  highway  engr. 

N.  J.,  Itelvhlere — Warren  t'o.  plans  im¬ 
proving  I’hilipsburg-Belvidere  Pike  from 
Harmony  to  Roxhoro.  H.  W.  Vetter,  Bel- 
videre.  engr. 

N.  4.,  Ked  Hank— Common  ('ouncil  plaits 
widening  Monmouth  St.,  from  Broad  St.  to 
railroad  station.  $80,000.  Kngineer  not  s«‘- 
lected. 

I’eiiiiHylvanla — State  Hy.  Dept.,  Harris¬ 
burg.  plans  having  approximately  l.ooo  mi. 
also  grading  and  resurfacing  additional  Son 
mi.  roads,  etc.,  during  coming  st-ason.  W. 

H.  Connell,  acting  secy,  highways. 

I*a..  WuyneHborn  -Flection  May  IS,  $250,- 
OO'i  bonds,  of  which  $84,000  u.sed  for  pav¬ 
ing  various  str**eta,  etc.  J.  1.,.  Wood, 
burgess. 

W.  Va..  Berkley — Trap  Hill  Dist.,  Ra¬ 
leigh  Co.  election  May  8,  $98,000  bonds. 
Improving  various  roads.  W.  J.  Campbell. 
Beckley.  engr. 

\V.  Va.,  Iliintlngtnn  —  Cabell  Co.  s<s>n 
takes  bids  concrete  paving  3  mi.  Johns¬ 
town  Route  and  3  other  projects.  16  ft. 
$100,000.  J.  M.  Oliver,  Huntington,  co. 
engr. 

W.  Va.,  Morgantowa — Clark  Dist.  Mag¬ 
nolia  Co.  election  May  1,  $525,000  bonds, 
improving  various  roads.  A.  J.  Baritell, 
Morgantown,  engr. 

W.  Va..  Mniintisvllle — City  Council  made 
plans  brick  paving  Morton  Ave.  and  various 
streets.  $100,000.  J.  J.  Sammons,  city 
engr. 


i 


Market— E  NGIN  BERING  NEWS-KBCOR  D— Place 


— this  book 

will  save  thousands 


of  dollars  to  taxpayers.  It  is  a  book  for 
municipal  engineers,  highway  offcials, 
Chambers  of  Commerce,  everyone  in¬ 
terested  in  better  paving  at  lower  costs. 


it  Idls  why 


‘imm 


WWm. 


A  granite-block  pa\e- 
ment,  with  grout-filled  or 
bituminous-filled  joints  is  the 
ideal  pavement  —  smooth,  noiseless 
beneath  modern  rubber  tires,  non-rutting, 
non-rotting,  never  cracking  or  dusting. 
This  Book  tells  and  shows  all  you  want  to 
know  about  Granite,  Granite  Blocks 
(types)  Curbing. 

Send  for  your  copy  and  study  it  to  your  advantage. 

The  Granite  Paving  Block  Mfgrs.  Assoc,  of  the  U.  S.  Inc. 

31  State  Street,  BOSTON,  MASS. 

Representing  The  H’orld’s  Greatest  Granite  Quarries 


April  15,  19^ 


ENGINEERING  NEWS-RECORD 


. .  unH  Roads  (Continued)  Olive  and  South  Monroe  Sts..  St.  Louis  and  Ohla.,  Kraman  —  IMans  pavinK  various 

Lincoln  Avea.  28  ft.  M.  R  streets.  H  K  Muason  A  Co., 

N.  East  Point  O'Brien,  City  Hall,  engr.  Crain  Exch.  Bldt;  ,  Oklahoma  City,  enurs. 

*'r"^iflans  penetration' macadam  surfacinit  111.,  Mount  Carmel — Making  preliminary  “T ‘**‘1^*“''’**’" .,*‘*^ii.*‘*'* 

mi  ^ornelia-Baldwin  Rd.,  Federal  Aid  plans  jjradinK,  curbinK.  concrete  pavinR.  etc.  lmpro\ing  Meridian 

*M,.  .  iK’  -  Walton  Co.  -  Maklna  ,.r,  llmlnary  SiTcKSf  «/ ' 

vtitt '1  $1,000,000  bonds,  completing  State  plans  brick  surfacing  various  streets.  goo  bonds  voted  V  V  iifi’a 

]Zl  *  ^"vin^ie  various  Cotord  Bldg’!‘oklahon'a  CiV;^  eng?s“.’ 

'|,^2'i)venue8*"  grading,  curbing  and  Colo.,  Denver  —  Plans  grading,  curbing 


hiivilsurfacing  Mengel  and  Louisiana  Chemi-  phalt  or  brick,  etc.,  paving  7,000  sq.yd 


*  *I.a.?*<'oliimhia  —  Caldwell  Parish  Police 


n  StXtwe/n  He^vitTAve.‘^an*d  ^*2 


1  nenaiis.  enar. 

Kverrtt — City  Couiuil  takes  bld.s 
about  May  5,  28  ft.  concrete  oaving  Maple 


Wks.  Nashville,  takes  bids  about  June  5.  Montana— State  Hy.  Dept  .  Helena,  inak-  raiW  Ki  t 

L'nidinp.  etc.,  10  mi.  MadisonviUe-McMinn  injf  plans  Kradin»;,  etc.,  fi.fi  mi.  Cl  units),  nrellmlnarv  nians  «  mi* 

I'o  line  Kd.,  Monroe  Co.  C.  N.  Bass,  comr.  Kocky  Canyon  Kd..  Federal  Aid  I’rojeot  aonroxima^elv  tni  i/vi.i* 

Trnn  .  ClarksvlUe— Takes  bids  abo  222.  24  ft  .  (lallatin  State  Hv.  \An.,  of  ^ 

1  ns  "  asphalt  on  limestone  macadam  pav-  engr.s.  P  E  Kresslv  H  \v  ttiim 

iiig  .North  2nd  and  Castle  Sts.  $27,000.  Mo.,  Jackson  Making  preliminary  plans  Ani^lcs  engr  ‘  Voted  Fch  '"?” 

.\oted  Feb.  18.  ,  grading,  curbing  and  concrete,  rein. -con.  «  _ u.,  wi.- 


Cnlif.,  Los  .\iigrlrs — Hd.  Pub.  IVk.s.  takes 


Puh  Wks^^V^^  $250,000;  8.5  mi.  Federal  Aid  Project  199,  Calif..  L„s  Angeles  —  L.s  Angeles  Co., 

R'*”  %  ml  Snencer-Akeville  Arkansas  and  Prairie  Counties.  fSO.OOO ;  made  plans  improving  is.rtion  Croeket 

elans  improving  10  Spencer  Plkeville  ,,  5  p^.^^ral  Aid  Project  2.76.  (larland.  Blvd.  Co.  Impvt.  .766.  5. 106  cu.vd.  exeav-, 

Rd  C.  N-  ..  _  ... _ i.» _ .  Hot  Springs  and  Montgomery  Counties.  3.066  ft.  ciirbinL.  11  <179  ..-..'ii...  u.-.q. 


C.  N-  Bass,  comr 


I  lie  irom  I-eiulM.me  11.  .......  V....  ...... 

I'hns.ian  Co.  1^5  mi  Prin^^^^  Ark  .  ^e.rcy- -Plans  grading  and  con- 

MTlIlgS  Rd.  (  aldwell  «  O..  13  ml.  B-irdwell-  '  Vln..  11  2nn  vd  C.nll.rwav  .‘tnrinB. 


3,066  ft.  curliing.  1  4.972  s<|.ft  walks.  14,634 
r>l  ft.  guttering,  etc.  To  exceed  130.000. 
<1.  Jones,  Hall  of  R<*cords.  ...»  engr. 

Calif.,  San  Kriiiielstst — San  Kran.  lsco  Co 
plans  to  appropriate  $4.'.o.ooo  funds,  grad¬ 
ing  Bernal  Cut.  M.  M.  O'Sh.aughiiessv,  city 
engr, 

Itids  Desired 


Lincoln  Co.  line  Rockcastle  Co.,  and  10.6 
tin.  Pixie  Bee  Line  from  Christian  Co.  line 
to  C.iithrie,  Todd  Co.;  grading  and  surfac- 


Mathis  and  into  rural  di.stricts  on  lateral  ks.,  Boston,  bituminous  imu  adani  paving 
roads,  etc.  R.  Harrison.  Beeville,  co.  engr.  12,200  ft.  highway  In  Revere;  rein. -eon. 
Tex.,  Cuero — DeWitt  Co.  election  soon  paving  1.200  ft.  in  Swampseott.  and  5,284 


K  \  P  114  (Irant  Co  3  7  mi  Ellxaheth-  plans  and  takes  bids  within  30  days,  rock  bha-k  (laving  Blue  Hill  .Xve  from  Quincy 

iiwn-llodgenville  Rd.,’  F  A  P  118  Hardin  '  “«l'halt  paving  10  ml.  San  Antonlo-Cw  J  «. 

•i>  11  to  ml  Harlan-Pineville  Rd  Har-  Christ!  Highway,  18  ft.  $100,000.  O.  N.  Sullivan,  secy. 

ill!  Co.  1  ml.  Elixabethtovvn-Hodgenville  Powell.  Karnes  City,  co.  engr.  A.  C.  Love.  Rhode  Islund  —  Apr  21  b.v  .State  Bd. 

lid  .  F..\  P.  118  Larue  Co.,  2.9  mi.  Fast  Austin,  highway  engr.  ^  Pub.  Roads,  state  House,  Providence,  2.><t.- 


Ma<i*ison*'co "  mi* ^lTichmon'd-Mr°Vern^  plans  'grading  and  6  In.  caliche  paving  7  certain  sections  state  roads;  adv.  E.  X,-R. 
i'.il  .  F.A.P.  ’ss'  MadLson  Co.,  and  6.6  ml.  ml.  Highway  12.  $40,000.  H.  T.  Field.  Apr.  15. 

Kichmond-Mt.  Vernon  Rd  .  F.A.P.  88.  Rock-  Kingsville,  dlv.  highway  engr  <  on m.  II art  ford— Apr.  20,  by  Bd.  Con- 

cistle  Co  E  N  Todd  highway  engr  Tex..  Kingsville — Voted  $12o.000  bonds,  tra<  t  &  Supply,  Mayors  Ortice,  City  Hall, 

K.T..  Kiisselville  _  Making  preliminary  paving  various  streets.  Address  Mayor.  asphalt  on  concrete  paving  92o  s<|.yd.  Arch 


Tex.,  Kingsville 


Kleburg  Co.  making  ooo  gal.  asphaltic  idl  or  relined  tar  on 


I'liins  grading  and  sheet  asphalt  paving  16,- 
iiiKi  sq.yd.  Jackson,  Johnson  and  4th  Sts. 
$:s.(i00.  P.  C.  Andrews,  mayor.  Engineer 
net  announced. 

<>.,  rinelniiati  —  Hamilton  Co.  plans  oil 
surfacing  50  ml.  various  roads,  $34,125; 


Tex.,  Kountse — Hardin  Co.  made  plans  St.,  7.800  s<|.yd.  Elm  St.,  4,Sihi  s<|.yd.  Hud- 


yd  Jackson,  Johnson  and  4th  Sts.  Improving  1.8  ml  Highway  8  between  Buna  ^n  «».;  87o  sej  yd  State  St  8.000  sipj-d. 

P  C  Andrews  mayor.  Engineer  and  Silsbee.  $50,000.  Address  T.  F.  Teel.  Blue  Hill  Ave..  10, 000  s<|.yd  Franklin  Ave., 
iounced.  ’  Kountie,  judge.  600  stpyd.  Connecticut  Blvd.  R.  N.  (Mark, 


Tex.,  OIney  —  Making  plans  paving  city  engr.  Noted  Jan.  14 


various  streets.  $25,000.  Montgomery  & 


N.  Y.,  Brooklyn  —  Alir.  21,  by  J.  A. 


(>..  Marietta  —  Soon  takes  bids  brick  Saba,  co.  engr 


Belt  Highway.  $200,000.  S.  J.  Bross,  San  way.  Avenue  S,  Georgia,  Snyder  and  21st 


Aves.,  East  34th,  West  10th.  71st  and  East 


paving  Putnam  St  from  4th  St.  to  bridge,  Tex.,  San  Antonio  —  Bexar  Co.  making  31  at  Sts.  ;  recurblng  and  permanent  asphalt 
$35,096  and  Putnam  St.  from  4th  to  7th  plans  and  takes  bids  within  60  days,  hard-  paving  Colonial  Rd.,  East  7th.  Ihilaakl, 

$52  991  F  H  Mautz  Marietta,  engr.  surfacing  9  ml.  Castroville  Rd.,  18  ft.  $200,-  West  9th.  59th,  72nd,  East  31st  Sts.,  Hege- 

o.  Yonngstown _ Comrs  Mahoning  Co.  000.  A.  C.  Pancoast,  102  Turner  St.,  co.  man.  Livonia,  New  York.  7th.  Riverdale, 

M.on  take  bids  4  In.  bituminous  macadam  engr.  Pf^nnsylvanla,  9th.  10th,  24th  and  21st 

•  n  12  In.  limestone  and  crushed  rock  ballast  Tex.,  San  Joan — Election  Apr.  27.  $60,000  Aves.,  East  34th  St.  from  Tilden  to  Beverly 
paving  2.47  ml.  Youngstown-Plttsburg  Rd.,  bonds,  paving  various  streets.  Engineer  Rds.,  East  34th  St.  from  Avenue  I  to  Long 
-0  ft  $36  484  not  selected.  Island  R.R.  tracks. 

Illinols-^tate  Dept.  Pub.  Wks.  &  Build-  ,  — y®**"**  *100.000  bonds,  pav-  ^  Y  York — Apr.  16.  by  J.  Miller, 


not  selected. 

Tex.,  Slaton — Voted  $100,000  bonds,  pav- 


I stand  R.R.  tracks. 

N.  Y.,  New  York — Apr.  16,  by  J.  Miller, 


inirs,  Dlv.  Highways,  Springfield,  rejected  *''*,?*  J***?"}*,®  .'i®*'  ”'**  pres.  Manhattan  Boro,  Municipal  Bldg., 

bids  paving  Route  2,  Sect.  53,  De  Witt  Co.  *  t\ard.  54  5  Harvey-Snider  Bldg.,  t\  Ichita  granite  block  on  concrete  paving  Madison 
Niited  Oct.  15.  Falls,  engr.  j  mo-n  nnd  East  138th  Sts.;  grading  and  sheet  as- 

111.,  Anna  —  Making  preliminary  plans  Tex.,  \oaknm — l.^vaca  Co.  voted  $2o0.-  phalt  on  concrete  repaving  Bway. 
grading,  curbing  and  concrete  paving  Dists.  000  bonds  and  State  and  Federal  Aid  x-„-v  Aor  10  hv  J  Miller 

6  and  7.  $60%00.  Taylor  &  Woltman.  granted  $122,807  Improving  24  m  .  State  »  '  "'“g-^pr.  '9  by  J  Miner, 

i  nity  Bidg..  Bloomington,  engrs,_  ,  ^  Highway  21.  etc.  W.  H.  Koether.  loakum,  Sln^^urblng^nd" flagg’^nT 


inK"and‘'l?^r1i>n”c‘‘retr  *’°bkUhoma-State  Hy.  Dept.,  Oklahoma  I™  ^ 

■boulders  192  ml.  various  roads  during  City,  making  preliminary  plans  grading,  oeaman  . 


1926.  $5,000,000.  G.  Quinlan,  supt.  co.  etc.,  6  ml.  State  Highway  3.  Caddo  Co.,  N.  Y.,  St.  George  —  Apr.  20,  by  J.  A. 

highways.  $35,000;  and  concrete  slab  paving  52,810  Lynch,  pres.  Richmond  Boro,  Boro  Hall, 

in.,  Decatur — Plana  grading,  curbing  and  sq.yd.  State  Highway  7,  Oklahoma  Co.,  bituminous  macadam  paving  St.  Marks  PI., 

vibrollthlc  concrete  paving  12  blocks  West  $110,000.  J.  M.  Pago,  highway  engr.  and  concrete  sidewalks  on  New  Dorp  Lane. 


N.  Y.,  St.  George  —  Apr.  20,  by  J.  A. 


Digging  and  Loading  in 
Cravot  Bank. 

The  broed  creeper  treedt  need  no  plank¬ 
ing  The  feeding  propeller*  do  the 
digging.  One  man  only — the  operator. 


Grading  StroHs  ior  Paving. 


JBgtrnkiimhmdi  iSQt 


MFG.CO.  m. 


Clam  Shell 
-  buckets- 

Mat'l  Handlii^ 
Equipment 


-Truck  and- 
Wa^on  Loadeo 

Portable  Belt 
Conveyors 


140th  Street  and  Rider  Avenue,  New  York 

Ueprrsentatlves  Thro  gh«>ut  thr  WorM 
MilUrii  TImher  A  Trailing  lo..  Iion<l<>(i.  ItritUh  Ke  resentitire. 
Cable  Addre^i  ’‘Coilbolsr*  Nea  York— '  Weslem  riiloii  i  Letter  Edition* 
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O,,,  and  Roads  (Continufd) 

‘  \  11  Jcmey — May  3.  by  State  Ily.  Dept., 
T,  Krading  and  rein. -eon.  paving 

Tr.nl"'.  e  piu..  Route 


V  I  lielvldere  —  May  5.  by  Freeholders 
Wuri.  li  t'o-.  concrete  paving  4  43  mi. 
iMii.l.r.  Pike  from  Harmony  to  Hoekburg, 


i  M.l  .nan  175  Smith  St.,  Perth  Amboy, 
J'.t  nL-  ■  engr.;  adv.  E.  N.-U.  Apr.  15. 
Ivni.Mlvanla  —  May  6  and  7.  by  State 


I  1.7.  rill  Mercer,  Mifflin,  Somerset,  .Susciue- 
Tioga  and  Westmor.  land  ('ountie.s. 


i„n.r.l.  paving  15,000  sq.yd.  Duzerne  St.; 
•iTid  1  ’  7""  ft.  3-  to  24-in.  terra  e.itta  sewc-rs 
in  1,11/..  rne  St.,  Menoher  Highway,  etc.  O. 

)■  Tli.'inas,  Park  Bldg.,  Johnstown,  engr. 

IMaware— Apr.  28.  St.ate  Hy  Dept 
l.„v.r  grading,  etc.,  1.3  nu.  M  hite  Oak 
ltd  Addition.  Contr.  62.  and  2.3  mi.  Hum 
I’ross  Uds.-Laurel  Rd.  Contr.  63 ;  and 
grading  and  paving,  etc.,  1.9  mi.  .Smyrna- 
Wendalls  Corner,  Contr.  CK34,  and  4.966 
mi  I'oncord-Hardserabble,  Contr.  CS50 ; 
adv  E  N'.-R.  Apr.  15. 

viarOand — .\pr.  27,  by  State  Rds.  Comn., 
rtaltlmore.  concrete  paving  Contr.  0-32 
Barrett  Co..  Contr.  F-88  Frederick  Co.,  and 
I'ontr  Wi-36.  Wicomico  Co. ;  grading  Contr. 
B-SO  Barrett  Co.  :  macadam  resurfacing 
I’ontr.  F-S7,  Frederick  Co.  ;  graveling  Contr. 

I  •-21  Calvert  Co. ;  Concrete  shoulders 
I'onIr.  M-69  Montgomery  Co.,  Contr.  H-3-A 
Harford  Co.,  and  Contr.  Ce-lO-A.  Cecil  Co. 
j,  N  Mackall,  chn. ;  adv.  E.  N.-R.  Apr.  15. 

Md.,  Ilaltlmore — Apr.  21,  by  Bd.  Awards, 
sheet  asphalt  paving  16,700  sq.yd.  Contr. 
329,  and  18,800  sq.yd.  Contr.  330;  concrete 
paving  15,300  sq.yd.  Contr.  331,  and  11,500 
linft.  Contr.  332.  S.  Purcell,  City  Hall, 
highways  engr. 

Kla..  New  Port  Klrhey  —  Apr.  20,  by 
r.urnes  &  Becker  Realty  Co.,  improving 
various  streets,  19,000  sq.yd.  lime  rock 
paving  and  18,000  ft.  concrete  curbing. 
J30,000. 

Shelby — Apr.  27.  by  tl.  R.  Rob<-rts, 
mayor,  and  Bd.  Aldermen,  furnishing  mate¬ 
rial  and  paving  various  streets.  E.  W. 
Mashburn,  Shelby,  and  Southern  Eng.  Co., 
Clarksdale.  engrs.  Xoted  Xov.  26. 

Miss.,  Walthall — Ai>r.  20.  by  Bd.  Supervs. 
IVfhster  Co..  C  O  Chancery  Clerk,  improv¬ 
ing  3.632  mi.  Federal  Aid  Project  157-B, 
43. OKI  cu.yd.  excav.,  415  cu.yd.  borrow.  39,- 
S99  lb.  reinforcing,  etc.  H.  C.  Dietzer, 
Jackson,  engr. 

t).,  f'leveland — Apr.  21.  by  Comrs.  Cuya¬ 
hoga  Co.,  paving  Edgerton  Rd.  6.  $34,000. 

F.  l.iarider,  Court  House,  engr.  Xoted 
Dec.  31. 

<»..  Lewisville  —  Apr.  24.  by  Village 
Council,  grading,  sewers,  and  slag  surfacing 
Creamery  St. ;  and  grading,  sewers,  sur¬ 
facing  and  curbing  with  slag  and  Kentucky 
rock  asphalt  Xorth  Malaga  St.  E.  D. 
Kcylor.  elk.  Xoted  Mar.  25. 

o..  Marion — May  1,  by  Comrs.  Marion 
Co.,  widening  and  lowering  road  in  front 
Harding  Memori.il  site  to  conform  to  gen¬ 
eral  Iimdscaping  scheme.  $25,ono-$30.uOO. 

Mich..  Brand  Kapida — Apr.  20,  by  Kent 
Co.,  graveling  3.001  ml.  Parnell-Murray 
Eake  Rd..  16  ft. 

Mich.,  Ililladale — Apr.  23.  by  Hillsdale 
Co  ,  graveling  4  mi.  A.  D.  Rds.  14  and  15. 

Mich.,  Ionia — Apr.  19,  by  Ionia  Co.,  Class 
B  graveling  2.57  mi.  and  Class  B-9  gravel¬ 
ing  12.572  ml.  Ionia  Co.  Rd. 

Mich.,  Mt.  Clemens — Apr.  17,  by  Macomb 
Co  ,  concrete  paving  4.93  ml.  A.  D.  Rd.  88. 

III..  Flora  —  Apr.  22.  by  City,  curbing, 
guttering  and  paving  25,849  sq.yd.  various 
streets.  $110,388. 

111..  Kewanee  —  Apr.  19,  by  Bd.  Ixical 
Inipvts.,  J.  H.  Andrews,  pres.,  grading, 
curbing,  guttering  .and  rein. -con.,  granite 
oil  concrete,  brick.  Warrenite  or  bitulithic 
I'aving  10,410  sq.yd.  I>*xington  Ave.,  Ist 
and  Park  Sts.  $45.972-$54.374.  J.  O. 
I’.ilmer.  City  Hall.  engr.  Noted  Feb.  25. 

111.,  Kewanee  —  Apr.  19,  by  Bd.  Local 
Inipvts.,  J.  H.  Andrews,  pres.,  grading, 
•  orbing,  sewers  and  rein. -con.,  granite  on 
p  in. -con.,  brick  or  warrenite  paving  1,390 
s  I  .vd  George  St.,  $5.800-$6,311  ;  2,520  sq.yd. 
y  illow  S‘.,  $10,348-$11.220 ;  2,160  sq.yd. 
Ifelmer  St.  and  Columbus  Ave.  $8,887- 
$",685;  4,360  sq.yd.  Grove  St.,  25,000  ;  and 


2,430  sq.yd.  Pine  St.,  $10,239-111.113.  J. 
li.  Palmer,  City  Hall,  engr.  Xoted  Jan.  14. 

III.,  I.awreiieevllle  —  .\lir.  26,  by  City 
Clerk,  City  Hall,  grading,  curbing  and 
concrete  paving  16,000  sii.yd.  1 5th  St.  R.  J. 
Benetiel,  Court  House,  engr.  Xoted  Mar.  11. 

III.,  Peoria  —  Ajir.  19,  by  Bd.  laical 
Imiivts.,  City  Hall,  grading  and  rein. -con. 
paving  6  blocks  Blaine  St.,  30  ft.  $38,205. 
\V.  E.  Bockes.  City  llall.  engr. 

III.,  IVoria  —  Ajir.  19,  by  Bd.  laxal 
Impvts.,  C.  F.  Barston,  pres.,  grading, 
curbing  and  rein.-cort.  t>aving  8  blocks 
Breenlawn  St.,  30  ft.  $44,482.  W.  E. 
Backes,  City  Hall,  engr. 

WlHcnnHin — Apr.  21,  by  State  Hy.  Comn., 
Div.  Offlee  1,  Cajiitol  Bldg.,  Madison,  im¬ 
proving  4.007  ml.  Monroe-Juda  Rd.,  Fed¬ 
eral  Aid  Project  417-.\,  Green  t'o.,  34.98.'i 
cu.yd.  earth  .and  7.6o7  cu.yd.  solid  nu'k 
excav.,  49,251  sq.yd.  rein. -con.  paving,  etc.  ; 
4.663  mi.  same  road.  64,494  tai  yd.  earth 
and  6,490  cu.yd.  solid  ns’k  «xi-av.,  48,560 
■sq.yd.  rein. -con.  paving,  etc.  J.  T.  Donaghey, 
ch.  engr. 

la..  .Algoiia  Apr.  22,  at  otlice  .Auditor 
Kossuth  Co.,  grading,  etc.  Project  S-63.  64. 
65  and  66,  148,850  »u.yd.  excav.,  etc.  11.  M. 
Smith.  .Algona.  co,  engr. 

la..  Boone — .Apr.  21,  at  offlee  .Auditor 
Boone  Co.,  gravel  surfacing  60  mi.  roads  in 
Secondary  Road  Graveling  lilsts.  J.  .A. 
Illman.  Boone,  co.  engr. 

la..  Sililey  —  .Apr.  20,  at  offlee  Auditor 
t)s<'eola  t'o..  grading  14  mi.  various  roads. 

J.  H.  Turnbull.  Sibley,  co.  engr. 

la.,  Sioux  City — Apr.  2i',  at  otlice  Auditor 
Woodb 'ry  (\i..  gravel  surfacing  10.65  mi. 
Otto-Climbing  Hill  Rd.  J.  C.  Alcl-ain,  Sioux 
City,  CO.  engr. 

la..  Storm  Lake  —  .Apr.  2i',  at  offlee 
Auditor  Buena  Vista  Co.,  grading,  etc. 
Primary-Secondary  Road  I’roject  77,  47,253 
cu.yd.  excav.  ;  and  Project  78,  21,845  «'U..vd. 
excav.  A.  H.  Cunningham,  Storm  latke, 
CO.  engr. 

Minn..  Iliiliith— Apr.  27,  by  F.  AV.  Borgen, 
aud.  St.  lyouis  Co.,  grading,  etc.,  13  mi. 
Xorth-Miller  Trunk  Rd.  $2<'0,000  ;  and  en¬ 
trance  of  Miller  Trunk  Rd.  from  Dulutb 
Heights  to  6th  Ave.  at  9th  St.  $50,(mmi.  R, 
W.  Acton,  Duluth,  co.  engr. 

Kan.,  I.yons — Apr.  29  (extended  date), 
grading,  concrete  or  brick  paving,  etc., 
2.064  mi.  Federal  Aid  I’roject  331 -A.  S. 
Ainsworth.  Lyons,  engr.  Noted  Mar.  25. 

Kan..  Manlialtan  —  Ajir.  3o,  by  Clerk 
Riley  Co.,  grading,  curbing  and  vitr.  brick 
paving  1.3,489  s<|.yd.  Federal  Aid  Project 
327-A.  A.  J,  Rhodes,  Manhattan,  co.  engr. 

Neh.,  Omaha — Apr.  2(t,  by  J.  P.  IRn'tor. 
citv  elk.,  imiiroving  streets  in  Dists.  2583, 
2793,  2819,  2946,  2979,  2994  and  2995.  H. 
Beal,  ('"ity  Hall,  engr. 

South  Dakota  —  Apr.  27,  by  State  Hy. 
Comn.,  Pierre.  (F'.  A.  P.  means  Fcsieral  .\iil 
Projeet,  and  S.  A.  P.  means  State  .Aid  Proj¬ 
ect),  grading  approximately  270,000  cu.yd. 
F.  A.  P.  158-B  Clay  Co..  54,000  cu.yd.  F. 
A.  P.  187-E  Gregory  Co.,  90,000  cu.yd.  F.  A. 
P.  194-B.  Hand  Co..  175,000  cu.yd.  F.  A.  P. 
185-F  Jones  Co.,  160,000  cu.yd.  F.  A.  P. 
162-C  Jackson  Co.,  100,000  cu.yd.  S.  A.  P. 
133  Minnehaha  Co.,  88,000  cu.yd.  F.  A.  P. 
191-E  Kingsbury  Co.,  100,000  cu.yd.  F.  A.  1’. 
184-C  Brule  Co.,  105,700  cu.yd.  F.  A.  I’. 
181-B  Potter  Co.,  and  61,600  cu.yd.  F.  A.  P. 
181-D  Dewey  Co.,  95,000  cu.yd.  F.  A.  P. 
183-B.  Spink  Co. ;  graveling,  etc.,  approxi¬ 
mately  16,700  cu.yd.  F.  A.  P.  161  Hanson 
Co.,  16,400  cu.yd.  F.  A.  1>.  166  McCook  Co., 
and  16,400  cu.yd.  F.  A.  P.  15  I,awrence 
Co.  J.  C.  Botterman,  Pierre,  highway  engr. 

North  Dakota  —  Apr.  27,  by  State  Hy. 
Comn.  and  Comrs.  Morton  Co.,  Court 
House,  Mandan,  grading,  etc.,  14  mi.  Fed¬ 
eral  Aid  Project  305-A.  C.  Christensen, 
highway  comr. 

North  Dakota  —  Apr.  28,  by  State  Hy. 
Comn.  and  Comrs.  Stark  Co.,  Court  House, 
Dickinson,  (F.  A.  P.  means  F'ederal  .Aid 
I’roject),  grading,  etc.,  7.838  mi.  F.  A.  P. 
260-C;  9.618  mi.  F.  A.  P.  283-B  ;  and  3.801 
mi.  F.  A.  P.  260-D.  C.  Christensen,  high¬ 
way  comr. 

North  Dakota  —  Apr.  29,  by  State  Hy. 
Comn.  and  Comrs.  Billings  Co.,  Court 
House.  Medora,,  grading,  etc.,  16  mi.  Fed¬ 
eral  Aid  Project  283-C,  and  4.406  ml.  Fed¬ 
eral  Aid  Project  307-B.  C.  Christensen, 
highway  comr. 

North  Dakota — Apr.  30,  b>’  State  Hy. 
Comn.  and  Comrs.  Golden  Valley  Co.,  Court 
House,  Beach,  grading,  etc.,  12.15  mi.  Fed¬ 
eral  Aid  Project  307-A.  C.  Christensen, 
highway  comr. 

North  Dakota  —  May  4,  by  State  Hy. 
Comn.  and  Comrs.  Nelson  Co..  Court  House, 

I.,akota,  grading,  etc.,  5  mi.  Federal  Aid 
Project  309-C,  and  10.85  ml.  Federal  Aid 
Project  294-B.  C.  Christensen,  highway 
comr. 

North  Dakota  —  May  5,  by  State  Hy. 
Comn.  and  Comrs.  Cavalier  Co.,  Court 
House,  I.Angdon,  grading,  etc.,  6  mi.  Fed¬ 
eral  Aid  Project  292-A.  C.  Chirstensen, 
highway  comr. 


North  Dakota  —  May  6,  by  State  Hy. 
Comn.  and  Comrs.  Pembina  Co.,  Court 
House.  Cavalier,  grading,  etc.,  10  ml.  Fed¬ 
eral  Aid  Project  292-B,  and  11  mi.  Federal 
Aid  Projeet  324.  C.  Chri.stensen,  highway 
comr. 

North  Dakota  —  May  7.  by  State  Hy. 
Ciimn.  and  Comrs.  AValsh  Co.,  Court  Hous«'. 
Grafton,  grading,  etc..  8.865  mi.  Federal 
Aid  Project  322-A,  and  10  ml.  Federal  Aid 
Project  293-B.  C.  Christensen,  highvvav 
comr. 

MisHoiirl — Apr.  30,  by  State  Hy.  4’omn., 
Jifferson  City,  concrete  paving  4  mi.  State 
and  Federal  Aid  Project,  Jackson  Co..  IS 
ft.  H.  M.  Bush,  Kansas  City,  div.  ♦ngr. 

AIo..  Kansas  I’lly  —  Apr.  22,  by  Cl.Tk 
Jackson  Co.,  concrete  iiaving,  etc..  20.257 
sq.yd.  various  roads.  1,.  Koehler.  Kansas 
City.  engr. 

Texas  Apr.  29.  hy  State  Hy  Comn.. 
.Austin,  clearing  grulibing.  bridging  and 
grading  15.067  mi.  Highway  43.  Federal 
Aid  Project  494-A,  26  ft.  $140,000.  .\,  F. 

Mitchell.  Cameron,  co.  engr. 

T«x.,  Boston  —  Bowie  t’o.  taking  bids 
grading,  bridging  and  gravel  .vtrfacing 
6.963  ml.  Highway  8;t,  Slate  Aid  I’roject 
644.  $60,000.  F.  E.  Hess,  Boston,  engr 

Tex.,  f'larenilon — Di'Vlin  Eng.  ('o.,  i-ngrs  . 
c.'o  Central  Bhlg.,  .Amarillo,  taking  liiils 
and  opens  same  aliout  Apr.  30,  hanl  pav¬ 
ing  10,000  sq.yd.  various  streets,  for  Gilv. 
$175,000. 

Tex.,  Dallas  —  -Apr.  22.  by  C.  E.  Gross, 
aud.  Dallas  Co.,  grading,  bridging  and 
macadam  paving  0.4  ml.  Cedar  Hill  Rd  . 
State  Aid  Project  514-B.  18  ft.  $26.5oo. 
R.  11.  Clinger,  Dallas,  co.  engr. 

Tex.,  lienilerson — Rusk  Co.  taking  bids 
grading,  bridging,  and  iron  ore  surfacing 
4  877  mi.  Highway  26-A.  $42,000.  C.  R. 
Xewton.  engr 

Tex.,  Henderson  -Rusk  Co.  taking  bids 
grading,  bridging  and  iron  ore  surfacing 
3.522  mi.  Highway  64,  State  Aid  Project 
648.  $36,500.  C.  R.  Newton,  Henderson, 

engr. 

Tex.,  Hondo  —  Apr.  27,  bv  Walton  & 
Arneson,  engrs.,  O/ o  Gunter  Bldg.,  San  An¬ 
tonio,  1  in.  bituminous  .surfacing  11.55  mi. 
Highway  3.  Sect.  ,A,  $75,000;  1.56  mi.  same 
road  .Sect.  B,  $26.000  ;  10.47  ml.  .same  road 
Sect.  ('.  $70,000;  7.85  ml.  same  road  Sect. 
D.  $40,000  .3.26  mi.  same  road  Sect.  E.  $28.- 
000,  all  foregoing  18  ft.,  for  Medina  Co. 

Tex.,  <ialvestim — Apr.  27,  by  City,  im¬ 
proving  Sea  Wall  Blvd  ,  11.140  vd.  brick 
paving  3,889  yd.  sidewalk.  .3,820  ft.  8  x  22 
ft.  ciincrete  curb,  3,965  ft.  9  x  36  in.  «-on- 
(rete  curb.  612  ft.  9  x  12  in.  curb,  199  vd. 
sand  cushion,  etc.  $45,000.  4.’.  C.  Wash¬ 

ington,  Galveston,  •■ngr. 

Dkla.,  I*r.yor — May  3,  by  T.  J.  Harris<in, 
grading  and  6  in.  ••oncretc  iiaving  2o.l.S7 
sq.yd  Main  St.  $67,000.  F.  C.  Seattle,  city 
engr.;  adv.  E.  X.-R.  Apr.  15.  Xoted  Jan,  7. 

Nevada- -Apr.  21,  by  State  Hy.  ('omn., 
Carson  (7ity,  (K.  means  K<iiite).  grading, 
graveling,  etc.,  11,700  cu.yd.  Wells-Moor 
Rd.,  R.  1,  Sect.  E-2,  4,200  ••u.yd.  I’equop 
Summit  Rd.,  R.  1,  Sects.  E-1  and  F.  and 
4,000  cu.yd.  Elko-Silver  Z.me  Rd  .  R.  1, 
S*>ct.  G-2,  all  in  Elko  Co.  ;  9,40ii  cu.yd. 
Frenchmans-AA'estgate  Rd.,  R.  2,  Sect.  E-2, 
('hurchlll  Co.;  nn<l  11,800  cu.yd.  roafl  from 
Holbrook  north  and  south,  R.  3,  S*-ct8.  A-1 
and  2.  Douglas  Co.  O.  W.  Borden,  high¬ 
way  engr. 

.Arizona  —  Apr.  26,  at  ofli<'e  W.  (.''. 
Lefebvre,  ch.  engr,.  State  Hy.  Dept., 
F’hoenix,  2  in.  asphalt  bituminous  or  con¬ 
crete  on  4  in.  bituminous  iiaving.  *'ti-.  42,40o 
s<i.yd.  Federal  Aid  Proje«-t  82-A.  Yuma-tlila 
Bend  Highway. 

Washington  —  Apr.  27,  by  Stale  Hy. 
Comn.,  Olympia,  (S.  K.  mean*  Slate  Bond), 
grading,  etc.,  7.6  mi.  S.  U.  8,  Yakima  <’o.  ; 
concrete  paving,  etc.,  6.3  mi.  S.  R.  9,  F*-d- 
eral  Aid  I’roject  138-B,  Clallam  Co.,  and 
5.3  ml.  S.  R.  2,  Federal  Aid  I’roject  142-(?. 
King  Co.  ;  also  ••rusht‘d  rock  resurfa<-lng. 
etc..  7,30()  cu.yd.  S.  R.  12,  Ix'wis  and 
PacKlc  Counties;  and  constructing  sub¬ 
structure  for  Yakima  River  Bridge  on  S.  R. 
3,  inch  two  23  ft.  wing  wall  abutments,  on<‘ 
30  ft.  pier,  450  cu.yd.  rein. -con.,  etc.  J. 
W.  Hoover,  Olympia,  ch.  engr. 

AVash.,  Fhehalis  —  A|)r.  23,  by  Comrs. 
Ix*wls  Co.,  Improving  5  ml.  Onalaska  Rd., 
Permanent  Highway  14,  25.000  cu.yd. 

excav.,  12,000  cu.yd.  sta.  overh.aul.  ll.ooo 
cu.yd.  crushed  gravel  surface,  etc.  $40,000. 
R.  L.  tlreene,  Chehalls,  engr. 

AVash.,  Seattle — Apr.  26.  by  Comrs.  King 
Co.,  grading,  etc.,  11,000  cu.yd.  I’ermanent 
Highway  41.  $95,000.  T.  R.  Beeman, 

Seattle,  engr. 

California — Apr.  26.  by  State  Hy.  Dept., 
Sacramento,  asphaltic  concrete  surfacing 
and  widening  2.8  ml.  road  between  point  1 
mi.  south  of  Delano  and  northerly 
boundary,  Kem  Co.  R.  M.  Morton,  Forum 
Bldg.,  Sacramento,  engr.  Xot*Ml  Apr.  8. 

Calif.,  lnglewoo«l  —  t).  H.  Duelke,  city 
elk.,  taking  bids  improving  Lime  St. 
between  Oak  and  Cedar  Sts.,  97,040  s<|.ft. 


V 


V 


V 


ENGINEERING  NEWS-RECORD 


Vol.  96. 


S(r«-i-t8  and  Hoads  (Continued) 

KradinK.  15,170  sq.ft,  oiled  roadway,  39,880 
H<i,ft.  :>  in.  oil  macadam  paving,  etc.  W. 
IVffer,  city  engr. 

Calif.,  I.o«  Aagelea — Bd.  Bub.  Wks.  tak¬ 
ing  bids  10  in.  concrete  paving,  etc.,  174.- 
.■■•oo  s<|.ft.  east  half  of  Cahuegna  Bass  Rd. 
.Noted  Mar.  25. 

Calif..  San  Carloh  —  Apr.  26.  by  Town 
Trustees,  improving  various  streets,  5,0o0 
eu.yd.  ex«av..  60,000  sq.ft.  6  in.  waterbound 
nuKaduni  paving  175.000  .S4|.ft.  2  in.  as¬ 
phaltic  «-«>ncrete  surfacing.  56..'>oo  .sq.ft.  6  In. 
concrete  paving,  etc.  <«.  A.  Kneese,  Court- 
liouse.  Redwood  City,  engr. 

Bid*  Received 

It.  I.,  Warwick  —  Metropolitan  Bark 
Coiim.,  Brovidence.  Apr.  3.  improving 
16  mi.  Narragansett  Barkway  from 
Spring  (Jreen  Rd.  to  Bayside  Ave.  here, 
from  Warren  Ijandscape  &  Kng.  Co.  War¬ 
wick  Neck,  Warwick,  gravel  $23,603  ;  and 
from  New  Haven  Road  Constr.  Co.,  70  Hill 
St..  New  Haven,  t'onn.,  macadam  $61,468. 
Noted  Apr.  1 

Connecticut  —  J.  A.  Macdonald,  comr. 
State  Hy  Dept.,  Hartford.  Mar.  30,  rein.- 
«on.  paving,  etc.,  28,718  ft.  Middletown- 
.New  Haven  Rd.  in  Middletown  and  Dur- 
liaiii,  from  F.  Arrigoni  &  Son.  Inc.,  624 
■Main  St.,  Middletown.  $214,647,  1,650  ft. 
liroad  Brook-Kllington  Rd.  in  West  Wind¬ 
sor,  front  Ijitne  Constr.  Co.,  37  Colony  St.. 
.Meriden,  $11,097,  and  19,316  ft.  Willi- 
n:;mtic-l’utnam  Rd.  in  Chaplin  and  Wind¬ 
ham.  from  J.  Arborio,  59  Center  St.,  New 
Haven.  $137,141  ;  7  in.  native  stone  mac¬ 
adam  paving  25,000  ft.  Hartford-Tolland 
Turnpike  in  Vernon  and  Tolland,  from  K. 
1,  Oobeille  Inc.,  1147  Main  St.,  Worcester. 
Mass.,  $86,641  ;  grading,  etc.,  8.380  ft.  Bos¬ 
ton  Bost  Rd.  in  Guilford,  from  A.  G. 
Bianchi  &  Co.,  98  I.incoln  Bark.  Long- 
meadow,  .Mass.,  $33,837  ;  grading  and  ap¬ 
proaches  on  Old  Saybrook  Grade  Crossing 
elimination  In  Old  Saybrook,  from  Ij.  K. 
Mcl..aughlin,  200  Jefferson  Ave.,  New  Lon¬ 
don,  $53,614  ;  grade  crossing  elimination  in 
Blainlield,  from  J.  latrrenzi,  7  Main  St., 
la^ominster.  Mass.,  $36,658  ;  and  12  ft.  span 
rein. -con.  box  culvert  and  grading  in  South 
Main  St.  in  Windsor  Ijocks,  from  A.  De- 

M.arco.  59  Fast  Main  St.,  Blainville,  $19,433. 

N.  Y..  Brooklyn  —  J.  .\.  Guider,  pres. 
Brooklyn  Boro,  Boro  Hall,  Apr.  7,  sheet 
asphalt  repaving  I'tica  Ave.,  etc.  and  in 
\arious  str»el8  damaged  hy  subsurface 
Work,  from  Cvnlde  Asphalt  Baving  Co.,  1 
Bwa.v.,  New  York  City.  $24,6X9  and  $15,750 
respectively  ;  granite  reitaving  Myrtle  Ave,, 
ami  Washington  St.,  etc.,  from  I.s'onard 
Baving  Co.,  233  Bway.,  $122,121;  asphalt 
resurfacing  by  heater  method  various 
streets,  from  Cranford  Co..  52  9th  St., 
*195,574;  and  asphalt  repaving  Bierre|>ont 
St  .  from  Sicilian  Asi)h;ilt  Baving  Co.,  41 
Bark  Row,  New  York  City.  $2,396.  Noted 
•Apr.  1. 

N.  V..  New  York  W.  J.  Flynn,  acting 
pres.  Bronx  Boro.  Crotona  I’ark,  3rd  and 
Tremont  .\ves..  Apr.  8,  from  Asphalt 
t'onstr.  Co..  208  Bwa.v.,  granite  block  pav¬ 
ing  St.  .Ann's  .Ave.  $161,806.  St.  Anns  Ave,, 
Rae  St.,  etc  .  $99,716.  Ka.st  163rd  St.  $108.- 
203.  B.ergen  .Ave.  $30,028,  and  Kingsbridge 
ltd.  $95,42 1.  from  .1  Meehan  di  Son.  90  AVest 
St  .  Ogden  .\ve.  131,041.  from  St.  George 

Baving  Co.  90  West  St.,  Hast  149th  St. 
*33.786  ;  from  Burnside  Contg.  Co.,  270 
Biirnsidi-  .Ave..  asi)halt  block  repaving  East 
li.7th  St.  $48,715.  Noted  Apr.  1. 

N.  W.  St.  George  —  J.  A.  Lynch,  pres, 
liiehmond  Boro.  Boro  Hall.  Apr.  9,  repaving 
llvlan  Blvd .  from  Vanbro  Constr.  Corp., 
24  Elizabeth  St..  West  New  Brighton,  $121,- 
997.  Noted  Apr.  8. 

New  Jersey— State  Hy.  Comn.,  Trenton, 
Apr  12.  grading  and  rein-con.  paving 
Itioite  2.  Sei-t  9,  Bensauken  Creek  to  Cnion 
Si  lioolhouse.  Camden  Co,,  from  W.  Ei.sen- 
lierg.  Smith-.Austermuhl  Blk.  Camden. 
*10(:.134:  Route  17.  Sect.  1  from  Hacken¬ 
sack  to  Rutherford.  Bergen  t'o.,  from  H. 
Shapiro  Constr.  Co..  Inc.,  Albany,  N.  Y., 
*165.930  Noted  Apr.  1. 

Alaryland-  State  Rds.  Comn,  Baltimore, 
concrete  shoulders  on  5  ml.  Contr.  K-l-A, 
Ken*  Co..  Horn  Kaufman  Contg.  Co..  Den¬ 
ton.  $25,536.  5  mi.  Contr.  B-20-C.  Baltimore 
Co,  from  H.  T.  Campbell  Sons  Co..  Towson 
$38,950,  and  6.5  mi.  t^ontr.  A-2-C  Allegany 
Co.,  from  S  T.  Brotemarkle,  Cumberland. 
$43,510;  concrete  paving  1.2  mi.  Contr. 
Wt»-46,  Worcester  Co.,  from  Hanneman- 
Biirroughs  Co..  Salisbury  $31,770.  2.35  mi. 
t'ontr.  D-29,  IVirchester  Co.,  from  T,ayfleld 
A-  Waller.  Quantico  $39,391,  0.78  mi.  Contr. 
11-41,  Harford  Co.,  from  Sutton  Contg.  Co., 
T’hila.,  Ba.  $26,013,  and  143  mi.  Contr. 
ci,-60.  Carroll  Co.,  from  Adams  &  Marino, 
tild  Town  Bank  Bldg.,  Baltimore,  $46,149. 
Noted  Mar.  25. 

Maryland  — State  Rds.  Comn.,  Baltimore, 
M.ir.  30.  t'oncrete  ttaving  2.27  mi.  Contr. 
B-67.  Baltimore  Co.  from  H.  T.  Campbell 


&  Sons  Co.,  Towson  $52,877.  1  mi.  Contr. 
y-35  Queen  Annes  Co.,  and  0.95  ml.  Contr. 
CG-38,  Caroline  Co.,  from  B.  D.  Bhillips, 
Salisbury,  $16,836  and  $15,164  respectively; 

0.91  mi.  Contr.  AA-46,  Anne  Arundel  Co., 
from  Ward  &  O'Connell.  New  Amsterdam 
Bldg.,  Baltimore  $15,029,  and  1.7  mi.  Contr. 
S-25,  Somerset  Co.,  from  Roberts  Baving 
Co.,  Salisbury  $59,447  ;  concrete  shoulders 
on  7.33  mi.  Contr.  B-15-A,  Baltimore  Co. 
from  Catalano  &  Bicora  Contg.  Co., 
Knickerlsx'ker  Bldg.,  Baltimore  $45,628, 
and  6.8  mi.  Contr.  F-5-B.  Frederick  Co., 
from  E.  C.  Valentine.  Rocky  Ridge,  $50,578. 

Md.,  Baltimore — Bd.  Awards,  sheet  as¬ 
phalt  i>aving  12,530  sq.yd.  Contr.  323,  from 
B.  Flanigan  &  Sons,  Harford  Rd.  and  Bal¬ 
timore  and  Ohio  R.R.  tracks  $61,140,  and 
10,900  s(|.yd.  Contr.  324,  from  Baltimore  As¬ 
phalt  Block  &  Tile  Co.,  1320  Monroe  St. 
$52.391 ;  also  concrete  paving  5,570  sq.yd. 
Contr.  325,  from  Arundel  Constr.  Co., 
Knickerbocker  Bldg.,  $15,993.  Noted 
Apr.  8. 

Md.,  Towson — Comrs.  Baltimore  Co.,  con¬ 
crete  |>aving  1.05  mi.  roads  in  Group  4, 
Mace  and  Chesaco  Aves.,  from  B.  Redding- 
ton  &  Suns,  2  East  Lexington  St.,  Balti¬ 
more.  $26,271.  Noted  Apr.  8. 

North  Carolina — State  Hy.  Dept.,  Raleigh, 
Mar.  30,  grading,  concrete  or  asphalt  pav¬ 
ing  etc.,  13.73  ml.  Broject  550,  Hoke  Co., 
from  R.  G.  Lassiter  &  Co.,  Citizens  Bank 
Bidg.,  Raleigh  $266,402,  9.66  mi.  Broject 
4350,  Granville  Co.,  from  Gregory  &  Wie- 
siger,  Bittshoro  $252,612,  4.76  mi.  Broject 
9o6t»,  Ifuncombe  Co.,  from  R.  C.  Stevens, 
Asheville  $146,784,  5.41  mi.  Broject  886, 
Rutherford  Co.,  from  Wilson  Constr.  t'o., 
Hutherforiiton  $172,166.  7,65  mi.  Broject 

112,  Camden  Co.,  from  Lawrence  &  Brooks, 
Norfolk.  Va.  $229,659,  and  6.04  mi.  Broject 
6690,  Rowan  Co.,  from  R.  Martin  Co., 
Salem,  Va.  $148,444  ;  clearing,  grubbing, 
grading,  etc.,  11.55  ml.  Broject  244,  Jones 
Co.,  and  8.34  mi.  Broject  135,  Halifax  Co,, 
from  N.  L.  Teer,  Durham,  $87,012  and 
$43,998  res|>ectively.  13,36  mi,  Broject  685, 
Stanly  Co.,  from  Atlantic  Baving  Co,,  Salis¬ 
bury  $72,540,  11.11  mi.  Broject  591,  Rock¬ 
ingham  Co.,  from  G.  F.  Cornatzer,  Winston- 
Salem  $55,727,  10.51  mi.  Broject  398,  Robe¬ 
son  Co.,  from  H.  M.  Beaseley,  Lumberton 
$40,099.  and  11.51  mi.  Broject  480,  Wake 
Co.,  from  C.  B.  Hester,  Greensboro  $50,634  ; 
clearing,  grubbing  and  topsoiling,  etc.,  7.6 
mi.  Broject  574,  Montgomery  Co.,  from 
J.  K.  Cecil.  Ta-xington,  $39,247.  Noted 
Mar.  18. 

Louisiana — State  Hy.  Dept.,  Baton  Rouge, 
Apr.  6,  graveling  3.025  mi.  Hammond-New 
Orleans  Highway,  State  Broject  127  E.  St. 
.John  the  Baptist  Barish,  from  W.  C.  Berry, 
Baton  Rouge,  $162,771.  Noted  Mar.  11. 

Teiin..  Knoxville  —  City,  F.  A.  Ault, 
recdr..  Mar.  31,  paving  various  streets,  from 
Murray  Constr.  Co.,  531  South  Gray  St., 
$226,5.35  ;  curbing,  guttering,  sidewalks  on 
various  streets,  from  Flenniken  Constr.  Co., 
Knoxville,  $78,371.  Noted  Mar.  18. 

<>.,  Cincinnati  —  Comrs.  Hamilton  Co., 
Apr.  2,  (e.  e.  means  engrs.  est.),  from 

Bickelheimer  &  Sloan,  406  Balace  Theatre 
Bldg.,  grading  and  tar  bound  macadam  re¬ 
paving  16,900  sq.yd.  State  Rd.  $35,960  e.  e. 
$39,835,  and  14,400  s(|,yd.  Old  Indian  Hill 
Rd.  $30,603  0.  e.  $33,630  ;  from  J.  S.  Sloan. 
2312  Mound  Ave.,  Norwood,  10,400  sq.yd. 
Creek  Rd.  $21,800  e.  e.  $25,000,  31,200  sq. 
yd.  Blainfield  Rd.  $64,823  e.  e.  $73,000,  and 
20,000  sq.yd.  Deerfield  Rd.  $42,380  e.  e. 
$48,810.  Noted  Mar.  25. 

Ind.,  Tivansville  —  Making  surveys  and 
estimates  probably  sheet  asphalt  paving 
Hartz  Ave.  and  Mary  St.  $50,000-$60,000. 
G.  Bfafflin,  city  engr. 

HI.,  Becatnr — Bd.  Ijocal  Impvts.,  Mar.  31, 
grading,  curbing  and  as|)halt  paving  7 
blocks  East  Eldorado  St..  40  ft.,  from  Birt 
&  Driscoll.  Citizens  Bank  Bldg.,  $53,740. 
Engrs.  est.  $49,237.  Noted  .Tan.  14. 

Illinois — State  Dept.  Highways  &  Pub. 
Wks..  Springfield,  Mar.  31,  concrete  paving 
7.3  mi.  Route  16  Sects.  23-  and  23-T, 
Macoupin  and  Madison  Counties,  from  W. 
F.  Smith  Co.,  Rennsalaer,  Ind.,  $122,486, 
0.75  mi.  Route  9,  Sect.  30,  Hancock  Co., 
from  Cameron,  Joyce,  Smith  &  Eddie  Co., 
Keokuk.  la.,  $16,370,  7.39  ml.  Routt  31, 
Sect.  14,  Schuyler  Co.,  from  M.  Hayes  & 
Sons,  209  South  La  Salle  St..  Chicago.  $150,- 
717,  4.06  mi.  Route  31,  Sect.  BT,  Fulton 
Co.,  from  H.  A.  Carpenter.  Brazil,  Ind., 
$114,826,  0.38  mi.  Route  16,  Sect.  12-X, 
Shelby  Co.,  from  W.  F.  Sell.  Pana,  $7,693. 
17.86  mi.  Route  40.  Sects.  10  and  11,  Jo 
Daviess  Co.,  from  Harnson  Eng.  &  Constr. 
Co.,  Kansas  City,  Mo.,  $349,998,  0.53  ml. 
Route  19,  Sect.  86-W-2,  Cook  Co.,  from  I. 
I.  Dunnegan  Constr.  Co.,  Shenandoah,  la., 
$11,966,  5.6  mi.  38.  Sect.  6,  Jersey  and 
Green  Counties,  from  G.  A.  Hackett,  De¬ 
catur.  $118,010,  concrete  paving  and  4  ft. 
widening  17.98  mi.  Route  30,  Sects.  1,  2,  7 
and  8.  Peoria  Co.,  from  Harrison  Eng.  & 
Constr.  tv>.,  506  Mutual  Bldg.,  Kansas  City, 
Mo.,  $344,639,  all  above  18  ft.;  3  ft. 


widening  0.11  mi.  Route  4.  .s.  r, , 

Macoupin  Co.,  from  Edwardsvili. 

Co.,  Edwardsvllle,  $576  ;  grading  ;s 
Route  38,  Sect.  3-A,  Jersey  Co ,  r.H 
mi.  Route  12,  Sect.  17-V-l,  Marion  <  fr,,;: 

Smith  Bros.  Constr.  Co.,  Decatur  u, 
and  $18,848  respectively,  1.36  mi.  i.  ,ute  V 
Sect.  42-A,  Saline  Co.,  from  Keetlii.;  itm.' 
Auburn,  $15,781,  and  0.64  mi.  p' 

Sect.  13-A,  Jackson  Co.,  from  ii.iinili..'',: 
Hoffman  Constr.  Co.,  Carbondale,  ii;7'u 
Noted  Mar.  18.  '  ’ 

WiitronHin— State  Hy.  Dept.,  at  i  oruv  • 
Citizens  Natl.  Bank  Bldg.,  V .  .on.vm 
Rapids,  Apr.  1,  grading,  concrete 
etc.,  27,106  sq.yd.  Federal  Aid  Brojei  t  ■•..-,1' j, 
flreen  Lake  Co.,  from  Wausau  Iri.>  wl,’' 
Wausau,  $94,818.  Noted  Mar.  2.-^^ 

WU.,  Wauwatosa — B<l.  Bub.  \\  1 

Brigbam,  secy.,  Apr.  2,  30,700  ft.  r.  .n 
paving,  etc..  North  Ave.  between  Sw  m  p.i 
and  Spring  Ave.,  from  Jacobus  4;-  U  iniiiiu' 
Constr.  Co.,  1  State  St.,  $78,05;i 
Mar.  25.  '  ” 

Minn.,  St.  Paul  —  A.  E.  Eggi  1 1  ,||y 
purch.  agt..  Mar.  30.  oil  asphalt  iMvini: 
Hamline  Ave.  between  Hewitt  ami  I’ni- 
versity  Aves.,  and  Burr  St.  between  i'iiiiin> 
and  Jenks  Sts.,  from  Hanlon  &  Dak.  -,  ir.ni 
Merchants  Natl.  Bank  Bldg.,  $32,61.;  .•qi.i 
$37,600  respectively.  Noted  Mar.  2; 

Kan.,  Holton — Clerk  Jackson  Co  grad¬ 
ing  11.855  mi.  Federal  Aid  Project 
B,  C.  D  and  E.  from  Tibbets  4;-  Tildii-ts 
Kansas  City,  $49,174  Noted  Mar.  1 

MisHoiiri  —  State  Hy.  Comn.,  .!•  'i.r..«in 
City,  Mar.  19,  from  Hamilton  Hoffniiin  c,, 
Carbondale,  Ill.,  grading  4.455  no  road 
from  I.J1  Plata  north  and  south  $2,.5i;;..  t  17 
mi.  road  from  I^a  Plata  south  $2,ii:’.'..  l>oth 
in  Macon  Co.,  2.924  mi.  Millard-I,a  i’l.ita 
Rd.  $1,350.  2.879  ml.  I..ancaster-Mai  ..n  Kd 
$1,382,  both  in  Adair  Co.,  frotn  M.tro|Kdi- 
tan  Baving  Co.,  St.  Joseph,  1.095  mi  .'Han- 
berry-Albany  Rd.,  Gentry  Co.  $4,802,  from 
McAleneeley  Co.,  Decatur.  III.  .  4.919  mi. 

Mercer-Princeton  Rd.  $2,903,  2. 69.'.  no 

Princeton-Trenton  Rd.  $1,784.  and  2.47i'.  mi 
Mercer-Lineville  Rd.  $1,578,  all  in  .M.r.cr 
Co.,  from  W.  P.  McGeorge  4t  Co  .  Pine 
Bluff,  Ark.,  4.445  mi.  road  from  Washington 
south,  Franklin  Co.  $23,132,  3.191  mi  road 
from  Fulton  north,  Callaway  Co.  $D.MT, 
and  3.199  mi.  same  road  $24,652,  fn  in  .1 

L.  Wells  Co..  Rock  Island.  Ill.,  3.92  tni  Lt 
Blata-Macon  Rd.,  Macon  Co.  $10,421.  and 
3.796  mi.  .same  road  $12,025,  from  S  J 
Groves  &  Sons  Co.,  Minneapolis,  .Minn. 
4.949  mi.  road  from  Ava  east  $57,222.  1  :.v: 
mi.  road  from  Ava  north  $35,157,  both  in 
Douglas  Co..  1.764  mi.  road  from  l!rul.- 
west.  Iron  Co.  $42,514,  grading  ami  '*  ft 
concrete  paving  4.053  mi.  Iowa  State  I.ine- 
Bethany  Rd.  $47,922,  and  4.025  mi  sann- 
road  $50,776,  all  in  Harrison  Co.  ;  from  .1 

M.  Roarke  &  Son,  Anderson,  30  ft.  gr.uiing 

4.887  mi.  Cass  Co.  Line-Adrian  Rii.  $'22.- 
895,  and  3.75  mi.  Kansas  City-Joplin  ltd 
$14,242,  both  in  Bates  Co,,  from  t'arte- 
Harlarf  Con.str.  Co..  West  IMains,  t.X'd  mi. 
Cabool-Howell  Rd.,  Texas  Co.  $4  2.96.',.  from 
Winstead  &  Gunter,  Siloam  Springs.  .\rk , 
4.072  mi.  Adrain-Butler  Rd.  $18,176.  and 
3.553  mi.  road  from  Butler  north  and  south 
$12,761,  both  in  Bates  Co.,  from  .\l  17 
Gillioz.  Monett,  4.369  mi.  Clever-Nixa  ltd, 
Christian  Co.  $52,911,  from  L.  W.  Spengl>  r, 
Kansas  City.  0.734  mi.  Boonville-i’.ellair 
Rd.,  Cooper  (io.  $6,532,  from  N.  C.  Coss,,ta 
&  G.  A.  Nichols.  Oklahoma  City,  '  'kla.. 
4.136  mi.  road  from  Warrensburg  n,,rth, 
John.son  Co.  $35,073,  from  C.  I.  Williams, 
Monett,  4.142  mi.  Clever-Nixa  Rd.,  Chri.stian 
Co.  $22,487  ;  from  J.  R.  Burner,  01,1, ,ng, 
III.,  18  ft.  gravel  surfacing  4.243  mi.  Fair 
Play-Humansvllle  Rd.,  Polk  Co.  $21,12''. 
from  C.  K.  Kost,  Joplin,  3.769  mi.  Bottiona- 
West  Plains  Rd.,  Howejl  Co.  $10,636,  '^"7 

mi.  same  road  $11,707,  4.109  mi.  road  frnn; 
West  Plains  west,  Howell  Co.  $8,462,  and 
3.563  mi.  Pomona-West  Plains  Rd..  H,,vv,II 
Co.  $13,938.  from  Hannibal  Constr. 
Hannibal,  4.253  mi.  road  from  Cant,,n 
north.  Lewis  Co.  $42,382,  and  4.031  mi. 
same  road  $30,775,  from  H.  A.  Worman. 
Pittsfield,  Ill.,  4.318  ml.  Brunswick-Keyt.'s- 
ville  Rd.,  Chariton  Co.  $6,362,  and  2.o6  mi 
same  road  $7,361  ;  from  C.  L.  Johns, ,n. 
Warrensburg.  18  ft.  chat  surfacing  2  IP' 
mi.  road  from  Ash  Grove  west,  Greene  <',• 
$38,198  ;  from  Des  Moines  Asphalt  Baving 
Co.,  2nd  and  New  York  Sts..  Des  Moiti,  s. 

la.,  9  ft.  concrete  paving  2.695  mi.  Brin . 

ton-Trenton  Rd.  $16,898,  2.476  mi.  I.in,- 
ville-Mercer  Rd.  $15,428,  and  4.919  mi 
Mercer-Princeton  Rd.  $30,649,  all  in  M,r- 
cer  Co.,  from  .loseph  Kesl  &  Sons.  Edward  — 
vllle.  Ill.,  3.796  ml.  I.41  Blata-Macon  IM  - 
$22,651,  2.92  mi.  same  road  $23,391.  and 
4.17  mi.  road  from  I.ji  Plata  south,  $24.^';. 
all  Macon  Co.,  from  P.  Simons,  Quincy.  Ill  . 
2.924  mi.  Mlllard-I-Ji  Plata  Rd.  $17,369.  ami 
2.879  mi.  I.gtncaster-Macon  Rd.  $17.1"". 
both  Adair  Co.,  also  9  and  18  ft.  concr,  te 
paving  4.455  mi.  road  from  I^a  Plata  noi'li 
and  south,  Macon  Co.  $29,853  ;  from  Rob>  rt- 
son.  Carmen  Constr.  Co.,  Caruthersville.  1 ' 
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^,r.  ,  t  and  Koads  (Continued) 

..  .  r<  te  iMivInjr  3.199  ml.  road  from  Kul- 
Callaway  Co.  $38,233,  from  cr 
H  vkinson  PavlnB  Co..  W^ertown.  S.  D.. 

.  ..•.Vmi  Stanberry-Albany  Rd.,  Gentry  Co. 
ii,- 1  lit  from  Harrison  Kng.  &  Constr. 

rii  ’’■•06  Mutual  BldK-,  Kansas  City. 

.  11-  ml  road  from  Washlnjrton  south. 

i  klin  Co.  $56,775.  from  E.  J.  Elff  Co., 
o.mi  V  111 .  3.101  ml.  road  from  Fulton 
^.“1  Callaway  Co.  $36,686.  and  from  l)u- 
?■  is  i  Co.  Pittsburg,  Kan.,  1.12  mi.  l..amar 
im  l^mte  1.  Barton  Co.  $17,647.  also  grad- 
[ni  I  n  mi.  same  road  $12,874.  Noted 

'  lliinlsvllle  —  Grading  and  bridging 
Highway  45,  State  Aid  Project 
taVi’-'n  from  Smlth-Boyette  Co.,  Bryan,  $74.- 

1.1,.  N'ottd  Mar.  11. 

«a»h  Seattle— Bd.  Pub.  Wks..  Mar.  26. 
or  . lime  ’etc..  35.000  cu.yd.  Alaska  St.,  from 
^  otteson  Co.,  Inc.,  2523  32nd  St.  S.,  $29.- 
C.'.  and  concrete  xmving,  etc.,  32nd  Ave. 

\‘  \V  et  al.  from  Fiorito  Bros.,  3950  6th 
V  M'  .  $110,875. 

(I’llif..  I.«"  Angeles — From  Brockman  & 
(ilirl.n  1556  Murray  Ave.,  improving 
Virc.  .St  between  Alvarado  and  Allesandro 
vits  grading  $14,900.  98,580  sq.ft.  5  In.  con- 
i'aving  $0,205  lar  sq.ft.,  etc.,  total 
t'll'To;  from  J.  M.  Shull.  Riverside,  70th 
SI  iiftween  Hoover  and  Ve-mont  Aves., 
1-riilinc  $1,900,  115,478  sq.it.  concrete 

iia\iiiE  $''10  P***"  total  $31,250. 

''tuiif..  Ia>s  Angeles  —  Supervs.  I^s 
Ancele.s  Co..  Mar.  29.  curbing,  guttering, 
walk's  and  grading  3.851  cu.yd.  portion  of 
iK-fin  .\ve.,  Co.  Impvt.  416,  from  G.  H. 
Osswald  366  East  5Sth  St..  $37,452  ;  grad¬ 
ing  6  and  8  In.  concrete  paving,  etc. 
inirtions  of  College  and  Ocean  Aves.,  from 
1;  It  Curtl.«.  2440  East  26th  St.,  $105,385. 
Notsd  Mar.  18.  ^  . 

(  alif..  San  Diego — Common  Council.  Apr. 
from  Griffith  Co.,  25  14th  St.,  Improving 
Anil  St..  Monroe  and  Meade  Aves..  143,565 
ss|  ft  1  in.  Warrenite  paving  $0,188  per  sq. 
ft  ,  14,661  sq.ft,  concrete  sidewalk  $0,215, 
;  lin.ft.  concrete  curbing  $0.65,  etc., 
total  $38,373.  Noted  Feb.  4. 

.\ltii.,  Calgary — See  "Contracts  Awarded." 

Contracts  Awarded 

J..  Trenton — Mercer  Co..  Courthouse, 
(old  aiiplication  of  tar,  etc.  anproximately 
r.ii  mi.  various  roads,  to  Good  Roads  t'o., 
I'niH-r  I'arby,  Pa.,  $27,214.  Noted  Apr.  8. 

I'ennH.vIvania — State  Ily.  Comn.,  Harris¬ 
burg,  (K.  means  Knnte  and  A.  means  Appli- 
I'siiiiiiil,  rein, -con.  paving,  etc.,  5,3<I6  sq.yd. 
I!  44,  .\.  13933,  Adams  Co.,  to  tV.  Grant 
Itaiiit,  Red  Lion.  $19,338,  16.766  sq.yd.  A. 
:’,t.42.  Beaver  Co.,  to  D.  W.  Challls  &  Sons, 
.''.wickley,  $67,810,  41.708  sq.yd.  R.  235,  A. 
‘.’'•bi.  Columbia  Co.,  to  I-ane  Constr.  Co., 
37  ('oiony  .St..  Meriden.  Conn.,  $220,748, 
17.3e!t  si|.yd.  A.  3794  and  3525,  Jefferson 
and  Clearlield  Counties,  to  Metzger-Kirk- 
patrick  &  Wallis,  Emporium,  $62,245,  and 
I’.".. .',36  sq.yd.  A,  3855,  Dauphin  Co.,  to 
Swanger  &  White.  Lebanon,  $l<t0.844  ;  also 
grading,  etc.,  86.300  cu.yd.  R.  219,  Sect.  3, 
ci.arlield  and  Canter  Counties,  to  Edwards 
lUiim  Co..  Greenshurg,  $116,747.  Grand 
pital  $587,732.  Noted  Apr.  1. 

Maryland — State  Hy.  Comn.,  Baltimore, 
concrete  paving  2.69  ml.  Contr.  HO-41, 
Howard  Co.,  to  M.  J.  Grove  I.ime  Co.,  I..ime 
Kiln,  $54,225,  0.91  mi.  Contr.  AA-46.  Anne 
.\rundel  Co.,  to  Ward  &  O’Connell.  New 
.\msterdam  Bldg.,  Baltimore,  $15,029,  0.95 
mi.  Contr.  CO-38,  Caroline  Co.,  and  1  ml. 
Contr.  y-35.  Queen  Anne’s  Co.,  to  P.  D. 
i’liillilis,  Salisbury,  $15,164  and  $16,836  re- 
si'.ctively,  1.7  ml.  Contr.  S-25.  Somerset 
Co.,  to  Roberts  Paving  Co.,  Salisbury,  $59,- 
4  47,  and  2.27  mi.  Contr.  B-67,  Baltimore 
''o  .  to  H.  T.  Campbell  &  Sons  Co..  Tow- 
son,  $52,877 ;  concrete  shoulders  on  7.35 
mi.  Contr.  B-15-A.  Baltimore  Co.,  to  Cata¬ 
lano  &  Picora  Contg.  Co.,  Knickerbocker 
Bldg.,  Baltimore,  $45,628,  and  5.33  ml. 
Contr.  M-l-A,  Montgomery  Co.,  to  Gosnell, 
Rus.sell  Co.,  Frederick,  $36,188.  Grand  total 
!'2'*5.394.  Noted  Mar.  18. 

Md.,  Italtlmore  —  Flushing  surfaces  of 
road.s  and  streets  during  year  1926,  to  J. 
'■.ilibons.  2709  Allendale  Ave.  $50,100. 

Md.,  Baltimore  —  Sheet  asphalt  paving 
1  .5IMI  sq.yd.  Contr.  317,  to  P.  Flanigan  & 
.''on.  Harford  Rd.  and  Baltimore  &  Ohio 
B  R.  tracks.  $84,423  ;  9,080  sq.yd.  Contr. 
■'18,  to  .Arner.  Paving  Co..  Montebello  Ave., 
$15,680;  12,400  sq.yd.  Contr.  319,  to  Arundel 
Contg.  Co.,  Knickerbocker  Bldg..  $33,692. 
flrand  total  $163,795.  Noted  Apr.  1. 

M .  Va.,  Huntington  —  Cabell  Co.,  to 
H.irri.son  &  Dean,  Old  Walton  Bldg.,  con- 
'  r.  te  paving  1.1  mi.  I»ng  Branch  Rd., 
I’roject  15  $29,560,  1  mi.  Mt.  I’nion  Rd., 
i’roject  14  $29,102,  also  1.95  mi.  McCoy  Rd. 
•ind  Norway  Ave.,  Projects  13  and  16  $45,- 
to  Hatfield  Constr.  Co.,  41 8|  10th 
St  .  2.5  ml.  Prices  CtHik-Wayne  Co.  line  Rd.. 
I’roject  $12,  $82,714,  all  16  ft.  Noted 

•M.ar.  11. 


North  Carolina  —  State  Hy.  Dept..  Ra¬ 
leigh.  clearing,  grubbing,  grading,  etc..  11.51 
mi.  Project  664,  Richmond  Co..  tt>  W.  C. 
f’arter,  Mebane,  $79,545.  Noted  Feb.  18. 

Fla.,  tiroveland — Brick  paving  28  bbs-ks 
various  streets,  to  J.  B.  McCrar.v  Co..  Citi¬ 
zens  A  Savings  Bank  Bldg.,  Atlanta,  Ga., 
$111,393. 

Mias.,  HiloxI — Bd.  City  Comrs.,  asphaltic 
concrete  and  sheet  asi>halt  paving  Bay  View 
Terrace,  1st.  2nd.  West  George,  Sartini, 
Thelma,  St.  Charles.  St.  John  and  St.  Peter 
Sts.,  Father  Ryan.  Wilkes  and  Forest  .\ves., 
to  Southern  Paving  Constr.  Co.,  Volunteer 
Life  Bldg.,  Chattanooga.  Tenn.,  $474,943; 
concrete  paving  Hopkins  St.  and  Collins 
Ave.,  to  A.  H.  Alvis,  New  Orleans,  Iji., 
$8,136.  Noted  Mar.  11. 

.MIhn..  Loiiiaville  —  Grading,  curbing, 
guttering,  sewers  and  brick  on  concrete 
liaving  8,500  sq.yd.  various  .streets,  to 
Merrill  Eng.  Co..  Jackson.  $30,ooo. 

Ohio — IVut.  Hys.  A  Pub.  Wks.,  Columbus, 
grading  and  brick  on  «'oncrete  paving,  eti . 
4.709  ml.  S«*ct.  "A"  Cleveland- West  Rich¬ 
field  Rd.  20  ft.,  to  Steudebaker  A  Son, 
Greenville,  $255,104.  Noted  .Aiir.  1. 

O.,  Clevelanil — Comrs.  Cu.vanoga  Co..  Im- 
liroving  Mackenzie  Rd.  2.  6.8oo  lin.ft  <-on- 
crete  curbing,  6,800  lin.ft.  4  in.  tile  drain 
gutter,  2,300  cu.yd.  earth  excav.,  and  6, sou 
sq.yd.  concrete  |>aving,  to  Good  f'onstr.  Co., 
Leader-News  Bldg.,  $24,507. 

MIrh.,  .Mason — Ingham  Co,.  16  ft.  gravel 
surfacing  3.506  mi.  Alaidon-Meridian  Rd.  6, 
to  Sadler  A  Rector  Co.,  Willlamston. 
$28  420 

Mich.,  River  Rouge  (br.  Detroit) — For 
8  in.  vibrolithic  paving  60,000  sq.yd.  Anchor 
St.,  Vlsger,  Bromley,  Morrow,  Holford, 
Frazier,  Campbell,  and  Brownlee  Aves.,  to 
R.  J.  Powelson  Co.,  6530  EpwortU  Blvd., 
Detroit,  $225,000.  Noted  Apr.  1. 

lUinola — State  Dept.  Pub.  Wks.  A  Build¬ 
ings,  Div.  Highways,  Springfield,  to  L.  B. 
Dyer  Constr.  Co.,  Hooperston,  concrete 
paving  Route  18,  Sect.  48,  Peoria,  Knox 
and  Fulton  Counties  $93,505,  to  Casey 
Constr.  Co.,  Casey,  Route  11,  Sect.  40, 
Madison  and  Bond  Counties  $131,928,  to 
Madison  Constr.  Co.,  Edwardsville,  Route 
34,  Sects.  1  and  2,  Saline  Co.,  $257,000, 
Route  34,  Sect.  3,  Pope  and  Hardin 

Counties  $110,595,  to  Smith  Bros.  Constr. 
Co.,  Route  34,  Sect.  4,  Hardin  Co.  $134,337, 
Route  34,  Sect.  5,  Hardin  Co.,  $130,000,  to 
Hamilton-lioffman  Constr.  Co.,  Carbondale, 
Route  34,  Se<'t.  6,  Pope  and  Hardin 

Counties  $136,726.  and  Route  34,  Sect.  7, 
Pope  Co.  $96,98'7,  to  W.  D.  I.a>nergan 
Constr.  C?o..  Streator,  Route  40,  Sect.  5, 

Carroll  Co.  $145,398,  Route  40,  Sect.  7, 

Carroll  and  Whitesides  Counties  $164,242. 
Route  40,  Sect.  8.  Whiteside  Co.  $93,131 
and  grading  Route  40,  Sect.  5  A.  Carroll 
Co.  $16,158.  Grand  total  $1,510,016.  Noted 
Jan.  14  and  Mar.  4. 

Ill.,  Chicago — Bd.  Local  Impvts..  Room 
207,  City  Hall,  grading,  *-urbing,  guttering, 
sewering  and  as|)halt  on  6  in.  concrete  pav¬ 
ing  North  Fris<-o  .Ave.  from  I.,awrence  to 
Ainslie  St.,  and  Howard  St.  from  Ridge  Rd. 
to  North  AA’estern  Ave.,  to  Contracting  A 
Material  Co.,  84  4  Rush  St.  South  May  St. 
from  AVe.'st  75th  to  West  76th  Sts.,  East 
70th  St.  from  Kenwood  to  Creiger  Aves., 
grading,  curbing,  guttering,  sewering  and  2 
in.  asphaltic  concrete  i)aving  West  109th 
PI.  from  Vincennes  to  South  llacine  Aves., 
and  South  Winchester  Ave.  from  West  78th 
to  West  79th  Sts.,  to  Amer.  Asphalt  Pav¬ 
ing  Co.,  33  AVest  '\Vashington  St.  ;  grading, 
curbing,  guttering,  sewering  and  10  in.  con¬ 
crete  paving  Grove  St.  from  AVe.st  22nd  St. 
to  Railroad  Subway,  to  J.  A.  Ross  A  Co., 
4561  Armitage  St. ;  grading,  curbing,  gut¬ 
tering,  sewering  and  asphalt  on  6  in.  con¬ 
crete  p.aving  South  Mansfield  Ave.  from 
Railroad  Ave.  to  '\Vest  Roosevelt  Rd., 
Arthington  and  Fillmore  Sts.  from  South 
Menard  to  South  Mayfield  Aves.,  curbing, 
guttering,  sewering  and  removing  pres¬ 
ent  paving  down  to  concrete  foundation 
brought  to  grade  with  asi>halt  binder  West 
Madison  St.  from  ('rawford  to  Cicero  Aves., 
to  White  Paving  Co..  1735  Fulton  St.  :  grad¬ 
ing.  removing  trees,  curbing,  guttering, 
sewering  and  cleaning  pre.sent  paving  and 
1|  in.  asphalt  resurfacing  Morse  Ave.  from 
Sheridan  Rd.  to  North  Ashland  Blvd..  to 
J.  V.  McCarthy  Co.,  77  AVest  AA'ashington 
St. ;  grading,  curbing,  guttering,  sewering, 
filling  and  2  in.  asphalt  on  6  in.  <-oncrete 
paving  Harper  and  Dorchester  Aves.,  from 
East  87th  to  East  90th  Sts..  Black.stone  and 
Dante  Aves.  from  East  87th  to  East  91st 
Sts.,  Kenwood  Ave.  from  East  87th  to  East 
89th  Sts..  Kimbark  Ave.  from  East  87th  to 
East  88th  Sts.,  East  88th  St.  from  Stoney 
Island  to  Kimbark  Aves.,  East  89th  St. 
from  Stoney  Island  to  Kenwood  Aves.,  and 
East  90th  St.  from  Stoney  Island  to  Dor¬ 
chester  Aves.,  to  Conway  Paving  Co.,  844 
Rush  St.  :  grading,  sewering  and  7  In. 
concrete  paving  roadways  and  alleys  be¬ 
tween  Howard  St.,  Sheridan  Rd.,  Bir<'hwood 
and  Greenvlew  Aves.,  b«-tween  Berteau, 


Belleplane,  and  North  Maplewood  Aves  . 
and  North  Rockwell  St.,  between  Montrf>.s«‘. 
Culhim,  North  Claremont  and  North  AA’e.t- 
ern  .Aves,.  between  Bloomingdale.  AA'ahansla 
and  Kimball  Aves.,  and  Ballou  St.,  between 
Bloomingdale  Ave..  Cortland.  Girard  and 
North  AA'ood  Sts.,  between  Fullerton,  Mil¬ 
waukee  and  North  Sacramento  Aves.  and 
Darwin  Terrace,  between  AA'est  Roosevelt 
Rd..  AA’est  13th  St.  South  Kildare  and 
South  Kolln  Aves.,  between  Elston,  Berteau. 
North  Harding  and  North  Crawford  Aves  . 
between  Cortez  and  Augusta  Sts.,  AA'ash- 
tenaw  and  North  California  Aves.,  between 
AA'est  64th.  AA'est  65th,  South  Lincoln  and 
South  Honore  Sts.,  between  East  66th  St.. 
East  Maniuette  Rd.,  St.  I.,iiwrence  and 
Champlain  Aves.,  between  East  66th  St.. 
A’ernon  Ave.  and  Ea.st  Marquette  Rd.,  be¬ 
tween  AA’est  66th  Pi.,  West  67th  St.,  South 
Homan  and  South  St.  I^iuis  Aves.,  between 
East  6Sth  and  East  69th  and  East  70th 
Sts.,  Chapp«-I  and  Clyde  Aves.,  between 
East  75th,  East  76th  Sts.,  Merrill  and  Pax¬ 
ton  Aves.,  l)etween  East  75th  and  East  76th 
Sts.,  E.ssex  and  Kingston  Aves.,  between 
East  73th  and  Ea.st  76th,  Phillips  and  Es- 
s«-x  .Aves.,  between  East  76th  and  East  77th. 
Phillips  anil  Essex  Aves.,  betwe*-n  East 
77th  and  East  78th  Sts..  Essex  and  Phillips 
Aves.,  Is-tween  East  77th  and  East  78th 
St.s.,  Essex  and  Kingston  Aves..  between 
AA'est  87th  and  AA'est  88th  Sts.,  South  I’nion 
and  Emerald  Aves.,  and  l>etween  Ea.st  109th 
and  East  lloth  Sts.,  South  Park  and  A’er¬ 
non  Aves.,  to  Paramount  Constr.  Co.,  82 
AA’est  AA’ashington  St.,  l>etween  Benard  St.. 
Belmont.  Barry  and  Kimball  Aves.,  and 
between  Montro.se.  Cullom,  Drake  and 
North  Central  Park  Aves.,  to  P.  J.  O’Brien 
&  Co..  4  North  Cicero  St.,  lietween  East 
74th  and  Ea.st  75th  Sts.,  I’axton  and  I.uella 
Aves.,  to  J.  Dillon  &  Co.,  6601  Sheridan  Rd 
Noted  M.ar.  18  and  23. 

111.,  I.ake  FiirrNl  —  A’ihrolithic  concrete 
paving  various  streets  in  "Hields  laike 
Forest  Ravine  Park,"  to  Jaicks  Bros.,  107 
-North  Clark  St.,  Chicago,  $46,335.  Noted 
Mar  18. 

111.,  Kuckford — Bd.  lau-al  Impvt.s.  <e.  e. 
means  engineers  estimate),  grading,  curl>- 
ing.  sewers  and  macadam  paving  I  hlis  k 
Bohm  St..  29  ft.,  to  Northern  Illinois  Sui»- 
ply  Co.,  RiM'kford.  $4.ooo  e.  e.  $5, ooo  .  grad¬ 
ing,  curbing,  sewers  and  concrete  |>aviiig  ‘.’..n 
bliH'ks  I’nderwood  St..  30  ft.,  to  F.  N.  John¬ 
son,  1821  Harlem  Bl\d.,  . . .  e.  e.  $25.- 

000,  6  blocks  I'rosh.v  St..  31  ft.,  to  .A.  E 
Rutledge.  Mead  Bldg.,  $37,ooo  e.  e.  $lo,- 
000,  anil  lo  hliM'ks  North  Rockford  Ave., 
AA’elty  and  Daw.son  Sts.  4o  ft.,  lo  Milliurn 
Bros.,  l.Sth  and  Charles  Sts..  $7o,oiio  e.  e 
$81,680.  Grand  total  $131. ooo.  Noted 
Jan.  14. 

\A  Iscnnsin  --  Slate  Hy.  Dept.,  Madison, 
grading,  concrete  iiaving.  etc..  37,3os  sq.yd. 
Kewaunee-ManitowiH-  Rd..  Project  367-.A. 
Kewaunei-  Co.,  to  Jorgenson  Constr  Co., 
Denmark.  $:i9.690  ;  36,996  .sq.yd.  Shawano- 
Bonduel  Rd.,  Project  345-B,  Shawano  Co, 
to  Koepke  Bros.,  Aiqiletiin.  $69,332  ;  and 
101,596  sq.yil.  I  Ishkosh-Fremont  Rd..  Proj¬ 
ect  393-.A.  AA’innehago  Co.,  to  M.  Marlin, 
Berlin,  $267,628.  Grand  total  $i  36.650. 
Noted  Mar.  IS. 

AA'lHcoiisiii — Slate  H.v.  Diqit.,  Aladi.son,  to 
Bos.sert  Coal  Co..  AAi.sconsin  Rapids,  con¬ 
crete  liaving  8,905  sq  vd.  AA’isconsin  Rapids- 
Randolph  Rd..  Job  4274,  $23,645.  12.827  .sq. 
yd  Blenker-Sherry  Rd,.  Job  4267.  $36,586. 
and  10,274  sq.yd.  Hewitt  Rd..  Job  4268, 
$27,886,  all  in  AA  isid  Co.  ;  al.so  to  Colburn  & 
Thurston,  Anoka,  Minn.,  gravel  surfacing 
15.21  mi.  Kilbourn-AA’isconsIn  Rapids  Rd., 
Federal  394-A,  .Adams  Co..  $153,031.  tlrand 
total  $241,168.  .Noted  Mar  18. 

la..  KIkailnr  Clayton  Co.,  to  .1.  Brown 
Constr.  Co.,  Madison  Lake,  Minn..  Improv¬ 
ing  Federal  .Aid  Project  166,  98,821  cu.yd 
excav.  at  $0,255  per  cu.yd.,  992  ft.  15  in 
culvert  labor  $0,30,  3ol  ft,  18  in.  and  150  ft. 
24  in.  culvert  lalsir  $o.40  each. 

la..  Aloiioiia  — Curbing,  guttering  and  lon- 
crete  p.aving  1  4,6oo  sq.yd  various  streets, 
to  Flinn  Paving  Co.,  Sioux  Citv,  $38,447. 
Noted  Mar.  18, 

la..  Sac  City — Sac  Co.,  improving  20.3 
mi.  roads  in  Dists.  2o,  21  and  22.  24,885  cu. 
yd.  gravel  and  124,560  yd.  i  ml.  overhaul, 
etc.,  to  H.  Miller,  Hartley. 

la..  Slgniirney — Keokuk  Co.,  to  McAndrew 
&  Hannah,  Keokuk,  grading,  etc..  Primary 
Rd.  2,  86,334  cu.yd.  excav.  at  $0.30  js-r 
cu.yd.,  1.600  cu.yd.  i-hannel  change  $0  38, 
1,000  cu..vd.  aiiiiroach  excav.  $0.35,  8o,ooo 
sta.yd.  overhaul  $o.02,  l.o2o  ft.  IS  In.  cul¬ 
vert  piiai  hauled  and  placed  $o.40,  and  22o 
ft.  30  in.  $0.60.  Noted  Aiir.  8. 

Alinnesola  —  State  Hy.  Di-pt.,  St.  Paul. 
( F.  .\.  I*,  means  Federal  .Aid  I’rojeet.  and 

K.  I*,  means  Hlate  I'rojeet),  liaving  70.912 
sq.yd.  S.  P,  3-4  5,  Sect.  3.  F.  .'i.  P.  363.  and 
77,760  sq.yd.  S.  P  3-45,  .Sect.  4,  F.  A.  P. 
25,  to  AA’estern  Asphalt  Paving  Corp.,  Ist 
and  Nebraska  Sts.,  Sioux  City,  la.,  $217,- 
034  ;  asphaltic  concrete  paving  67,692  wi.yd. 
S.  P.  10  39,  F.  A.  P.  382.  to  Hanlon  & 
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Strt-et8  and  H>iads  (Continued) 

MtTchantH  |{itnk  Bid*;.,  St.  I’aul, 
$l52,ir>7;  RraditiK,  *-tc..  lito.dtMt  <u.yd.  S.  I’. 

2.  K.  A.  1’.  34!t.  to  Strom  Constr. 
<'o.,  <!ary,  $ti2,4K7,  and  rio.ooo  t-u.yd.  S.  I’.. 
.'i-.'H.  TfnKtrikf-Hinca  Ud.,  to  Nelson,  Mul¬ 
len  Nelson,  .'lu.'i  Tem|>le  Court  Bids..  Min- 
neaiHilis,  $36.S71  ;  also  KradinR  and  bridR- 
iiiR  342,00(1  j'u.yd.  S.  I*.  .'1-31,  and  S.  1’. 
37-21.  Sect.  3,  K.  A.  I’.  37(!,  to  Nolan  Bros., 
IS  North  2nd  St.,  M  inneai«jlls,  $144,282. 
and  $(>2,024  respeetlvely.  Brand  total 
$(;74.Sti,'i.  Noted  .Alir.  1. 

Minn..  KiiresI  I.uke— 1>.  1'  Melostad,  vil- 
biRe  reedr.,  7-S  in.  paviiiR  apiiroxiniately 
I3.00((  sij.jd.  various  streets,  to  ('.  K.  S»ul- 
ley  K<iuii>nient  Co..  212  l>akota  BldR  .  St. 
Baul,  at  $2.10  is  r  .si|.yd.,  total  $30,4  30. 

Kail.,  llajs  Bills  Co..  RradiriR  10  12  mi 
Kt'deral  Aid  Brojeet  2St;-A  and  B.  ini',  two 
10  X  24  ft.  box  span  bridRe.  to  ti.  B. 
Feldeti.  Hays.  $41. .'>.31.  Noted  Mar.  1. 

Smith  Itakotn  State  Hy.  Dept.,  Bierre, 
t  B.  .\.  !•.  meaiiH  Federal  -Aid  I’rojeet), 

RradiiiR.  ete.  !(..3.'i  ml.  K.A.B.  2((('i-.\.  Butte 
I'o.  to  Coo|KT  &  Marsh.  Speartish,  $23.4!(!(  ; 

4  31  mi  K  A  B.  OC-B,  Todd  Co.,  to  (1.  A. 
•MeAllister,  Belvid>  r>',  $8,400  ;  and  1.3.44 

mi.  K.A.B.  lOO-B.  .Aurora  Co.,  to  U.  B.  KtiR- 
land.  Mitehidl.  $44.77t).  Brand  total  $7(1,- 
7(i.';. 

North  Itukota  —  State  H.v,  Comn.,  Bis- 
mark,  RradiiiR  and  eoiierete  itaviiiR  2o.2o2 
mi.  Federal  Aid  Brojeet  2.30-A.  and  17.0.'>ri 
ml.  Federal  Aid  Brojeid  2(i2-A.  Sioux  t^o., 
to  Stevens  Bros.,  (112  Fndieott  BldR.,  St. 
Baul,  Minn..  $00,8.15  and  $101,313  respee- 
tivelv.  Noted  Mar.  11. 

N.  O..  Fort  Yutea — Sioux  Co.,  (a)  Rrad- 
liiR  (h)  eoncrete  eulverts  on  (1)  139,509  eu. 
yd.  Federal  Aid  Brojeet  256,  and  (3)  146.- 
804  eu.yd.  Federal  Aid  Brojeet  262.  to 
Stevens  Bros..  612  Fndieott  BldR.,  St.  Paul, 
Minn.,  (all  $58,463  (hi)  $32,391  (a3)  $53,- 
535  and  (b3)  $45,777.  (Irand  total  $192,166. 

W.vomiiiK:  —  State  Hv  I'eiit.,  Cheyenne, 
(e.  e.  ineaiiH  eiiRrs.  est.)  RradiiiR.  erushed 
Rravel  surfaeiiiR.  eti-.  15.5  mi.  Federal  Aid 
Brojeet  10  (reo|>ened),  to  Tobin  Maloney, 
Oklahoma  (’ity,  Okla.,  $104,686  e.  e.  $27(1,- 
578  ;  surfaeiiiR  and  I'ulverts  on  7.(1  mi. 
(’odv-Bowell  ltd..  Fed«-ral  Aid  Brojeet 
103-A.  Bark  (*o.,  to  TaRRart  t'onstr  «'o., 

Cody.  $51,117  e.  e.  $75, . .  also  RradinR 

and  7  timber  bridRes  on  25.9  mi.  Fiab-ral 
Aid  Brojeit  101-.\,  Sweetwater  ('o.,  to 
Sebarroek  X:  Bursel,  Box  316,  Casper,  $71.- 
733  e.  e.  $108,030.  Brand  total  $317,536. 
Noted  Mar  25. 

Texas —State  Ily.  Comn.,  Austin,  bitu¬ 
minous  surfaee  treatiiiR  161  mi.  roads  in 
Red  River,  Bowie  Cass,  Titus,  Delta,  Collin, 
Denton  and  AVise  Counties,  to  H.  K.  Mo- 
Collum.  1507  F.  &  M.  Bank  Bldp..  Ft. 
Worth.  $190,700,  enRrs.  est.  $300,000;  119.37 
ml.  roads  in  Bell,  Williamson  and  Milam 
Counties,  to  MeCIutiR  (''onstr.  Co..  Cleburne. 
$174,898,  enRrs.  est.  $250,000;  183  mi.  roads 
In  Howard.  Martin.  Midland,  Ector.  Scurry, 
Brewster  and  Better  Counties,  to  Cocke  & 
Turner,  Marshall.  $230,720.  Engrs.  est. 
$400,000.  Grand  total  $596,318.  Noted 
Aiir.  1. 

Tex.,  neaiimmit  —  Rock  asphalt  paving 
various  streets,  to  Fvalde  Rock  Asphalt 
Co,.  Franklin  and  Archie  Sts.  $333,289. 
Not*'d  Mar.  11. 

Tex.,  C’lurksvllb' — Red  River  Co..  Rrading, 
eleariiiR.  RrubbitiR.  bridginR  and  gravel  sur- 
f!t<-inR  1.01  ml.  State  Highway  66.  State  Aid 
Brojeet  364-A.  to  Tibbetts  Constr.  Co., 
.loseph  BldR.,  Ft.  Worth,  $42,980.  Enprs. 
e.st.  $4  6,500.  Noted  Apr.  1. 

Tex.,  nallas  -  •  Dallas  Co.,  grading, 
bridging  and  gravel-surfacing  3.05  mi. 
Highway  78,  State  Aid  Brojeet  643,  16  ft., 
to  A.  .iaekson.  4704  Bryan  St.,  $23,648. 
Engrs.  est.  $32,5oO,  Noted  Apr.  1. 

Tex..  F^HRle  Fake — Oflice  of  R.  T.  West¬ 
moreland,  mayor,  evtrbing.  guttering  and 
6  in.  conert'te  i)aving  Main  St,  and  around 
Souare,  to  Brown  &  Root,  Beorgetown. 
$27,364.  Tills  corrects  report  in  Apr.  1 
issue. 

Nev..  Keno — Asjihaltic  concrete  paving, 
etc..  660,000  s<i.ft.  various  streets,  to 
Smith-l’eterson  Co..  Reno,  $129,600.  Noted 
Apr.  1. 

Wash.,  Seattle — Bd.  I’ub.  Wks.,  brick  and 
concrete  paving  North  36th  St.  et  al.,  to 
Erickson  Paving  Co.,  Henry  Bldg.,  $81,477. 
Nott'd  .Apr.  1. 

Wash.,  Taeonin  —  Comrs.  Pierce  Co., 
paving  3  ml.  South  Prairie- Buckley-WIlke- 
son  Highway,  to  Albertson,  Cornell  Bros.  & 
Walsh.  2  South  Tacoma  St.,  Tacoma; 
$74,850. 

AVuMh..  AValla  AValla— Comr.  Walla  Walla 
Co,  ciinstrueting  3.82  mi.  Sudbury  Rd. 
between  Thell  and  Rulo.  31.698  eu.yd. 
exe.av,,  14,292  eu.yd.  borrow,  9,548  eu.yd. 
solid  rock  excav.  and  8,400  eu.yd.  two 
course  surfacing,  etc.,  to  J.  Tobin  &  Son, 
Eltopia,  $56,017. 

Wash.,  AVenatehee — City  Council  23,400 
8<i  yd.  8  in.  and  7,700  sq.yd.  7  In.  concrete 


paving  Columbia  and  A'akima  Aves.,  to 
P.  H.  Adams  &  Co..  Wenatchee,  $110,721. 

Fallf.,  Nun  .A iiselmo-— F.  D.  Burrows,  city 
elk.,  grading,  hydrated  eoncrete  curbing, 
guttering,  asphaltic  concrete  paving,  etc. 
Florence.  Oak  Knoll,  Pastor!  Aves.,  etc., 
to  Pacific  States  Constr.  Co..  Call  Bldg., 
San  Francisco,  $20,495.  Noted  Mar.  18. 

Fallf.,  Han  FranelHeo  —  Golden  Gate 
Heights  Tract,  grading,  sewers,  etc.,  in 
Golden  Gate  Heights  Tract,  to  H.  N.  Mc¬ 
Clure,  608  Octavia  St.  $589,000. 

Ontario — Dept.  Highways  Toronto,  con- 
t'rete  paving  6.75  mi.  road  westerly  from 
Colborne.  Contr.  1273,  to  Paving  &  Mastic 
<'o..  Federal  Bldg.,  Toronto,  $200,000; 
grading  6.5  mi.  road  from  Chatsworth  south 
towards  Durham,  t'ontr.  1285,  to  F.  Wil¬ 
liams,  Mitchell,  Ont.  $25,000,  6.1  ml.  road 
from  swamp  north  of  Marktlale  southerly, 
Contr.  1286.  to  A.  B.  Mi-Feod,  120  Ney- 
wash  St..  Orillia,  $25,000,  12.2  mi.  road 

from  Joyceville  to  i>oint  2.5  mi.  north  of 
Seeleys  Bay  Contr..  1307,  to  McGinnis  and 
t)‘Connor,  Kingston,  $3(i.00(i  ;  asphaltic  con¬ 
crete  (black  base)  jiaving,  6.4  mi.  road 
from  .Allanburg  to  AVellantl.  Contr.  1289,  to 
Dufferin  Constr.  Co.,  Bathurst  St.,  Toronto, 
$225,000  ;  surface  treating  8  mi.  road  from 
Ottawa  to  Connaught  Ilitle  Ranges  and 
34.9  mi.  road  from  Port  Elmsley  to  Ashton, 
('ontrs.  1308  and  1309.  to  Bituminous 
Spraying  &  Contg.  Co..  Confederation  Fife 
Bldg.,  Toronto.  $50,000,  5  mi.  road  West 
F'Original,  ('ontr.  1310,  to  Municipal  Road 
Spraying  &  Oiling  Co.  Ftd.,  5o  A’onge  St. 
Ari'ade,  Toronto.  $6,000;  concrete  abut¬ 
ments  on  Trambley  Creek  Bridge,  I>ot  11. 
Tilbury  Twp.,  Contr.  1311.  to  A.  Hunean, 
1510  Dougal  Ave.,  Windsor,  $15,000; 
widening  concrete  bridge,  4  mi,  east  of 
Hawkesbury,  Contr.  1312.  to  Ontario 

Bridge  Co.,  Crown  Oflice  Bldg.,  Toronto, 
$10,000  :  steel  sui)erstructure  Trambley 
Creek  Bridge,  Contr.  1314,  to  Dominion 
Bridge  Co.,  Reford  Bldg..  Toronto,  $10,000. 
Brand  total  $596,000.  Noted  Mar.  4. 

Ont.,  IVrtli  —  Concrete  curbing,  gutter¬ 
ing  and  asphalt  concrete  paving  2  mi.  vari¬ 
ous  streets,  to  Standard  Paving  Co.  Ftd., 
Central  Chambers.  Ottawa.  Engrs.  est. 

$200,000. 

■Alta.,  Calgary  —  AA’ill  curb,  grade  and 
concrete  sidewalks,  asphalt  paving,  etc., 
various  streets,  by  day  labor.  $175,000.  J. 
M.  Miller,  city  elk. 


Buildings — Commercial 

Proposed  Work 

Me.  Portland  —  APARTMENT  —  H.  A^^ 
Rhodes,  archt.,  574-A  Congress  St.,  plans  6 
storv,  limestone  and  brick,  Congre.ss  St. 

Ale..  Portland  —  CHEMICAF  FAP.ORA- 
TORA'  —  Schlotterbeck  &  Foss,  36  Brown 
St.,  i)lans  5  story  and  basement,  brick 
an<l  steel  laboratory.  $200,000. 

A't.,  niirlington  —  AVDITORIPM  —  City 
j>urchased  site  and  plan  brick  and  steel, 
Maine  and  South  I'nion  Sts.  $150,000. 

At..  Burlington— CITY  H.AIJ.e-City  hav¬ 
ing  sketches  made  by  McKim,  Meade  & 
White,  101  Park  Ave.,  New  A'ork  City, 
city  hall.  Main  and  Church  Sts. 

Alasa.,  .Attlel>oro  —  THEATRE  —  Eagles 
Home  Bank  Building  Assn.,  Inc.,  having  re¬ 
vised  plans  prepared  by  ,1.  A.  Tuck.  Park 
Sij.  Bldg.,  Boston,  2  story  and  basement. 
132  X  190  ft.,  brick  and  terra  cotta.  Bank 
St.  $175,000.  Former  bids  rejected.  Noted 
Dec.  24. 

Mass..  Boston  —  HOSPITAF  —  Massa¬ 
chusetts  General  Hospital,  F,  A.  AA’ashburn, 
in  charge.  Fruit  St.,  having  preliminary 
l>Ians  jerepared  by  Coolidge.  Shepley,  Bul- 
finch  &  Abbott.  Ames  Bldg.,  5  story  and 
basement,  brick  addition.  $175,000. 

AIuss..  Boston — Y.  M,  C.  1^.,  48  Boylston 
St.,  plans  building.  Park  Sq.  Sect.  To  ex¬ 
ceed  $150,000.  Architect  not  selected. 

AImhh.,  Famliridge  (Boston  P.  O.)  — 

APARTMENT— M.  F.  Garfield,  37  Irving 
St.,  having  sketches  made  by  Blackall  & 
Elwell.  4  4  Bromfield  St.,  Boston,  3  or  more 
story  and  basement,  stone,  Akron  St.  $150,- 
000  or  more. 

AIiihn.,  ll,vunnlH — APARTMENT — W.  W. 
Hoblitzell,  31  Milk  St.,  Boston,  will  not 
construct  brick  and  steel.  Main  St.  $250,000. 
Noted  Feb.  18. 

Muss..  ll.vannls— PASSENGER  STATION 
— New  York,  New  Haven  &  Hartford  R.R. 
Co.,  New  Haven,  Conn.,  E.  (jagel,  ch.  engr., 
plans  1  storv  railroad  station,  here.  $150,- 
000. 

Mass.,  Somerville  (Boston  P.  O.)  — 
STORE  and  OFFICE  — F.  Giardinl,  103 
Tonawanda  St.,  Dorchester,  plans  3  story 
and  basement,  brick  and  stone.  Elm  St. 
$150,000.  Engineer  and  architect  not 
selected. 

Alass.,  Springfield  —  HOSPITAF  —  Mercy 
Hospital,  Elliot  St.,  raising  $400,000  funds, 
hospital,  Carew  St. 
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.AIuhh.,  AVorreiiter — AFDlTOItH 
Pub.  Building  Dept.,  plans  auditnri: 
seating  capacity,  Fincoln  S<|.  $. 

Engineer  and  architect  not  select- . 

Mar.  11. 

Fonn.,  New  Haven — COURT  lI'-rsL- 
Comrs.  New  Haven  Co.  approved  -I'l,,' 
bond  issue  purchasing  site,  con 
court  hou.se  addition,  inch  oflice  an. 
accommodations.  Church  St.  Engt. 
architect  not  selected. 

Conn.,  New  Haven — OFFICE — r 
New  England  Telephone  Co..  126  ( 
having  plans  prepared  by  R.  \\ 

10-12  story,  40  x  45  ft.,  and  4((  x 
brick  and  steel.  Court  St.  $500,(10- 
Jan.  7. 

N.  Y.,  Brooklyn  —  HOSPITAF 
Island  Hospital.  Ocean  Parkway,  s. 
bids  on  revised  plans  brick,  steel  ,ii 
addition,  plain  foundation.  $5(((i,oti. 

&•  Morrison.  160  IVarl  St.,  New  Yo 
engrs.  and  archts.  Noted  Dec.  In 

N.  Y..  Bnffalo— APARTMENT— -  arr 

Andrews,  c/o  Haugaard  &  Burnhiiii:  .-ntr 
and  archt..  185  Madi.son  Ave.,  N«  a  A’l.r^ 
City,  s<K>n  takes  bids  brick,  .steel  and  ston- 
plain  foundation.  Summer  St.,  her,  }i  ' 
000,000.  Noted  ,Tan.  28. 

N.  Y.,  BnlTiilo — HOSPIT-AI-— (  it , 
hospital  group  inch  2  wartl  buildiin;- 
ministration  building,  etc..  Grid- r  s- 
$1,250,000. 

N.  Y’.,  Bnffaln — HOSPIT-\F—  .Millard 
Fillmore  Hospital,  Fafayette  Ave  .  Ii.iviin,. 
plans  prepared  by  Kidd  &  Kid-l  .•.2- 
Franklin  St.,  2  story  hospital,  Faf.ivit'ta 
Ave.  $750,000.  Noted  Mar.  25. 

N.  Y'.,  Far  Koekaway  —  POFICE  ,ST  \- 
TION  and  GARAGE  —  Police  I). qit  .  24- 
Centre  St.,  New  York  City,  having  idans 
prepared  brick,  steel  and  stone,  plain  foun¬ 
dation,  Mott  Ave.,  here.  $275,000  Pri¬ 
vate  Ilians. 

N.  V.,  Jamestown— Y.  M.  C.  A.,  211  l-tikt- 
view  Ave.,  having  plans  prepared  b.\  .1  p 
Jackson,  engr.  and  archt.,  137  Ejist  i.'ith 
St.,  New  York  City.  4  story,  brick,  st-  el  and 
stone,  plain  foundation.  East  4tli  St 
$400,00(1. 

N.  Y.,  Miinfauk  —  H()TEI>—  .Montauk 
Beach  Development  Co.,  c.  o  C.  G.  l-'ish-  r. 
52  Vanderbilt  .Yve.,  New  York  City,  soon 
lets  contract  brick,  steel  and  sti-ne,  plicr 
foundation,  here.  Schultze  &  Weav-r,  IT 
East  49th  St.,  New  York  City,  engrs.  and 
archts.  Noted  Mar.  18. 

N.  Y.,  New  York  —  AP.YRTMENT  — W 
Warren,  16  East  4  7th  St.,  having  ore- 
liminary  plans  prepared  by  Warren  tVit- 
more,  engrs.  and  archts.,  6  East  4  7lh  St., 
12  story,  brick,  steel  and  .stone,  plain  foun¬ 
dation,  1041  5th  Ave.  $1.000,0oo. 

N.  Y’.,  New  York — APARTMENT— Ih  (Y 
W.  Realty  Corp.,  c/o  W.  Koppe,  engr  and 
archt.,  567  East  Tremont  Ave.,  having 
plans  prepared  6  story,  brick,  ste.  1  and 
stone,  plain  foundation.  Heath  Ave.  and 
Kingsbridge  Rd.  $280,000. 

N.  Y.,  New  York  —  APARTMENT —  . I. 
Mautner,  c/o  Sugarman  &  Berger,  engrr 
and  archts.,  345  Madi.son  Ave.,  having  plans 
prepared  6  story,  brick,  steel  and  stone, 
plain  foundation.  Madison  -Vve.  $200.0011. 

N.  \.,  New  Y  ork — HOTEI- — A.  Kay.  0  0 
F.  P.  Platt  &  Bro.,  archts.,  221  West  57th 
St.,  soon  takes  bids  brick,  steel  and  st'-n--, 
plain  foundation,  6th  Ave.  $60(i.(i00.  I-:,  h. 

Seelye,  101  Park  Ave.,  engr.  Noted  -\pr.  S. 

N.  Y.,  New  York — OFFICE— M  Bieen- 
stein.  206  YVest  29th  St.,  plans  thr--  24 
story,  brick,  steel  anti  stone,  plain  founda¬ 
tions,  8th  Ave.  at  27th  St.  $15,(ioo,eoii. 
Engineer  and  architect  not  selected. 

N.  Y'.,  New  Y’ork — OFFICE  and  T.OFTS 
— A.  E.  I>efcourt.  1351  Bway.,  plans  thne 
23  story,  brick,  steel  and  stone,  plain  foun¬ 
dations,  one  at  22nd  St.  and  7th  Avt  .  $7.- 
000,000;  one  at  25th  St.  and  7th  Ave..  ?lo.- 
000,000 ;  and  other  at  23rd  St.  and  7th 
Ave.,  $8,000,000.  Engineer  and  architect 
not  selected. 

N.  Y’..  New  York  —  YVAREHGUSi;  — 
Hensle  Constr.  Co.,  c/o  G.  S.  Kingsley, 
engr.  and  archt.,  1452  Bway.,  soon  takes 
bids  rein. -con.,  brick  and  steel,  plain  '-  im- 
dation,  YVe.st  134th  St.  $260,000. 

N.  Y'..  Rochester — GARAGE  and  OFl-'K'E 
— Broad  Building  Corp.,  c/o  R.  J.  I’.eid- 
path.  engr.,  Ytutual  Fife  Bldg.,  Buffaln, 
having  plans  6  and  10  story  garage  and 
office  building.  Broad  and  Exchange  Sts, 
To  exceed  $500,000. 

N.  Y..  Rochester  —  WAREHOUSE  —  F. 
Kelley,  engr.,  821  Ellicott  Sq.  Bldg..  Bui'tale, 
takes  bids  about  Apr.  15.  2  story,  I'"  x 
320  ft.,  rein. -con..  South  Clinton  St.,  lure, 
for  H.  West,  c/o  engineer.  To  exieed 
$200,000. 

N.  Y.,  YVhite  Plains  —  OFFICE  —  Fd 
Supervs.  Westchester  Co.,  Court  Ib-use. 
having  plans  prepared  by  B.  W.  M'-rris. 
engr.  and  archt.,  101  Park  Ave.,  New  Verk 
City,  10  story,  250  x  250  ft.,  brick,  -teel 
and  stone,  plain  foundation.  Court  St. 
$800,000. 
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V  j  Kliittbeth— HOSPlTALr— Alexlan 
!■  Hospital,  soon  takes  bids  brick,  steel 
I  III.'*  addition,  plain  foundation.  Ix)rd 
|l,  ^vlett,  2  AVest  45th  St.,  New  York  City, 

,  iiur>  and^archts. — OFKICK — 

CMiilian  Trust  Co.  of  New  Jepey,  N.  Klim 

i ,,  l-.uildinK  Com.,  havinn  plans  prepared 
;  ,  nl, lines  &  AVinslow,  134  Hast  44th  St., 
York  City,  15  .story,  brick,  steel  and 
plain  foundation.  Broad  St. 

‘  i-„atesville  —  HOSPITAL  —  Coates- 
v,l  ..  ■Hospital,  c/o  Heacock  &  Hokensen, 
'r  his  1211  Chestnut  St.,  havinK  plans 
f,n  P.ircd  3  story  and  ba-s.-ment.  40  x  12" 
r  .  -.(.ti  brick  and  steel,  plain  foundation. 

rhlla.— OKKICE— Phila.  Electric  Co., 
ii.th  'and  Chestnut  Sts.,  havinR  plans  pre- 
ir.a  bv  J  T.  AA’indrim,  Commonwealth 
iti.ic  ‘>'i  or  more  story  and  basement,  100 
V  ich  ft  rein. -con.,  brick  and  steel.  9th  and 
iit.som'st.s.  $2,000,000. 

1*1, lla.— STORE — L.  B.  Roth.schild. 
nivlu"  215  South  Broad  St.,  soon  let.s  con- 
ii  iii  •'  story  and  basement.  76  x  1;>6  ft., 
r  ill  -con.,  brick  and  steel,  plain  foundation, 
ISih  and  Market  Sts.,  for  Heyman  Bros., 
‘T,  South  Broad  St.  $250,000. 

i-a.  IMttHburxh  —  CLUB  HOl^SE  —  East 
1  il).  rtv  BowlinB  Assn..  Broad  and  Larimer 
Av.  <  ■  havinK  plans  prepared  by  H.  C . 
llodckins  658  Maryland  Ave.,  3  story  and 
hiiment.  100  x  187  ft.,  brick  and  steel. 
Collins  Ave.  $150,000. 

>lil  Hiiltimore  —  STOKE  —  J.  Feldman, 
<c'7  West  Baltimore  St..  havinK  plans  pre- 
iiarcd  by  S.  Russell,  11  East  l.a‘XinKton  St., 

•'  store  and  basement.  60  x  260  ft.,  rein.- 
coi'i  brick  and  steel,  plain  foundation. 
Italtiniorc  and  Callender  .Sts.  $150,000. 

V»;  Klehmond  —  THEATRE  —  M.  O. 
Th,alhimer,  1013  East  Main  St.,  had  plans 
de'lKned  bv  Carneal  &  Johnston,  Railway 
&  Power  lildK-.  and  havinK  estimates  pre¬ 
pared  by  J.  T.  AA’ilson  Co.,  Mutual  BldK.. 
Wise  Granite  &  Constr.  Co..  4th  and  Grace 
Sts.,  and  Dovle  &  Russell.  Richmond,  for 
NelKhborhood  Theatre,  50  x  130  ft.,  with 
larKe  foyer,  brick,  limestone  and  stucco. 
West  Broad  St.  near  Davis  Ave 

FIs.,  Clearwater— THEATRE— H.  Pitt¬ 
man  and  associates.  havinK  plans  prepared 
bv  S.  E.  Couch  &  C.  E.  A'osburK,  Clear¬ 
water  theatre,  Osceolo  Ave.  $200,000. 

Fla!.  Vero  Beach  —  THEATRE  —  AV 
Atkins  and  associates,  purchased  site  and 
plan  theatre,  Pueblo  Dr.  $150,000. 

Miss..  Jackson— HOSPITAI - H.  L.  AA'hit- 

field,  Kov.,  plans  to  appoint  3  members  of 
buiidinK  commission  to  direct  construction 
insane  hospital,  on  Rankin  State  Farm.  $2,- 
500,000.  „ 

Alerlillan — HOTEL — Meyers  Bros., 
ct  al  S  Meyers,  pres.,  take  bids  about 
Apr.  14,  11  stor>’,  75  x  101  ft.,  rein. -con., 
brick  and  steel,  5th  St.  and  21st  Ave.  1’. 

J  Krouse,  Maizza-AA'oods  BldR..  archts. 
Noted  Mar.  11. 

()..  Canton— THEATRE  and  OFFICE— 
Loew  Theatre  Co.,  1540  Bway.,  New  A’ork 
City.  havinK  plans  prepared  by  T.  A\'. 
Lamb  Co..  644  8th  Ave..  New  A’ork  City, 
new  theatre.  Market  at  5th  St.,  here. 
$300,000. 

«>..  Payton  —  APARTMENT  HOTEL  — 
F.  J.  HuKhes,  U.  B.  BldK..  havinK  plans 
prepared  12  story  apartment  hotel.  Belle- 
monte  .Ave.  $1,000,000.  Private  plans. 

Ind.,  IniilanapnIU — HOSPITAIv — Indiana 
Christian  Hospital,  Senate  and  Ohio  Sts., 
had  plans  prepared  by  F.  S.  Cannon,  4443 
Guildford  Ave.,  16  story  and  basement. 
40  X  200  ft.,  brick  steel  and  terra  cotta 
hospital.  $1,500,000. 

111.,  ChlcMTo — BANK,  STORE  and  OF¬ 
FICE — H.  L.  Newhouse  &  F.  M.  Bernham, 
archts.,  4623  Drexal  Blvd.,  prepared  plans 
and  take  bids  about  Apr.  15,  4  story  and 
basement.  90  x  125  ft.,  brick  and  terra 
cotta,  63rd  St.  and  Ashland  Ave.,  for  AA'est 
EnKlewnod  Natl.  Bank  BuiidinK  Corp. 
$500,000. 

111.,  ChicaK"  —  HOTET.  —  Syndicate,  c/o 
Ivcichneko  &  Esser,  archts..  38  South  Dear¬ 
born  St.,  havinK  plans  prepared  4  story, 
loo  X  149  ft.  hotel,  79th  St.  and  Lowe  Ave. 
$350,000 

111.,  Chicaxo — OFFICE — Illinois  Society 
of  Architects,  160  North  I.jiSalle  St.,  H.  L. 
Palmer,  secy.,  plans  larKe  office  buiidinK. 
$3,000,000. 

HI..  ChiraKO — OFFICE — Hyland  &  Corse, 
archts.,  159  East  Ontario  St.,  prepared 
plans  and  take  bids  about  May  1,  12  story 
and  basement,  40  x  110  ft.,  rein. -con.,  brick, 
Kranite  and  terra  cotta,  wood  pile  foun¬ 
dation,  180  AA’est  AA’ashlnKton  St.,  for  One 
Hundred  and  ElKhty  AVest  AV’ashinKton  St. 
BuiidinK  Corp.,  c/o  A.  F.  Kllnk,  110  South 
Dearborn  St.  $1,000,000. 

8.  D..  Watertown  —  COURT  HOUSE  — 
CodinKton  Co.  plans  probably  3  story  and 
basement  court  house.  $225,000.  $200,000 

bonds  voted  for  same.  EnRineer  and  ar¬ 
chitect  not  announced.  Noted  Feb.  11. 


Mo.,  St.  I.oiiU  MAUSOLEl’M— .Stanza  & 
Co.,  Inc.,  Syndicate  BldK..  havinK  plans 
prepared  by  T.  IV  Barnett  Co.,  .Arcade 
BldK'.  and  S.  Lovell.  224  East  Ontario  St., 
ChicaKO,  Hi..  rein. -con.  and  Kranite 
mausoieum  in  Park  Groye  Memorial  Ceme- 
ter.v.  St.  Charles  RiK-k  and  Carson  Rds. 
$1,000,000. 

Mo..  St.  Louin— POLICE  STATION— Bd. 
Police  Comrs.,  A.  C.  Orrick,  pres.,  jiur- 
chused  site  and  plans  rein. -con.,  brick,  stone 
and  .steel  i>olice  head<|uarters.  12th  St.  and 
Clark  Ave.  $1,000,000.  EiiKineer  and 
architect  not  selected. 

Tex..  .Amurlllie-  OFFICE — A\'.  C.  Hed¬ 
rick.  archt.,  lno5  1st  Natl.  Bank  BUIk  .  Ft. 
AA’orth.  takes  bids  about  Aj>r.  15.  In  story 
and  basement,  60  x  140  ft.,  brick,  stone 
and  concrete,  6th  and  Palk  Sts.,  here,  for 
M.  I).  O.  Eakle.  $50n.noo, 

Tex..  Ballaa — OFFICE — See  "Railways, 
under  Texas.” 

tiklii.,  Oklahoma  C  ity — OFFICE — Layton. 
Hicks  &  Forsyth,  archts.,  Baniff  l:ldK  .  soon 
lets  contract  3  story  and  basement.  7n  x  150 
ft.,  rein. -con.,  brick  and  stone,  for  Mid- 
Continent  Life  Insurance  Co..  2nn  North 
Robinson  St.  $300, ono. 

Wash.,  Seattle — STORE  and  OFFICE — 
A.  McQuaker,  archt.,  Melhorn  BldK  .  takes 
bids  about  Apr.  30.  7  story  and  basement. 
Ill  X  120  ft.,  rein. -con.,  terra  cotta  and 
marble,  3rd  and  Union  Sts.,  for  J.  K.  Mc¬ 
Dowell,  Henry  BldK.  $450,000. 

f'alif.,  San  F’ranclseo — CLUB — Olympic 
Club,  (jlympic  Club  B1<1k..  haviiiK  plans 
prepared  by  Bakewell  &  Brown.  251  Kearny 
St..  18  story  and  basement.  Class  "A."  Post 
and  Mason 'Sts.  $1,500,000.  Noted  July  23. 

Calif.,  San  F'ranrlseo  —  STORE  and 
OFFICE — Anchor  Chain  Safe  lieisisit  Co.. 
Inc.,  11  Steu.art  St..  havinK  plans  prepared 
by  H.  H.  AA'inner  Co.,  Sharon  BldK.,  15 
story  and  basement,  fireproof.  Market  St. 
near  Steuart  St.  $1,000,000. 

Calif.,  San  Jose — THEATRE.  STORE  an.l 
OFFICE — J.  A.  Kidward.  17  North  1st  St.. 
havinK  preliminary  plans  prepared  by  H 
Fischer,  17  North  1st  St.,  14  story  and 
basement,  250  x  300  ft..  Class  "A,”  1st 
and  Santa  Clara  Sts  $2,500,000. 

T.  H.  Honolulu— MEMORIAL  HALI., — 
Territory  of  Hawaii.  haviiiK  plans  prep.ared 
by  L.  P.  Hobart,  Crocker  BldK..  San  Fran¬ 
cisco,  Calif.,  rein. -con.  memorial  hall,  here. 
T.  RonneberK,  Crocker  BldK.,  San  Fran¬ 
cisco,  Calif.,  enKr. 

Bids  Desired 

Me.,  Norway  —  B.ANK  —  Norway  Natl. 
Bank  takinK  bids  2  story  and  basement, 
brick,  stone  and  concrete  bank.  $150,000. 
H.  Coombs.  11  I.,isbon  St..  la>wistown,  archt. 

Munh.,  Boston  —  AP.ARTMENT  —  See 
"Contracts  Awarded." 

Mass.,  Boston  —  MARKET  —  First  Natl. 
Stores,  Inc.,  Rutherford  Ave.,  Charlestown, 
takinK  bids  4  story  and  basement,  65  x  110 
ft.,  rein. -con.  and  brick.  Union  and  North 
Sts.,  here.  $160,000.  Shepard  &  Stearns, 
65  Franklin  St.,  archts. 

Mass.,  Boston — THEATRE.  STORE  and 
OFFICE — See  "Contracts  Awarded." 

Mass.,  Brockton  —  BANK  —  Brockton 
Natl.  Bank,  C.  R.  Fillehrown.  pres..  tak¬ 
inK  bids  2  story  and  basement,  brick  and 
stone  addition.  Main  and  Church  Sts.  $150,- 
000.  T.  M.  James  Co.,  3  Park  St.,  Boston, 
archts.  Noted  Apr.  8. 

Mass.,  Brookline  (br.  Boston) — APART¬ 
MENT — See  "Contracts  Awarded.” 

Mass..  Walpole  —  MAINTEN.ANCE  and 
STORAGE — Bird  &  Son.  takinK  bids  3 
story,  70  x  260  ft.,  rein. -con.  maintenance 
and  storaRc  bulldlnR.  To  exceed  $40,000. 
Monks  &  Johnson,  99  Chauncy  St.,  Boston, 
archt. 

N.  A’..  New  A’ork — APARTMENT — See 
“Contracts  Awarded." 

N.  J..  Cape  May— COURTHOUSE— Apr. 
21,  by  Freeholders  Cape  May  Co.,  1  and  2 
story  and  basement,  43  x  142  ft.,  50  x  103 
ft.  and  48  x  103  ft.,  brick  and  steel,  plain 
foundation.  Edwards  &  Green,  Van  Russ 
BldK',  Camden,  and  L.  H.  Boyer,  "Wildwood, 
archts. 

Pa.  Easton — OFFICE — Apr.  30,  by  !>>- 
hlKh  Valley  R.R.  Co.,  G.  T.  Hand.  ch.  enKr., 
143  Liberty  St..  New  York  City,  N.  Y., 
havinK  plans  prepared  1  and  2  story,  65  x 
365  ft.,  rein. -con.  and  brick  passenRer  and 
freiRht  office,  etc.,  here. 

Pa.,  Phlla. — APARTMENT — See  "Con¬ 
tracts  Awarded." 

Pa.,  Phlla.— EXHIBITION— Apr.  17.  by 
J.  A.  Nyden,  19  North  State  St.,  ChicaRo. 
Ill.,  John  Morton  Memorial,  2  story  and 
basement.  18  x  31  ft.,  and  44  x  150  ft., 
rein. -con.,  brick,  steel  and  stucco,  plain 
foundation,  LeaRue  Island  Park.  for 
Swedish-Amer.  Sesqulcentennlal  Assn., 
Weldener  BldR.  $150,000. 

Pa.,  Plttsbamh — Apr.  30.  by  Y.  M.  C.  A., 
North  Ave.  and  Monterey  St.,  N.  S..  and 
R.  M.  Trimble,  archt.,  FerRuson  BldK-  5 
story  and  basement,  60  x  170  ft.,  brick  and 
steel.  North  Ave. 


Pa.,  W  IlkinobiirK — HOTEI,— Jann.sen  ."i 
CcK’ken  archts..  Century  BUIk.,  Pittsbursh. 
takinK  bids  6  story  and  ba.scmenf.  122  .x 
128  ft.,  brick  and  steel.  Penn  Ave..  her.', 
for  Community  Hotel  Co.,  c  o  Faller  Furni¬ 
ture  Co.  $350,000. 

MIns..  (iiilfport — B.XNK  and  DFFICE — 
Apr.  27  (extended  .late),  by  N.  \V  0\.r- 
stre.'ts,  archt.,  Jackson.  7  story.  .50  x  75 
ft..  ri‘in.-»'on..  bri.  k.  stone  and  t.-rra  .otta. 
14fh  St.  and  35th  .-Vve..  for  Bank  of  tiulf- 
lM>rt.  $250,000.  .Noted  .Mar  4 

Itlilo — .VRMDRIES — May  20.  by  .Vdjiitant 
General,  State  House,  Columbus.  2  arnuirie.s, 
one  at  Chillicotbe.  2  storv  an.l  bas.'in.'iit. 
100  x  200  ft.,  $110,000.  oth.r  at  WashiiiK- 
ton  C.  H..  2  story  and  ba.sem.'iit.  5o  x  loo 
ft.,  $50,000,  both  rein. -con.  and  brick  F. 
W.  Elll.itt,  305  Chamber  of  C.mmierc.'  BI.Ik  , 
Columbus,  archt. 

O.,  .\krnn  —  HGTEI., — .\pr.  19.  bv  Unit.'d 
Hotels  Co.,  Inc-  2  4  W.-st  4  5th  St..  N.-w 
York  City,  N.  Y.,  hot. -I  additi.oi.  East 
Market  and  M.ain  Sts.,  h.-r.'.  $:!(oI,(hio. 

Esewein  &  Johnson,  Ellicott  S.i.,  Buffalo, 
N.  Y..  archt. 

<)..  t'.ditinhiis — CITY  HALI^.Mav  18.  bv 
IV.  H.  Duffy,  dir.  Pub.  Ser\..  5  .story  an.l 
basement.  B.-dford  stone,  brick  and  t.'rra 
cotta.  Water  St.  $l,oo0.ooo,  .Mli.d  .i.r- 
chitects  Assn.,  archts..  R.  C.  K.inpt.n, 
archt.  in  charKe.  Allied  Architects  .Vssn., 
82  W.'St  Broad  St.,  archts. 

In.l-  liidlanapnlU — ,\P.\RTME.NT— Apr 
19,  by  H.  J.  Hibb.‘n.  131  South  M.'rldian 
St.,  4  story  and  basem.'nt,  (two  units),  48 
X  SO  ft.  each,  brick,  st.'.'l  anil  r.'in.-.'.m., 
Emerson  Ave.  and  WashInKton  St.  $25o,ooo 
it  .N.  Edwards.  7Ist  St  ,  archt.  Noted 
Mar.  IS. 

Ill-  Chleaxo^— APART.ME.NT— .See  "Con¬ 
tracts  Awarded." 

Ill-  rhicaxo — HOTEL — E.  J  .Melas, 
archt.,  105  W.^st  Monroe  St..  takinK  bills 
14  story  and  bas.'ment,  109  x  150  ft.  Rush 
and  Ontarl.)  Sts,  for  B.  E.  ('ohn,  et  al. 
139  North  Clark  St.  $1,500,000. 

III.,  ChlraRw — .STORE  and  APARTMENT 
— W.  C.  Doerr.  archt..  28  East  Jn<k.son 
Blvd..  takinK  bids  4  story  and  basement. 
^5  X  140  ft.,  rein. -con.,  brick  and  terra 
w)tta.  79th  St.  and  Escanaba  Ave.,  for  G. 
F.  Nord,  2926  East  79th  St.  $3o0.0oo, 

W'is.,  Fonil  dll  I.ar — COURT  HOUSE  — 
Apr.  22,  by  M.  M  Bartlett,  elk  Fond  du 

I. ac  Co.,  2  story  and  basement,  58  x  los  ft  , 
stone  and  concrete  addition.  $150,000,  F. 

J.  Stepnoski.  Forest  Ave.,  ari'ht.  Noted 
Dec.  10. 

In-  Iowa  City— HOSPITAI. — May  25,  by 
\V’.  H.  Gemmill,  secy.  State  Bd.  Educ.,  State 
House,  Des  Moines,  7  story,  .>0:5  x  496  ft., 
rein. -con.,  brick  and  steel,  plain  founda¬ 
tion,  here,  for  State  University  of  Iowa. 
$2,000,000.  Proudfoot.  R,aw.son  &  Souers. 
Huhbell  BldR.,  Des  Moines,  archts.  and 
enRrs. 

Mo-  8t.  Louis — APARTMENT  HOTEL 
and  THEATRE — See  "Contracts  Awarded  " 

Mo.,  Nt.  Louis  —  APARTMENT  —  See 
“Contracts  Awarded.” 

Tex-  Galveston  —  W’AREHOUSE  — 
Galveston  Wharf  Co.,  c/o  G.  Scaly,  2324 
B  St.,  takinK  bids  2  story,  hollow  tile  and 
wire  Rlass  warehou.se.  $150,000.  R.  M. 
Sias,  c/o  owner,  archt.  and  enRr. 

Tex-  San  Benito — HOTEL  -Apr.  20,  by- 
San  Benito  Community  Hotel,  c/o  E, 
Dounes,  pres.,  312  Natl.  Bank  of  Com¬ 
merce,  San  Antonio,  2  and  3  story,  brick, 
rein. -con.  and  tile,  here.  $175,000.  H  P. 
Smith,  312  Natl.  Bank  of  Commerce  BldK  . 
San  Antonio,  archt. 

Calif-  Beverly  Hills  —  CLUB  —  Beverly 
Hills  Club,  Inc.,  c/o  W.  A.  Hudson,  archt., 
1809  Santa  Monica  Blvd.,  takinK  bids  2 
story,  170  X  127  ft.,  rein. -con.  and  timber 
construction,  incl.  swlmminR  pool,  etc. 
$150,000  or  more. 

Bids  Received 

Ala-  Mobile  —  WAREHOUSE— Alabama 
State  Docks  Comn.,  W.  T.  Sibert,  chn.. 
State  Office  BldK.,  250  x  900  ft.  steel  and 
fireproof  warehouse  at  Pier  1,  from  W.  H. 
W’llllams  Co.,  3318  Coliseum  St.,  New 
Orleans.  I>a.,  brick  $273,800,  and  concrete 
$253,000.  Noted  Mar.  11. 

Calif..  Boyeo  SprinKa — HOTEIj — Sonotn.-i 
Properties  Co.,  2  and  3  story,  rein. -con.  hi>- 
tel,  from  Keystone  Constr.  Co..  Builders 
Exch.,  Oakland,  $250,000.  Noted  Mar.  4. 

Contracts  Awarded 

Mass-  Allston  (Boston  P.  O.) — WARE¬ 
HOUSE — PlttsburR  Plate  Glass  Co..  99 
Portland  St.,  Boston,  3  story  and  basement. 
125  X  200  ft.,  rein. -con.,  Babcock  St.,  to 
Scully  Co.,  118  1st  St.,  East  CambrldKc. 
Archts.  est.  $250,000. 

Mass-  Boston — APARTMENT — J.  Birson, 
77  Hiawatha  Rd.,  Mattapan,  will  build  (5 
unit)  3  story  and  basement,  IrreKular  size, 
brick  and  stone,  plain  foundation.  Com¬ 
monwealth  Ave-  here.  $200,000.  "Work 
will  be  done  by  separate  contracts.  Silver- 
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Ituildings — Comm<T<lal  (Continued) 

man,  Urown  A:  Heenan,  51  Cornhill 

ar»-lits. 

MitHH..  HohIoii — (iAKACK  and  STOKK — 
Motor  Mart  CaraKe,  27  School  St..  H  story, 
t>rl<-k.  limestone,  steel  and  rein. -con., 
Columl)US  Ave.,  Stuart  and  Klliot  Sts.,  to 
Chase  (lllhert,  220  I)evonshire  St.  Archts. 
est.  $2,000,000. 

Muhh..  Itohtun — STOKK  and  CIFKICE — 
K.  W.  Kahyan,  46  Franklin  St.,  6  story  and 
hasement,  hriok.  plain  foundation,  to  W.  M. 
Kvatt  Co.,  200  Ilevonshire  St.  Archts.  est. 
to  exceed  $150,000. 

Koston — STOllE  and  OFFICE — 
E.  I).  HrandeBe<‘,  c/o  11.  11.  .Mden.  archt., 
1.5  Exchange  St..  4  story  and  basement, 
60  X  125  ft.,  brick  and  stone,  plain  foun¬ 
dation.  .154-366  Hoylston  St.,  to  E.  .\. 
Abbott  Co.,  3  I’ark  St.  Archt.s.  est. 
$150,000. 

Mass..  Boston— THEATUE,  STOHK  and 
OFFIt'E — -owner,  i-,  o  Krokyn.  Ilrown  &• 
llosenstein,  archts.,  22o  Oevonshire  St., 
will  build  2  st«iry  and  basement,  !*o  x  2oo 
ft.,  brick  and  steel,  llway.,  by  day  labor, 
under  supervision  «>f  architects.  $300, ooo. 

Mass.,  Kruokliiir  (hr,  Boston) — .-\BAUT- 
MENT — Slotnick,  44  (lerrish  Ave., 
Chelsea,  will  build  4  story  and  basement, 
brick,  idain  foundation.  Short  St.,  here,  by 
day  labor.  $150,000.  Private  jtlans. 

Mass.,  Somerville  (br.  Boston)  —  WAUE- 
Hol 'SE -  - Somerville  Warehouse  t^p,,  1 

sttiry,  125  x  340  ft.,  rein,-c<pn.  iind  brick, 
Clyde  St.,  to  F.  C.  Alexander.  Old  Simth 
BUIk.,  Boston.  Archts.  est.  $160,000.  Noted 
Nipv.  5. 

4'onn..  New  Britain  —  STOKE  and 
OFFIt'E  —  M.  I>.  Honeyman.  Archt  St., 
general  ccpntract  2  story,  OS  x  106  ft.,  to  I. 
Wexler,  21  Hart  St.  Archts.  est.  $150,000. 

Conn.,  New  Britalir — THEATKE — B. 
HcpfTman.  113  Church  St.,  New  Haven,  and 
I.  J.  Hoffman,  Ansonia.  structural  steel 
for  150  x  200  ft.,  2,500  seating  capacity, 
concrete,  brick  and  steel.  Main  St.,  to 
I’orcupine  Steel  Fabrication  Co.,  Bridce- 
port  ;  erectinp  same,  to  HtPody  Steel  Erec¬ 
tion  ('o.,  86  (irafton  St..  New  Haven. 

•Archts.  est.  $500,000.  Noted  .Ian.  14  • 

N.  Y.,  Albany — HOTEl.< — Efiult.able  lAfe 
Assurance  Society,  120  Bway.,  New  York 
City,  brick,  steel  and  sttpne,  jdain  founda¬ 
tion.  Bway..  here,  to  E.  F.  t'arlson  Co.,  24  4 
.Main  St.  An'hts.  est.  $2,000,000. 

N.  Y..  BriHtklyn — BANK  and  OFFICE — 
Manufa<’turers  Trust  Co.,  N.  S.  .lonas,  pres., 
130  Bway.,  bri<-k.  steel  and  stone,  jplain 
foundation.  Myrtle  Ave.,  to  H.  A.  Harris, 
Inc,,  16  Ea.st  43rd  St.,  New  York  City. 
Archts.  est.  $500,000. 

N.  Y..  Cone.v  Island  (Brooklyn  P.  O.)  — 
BATH  HOCSH  —  Uealty  Associates,  162 
Itemsen  St.,  Brooklyn,  3  story,  rein. -con., 
brick  and  steel.  t)Iain  foundation.  Board¬ 
walk,  here,  to  Turner  Constr.  t'o.,  24  4  Madi- 
s<pn  .-Xve.,  New  York  CItv.  Archts.  est. 
$375,000. 

N.  Y.,  filen  Cove  —  HOSPITAI.,,  etc. — 
North  Shore  Hospital.  I.,ocust  Valley, 
brick,  steel  and  stone  hospital  and  nurses 
home,  i)lain  foundation,  here,  to  Btince  & 
.lerpenson.  New  York  Ave.,  Hunting-ton. 
Archts.  est.  $500,000. 

N.  Y..  New  York  —  APARTMENT  — 
Harmin  Property  Corj).,  c  o  Sjpringsteen  & 
(loldhammer.  engrs.  and  archts.,  32  Cnlon 
S<i..  will  build  6  story,  brick,  steel  and 
st<pne.  i>lain  foundation,  Anderson  Ave.,  by 
day  labor.  $285,000, 

N.  Y.,  New  York  —  AP.-XHTMENTS  — 
Dwellers  Building  t'orp.,  c/o  Springsteen  & 
< loldhammer.  engrs.  and  archts.,  32  Cnion 
Spi.,  will  build  three  5  story,  brick,  steel  and 
stone,  id.'iin  foundations,  one  at  Allerton 
.•\ve.,  one  Britton  St.,  and  other  Bronx  Park 
East,  h.v  day  labor.  $4oO,OiMi  each.  Noted 
.Ian.  21. 

N.  Y..  New  York  -APAHTMENT— Datlcr 
Realty  Corp..  <'/o  H.  tlinsberg.  eiigr,  and 
archt.,  220  East  42nd  St.,  New  York  City, 
will  build  5  story,  brick,  stp-el  and  stone, 
lilain  foundation,  Townsend  Ave.  and  172nd 
St.,  bv  dav  labor.  $600,000. 

N.  Y..  New  York  —  APARTMENTS  — 
Dwellers  Estates,  Inc.,  c/o  (1.  W.  Swiller, 
engr.  and  archt.,  543  Claremont  Parkway, 
will  build  2  brick,  steel  and  stone,  jplain 
foundations,  one  at  Nidson  .\ve.,  $200,000, 
iind  other  175th  St,  and  Cndercliff  •\ve., 
$175,000,  by  d.'iy  labor. 

N.  Y.,  New  York — .-XT'.-XRTMENT — Fein 
A-  Barth  t'onstr.  Co.,  c/o  P.  <5.  Stadler, 
engr  and  archt..  16  East  4  3rd  St.,  will 
build  5  story,  brick,  steel  and  stone,  plain 
foundiition,  16Sth  St.  and  Ogden  Ave.,  by 
dav  labor.  $250,000. 

N.  Y..  New  York — B.XNK — I’ublic  Natl. 
Bank.  140th  St.  and  Prospect  Ave.,  brick, 
stetd  and  stone,  plain  foundation,  169th 
St.  and  Morris  Ave..  to  T^eddy  &  Moore,  70 
West  40th  St.  Archts.  est.  $200,000. 

N.  Y..  New  Xork — CBCB  HOPSE — Three 
Arts  t'ltih.  c/o  E.  X’.  Hammond,  pres.,  346 
West  4  5th  St..  8  story,  brick,  steel  and 
stone,  plain  foundation,  336  XX'est  86th  St., 


to  E.  C.  Brown  Co.,  70  East  45th  St.  Archts. 
est.  $400,000. 

X.  Y.,  New  York — HOTEL — Plaza  Annex 
Corp.,  21  West  58th  St.,  brick,  steel  and 
stone  addition,  plain  foundation,  21  East 
58th  St.,  to  O.  A.  Fuller,  175  5th  Ave. 
Archts.  est.  $250,000.  Noted  Mar.  25. 

N.  Y.,  New  York— THEATRE  and  OF¬ 
FICE — A.  E.  Erlanger,  214  West  42nd  St., 

8  story,  brick,  steel  and  stone,  jdain  foun¬ 
dation,  246  West  44th  St.,  to  Thompson- 
Starrett  Co.,  250  Park  Ave.  Archts.  est. 
$1,500,000.  Noted  .Mar.  11. 

N.  Y.,  XVest  Haverstraw — HOSPITAI.1 — 
State  Hosi>ital  Comn.,  Albany,  isolation 
building,  nurses  home,  etc.,  at  State  t)rtho- 
pedic  Hospital,  here,  to  O.  Colon  &  Co., 
Inc..  1  East  125th  St.,  New  X'ork  City, 
$447,000.  Noted  Mar.  18. 

I*a.,  Charleroi — STORE — Berryman  Dept. 
Store  and  Yoke  &  Lowstetter,  archts., 
Monongahela  City,  general  contract  2  story 
and  basement.  80  x  100  ft.  «lei>artment 
store,  to  Cartensen  &  Mcl..ain.  Johnstown. 
Archts.  est.  $150,000.  Noted  Mar.  18. 

Pa.,  I-hila.  —  APARTMENT  —  Babis  & 
Bender  Constr.  Co.,  Schubert  Bldg.,  will 
build  4  story  and  b.asement,  96  x  180  ft., 
rein. -con.,  brick  and  steel,  5408-12  Chestnut 
St.,  by  day  labor.  $400,000.  I.  W.  l.,evin, 
loll  Chestnut  St.,  archt. 

Pa..  Phlla. —  B.A.NK  and  OFFICE  —  S. 
Clements,  Packard  Bldg.,  6  story  and  base¬ 
ment,  50  X  118  ft.,  rein. -con.,  brick  and 
steel,  16th  and  Walnut  Sts.,  to  Muri)hy 
Quigley  Co..  1524  Sansom  St. 

Pa..  1‘hlla.  —  OFFICE  and  STORE  — 
Pennsylvania  R.R.  Co.,  A.  C.  Shand,  ch. 

*  ngr..  Broad  St.  Sta..  9  story  and  basement, 
50  X  ISO  ft.,  rein. -con.,  brick  and  steel.  ]>lain 
foundation,  1  107-09  Marki-t  St.,  to  Irwin  & 
Leighton,  126  North  12th  St.  Archts.  est. 
$800,000. 

Pa.,  PittHbiirgh — BANK — West  End  Sav¬ 
ings  Bank  &  Trust  Co.,  Main  and  Wabash 
Aves.,  ( B.  H.  Brack,  archt.,  Martin  Bl. 
N.  S. ),  general  contract  new  bank  building, 
to  H.  Busse.  500  South  Main  St.,  $330,000. 

Fla..  Tampa — HOSPIT.XI.1 — t'ity  Comrs., 
City  Hall,  6  story  and  basement,  50  x  375 
ft.  with  two  25  X  50  ft.  wings,  brick  and 
limestone,  to  Fleisher  Eng.  &  Constr.  Co., 
Tampa.  Archts.  est.  $1,000,000. 

.Mich.,  Detroit  —  FIL.M  K.Nt'HANCE  — 
W.  R.  Stehbins,  2201  Hazelwood  .Xve.,  8 
story  anil  basement.  94  x  118  ft.,  rein. -con. 
and  brick,  plain  foundation,  Cass  Ave.,  to 
11.  O.  t'hristman  Co.,  315  Stevens  Bldg. 
-Xrchts.  est.  $1,500,000 

III.,  Chicago — APARTMENT— M.  Callner, 
177  North  State  St.,  will  build  19  story,  150 
X  180  ft.  co-oi)erative  apartment,  Oakdale 
and  t'ommonwealth  Aves.  $3,250,000.  Work 
will  be  done  by  separate  contracts.  R 
(Iregori.  155  North  ('lark  St.,  archt. 

111.,  Chicago — APARTMENT— P.  F.  Ol¬ 
sen,  ari'ht.  and  head  of  syndicate  called 
Junior  Ternice  Bldg.  Corp.,  720  Cass  St., 
nnasonry  and  carjicntry  contract  12  story, 
fit)  X  112J  ft.,  rein. -con.,  brick  and  stone, 
705  Junior  Terrace,  to  Rosenberger,  I’eter- 
son  &  Leaf  Co.,  5153  North  Clark  St. 
Archts.  est.  $300,000.  Noted  Feb.  18. 

111.,  Chlragi> — OFFICE — D.  Schetnitz,  77 
XVest  Washington  St.,  general  contract  12 
story  and  basement,  15()  x  185  ft.,  brick, 
stone  and  terra  cotta,  known  as  300  Adams 
Building,  to  McLennan  t'onstr.  Co.,  307 
North  Michigan  Ave.  Archts.  est.  $2. 000,000. 

111.,  Chicago— STORE,  APARTMENT  and 
OARAtlE- — H.  A,  Hyden,  archt.,  190  North 
State  St.,  m.'isonry  contract  3  storv,  100  x 
150  ft.,  brick,  7551-59  Ridge  Blvd.,  to  E. 
Borg,  7000  Pingree  St.,  for  J.  Menzel  &  J. 
Cauger,  106  South  Wabash  Ave.  Noted 
Mar.  25. 

III.,  Chicago— THEATRE,  STORE  and 
OFFICE— E.  J.  Krug,  c/o  W.  P.  Whitney, 
archt.,  822  West  7oth  St.,  general  con¬ 
tract  2  story,  110  x  138  ft.,  brick  and 
terra  cotta.  East  69th  St.  near  Indiana 
Ave.,  to  R.  Ijcvine  &  Co.,  822  XVest  70th 
St.  Archts.  est.  $700,000. 

111.,  Chicago — WAREHOI’SE — National 
Tea  Co.,  1000  Crosby  St.,  general  contract 
6  story,  107  x  116  ft.,  rein. -con.  addition. 
Crosby  St.  north  of  Oak  St.,  to  L.  J. 
Mensch.  160  North  I..a  Salle  St.  Archts. 
est.  $400,000. 

111..  Kankakee  —  STORE,  OFFICE  and 
APARTMENT — Kankakee  Building  Corn., 
general  contract  3  story  and  basement,  150 
X  150  ft.,  brick  and  terra  cotta.  Dearborn 
Ave.  and  Merchant  St.,  to  J.  J.  Redding  & 
Co.,  10  North  Clark  St.  Archts.  est. 
$750,000. 

Xlinn..  St.  Paul  —  WAREHOUSE  and 
OFFICE  —  A.  J.  Krank,  140  East  6th  St., 
general  contract  2  story  and  basement,  75 
X  150  ft.,  rein. -con.  and  brick.  University 
Ave.  between  Prior  and  Fairview  Aves.,  to 
Pike  &  Cook.  416  South  5th  St..  Minneapolis. 
Archts.  est.  $200,000.  Noted  Nov.  26. 

Mo..  St.  I.011I11 — APARTMENT  HOTEL 
and  THEATRE  —  Stuyve.sant  Realty  & 
Building  Co.,  International  IJfe  Bldg.,  20 
story  and  basement,  170  x  193  ft.,  reln.- 
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con.,  brick,  terra  cotta  and  tile. 

Blvd.  and  Spring  Ave.,  to  1’.  B.  Bu 
archt..  International  Life  Bldg.,  und 
contract  system.  Noted  Apr.  8. 

Mo..  St.  Louis — APART.MENT 
Mutual  Eng.  t'o.,  405  Buder  Bid. 
build  3  story  and  ba-semient,  60  x 
rein. -con.  and  brick,  3300-08  Ru.ssi-I.  'vv' ' 
with  own  forces.  $150,000.  Kenn,  ijy 
Stegemeyer,  Title  Guaranty  Bldg 

Mo..  St.  Louis— APARTME.NT-  li,  uJ'.r, 
Realty  Co.,  International  Life  BliL  n.ji 
build  8  .story  and  basement,  43  x  ■  ‘  0 
rein. -con.,  brick,  steel  and  terra  cott.I’  -.a’ 
dition,  McPherson  and  De  Belivier.  st.i" 
by  day  labor  under  sujK'rvision  of  l|,,\\.,ra' 

&  Finley,  archts..  International  Lif.  Bi,),. 
$220,000.  Noted  Nov.  12.  '• 

Mo..  St.  Louis  —  APARTMENT  --  May 
Building  &  Investment  t'o.,  808  Cli.-Mnut 
St.,  will  build  group  2  .story  and  bas. m.iit 
30  X  46  ft..  34  X  38  ft.  and  31  x  .1  f, 
brick  and  concrete,  Cleveland  PI.,  li\  a..,: 
labor.  $150,000. 

Tex.,  Amarillo  —  BUSINESS  —  An.arillii 
Building  Co.,  c/o  E.  t).  Thompson,  8  .story 
rein. -con.,  brick  and  stone  addition,  jilain 
foundation.  to  F.  Bone  Constr!  Co 
Amarillo,  approximately  $500,000. 

Tex..  Dalian — APARTMENT  HOTEL— 
Lake  Cliff  Apartment  Corp.,  W.  S.  Bt  Iknvs 
pre.s.,  Oklahoma  City,  Okla.,  10  storv  and 
basement,  60  x  150  ft.,  brick  and  t.  rra 
cotta,  Zangs  Blvd.,  and  Colorado  St.,  hire 
to  Bellaus  &  Maclay,  611  Kirby  Bide' 
$75(1,000. 

Okla.,  Okmulgee — OFFICE— .1.  AV  .Mc¬ 
Cullough,  8  stor.v  and  basement.  95  x  HC 
ft.,  rein. -con.  and  brick,  to  C.  M.  Diinnini; 
Constr.  Co.,  420  North  Hudson  st 
Oklahoma  City,  $353,489.  Archts  est’ 
$400,000. 

IVanh.,  Mt.  Vernon — HOTET>^ — .1.  Foster. 
Mt.  Vernon,  reconstructing  Windsor  Hotel 
3  story,  rein. -con.  and  brick,  to  Alexaniler 
&  McNeil,  Mt.  Vernon.  Archts.  est 
$185,000. 

f'alif.,  Santa  Itarhara  —  I.,OD('iE _ 

B.P.O.E.,  3  story  and  basement,  lot)  x  110 
ft.  lodge,  to  P.  .1.  Walker.  Garland  Itklg, 
Los  Angeles,  $265,000.  Noted  .-\j)r.  8 

Calif.,  Stockton  —  MAITSOLEUM  —  Casa 
Bonita  Mau.soleum,  37  North  Sutter  St. 

1  .story  with  tower,  125  x  250  ft.,  rein. -con! 
and  marble,  to  C.  S.  Mabrey,  Oschsner 
Bldg.,  Sacramento,  $250,000.  Noted  Feh.  u. 

Ont.,  Toronto  —  G.ARAGE  and  SHOW 
Rf)(»M  —  Moore  &  Hughes  and  Reo  .Mntur 
Sales  Co.,  593  Yonge  St.,  general  contr.ict 

2  story,  130  x  260  ft.,  rein, -con.  and  brick, 
plain  foundation.  Bay  and  St.  Joseph  Sts., 
to  Jackson  Lewis  Constr.  Co.,  f'ederal  Bldp. 
Archts.  est.  $200,000. 


Buildings — Industrial 

Proposed  W’ork 

Mass..  Reading — GARAGE  and  REPAIR 
SHOP — Town.  Municipal  St.  Dept.,  having 
preliminary  jilans  prei)arcd  by  G.  H.  Side- 
bottom,  101  Tremont  St.,  Boston,  1  story, 
rein. -con.  and  brick  garage  and  repair  shop, 
$50,0(10. 

N.  Y.,  Buffalo— GARAGE  and  SERVICE 
— Owner  c/o  E.  Goldstein,  archt.,  Prudential 
Bldg.,  having  preliminary  jilans  jtrepar.d 
garage  and  service  station.  $45,000. 

N.  Y.,  North  Tonawaiida  —  SHINGLE 
PLANT  —  Weatherbest  Stained  Shingle 
Co.,  154  Main  St.,  plans  plant  addition. 
Island  St.  $60,000. 

N.  4..  Newark— BAKING  PLANT— Con¬ 
tinental  Baking  Co.,  512  5th  Ave.,  New 
York  City,  soon  takes  bids  rein. -con.,  brick, 
steel  and  stone,  plain  found.ation.  Fabyan 
PI.,  here.  C.  B.  Comstock,  110  West  loth 
St.,  New  York  City,  engr.  and  archt.  Noted 
Nov.  12. 

I'a.,  Phila.  —  FACTORY  —  McKarden 
Paper  Box  Co.,  224  Pine  St.,  having  plans 
j)repared  by  C.  E.  Wunder,  1520  Ix)cust  St.. 
3  story  and  basement,  50  x  75  ft.,  rein  - 
con.  and  brick,  plain  foundation.  Front  Ht. 
below  Norris  St. 

I’a.,  Willlamuport  —  FACTORY  —  J.  K. 
Foucart  Saw  AV’ks.  Co.,  J.  K.  Foucart,  pres., 
receiving  plans  2  story  and  basement,  31  x 
210  ft.,  concrete  block  factory,  Locu.st  St. 
$150,000. 

Mil.,  Baltimore — FACTORY — O.  T.  Smith 
Co..  407-11  East  Saratoga  St.,  plans  2  story 
and  basement,  irregular  shaped,  brick  and 
steel,  plain  foundation,  Aiken  St  near 
Curtain  St.  $45,000.  Engineer  and  archi¬ 
tect  not  selected. 

Mil.,  Baltimore  —  F.ACTORY  —  Wllkens 
Bros.,  c/o  L..  W.  Wllkens,  2401  Frederick 
Ave.,  plans  2  story  and  basement.  Irregular 
shaped,  rein. -con.  and  brick,  Patapsco  and 
9th  Sts.  $100,000.  Engineer  and  architect 
not  selected.  _  , 

FIb.,  Tarpon  Springs — POWER  PLAN  f — 
Pinellas  County  Power  Co.,  St.  Petersburg, 
plans  new  power  plant,  here.  $500,000. 
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so  Federal  St.,  Beiston.  Arohts.  est.  1250.. 
000.  Noted  Kel>.  2r>. 


X  ’ll"  ft.  boiler  hou.xe  and  hlaok.'imith  shop, 
both  ste«-l  and  metal  sash,  to  Aiulerson 


Muhh.,  WestHeld  —  FACTOUY  —  Foster  Bros.,  K1  I’as«>  ;  |iIumbinK  and  heatinK  to 

\ehine  Co.,  South  Broad  St.,  2  story,  80  Donnelly  &  White.  00:>  CoiiKrt'ss  Ave., 

235  ft.,  brick  addition,  to  K.  J.  Finney  Austin,  about  $37,000.  Arehts.  total  «at. 

c.,  220  Dwight  St.,  Springlield.  Arehts.  $50.'),000.  Noted  Mar  11. 

t.  $200,000.  Tex..  IlniiKton  TKXTII.K  MIBB  Hoiis- 

MaHH.,  Went  Koxbiir.v  (Boston  F.  l>. )  —  ton  Textile  Mill  C'o.,  c./o  W.  A.  Mitchell. 

rlF.MK  and  SKKVICK  Ci.VK.VtiK — .1,  .1.  supt.,  2  story  callon  mill  addition,  rein  -<x>n. 

dleher,  170  Summer  St.,  Boston.  1  story,  and  brick,  also  1  story,  rein  -con.  addition 


Ids  super-structures  00  X  440  ft.  rosier^.  .xrcnis.  esi.  -xoieo 

insiK'dion  ^hoP.  h^gh^^etc!!  K.  l!*.'  Apponaug  —  TEXTIBK  FBANT  — 

rein. -coir  repair  .  ho| ,  .  Apponaug  Finishing  Co.,  Centerville  Ud.,  2 

liere  fAr^TnUY Danburv  Mfg.  ■'^tory,  82  x  0.>  ft.,  brick  and  steel,  to  A.  W. 

\  pTmia^d  ^b^^^  Marchant.  Inc.,’  Hospital  Trust  Bldg., 

\-J«niville  Ind  1  story  Frovidence.  Arehts.  est.  l.^.'l.OOO. 

Kowler  Kxansvllle.  Ind.,  1  story  ^  ^  Bristol— MI Bl^t'ranston  Worst.-d 

factory.  $40.oot^.^^^^ l>OWFR  FIoVNT —  Thames  St.,  4  story,  135  x  140  ft., 

Kan..  Osaw  atomlf— IOt\BU  1  i  Thames  St.,  to  F.  J.  Flynn.  17 

A1  DK POT  Sind  Kx<  hanKe  St.,  ITovidc^nce.  Arehts.  est. 
WaOi.,.  Seattle— TBHMINA^^^^^^  $225,000.  Noted  Mar.  25. 

SKK\  ^-1  i^iiTiHrd  nres  Stuart  <'«nn.,  Hartford  —  tiARAt^K — Nir*'nstein 

Bight  t  o..  A^  '^orJ  rein -con  brick  and  *  Schwartz.  1247  Main  St..  1  story,  fit  x  154 
Hldg  .  P’*'”’-  stage  teriiilnal  depot  $4(m,-  ,  brick  and  steel.  North  Main  St  .  to  S. 

stone  ■"‘‘‘7'^ban  stage  $40,000. 

"""■  no  so  fP'fhwr  space  $175,000.  also  N.  J..  Camden  ~  SHUVICR  STATION  — 
ing.  3;>,onO  Sii.ft  floor  spaie  ri.  ,  :  .  Seelve  (t  Co.,  engrs.  and  arehts.,  101 


A.  W.  la^onard.  pres.. 


v‘  Buildings  -Educational, 
Reliffious 

d 

^  ^  ' 

Proposrd  It  i»rfc 

Me..  Bangor — SCIIOOI.. — St.  .Johns  Roman 
in  Catholic  Church  having  sketches  made  by 


.'lO.iMiO  hp.,  etc.  $1,708,000. 

Bids  Desired 


and  steel,  plain  foundation.  t!th  and  .leffer-  $150,000.  Engineer  and  architect  not  s«-- 
son  Sts..  to  Nelson-Fedley  Co.,  Corn  U“eted. 

Exch.  Bldg.,  Fhila..  Fa.  Noted  Feb.  25.  Mass.,  Boston  —  l.IBR.VRY  —  City,  Dept. 


Mass  MedHeld — REPAIR  and  bt.KVicr..  H.  H.  Conway,  5800  M  alnut  St.  Holy  Cross,  W .  B.  Pinlgan,  p.astor,  hs 

CAUACIB _ C.  C.  Pierce  taking  bids  1  story,  pa.,  Phila. — M ANITFACTITRING — Phila.  plans  prepared  by  E.  T.  P.  (Iraham,  3 

x'n  X  I’O  ft.,  reln.-con.  and  steel,  plain  foun-  Storage  Battery  Co.,  C  and  Ontario  Sts..  3  story  and  basement.  120  x  150  ft.,  brick, 

dation"  $45,000.  R.  M.  Stowell,  184  story  and  basement,  54  x  250  ft.,  reln.-con.  Malden  St..  South  End  Dist.  $20o,ooo 

itovlston  St.  Boston,  archt.  and  brick  addition,  to  Roberts  &  Roller,  Mass..  Boston — SCHOOI, — City.  H<- 


itovlston  St.  Boston,  archt.  and  brick  addition,  to  Roberts  &  Roller,  Mass..  Boston — SCHDOI, — City.  S<-hool- 

t'onn  Bristol  —  WAREHOf'SE  —  E.  In-  1700  Walnut  St.  Noted  Apr.  1.  hou.s*'  Dept.,  having  sketches  made  by  .1. 

cfihim’Co  392  North  Main  St.,  soon  lets  Pa.,  Phila.  —  MIBB — E.  A.  Wightmah,  Driscoll.  «  Beacon  St.,  f.  story  and  base- 

eiinirict  5  story  brick.  North  Maine  St.  archt..  Bankers  Trust  Bldg.,  2  story  and  ment.  fin  x  115  ft.,  bri>-k  and  limestone 

Jldiioao  M  I’nkelbach.  52  Main  St.,  New  basement,  100  x  lOo  ft.,  rein. -con.,  brick  school.  $l,5(Mt,0()0. 

Brit'iin  archt  *>Pfi  ateel,  plain  foundation,  .\  and  Court-  Mass.,  Everett  (Boston  P.  O.) — SCIIODB 

pi  ’  \rdmore _ T.,AllNnRY — St.  Marys  land  Sts.,  to  11.  11.  Wehmeyer.  509  West  — City  of  Boston.  Schoolhouse  Dept.,  plans 

laundry  Inc  soon  lets  contrait  1  story  Cumberland  St.,  for  Concordia  Silk  Hosiery  2  story  and  ba.sement,  brick  school,  here, 

•ind  basement  100  x  146  ft.  rein. -con.,  Co.,  Fisher  and  Wyoming  Sts.  An  hts  est.  $185,000  appropriated.  Engineer  and  archi- 

liriek  and  steel,  plain  foundation.  Aubrey  $ion,noo.  Noted  Mar.  11.  tect  not  selected. 

•\ve  Private  plans.  Pa.,  Phlllipsburg  -  -  PBANT — Ingersoll-  Mass.,  Fitchburg  —  SCHOOIj  —  St. 


Britain,  archt. 


ement  100  x  146  ft.  rein. -con.,  Co.,  Fisher  and  Wyoming  Sts.  An  hts  est.  $185,000  appropriated.  Engineer  and  archi- 
d  steel  plain  foundation.  Aubrey  $100,000.  Noted  Mar.  11.  tect  not  selected. 

ivate  plans.  Pa.,  Phlllipsburg -  - PBANT — Ingersoll-  Mass.,  Fitchburg  —  SCHOOIj  —  St. 

•1,11a. _ F.-Xf’TORY — C.  E.  Wunder.  Rand  Co.,  11  Bway..  New  York  City.  N.  Y.,  Bernards  Roman  Catholic  Parish  J.  J.  Don- 


Ilaeuser  archt,  445  Milwaukee  St.,  taking  Federal  Can  ('o..  500  Benton  Ave.,  1  story.  Mass.,  Kockinnd — SClfOOB— Town,  School 
bids  iirii-k  and'  steel  addition.  Oregon  St.,  steel  frame  factory,  Ib'nton  Ave.,  to  Gould  (''om.,  C.  Easton,  chn.,  having  sketches 

for  l.K)effeIholz  Co.,  170  Clinton  St.  $40,-  Constr.  Co.,  120  11th  Ave.  N.,  approx-  made  by  J.  D.  BeBand  &  (7o..  41  Mt. 

(1110  ’  imately  $50,000.  Vernon  St.,  Boston,  2  story  and  basement, 

Wis.,  Racine _ PRINTING  PI..ANT — F.  J.  O.,  Cincinnati — INDFSTRIAI.! — Formica  brick  and  stone,  James  St.  $150,0(1(1. 

Hoffman,  archt.,  Janes  Bldg.,  taking  bids  2  Insulation  Co.,  4614  Spring  Grove  Ave.,  2  Mass.,  IValtham  (Ind.  br.  Boston)  — 
story  (ultimately  5  storv)  and  basement,  .story,  brick  and  rein. -con.  addition,  plain  ('III’RCH  —  Bakeview  Union  Evangelist 

brick  and  concrete  addition,  plain  founda-  foundation.  Spring  Grove,  to  Ferro  Concrete  Church,  c/o  O.  A.  Thayer,  archt.,  89 

tion,  for  Times  Call  Building  Corp.,  Main  Co..  3rd  and  Elm  Sts..  $4o.Ooo.  Franklin  St.,  Boston,  having  sketches  made 

St.  $150,000.  4*..  rincinnati  —  INDFSTRIAI..  —  Stein-  1  story  anil  basement.*  granite  and  stone. 


St.  $150,000 


O..  Cincinnati  —  INDFSTRIAI.  —  Stein- 


lVi»..  Two  Rivers — FACTORY — Apr.  26,  koenig  Motor  Truck  Co.,  2311  Harrison  l.rfikevlew  St.,  here.  $150,0O0-$200,0o0. 
bv  l.<M  kwood.  Greene  Co.,  engrs..  400  North  Ave.,  2  story  and  ba.sement,  90  x  150  ft..  Mass.,  M  altham  (Ind.  br.  Boston)  — 
Michigan  Blvd.,  Chicago.  III..  5  story,  30  brick  and  rein.-con..  plain  foundation,  Har-  SCHOOI. — City,  H.  E.  Beal,  mayor.  City 
x  120  ft.  ami  i  story,  120  x  250  ft.,  brick  rison  St.,  to  D.  Meinken  &  Son.  2143  Hall,  .soon  lets  contract  3  story  anil  ba.se- 


and  steel,  plain  foundation,  here,  for  Hamil 
ton  Mfg.  Co. 


Barnard  St..  $65,000 


ment,  brick  and  steel.  Farmenter  ltd.  $400,- 


la.,  MaHim  City  —  DAIRY  PBANT  —  See  Co..  Indianapolis.  Ind..  3  story  50  x  133  ft 


O..  Baytiin  —  IIAKERY  —  White  Baking  000.  Hutchins  &  French,  11  Beacon  St., 


‘‘Contracts  Awarded." 


and  1  story,  133  x  260  ft.,  brick  and  rein.- 


Boston,  arehts. 

Mass.,  Wurcentcr— DORMITORY — Poly- 


\rk..  Klilorailn  —  FBOFR  MIBB  —  See  con.,  Webster  St.,  here,  to  H.  R.  Blagg  Cn.,  technic  Institute,  having  preliminary  plans 


"Contracts  Awarded.”  .  .  . .  . .  --  - _ - 

Ont.,  Turonto  —  ROFND  HOB’SE  —  Apr.  '*•••  l»ea  Muines  —  PBANT  —  J.  A.  Ray-  Boston,  brick  dormitory.  $240,000. 

2(;.  by  Terminal  Engineer  Canadian  Natl.  '/oa.k' "'a  ^'w.Haven-— GYMNASIUM,  etc.— 

Hys.,  New  Union  Sta.,  buildings  for  engine  ^  on’ P'ans  prepared  by 

and  car  facilities.  $300,000.  T.  T.  Irving.  >' "lanufactur-  j,  R.  Fope.  542  5th  Ave.,  New  York  City, 

New  Union  Sta  ener  *"g  building  with  office  wing  at  one  end.  gymnasium,  York  St.  opposite  Wall  St.  ;  by 

covering  15.000  sq.ft,  floor  space,  brick  and  c.  C.  Zantzinger.  Otis  Bldg.,  Fhila.,  Pa., 

Cnntrnrts  Atrnrded  steel,  to  Truscon  Steel  Co.,  471  Huhbell  auditorium.  West  Side  Hewitt  Quadrangle; 

Bldg.  Arehts.  est.  $250,000.  Noted  and  by  James  Gamble  Rogers,  367  I^exing- 


1229  East  3rd  St..  $175,000 


prepared  by  W.  C.  Appleton.  53  State  St., 


Contracts  Awarded 

Bldg. 

Mass.,  IloreheHter  (Boston  P.  O.) — RE-  Mar.  4 


ton  Ave.,  New  York  City,  law  school.  Wall, 


I’AIU  and  SERV*ICE  GARAGE — B.  Cavag-  I«.,  Iowa  City— POWER  and  HEATING  York,  Grove  and  High  St.s. 
naro  &  Sons,  18  Washington  St.,  2  story,  PBANT — State  Bd.  Educ.,  W’.  H.  Gemmell,  n.  V.,  Bayport — .SCHOOI.. — Bd.  'Educ. 
rein.-con.,  18  Washington  St.,  to  Marden  &  secy..  State  House.  Des  Moines,  general  having  plans  prepared  bv  W.  I'otter,  engr. 

Orlando,  333  Washington  St.,  Boston,  contract  1  story,  120  x  210  ft.,  rein.-con.,  and  archt.,  22  East  17th  St.,  New  York 

Arehts.  est.  $75,000.  to  A.  Alexander.  503  Frankel  Bldg.,  Ih's  City,  brick,  steel  and  stone,  plain  founda- 

Maas.,  Framingham — FOUNDRY,  etc. —  Moines,  $238,000.  Noted  M.ar.  4.  tion.  $250,000. 

Giiimey  Heater  Mfg.  Co..  Arlington  St..  la..  Mason  City  —  DAIRY  PBANT —  N.  Y..  Brooklyn  —  CHURCH  —  St  John 
brick  and  steel  foundry  and  crane  way,  to  Producers  Milk  Co.,  C.  J.  Stewart,  local  the  Evangelist  Roman  ('athollc  (*hurch, 

J.  J.  Prindeville.  Prindevllle  Bldg.  Arehts.  mgr.,  will  build  1  story,  50  x  100  ft.,  brick  c/o  McGill  &  Hamlin,  engr.  and  archt., 

est.  to  exceed  $40,000.  and  hollow  tile  dairy  plant,  by  day  labor.  415  I>-xington  Ave.,  New  York  City,  soon 


est.  to  exceed  $40,000.  and  hollow  tile  dairy  plant,  by  day  labor.  415  I>-xington  Ave.,  New  York  City,  soon 

Mass.,  Hudson  —  HEATER  —  Firestone  $40,000.  takes  bids  brick,  steel  and  stone,  plain 

Tiry  &  Rubber  Co.,  South  Main  St..  5  story  Ark..  Eldorado — FBOUR  MIBIj — Taylor  foundation.  21. st  St.,  here.  $200,000. 
and  basement,  80  x  200  ft.,  brick  and  rein.-  Made  Health  Flour  Co.,  C.  E.  Taylor,  pres.,  N.  v.,  Brooklyn — I.1ABDRATORY — I'ratt 
•  oV  ‘  I^o-saett,  Hudson.  Arehts.  est.  will  build  2  story,*  30  x  50  ft.,  concrete.  Institute,  215  Ryerson  St.,  plans  brick,  steel 

$..>0,000.  brick  and  steel.  East  Main  St.,  by  day  and  stone,  plain  foundation,  Steuben  St. 

Mass..  Watertown  —  FACTORY  —  Amer.  labor.  Arehts.  est.  $45,000.  Private  plans.  $300,000. 

.Soda  Fountain  Co.,  Congress  St.,  Boston,  2  Tex.,  Cleburne — SHOPS — Gulf,  Colorado  N.  V.,  Hollis  (br.  Jamaica) — CHURf'H — 
story.  175  x  300  ft.,  brick  and  steel  addi-  &  Santa  Fe  Ry.  Co.,  E.  F.  Merrit,  ch.  engr.,  Hollis  Presbyterian  ('hurch.  F*.  T.  Steel, 
tion.  vValnut  St.,  to  Alx-rthaw  Constr.  Co.,  408  I’nion  Depot  Blilg.,  Galveston.  122  x  155  pastor,  having  plans  prepared  by  Meyer  & 
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liuildinRs — Kducational.  I(<-Iip;ious  (('ont.) 
Mathew,  en^rx.  and  archts.,  31fi  Flalbush 
Ave.,  Hr<H»klyn.  l>rick.  steel  and  stone, 
lilain  foundation.  lo4th  Ave,  and  I'.toth  St. 
$ir>0,<M)0. 

N.  Y.,  Newburgh— HIGH  SCHOOI.r— Bd. 
Kdur.  soon  takes  bids  brick,  steel  and 
stone,  plain  foundation,  $4on,000.  A.  F. 
Gilbert,  358  5th  Ave.,  New  York  City,  enttr. 
and  areht.  Noted  Feb.  11. 

N.  V.,  New  York  —  CHFMI.STBY  —  Xt  w 
York  I'niversity.  I'niversity  HeiKhts,  soon 
tjikes  bids  brii'k.  ste.-l  and  stone,  plain 
foundation,  campus.  $!.5o.oo(i  A.  N.  Allen. 

2  West  45th  St.,  eiiBr.  and  archt. 

N.  Y.,  New  York  —  HOMK  —  Hel)rew 
Childrens  Home  of  Temporar.v  Sh*-lter,  30 
West  120th  St.,  pliins  l)riek.  steel  and 
stone,  plain  foundation,  2or.th  St.  and  Grand 
t'oiicourse.  $250,000.  Fiiftineer  and  ar¬ 
chitect  not  selected. 

N.  Y..  New  York  — SYXAGOGl’K — Mount 
Kden  Center,  Inc.,  c n  A.  J.  Siml)erK,  enf;r. 
atid  areht.,  1133  Bway.,  haviiiK  jilans  pre- 
pari-d  3  story,  brick,  steel  and  stone,  plain 
foundation,  Morris  Ave.  $200,000. 

N.  Y..  St.  fieorse — SCHOOT.1 — Bd.  Kduc., 
500  Park  Ave.,  New  York  City,  havinK 
plans  prepared  by  W.  H.  Gtimpert.  ensr. 
atid  arclit.,  Flatbush  Ave.  extension  and 
Concord  St.,  Brooklyn,  I’.  S.  45.  brick, 
sti’el  and  stone,  plain  foundation,  Morrison 
Ave.,  here.  $3oo,ooo. 

N.  4.,  Ilernardsvllle  -H IGH  SCHOOI.< — 
Bd.  Kduc.  soon  takes  bids  Itrick,  steel  and 
stone,  plain  foundation.  $200,000.  Basmus- 
sen  Sc  Wayland,  30  West  4  7th  St..  New  Y'ork 
City,  en>;r.  and  archt.  Noted  Feb.  25. 

!•»..  Tyrone — t7HFBCH — First  Methodist 
Church,  c/o  J.  B.  Na.son,  chn.  building  com., 
1207  Kogan  Ave.,  plans  2  story  and  base¬ 
ment.  80  X  100  ft.  church.  Kogan  Ave. 
$150,000. 

Fla.,  Tort  Tiimpn  —  SCHGOI>  —  Voted 
$150,000  lionds.  School. 

O. ,  4'le\eland  SCHG<>T,S — Bd.  Kduc.,  F. 

G.  Hogeii,  dir.,  had  plans  prepared  by  G. 
M.  Hopkinson,  Auditorium  Garage  Bldg., 
three  2  story  and  ba.sement.  120  x  220  ft., 
rein. -con.,  brick  and  steel  schools,  one  at 
West  54th  St.  and  Ira  .\ve.,  one  Southeast 
s«‘ctlon.  anti  otln-r  Kast  lS5th  St.  and 
Muokoka  Ave.  $050,000  each. 

III.,  Alton— HIGH  SCHOOT.,— Bd.  Kduc., 

H.  II.  Hewitt,  Secy.,  Oth  and  l..angan  Sts., 

takes  Itids  about  Ma.v  10,  3  and  4  story, 
n-in.-cijn.,  brick  and  stone.  College  St. 
$500,000.  I,.  I’feiffenbergers  Sons,  102  West 

3rd  St..  Alton,  and  Boyer,  Uanely  &  Smith, 
Flat  Iron  Bldg.,  ITrbana,  archts.  Noted 
Dec.  31. 

Calif.,  Modesto — HIGH  SCHOOI. — De¬ 
feated  $(550,000  bonds,  fireproof  high  school, 
for  Modesto  School  Dist.  Noted  Feb.  25. 

Bids  Desired 

Me.,  tlrono  —  MKCHANICAK  and  KN- 
GINKKBING  —  University  of  Maine.  F.  H. 
Strickliind.  fires,  of  Bd.,  taking  bids  2 
story  and  ba.sement.  Iirick  and  limestone 
mechanical  and  engineering  building.  To 
exceed  $150,000.  Strickland,  Blodgett  & 
Kaw,  20  Newbury  St..  Boston,  archts. 
Noted  Aug.  fi. 

Mass..  .Yniesbur.v— rSCHOOK — St.  Josephs 
Boman  Catholic  Church  taking  bids  2  story 
and  basement,  brick  and  stone,  plain  foun- 
(lation,  13  Sfiarhawk  St.  $150,000.  O’tTon- 
nell  &  Shaw,  134  Newbury  .St.,  Boston, 
archt. 

Mass,,  Wellesley  — CHT^BCH  —  Christian 
Scientist  Church,  c/o  K.  W.  Deering,  archt,, 
10  Deaconess  B(l.,  Bnsikline,  taking  bids  1 
story  and  basement,  stone  and  stucco,  filain 
foundation,  Wellesley  Hills.  $150,000. 

Conn.,  New  f'unann — HIGH  SCHOOlj — 
J.  N.  Pierson  &  Sons,  archts.,  200  Jeffer¬ 
son  St..  Perth  Amboy,  N.  .1..  taking  bids 
brick.  (500  seating  capacity,  here,  for 
School  ('om.,  S.  Mead,  chn.  $150,000. 
Noted  Mar.  18. 

Conn,,  W  allingford — ADMINISTRATION 
— .\f>r.  1(5.  b.v  Gaylord  Sanatorium,  I),  R. 
Kyman,  doctor,  3  story,  45  x  126  ft.,  stone 
and  tile  administration  building.  $150, 000. 
,1.  F.  Kelley.  39  Center  St.,  New  Haven, 
archt.  Noted  Feb,  4. 

N.  Y..  Corning— HIGH  SCHOOI.e— May  3 
(extended  date),  by  Bd.  Kduc.,  brick,  steel 
and  stone,  plain  foundation,  Klngsburg  Ave. 
$350,000.  Palmer  Rogers.  101  Park  Ave., 
New  York  City,  engr.  and  archt.  Noted 
Apr.  8, 

N.  4..  rnloB— SCHOOIc— Apr.  26,  by  Bd. 
Kduc.  fTnion  Twp.,  at  Union  High  School, 
Morris  Ave.  and  Caldwell  PI..  2  story  and 
basement.  60  x  120  ft.,  Burnett  Ave.  P. 
A.  KIsasser,  845  Broad  St.,  Newark,  archt. 

Pn..  4efferBonvlIIe — SCHOOK — Apr.  16. 
by  West  Norristown  School  Dist.,  2  story 
and  ba.sement,  115  x  144  ft.,  brick  and  steel, 


plain  foundation.  $200,000.  G.  K.  Brum¬ 
baugh,  Real  Kstate  Trust  Bldg.,  Phila., 
archt. 

Pu..  I'hllu.- .SCHOGI^Apr.  20.  by  J.  T. 
Windrim,  archt.,  Commimweaith  Bldg., 
Graduate  School  of  Medicine.  10  story, 
ba.senient  and  para|H-t,  54  x  60  ft.,  and  64 
x  135  ft.,  rein. -con.,  brick  and  steel,  plain 
foundation,  1 9  th  and  laimbard  Sts.,  for 
University  of  Pennsylvania,  34th  and 
Spruce  St.s.  $1,500,000. 

Pn..  Wynnewood — SCHDOI., — Apr.  19,  by 
School  Bd.  Kower  Merlon  Twp.,  2  story  and 
basement.  91  x  174  ft.,  and  42  x  188  ft., 
brick  and  rein. -con.,  plain  foundation. 
Argle  Rd.  $175000.  R.  E.  IVhite  Penna 
Bldg.,  I^hila.,  archt. 

Md.,  Riiltimnre  —  SCHOOK  —  Apr.  21,  by 
Bd.  .\wards,  1  story  and  basement  73  x  239 
ft.,  brick  and  steel,  filain  foundation, 
Arlington  St.  at  West  and  Alto  Aves.,  for 
Mayor  and  (’ity  Couniil.  $325,000.  R.  K. 
Harris,  516  North  Charles  St.,  archt. 

«)..  Marysville — DORMITORY  and  AS- 
SKMBI,Y  IIAKI.1 — May  5,  by  J.  K.  Harfier, 
dir  Defit.  i’ub.  Welfare,  Oiik  and  9th  Sts.. 
Columbus,  50  X  200  ft.,  brick  and  concrete 
dormitory,  $120,000,  and  40  x  50  ft.,  brick 
and  .s*eel  assembly  hall,  $65,000.  for  Ohio 
Reformatory  for  Women,  here.  H.  H. 
Briggs,  Ohio-Hartman  Bldg.,  (’olumbus, 
archt.  Noted  .Mar.  4. 

Mo..  Cape  Girardeau — SCHOOKS — Apr. 
19,  by  Bd.  Kduc.,  I,.  K.  Bowman,  fires.,  two 
2  story,  46  x  70  ft.  wings  for  May  Green 
School,  $45,000;  2  story  and  ba.sement,  80 
X  164  ft.  addition  to  Washington  Grade 
School,  $90,000  ;  and  2  story  and  basement, 
122  X  185  ft.  school,  Kouisiana  and  West 
Thamis  Sts.  $145,oo0,  all  com-rete,  brick 
and  stone.  Noted  Mar.  4. 

Mo..  Kansas  City  —  HIGH  SCHOOK  — 
Apr.  20,  by  Bd.  Kduc.  (2nd  unit)  South 
West  High  School,  2  story,  rein. -con.,  brick 
and  cut  stone.  $350,000.  C.  A.  Smith,  800 
Finance  Bldg.,  archt.  Noted  Apr.  8. 

Ark.,  Fayetteville — COKKKGK — Apr.  28. 
at  otiice  I’resident  University  of  Arkansas, 
for  Kngineering  Building,  88  x  216  ft.  and 
Agricultural  Building,  58  x  256  ft.,  both  3 
story,  concrete,  bri<-k  and  terra  cotta,  on 
camfiu.s.  Jamieson  &  Spearl,  Arcade  Bldg., 
St.  Kouis.  M<i..  and  H.  R.  Burke.  Southern 
Trust  Bldg.,  Kittle  Rock,  archts.  Noted 
Apr.  8. 

Calif.,  I.os  .\ngeles — SCHOOIj — Apr.  21, 
by  Bd.  Pub.  Wks.,  Riis  School,  1  and  2 
story,  brick,  69th  St.  near  Main  St.  $250,- 
000.  Dodd  Sc  Richards.  Brack-Shops  Illdg.. 
archts.  Noted  Apr.  8. 

Bids  Received 

N.  Y..  Ilnllis  (mail  Jamaica) — SCHOOK 
— W.  11.  (ionifiert,  supt.  School  Buildings, 
Flatbush  Ave.  extension  and  ('oncord  St.. 
Brooklyn,  Apr.  8,  general  contract  P.  S. 
118,  Wildey  Ave.,  here,  for  Bd.  Kduc.,  5oo 
Park  Ave.,  New  York  City,  from  (1.  F.  Dris¬ 
coll  Co..  548  Union  Ave..  Brooklyn.  $289,- 
387  :  heating,  from  H.  Starkman  &  Bros., 
333  Kast  81st  St.,  New  York  City,  $35,160. 
Noted  Apr.  1. 

N.  Y.,  Mariners  Harbor  (Ind.  sta.  Staten 
Island) — SCHOOK — W.  H.  Gonifiert,  supt. 
School  Buildings,  Flatbush  Ave.  extension 
and  Concord  St.,  Brooklyn,  general  contract 

P.  S.  4  4.  Maple  Parkway,  here,  for  Bd. 
Kduc.,  500  Park  Ave.,  New  York  City,  from 
Carleton  Co.,  Inc.,  151  West  42nd  St.,  New 
York  City,  $624,333  ;  filumbing  from  J.  K. 
Kahn,  244  W’est  20th  St..  New  York  City. 
$27,390  ;  and  heating,  from  D.  J.  Rice,  Inc., 
606  Ist  Ave.,  New  York  City,  $68,817. 
Noted  Apr.  1. 

P»..  Phlla.— SCHOOK— Bd.  Educ.,  J.  D. 
Cassell,  supt.  buildings, .  19th  and  Chestnut 
Sts.,  Apr.  6,  3  story  and  basement.  36  x 
159  ft.,  rein. -con.,  brick  and  steel,  17th  and 
Folsom  Sts.,  general  contract,  from  Mc- 
Closkey  Co.,  1620  Thompson  St.,  $329,000; 
and  heating,  from  McClintock  Co.,  1937 
Ridge  Ave.,  $29,495.  Noted  Apr.  1. 

Pa..  Phlla.— SCHOOIx—Bd.  Educ.,  J.  D. 
Cassell,  supt.  buildings.  19th  and  Chestnut 
Sts.,  3  story  and  basement,  141  x  212  ft., 
rein. -con.  and  brick,  plain  foundation,  Kyons 
Ave.  and  Brunswick  St.,  general  contract, 
from  Nelson  Pedley  Co.,  Corn  Exch.  Bldg., 
$463,452  :  heating,  from  W.  H.  Ambrose  & 
Son,  Kevington  and  Umbria  Sts.,  $4  3,980. 
Noted  Apr.  1. 

Contracts  Awarded 

X.  Y..  Buffalo— CHI'RCH  and  SCHOOK 
— St.  Rose  of  I.,ima  Roman  Catholic  (’'hurch, 
42  Carmel  Rd.,  2  story  and  basement,  rein.- 
con.  and  brick,  Carmel  Rd.,  to  G.  Kemff  & 
Sons.  821  Virginia  St.,  to  exceed  $300,000. 
Noted  Mar.  4. 

N.  Y..  New  York- NURSES  HOME— 
Building  Com.  Presbyterian  Hospital.  17 
East  42nd  St.,  14  story,  brick,  steel  and 


stone,  plain  foundation,  165th  .St  ■  ■  .  p, 
Wa.shington  Ave.,  to  Marc  Kidlitz.  i 

. .  •''■"tMl 


Archts.  est.  $i,500,()0(i. 


42nd  St 
Dec.  17 

^N.^^Y.j^  Kiverdale  (mail  New  Y  .|.;) 


..1 

lt>l 

"Ulh 

111 


nivrniaie  \maii  rxew  y. 

CHURCH — Presbyterian  Church.  1 
story,  brick,  to  G.  Ohson,  5626  Iv 
Archts.  est.  to  excei'd  $150,000. 

N.  4.,  Maplewood  (br.  South  Or.i 
HIGH  .SCHOOK-  Bd.  Kduc..  Dist 
Or.inge  and  Maplewood,  New  High  -  , 

general  contract  3  story  and  pari  1,  ,1! 
ment.  rein. -con.,  brick  and  steel  h.  i..  '.' 
Bowe  &  Millimet.  386  Bergenl'in.  w  ’ 
Union  Hill,  $1,216,000;  heating  .L 

ventilating,  to  J.  H.  Melles,  832  Spri,  gt ,  u 
Ave.,  $124,780.  Noted  Mar.  11  “"‘•'"''I 

«)..  Dayton — .SCHOOI„ — ('.  J.  s.  litni-li 
elk.-treas.  Bd.  Kduc..  for  Harri.son 
2  story  and  basement,  rein. -con.  and  l,ri,  u' 
plain  foundation.  West  Side,  to  Gr.  .1,  * 
Sawyer.  Pi<|ua  and  Kima,  $322, 000 
Feb.  25.  ' 

111.,  (Tileago  -  HIGH  SCHOOK  p.i 
Kduc.,  65(1  .South  Clark  .St..  J.  K.  Btrn.s 
bus  mgr.,  general  contract  Ro.,s.  v,.!.’ 
Senior  High  .Schotil.  3  .story  and  ba.s.  in.iit 
.100  X  650  ft.,  rein. -con.,  brick  and  -'..h,.' 
Kimball  and  Wilson  Aves.,  to  P:.s,li,.,i 
Bros.,  Ill  West  Washington  St  .\r.  Iin 
c.st.  $4,000,000. 

111.,  riiieagti— INSTITUTK— E.  A.  Gnins- 

feld,  Jr.,  and  K.  H.  Klaber,  archts.  (.'ll 
North  Michigan  Ave.,  masonry,  cots  rete 
and  cariientry  contract  3  storv  and  his,, 
ment,  147  x  188  ft.,  rein.-con;.  brick  and 
steel,  Douglas  Blvd.  and  St.  I.ouis  Av,.  i,, 
Broline-Nolan  Co..  5  North  Ka  Sail,  st 
for  Jewish  Peoples  Institute,  1258  Tavl.ir 
St.  Noted  Nov.  19.  • 


Federal  Government 
Work 


Bids  Desired 

Pa..  Phlla.  -Paving — Spec.  5207 — Apr  2.1 
by  Bureau  Yards  Sc  Docks.  Navy  Dept.,’ 
Wash.,  D.  C.,  concrete  paving,  hertv 

D.  WaHli. — Gate  Chambers — Mav  11, 

by  IT,  s.  Engineer  Dflice,  Navy  Huil'dinc, 
<-ross-connection  gate  chambers  and  repairs 
to  (dd  conduit  for  water  supply  projeet, 
for  Dist.  of  Columbia;  adv.  E.  .\ -It 
Apr.  15. 

I».  C'.,  Wash.  —  Pipe  Kine  —  May  It,  by 
U.  S.  Engineer  ()tfi<e.  Navy  Dei>t.  Bldg. 
pi|>e  line  from  old  filtered  water  resi-rvnir 
for  water  supply  project  for  Dist.  ,if 
Columbia;  adv.  K.  N.-R.  Apr.  15. 

Va.,  Norfolk — Fenders — Apr.  22,  bv  G  F 
Blair,  di.st.  dir.  I’nited  .State  .Shiiiping 
Board  Emergency  Fleet  ('orp.,  appmxi- 
mately  6.900  lin.ft.  fender  system. 

4Ja.,  AiigiiHta — Recreation — May  Is,  by 
U.  S.  Veterans  Bureau,  Arlington  Uldg . 
Wash.,  D.  C..  recreation  building  at  U  S 
Veterans  Hospital,  62,  here;  adv.  K.  N.-K 
Apr.  15. 

.4rizuna — Road — Apr.  26.  bv  C.  H.  .Sweet- 
ser.  dist.  engr.  Bureau  Pub.  Rds..  Phoenix, 
grading,  etc.,  approximately  2.916  mi 
('herry  Creek  Hill  Sect.  Forest  Highwiiy 
Route  12,  Natl.  Forest  Rd.  IToject,  Tonto 
Natl.  Forest,  Gila  Co. 

Ore.,  Astoria  —  Addition  —  Apr.  29,  by 
Treas.  Dept,  at  oftice  Supervising  Archt . 
Wash.,  D.  C.,  addition  to  Quarantine 
Station,  here. 

4'.  Z.,  Panama — Masts — Spec.  5191 — Apr. 
23,  by  Bureau  Yards  &  Docks,  Navy  Dept., 
Wash.,  D.  C.,  guyed  steel  pipe  masts  at 
Cape  Mala,  here.  Former  bids  rejected. 
Noted  Mar.  11. 

Bids  Received 

N.  Y.,  Staten  Island — Ejector  Station,  etc. 
— Construction  Quartermasters  Oftice.  19 
W'hitehall  St.,  New  York  City,  Mar.  21. 
sewage  ejector  station  and  discharge  sewer 
line  at  Miller  Field,  here,  from  J.  It 
Proctor,  6  W'est  9th  St.,  Bayonne,  N.  J  . 
$56,707.  Noted  Mar.  11. 

Iowa — Earthwork — Secretary  Mississippi 
River  Comn..  1311  International  Kife  Bldg., 
St.  Kouis,  Mo.,  Apr.  6,  about  180,000  cu.yd. 
earthwork  (by  hydraulic  method)  in  Iowa 
River-Flint  Creek  Dist.,  from  Ka  Crosse 
Dredging  Co.,  405  Plymouth  Bldg.,  Mlnne- 
a|)olis,  Minn.,  $0.1875  per  cu.yd.  Noted 
Mar.  18. 

la..  Cedar  Rapids — Vestibule,  etc. — Treas. 
Dept,  at  office  Supervising  Archt.,  Wash, 
D.  C.,  extending  mailing  vestibule  and 
driveway  at  U.  S.  Post  Office,  here,  from 
A.  J.  Smith  &  Sons,  234  Granby  St.,  $3,490. 
Noted  Apr.  1. 

Tex..  Abilene — Addition — Treas.  Dept,  at 
office  Supervising  Archt.,  Wash.,  D.  C.,  Apr. 
6,  swing  room,  etc.  at  U.  S.  Post  Office, 
here,  from  C.  Weltz  Son,  713  Mulberry  St.. 
Des  Moines,  la.,  $1,950.  Noted  Mar.  25. 


V 
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ENGINEERING  N  E  W  S  -  R  E  C  O  R  D 


K  .!•  r.il  llovt-rnment  Work  (Continued) 

(  ,.li,  Henver — Cates — Bureau  Ueelama- 
ti,  I  l>el»t.  Interior,  K.  Mead,  comr.,  hifth 
1,1.  "'ure  Kates  for  McKay  and  Cuernsey 
North  Platte  Project.  Nebraska- 
\V  .initiK.  Baker  Iron  Mlts..  912, 

Bway.,  Lios  AnBeles,  Calif.,  $26,315. 
>,  .t.ii  Mar.  4. 

Contracts  Atcardcd 

Mil**..  I-.*nn — UemodelinB — Treas.  Dept, 
nt  I'tliic  SuiH*rvisinK  Arclit.,  Wash.,  I>.  C., 
I-.  ii'.Mii  liliK  I'.  I’ost  Office,  here,  to  S. 
r;i*,iuale,  8  Bartlett  PI.,  Boston,  $14,950. 
\..l.  d  Apr.  S. 

■  I'.,  MiKeesport  —  UeniodelinK  —  Treas. 
n.-oV"  at  office  Su|>ervisinK  Archt.,  Wasfi., 
11  (•  r.  niodelinK  U.  S.  Post  office,  here,  to 
1  iiidi  s  Constr.  Co.,  1*.  O.  Box  2(i2,  Charles¬ 
ton  w.  Va.,  $5,400.  Noted  Apr.  X. 

i’ll  New  tfrleaim  —  DischarKe  Pipe  — 
r.  s'  KiiKineer  Office,  329  Custom  House, 
*li(,re  discharge  pipe,  f.o.b.  New  Orleans,  to 
Al.x  Bu.ssel  Iron  Wks.,  New  tfrleans, 

^Tli..  tireat  l.akes  (br.  Waukegan)  —  Ash 
Hiiidling  System  —  Spec.  51X4 --Bureau 
Yards  &  IXH  ks.  Navy  Dept.,  Wash.,  D.  C.. 
■i*h  handling  eiiuipment,  for  Nitval  Training 
statii>n.  here,  to  United  Conveyor  Corp.. 
:!T  West  Van  Buren  St.,  Chicago,  $a,066 
(120  (liiys).  Noted  Apr.  1.  „  t* 

Mi*..  Milwaukee  —  (  ement  —  T  .  S.  r,n- 
ein.cr's  Office,  20,300  bbl.  I'ortland  lement, 
to  W.  H.  Piiikron  Co.,  712  I’ark  St.,  $41,920. 

^  «N..''Mdwa«kee — Steel  Bars^lT.  S.  Kn- 
ein,.,rs  Office,  908,630  lb.  steel  reinforcing 
liars,  to  Calumet  Steel  Co.,  208  Ba  Salle 
St.  Chicago,  Ill.,  $18,056, 

Mil..  St.  I.miin  Barges — I^.  S.  Kngmeers 
Office.  428  Customhouse,  20  small  steel 
liarges  used  bv  St.  Bouis  Div.,  V  S.  Kn- 
cinecring  Corps.,  to  Dravo  Constr.  Co.. 
.\cville  Island,  I’ittsburgh.  I’a.,  $49,600. 

‘'''ruhf.V'Kureka — Radio  Tower — Spec.  5161 
—  Bureau  Yards  &  Docks.  Navy  Dept., 
Wash.,  D.  C.,  125  ft  radio  tower,  to  Kureka 
Uciier  Wks..  foot  of  T  St.,  $2,850  (120 
davs).  Noted  Mar.  25. 

(alif..  San  IHeg.i — Sewer — Spec.  5189  — 
Bureau  Yards  &  Doiks,  Navy  Di'pt.,  Wash., 
I>.  ('.,  outfall  sewer  at  Destroyer  base, 
here,  to  H.  H.  Peterson,  356  Spreckles 
Bldg  .  $4,114.  Noted  Mar.  25. 

T.  II..  Ililn — Breakwater — t^.  S.  Kngineer 
ilfhie.  Honolulu,  constructing  breakwater, 
here,  to  Hawaiian  Dredging  Co.  lAd..  Hono¬ 
lulu,  $1,328,640.  Noted  .Ian.  21. 


Unclassified 


TranHmiHiiiuB  Idne — MUiwnirl — Town  of  walk,  etc.,  from  H.  K.  Culbertson  Co 
l^utesville  made  prellimnary  plans  and  sur-  Hanna  Bldg.,  Cleveland.  O,  $178  454 
veys  32  mi.  transmission  line  to  supply  (  iilverlii — lloltun.  Kan. — Clerk’  Jui  kson 
towns  of  Delta.  Alleiivilltt,  Whitewater,  •Co.,  culverts  on  Federal  Aid  Project  291-A. 
I^iflln,  la*opold,  Butesville,  Marlile  Hill.  B.  ('.  D  and  F.  from  ilrundeman  Bros., 
t.len  Allen  and  Maniuand.  $150.000.  W.  .Netawaka.  $33,337  Noted  .Mar  4  under 
S.  Merkle,  414  North  12th  St.,  St.  Bouis,  'Streets  and  Roads.” 


eiigr. 

Park  liiiproveme"ls--St.  l.i.iiU,  Mo.--  ContmctS  AlCardvd 

Park  Dept.,  Municipal  Courts  Bldg.,  F.  \\ 

Paiie,  comr.,  making  preliminary  plans  in-  Swiinmiiig  I’ool  —  Soiilli  I.iiwrenre  (mail 
stalling  iMirtable  bli'iichers,  $7,500  ;  grading  laiwreiice).  Miihh.  —  City  of  laiwrence, 
and  landscaping,  $7,5imi  ;  developing  swimming  pool.  here,  to  W.  .1.  Delaney.  283 
Fram-is  I’ark  $40.000,  Manchester  Park  Bssex  St.,  I-awreiice,  $53,522.  Noted  Apr.  8. 
$20(1(10.  and  Christy  Park  $  lo.ooo  ;  con-  ,.  ;***“!’***•  ele.— Ilrmikl.v  n,  N.  Y. — .\rmory 
structing  roads  and  repairing  bridges.  $5o,-  '.'O'  Trainer,  .secy..  City  Hall,  addi- 

000;  repairing  liuiidings,  $25,ooo  ;  addition  'lonal  staliles  and  storage  accommodation 
to  greenhouses  $30,000.  restaurant  $5o,ooo  of  armory  of  lolst  Cavalry,  1579  Bedford 
and  refuse  liurning  plant  $15,ooo  in  Forest  , 'V''  I'lastern  I’onstr.  I'o.,  llu  West 
Ptirk  ;  band  stands  $25,00o ;  and  extemilng  4i(th  st..  Ni-w  York  City,  $95,900.  Noted 
water  system  $15,000.  -vpr.  .s. 

Tiiiirist  I'aniii— .Sun  .\iituiil»,  Tex.-  H.  B  ,  .*'''0(le  Sepuriitiiin  —  lletriilt,  Mirh.  — 


Proposed  Work 


.\pr.  .s. 

Bruile  Sepuriitiiin  —  lletriilt,  Mich. 


McCune,  fCl  Pa.so.  making  preliminary  idans  Conin.,  Real  Kstate  Kxch. 

Cami)  (Irande,  brick,  concrete  and  stucco,  grade  se|>aration  incl.  de|iressing 

here.  Private  plans.  highway  under  railroad  tracks  at  South 

stage  Terininiii — Oukiunil,  t'ulif. — Calif.  Dearborn  Rd.  and  Penn.  R.R.,  Iu5,000  cu.yd. 
Transit  Co.,  36  5th  St.,  San  Francisco,  hav-  *  16,370  sij.yd.  concrete  paving,  31,.i:!o 

ing  Ilians,  prepared  by  Swartz  &  Ryland.  concrete  sidewalk,  etc.,  to  11  K. 

Rowell  Bldg.,  Fresno,  1  stoty,  fireproof  i  Hanna  Bldg.,  Cleveland, 

construction.  $150, Ooo.  $liX,4a5. 

i’ark  FxteiiHiiin,  etc.  —  Sun  Fruneisco,  '  nl'erts I.uriieil,  Kan.  —  See  "Streids 
Cullf.  —  Plans  to  appropriate  $3,000,000  **•'*'  ■oads.  ’ 

funds,  extending  tioldeii  (late  Park  Pan-  *  nuling  Stutiiin — .\rchle,  Mii. — See  “Rail- 
handle  ;  and  $10,000  funds,  extending  "ays  under  Mis.souri.” 

Iioardwalk  on  Ocean  Beach  front.  M.  51.  Slutinn — I'enterview,  .Mo. — See 

O’Shaughne-ssy,  city  engr.  Kailwa.vs  under  Missouri.” 

tiuH  lluliler — Stiiektiin,  fiillf. — Western  Swininiliig  I’nol  —  .\lpine,  Tex.  —  C. 

States  Oas  *  Klectric  Co.,  Channel  and  Bdwards  3o  x  150  ft.  rein. -con.  swimming 
Sutter  Sts.,  plans  3,000,000  cu.  ft.  capacity  V'-’ll’;,  "■  "'eyerts,  Alpine,  approximately 

gas  holder.  1X5  ft.  diam.,  and  150  ft.  high. 

Power  I.ine  —  Ontario  —  Hydro  Klectric  .  l  ex.  .Southern  Mi  tho- 

Power  Comn.  of  Ontario,  190  University  ,  2  l^elecmas,  pres., 

Ave.,  Toronto,  plans  extencling  30  mi.  power  ",'Kr..  132  x  3(i0  ft. 

lines  from  Vittoria  to  St.  Williams.  Port  stadium,  .oi  ft.  high,  brick  and  rein. -con. 
Royal.  Port  Rowan,  Clear  Creek  and  (U*  1*  ilockingbird  Bane,  to 

Krieview.  $100, Ooo.  F.  A.  Oaby,  190  Wal.son  f  ii.,  192i  South  Akard  St.  $120,000. 
i'niversitv  Ave.,  Toronto,  engr.  ’*• 

<iuH  Maiim  —  Saiilt  Ste.  Marie,  lint. —  — 4B«lve»ton.  Tex. — 

tin  at  Northern  (las  Co..  497  (Juei  n  St,  hT.  t.  *’'■  * •"ff^fau,  mgr., 

Ilians  gas  mains,  wrought  iron  and  c.i.  -•>-4  Ave.  B  wall  luiild  rein. -con.  and  steel 
pipe,  in  various  streets,  and  extending  dis-  wharves  and  piers,  by  day  lalior.  $1,500,- 
triliution  system.  $30,000.  “■  -m.  Sia.s,  23-24  Ave.  B.  engr. 

Fiiiiiiilatiiin —  l.iiH  .Xngeleii,  I'allf.  —  Apr. 
Rids  Desired  Pnb.  Wks.,  foundation  for 

supporting  structural  steel  frame  work  for 
.\reiia  —  KiiHtiin,  .Munh.  —  New  Boston  new  city  hall.  North  Main  St.  between 
Arena,  H.  O.  laipham,  238  St.  Botolf  St..  Temple  and  1st  .Sts.  Contract  for  steel 
taking  bids  200  x  22(i  ft.,  concrete  and  steel  recently  awarded  to  McClintlc-.Marshall  Co.’ 
arena  addition.  $160,000.  Funk  &  Wilcox.  426  South  Sjiring  St.  Noted  Mar.  12.  ’ 


triliutlon  system.  $30,000. 

Rids  Desired 


26  Pemberton  Scj..  archts 


Steel  Tunkn— Tiiriintn,  Ont.  Dominion 


f'lilverlH — New  Kiielielte,  N.  Y. —  May  3,  Tar  &  Chemical  Co.,  foot  of  faigan  Ave., 
by  Westchester  Co.  Park  Comn.,  72  Pond-  two  250.000  Imperial  gal.  steel  tanks, 
field  Rd..  Bronxville,  grading  and  culverts,  piling  and  concrete  foundations,  to  J.  K.’ 
etc.  for  ajiproach  road  from  Pelham  Rd.  to  Russell  Constr.  Co.,  Reford  Bldg.  ;  steel 
C.len  Island  Park.  here.  J,  Downer,  eh.  tanks,  to  Toronto  Iron  Wks..  fisit  of  Cherry 
engr.;  adv.  K.  N.-R.  .Xpr.  15.  St.  Kngrs.  est.  $40,000. 


TranNmiHsioii  I.ine  —  North  Carolina  — 
('arolina  Power  &  Bight  Co.,  italeigh,  iilans 
35  or  4(1  mi.  high  tension  line  from  Zebulon 
to  Rocky  Mount.  A.  W.  Thompson,  Ra¬ 
leigh,  engr. 

studiiiiii  —  (ireensboro,  N.  C.  —  Stadium 
Coin.,  C  O  K.  B.  Jeffreys,  mayor,  take  bids 
.'ilMiut  Apr.  15,  constructing  concrete 
stadium,  grading  and  tile  drainlne-  of 
grounds,  etc.  $100,000.  B.  White,  Greens- 
horo.  archt. 

I’la.\ ground — .\lgier»  (New  Orleans  P.  O. ) 
l.a. — City  of  New  Orleans,  A.  J.  Keefe. 
City  Hall,  plans  Behrman  Memorial  Play¬ 
ground,  on  west  bank  of  Mississippi,  here. 
J1 1(0.000. 

street  IJghting  System — Kvanston,  III. — 

Voted  $925,000  bonds,  street  lighting 
system,  incl.  3,100  lamp  posts  of  3  grades 
intensity,  2.276  lamps  250  cp.  each,  489 
lamps  400  cp.  each,  and  335  Iam|>s  6o0  cp. 
each.  A.  W.  Hanford,  comr.  Pub.  Wks. 
Subway — Highland.  III. — Dept.  Pub.  Wk.s. 
Buildings,  i>iv.  Highways.  Springfield, 
and  I’ennsylvania  R.R.  Co.,  Broad  St.  Sta., 
I’hila.,  Pa.,  A.  C.  Shand,  ch.  engr.,  plan 
Miliway  to  carry'  National  Trail  Rd.  under 
railroad  tracks,  east  of  here.  $65,000. 

TransmiNsion  Bine — Springfleld,  HI. — Il¬ 
linois  Power  &  Bight  Co.,  400  K.sat  Monroe 
.St.,  plans  revamping  distribution  lines  in 
northwestern  and  ■western  sections  of  city. 
$75,(100.  A.  D.  Mackie,  genl.  mgr. 

Hocks,  etc. — Sioux  City,  la. — Sioux  City 
Stock  Yards  Co.,  Rxch.  Bldg.,  having  plans 
prepared  4  concrete  unloading  and  1  con¬ 
crete  loading  docks,  240  new  small  and  60 
large  pens,  4  new  s<-ales  and  concrete  road 
(fenced)  around  yards.  $225,000.  C.  K. 
.\pple,  ch.  engr. 

TransmUslon  Bine — Missouri — Town  of 
ligyle  making  plans  30  mi.  13,200  volt 
iransmi.ssion  line  to  suppr'  towns  of  Meta, 
Ivoeltztown.  Argyle,  Freeburg  and  West¬ 
phalia.  $85,000.  W.  S.  Merkle,  414  North 
I5th  St.,  St.  Louis,  engr. 


Scale  I’ll.  etc. — New  York.  N.  Y’. — Apr. 

23,  by  Bd.  Transportation.  J.  H.  Delaney, 

chn.,  49  Bafayette  St.,  constructing  scale  IVf o f gYi« 5 o I <3 

pit  and  foundations  for  coal  pockets,  in  IrlaLvl  IdlS 

lamox  Ave.  and  14Rth  St.  Yard. 

Pier — I’hlla.,  Pa. — Apr.  21,  by  City,  c/o  — — - 

O.  F.  Sproule,  city  dir..  Municipal  Pier  4,  Rids  Dfi%irt>d 

South  YVharves  foot  of  Chestnut  St.,  sub¬ 
structure  Pier  80,  1.00(1  ft.  long  and  280  ft.  Sewer  llrickM — ItoHton.  Maws. — Apr.  30, 

wide,  incl.  piles,  decking,  concrete  bulk-  by  Supply  Dept.,  260, (mki  sewer  bricks.  F. 

heads,  dredging,  etc.,  Jackson  St.  B.  Brier,  supt. 

tirain  Silos — Ylilwaiikce,  Wis. — Chicago,  Biimber,  etc. — New  Y’ork,  N.  — Apr. 

Milwaukee  &  St.  Paul  R.R.  Co.,  I’nion  Sta.,  23,  by  P.  J.  Dooling.  comr.  Purchase, 

Chicago,  Ill.,  C.  F.  Ixiweth,  ch.  engr.,  taking  Municipal  Bldg.,  lumber  and  piles;  also 

bids  rein. -con.,  brick  and  steel  silo,  6th  iHirtable  air  compressor  on  1  ton  Ford 


Ave..  here.  $500,000 


Wharvea  and  Piers — Ualveaton,  Trx. —  Klectricity’ 


chassis  to  Bureau  Water  Supply,  Gas  & 


See  "Contracts  Awarded.” 


Pipe,  etc. — BewlHtown,  Pa. — Apr.  22,  by 


TransmisHion  Bine  —  .Yrkansas  —  See  Boro  Council,  H.  K.  Fetterolf,  secy..  466  ft. 


‘‘Contracts  Awarded.” 


10  in..  1,500  ft.  8  in.,  and  4.200  ft.  6  in. 


Swimming  Pool — Beverly  Hills,  Calif. —  terra  cotta  pipe,  15,000  red  brick  (wire  cut) 


See  “Buildings — Commercial.” 


for  manholes,  also  one  hundred  each  8x6 


Subway— Toronto.  Ont.— Apr.  21,  by  J  Y  branches,  and  61  in.  curves,  etc. 


R.  W.  Ambrose,  ch.  engr.  Toronto  Ter- 


(iravel  and  Sand — Mlnnea|i<dls,  Ylinn. — 


minals  Ry.  Co..  New  Union  Sta.,  concrete  b  S.  Gram,  city  purch.  agt., 

and  .steel  subways  at  Bay  and  York  Sts.,  3,:.(i(l  cu.yd  w^ashed  concrete  sand  and  7,(mmi 
also  rein. -con.  concour^  in  front  of  New  cu.yd.  crushed  gravel.  N.  \V .  Klstx'rg,  city 


Union  Station.  $2,500,000,  engr.  u.  •  *ii  v  m  t- 

Koad  OH — St.  Paul.  Minn. — Apr.  19,  b.v  G. 
Rids  Ro/’oii'o/l  -T.  Reis.  aud.  Ram.sey  Co.,  30(»,(i(((i  gal.  road 

outs  Mxccctvcu  J.  J,  Coates,  900  Guardian  BIfe  Bldg., 

Fieldhouse,  etc. — New..Y'ork,  N.  Y’. — Park  engr. 

1.,  F.  D.  Gallatin,  pres..  Arsenal  Bldg.,  Rids  Received 


Bd.,  F.  D.  Gallatin,  pres..  Arsenal  Bldg., 
Central  Park,  64th  SL  and  5th  Ave.,  Apr. 
8,  field  house  and  comfort  station.  In  Hamil- 


Tar — Cincinnati.  O. — Hamilton  Co..  Court 


ton  PI.  Park,  from  J.  Riley,  118  West  64th  House,  300,000  gal.  Grade  1  tar  to  Hoad 
St.,  $16,200.  Noted  Apr.  I.  Repair  Dept.,  from  Barrett  Mfg.  t7o.,  517 

Retaining  YYall— Cleveland.  O.— City,  W.  ^arr  St.,  $32,250.  Kngrs.  est.  $33,000. 

R.  Hopkins,  city  mgr.,  3,200  ft.  retaining 

wall  along  floan  Brook  in  Rockefeller  Park,  L.ontract8  Atcarnen 

from  P.  H  DeSantis  &  Co..  8'>19  Hough  ,.,p, — Boston.  Ylass.— Dept.  Supplies,  City 

Ave.,  $j2,564  and  $67,009.  Noted  ,Mar.  25.  Hall  Annex,  loo.ooo  lb.  4  in.  c.i.  pipe,  6 
Grade  Separation  —  Detroit.  Yllch.  —  ft.  lengths,  to  I'.  S.  <7ast  Iron  Pii»e  & 
Wayne  Co.  Rd.  Comn.,  Heal  Kstate  Kx,ch.  Fdry.  Co..  Morris  Bldg.,  Phlla.,  Pa.  $4,300. 
Bldg.,  grade  separation -tp  carry  highway  Trap  Hot'k — Ylinneapolia,  Ytlnn. — F.  S. 
beneath  double  track  railway'  at-  South  Gram,  city  purch.  agt.,  4,500  cu.yd.  trap 
Dearborn  Rd.  and  Pennsylvania  R.R.  nn-k,  to  Trap  R<x'k  Co.,  Bway.  and  K  St., 
tracks,  105,000  cu.yd.  excav.,  16,370  sq.yd.  $1.75  j>er  ton  for  2.5  in.,  and  $2.25  for  S 
concrete  paving,  31,330  s<|.ft.  concrete  side-  in.  Noted  Mar.  11. 


See  proposal  advertising  on  page  I28f  Advertising  Section 
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BUDA  FOLLOWS  THROUGH 

The  Buda  Company’s  interest  in  Buda 
engines  does  not  end  with  shipment. 

Throughout  the  United  States,  we 
have  established  Service  Stations  to 
aid  in  insuring  the  maximum  service 
that  is  built  into  the  product. 

Among  the  advantages  thus  brought  to 
the  Buda  user,  is  prompt  and  intelli¬ 
gent  service  on  genuine  Buda  parts. 

THE  BUDA  COMPANY,  HARVEY,  ILLINOIS 

ESTABLISHED  1881 

Buy  only  genuine  Buda  Parts  for  your  Buda  engine 
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Bida  close 
Apr.  27  S 
Apr.  27  V 
Apr.  27  I’ 
Apr.  28  II 

Apr.  29  I. 
Apr.  29  T 
Apr.  90  C 
Apr.  30  I 
May  1  \ 
May  3  J 
May  .3  I 
May  3  C 
May  4  5 
May  5  J 
May  !5  A 
May  7  I 
May  10  J 

May  11  I 
.May  11  I 
May  15  I 

May  15  i 
May  19  ! 


Engineering  News-Record,  iprU  22,  1926 

Construction 

News 


having  sketches  made  for  building,  $2,000,- 
000. 

Toil  cable  line,  Illinois,  Illinois  lu-ll’ 
Telephone  Co.  plans  175  ml.  toll  cable  line, 
$2,000,000. 

Viaduct.  Milwaukee.  Wis.,  city  voted 
$1,800,000  bonds  for  viaduct. 

Medical  dormitory.  Boston.  Mass.. 
Harvard  University,  having  preliminary 
plans  prepared.  $1,500,000. 

Apartment,  New  York.  N.  Y..  J.  Axelrod 
&  Son  having  plans  prepared,  $1,500,000. 


Bids  Wanted 

Convention  hall.  May  15,  Atlantic  City. 
N.  J.,  city  comrs.,  $5,000,000. 

Dredging,  Henderson,  Miss.,  I.,. 

Schmidt  &  Co.  of  Chicago  soon  takes  bids. 
Complete  development,  $3,000,000, 

Depot,  Texarkana.  Tex.,  July  1.  K.  A. 
Hadley,  ch.  engr.,  Missouri  Pacific  R.U., 
$1,700,000. 

Grading  and  paving,  llenton,  Da..  Bossier 


Parish  t.akes  bills  about  July  11,  for  roail 
work,  $1,630,000. 

Tunn.-l,  Oakland,  Calif.,  May  14.  Dirs. 
Hast  Bay  Municipal  Ctilitv  Dist.,  $I.5oii.- 
000. 

Manufacturing.  Philadelphia,  Pa.,  tJeneral 
Klectric  Co.  siHin  lets  contract.  $1,500,000. 
Hospital,  Boston,  Mass.,  A|ir  30,  I  >eiismor>', 
De  Clear  &  llobblns,  archts.,  $1,000,000. 

Contracts 

Hydro-electric  development.  Chelan  Kall.s. 
Waslr,  Chelan  Klectric  Co.  to  Grant  Smith 
&  l\>.,  $4,01*0.000. 

.Ajiartment,  Chicago.  III.,  Astor  Building 
Co.,  to  DundofT-Bicknell  Co.,  $2,000,000. 

\Varehouse,  Cedar  Uapids,  Iowa,  Quaker 
Oats  Co.  to  Deonard  Constr.  Co..  $2,000,000 
I’ower  plant,  Lewiston,  Idaho,  Inland 
Light  and  Power  Co.  to  IVinston  Bros.. 
$2,000,000. 

Office,  Pittsburgh,  Pa..  Pittsburgh  Insur¬ 
ance  Kxchange  to  Boyle  Robertson  Co.. 
$1,250,000. 


«  MONO  the  announcements  for  the  cur- 
A  rent  week  are  the  following: 

Proposed  W  ork 

street  widening.  Chicago.  Ill.,  city  voted 
iw.nN  for  $12,500,000  for  street  widening. 
^'  miv  and  store.  Chicago.  H'-.E, 
s.,„,  et  al  having  plans  prepared,  $6,063,- 

^'^Hot.-l  Theater,  and  Arena.  Newark 
An  n  i  and  Amusement  Corp.  having  plans 

"^;^l-b‘’'ho*uVe?'‘'“li’eVoiL  Micdt.,  N-ational 
Town  and  Country  nub,  having  plans 

‘’’^'ilridg'^.^Chicago!' 111.,  city  voted  $2,500.- 

"“str^^'Mi/hUnK'sysrem.  Chicago.  Ill.,  city 
vobsV  bonds  for  $2,250,000  for  lighting 

*'stre' t  widening,  Milwaukee.  Wis ,  Dept. 
Pub  Wks.  making  plans  for  widening  cer- 
t'lin  J2,200,00f^. 

Ortice,  lioston.  Mass.,  Fort  Point  Trust 


Classified  Index  of  Bids  Wanted 


Some  of  the  Week^s  Large  Projects 


Waterworks 

Bids  close  See  Knp.  Netcs-Record 

Apr.  24  Falmouth,  Mass . Apr.  15 

Apr.  24  Bexley  (Columbus  P.  O.), 

. . Apr.  22 

Apr.  26  Huntingdon.  Pa . Vpr.  la 

.\pr.  26  Norwalk,  Conn . Apr.  o 

Apr.  26  Buffalo,  N.  Y . Apr.  22 

Apr.  26  Kohler.  AVis . Apr.  22 

A|)r.  27  Bayonne,  N.  J . Ajir.  2- 

Aiir.  27  Grand  Island,  Neb . Apr.  2- 

Apr.  28  Bath.  N.  Y . Apr.  1 

Apr.  28  Bo.s_ton,  Mass . Apr.  22 

Apr.  29  Nvack,  N.  Y . Apr.  8 

Apr.  29  Buffalo,  N.  Y . Apr.  22 

Apr.  30  Hawthorne  (Ind.  br.  Paterson), 

N.  J . Apr.  15 

Apr.  30  New  Market,  Va . Mar.  25 

May  1  I.ula,  Miss . Apr.  22 

May  3  Kewanee,  HI . Apr.  22 

Adv.  Apr.  22. 

Mav  3  Jordan.  Minn . Apr.  22 

May  3  Haledon  (mail  Paterson), 

N.  J . Apr.  22 

Adv.  Apr.  22. 

May  11  Perry,  N.  Y . Apr.  15 

.May  14  Oakland,  Calif . Apr.  22 

May  18  Hagerstown,  Md . Apr.  22 

Adv.  Apr.  22. 

May  21  Oakland.  Calif . Apr.  22 

Adv.  Apr.  22. 

Sewers  | 

Apr.  23  Oil  City,  Pa . Apr.  15 

Apr.  24  Bexley  (Columbus  P.  O.), 

O . Apr.  22 

.Vpr.  26  Kohler,  Wis . Apr.  22 

-Alir.  26  Chicago.  Ill . Apr.  22 

Apr.  27  New  York,  N.  Y . Apr.  22 

.Ajir.  27  Washington,  D.  C . Apr.  22 

Apr.  28  Brooklyn,  N.  Y . Apr.  22 

Apr.  28  Boston,  Mass . Apr.  22 

.Ajir.  29  Boston.  Mass . Apr.  22 

.■\l>r.  29  Dayton,  O . Apr.  22 

Apr.  29  North  Chattanooga  (br. 

Chattanooga),  Tenn . Apr.  1 

Apr.  30  Oelwein,  la . Apr.  22 

Aiir.  30  Boston,  Mass . Apr.  22 

Aiir.  30  Wauwatosa,  Wis . Apr.  22 

.May  3  Wanamingo,  Minn . Apr.  22 

May  3  South  Portland,  Me . Apr.  8 

May  3  Kingston,  Pa . Apr.  15 

.May  3  Jordan,  Minn . Apr.  22 

May  4  Mill  Valley,  Calif . Apr.  22 

May  5  Miami  Beach,  Fla . Apr.  22 

Adv.  Apr.  22. 

May  5  Arroyo  Grande.  Calif.  ...Apr.  22 

May  6  Bloomington,  Ill . Apr.  8 

May  7  North  Plainfield  (mail  Plain- 

field).  N.  J . Apr.  22 

„  Adv.  Apr.  22. 

fay  13  Oklahoma  City,  Okla . Apr.  22 

Adv.  Apr.  22. 


Bridges 

Bee  Eng.  Xetcs-Becord 


South  Dakota  . 

.Apr. 

15 

Vinton,  la . 

,  .  Ai>r. 

22, 

Bridgewater,  Ma.ss . 

Rhode  Island  . . 

.  Apr. 

OO 

..Apr. 

Tj 

Adv.  Apr.  15  and  22. 

Louisiana  . . 

,  .  Apr. 

8 

Olathe,  Kan . . 

.  .  Aiir. 

8 

Duluth,  Minn . 

.  Mar. 

25 

Val  Morin.  Que . 

.  .  Apr. 

8 

Morgantown,  W.  Va.  .  . . 

.  .Apr. 

8 

Is)S  Angeles,  Calif . 

.  .  Apr. 

22 

California  . 

.  .  Apr. 

22 

Maine  . 

.  .  .\pr. 

8 

Miami  Beach,  Fla . 

..Apr. 

22 

Anamosa.  Iowa  . 

. .  Apr. 

22 

Dayton.  O . 

. .  Apr. 

15 

Jacksonville,  Fla . 

. .  Apr. 

15 

Adv.  Apr.  15  and  22. 

Louisiana  . 

.  .Apr. 

15 

Bourg.  La . 

.  .Apr. 

.  .Apr. 

22 

Adv.  Apr.  22. 
Anderson.  Ind . . . 

. .  Apr. 

8 

Minneapolis,  Minn . 

..Apr. 

8 

Dams 

Apr.  29  Norwich,  Conn . Apr.  15 

Excavation,  Drainage,  Irrigation, 
Levees,  River  and  Harbor 

Apr.  23  Albany,  N.  Y . Apr.  8 

Apr.  27  New  York  . Apr.  1 

Adv.  Apr.  1  to  22. 

Apr.  27  Port  Arthur.  Ont . Apr.  22 

Apr.  29  Appleton,  Wis . Apr.  22 

Apr.  29  Fire  Lsland  (mall  Babylon), 

N.  Y . Apr.  15 

Adv.  Apr.  15  and  22. 

May  1  Grass  V’alley,  Calif . Apr.  22 

May  3  I.ainca8ter,  N.  Y . Apr.  22 

May  8  Sycamore,  Ill . Apr.  22 

May  24  Buffalo,  N.  Y . Apr.  22 

Adv.  Apr.  22. 

Streets  and  Roads 

Apr.  23  Cincinnati,  O . Apr.  22 

Apr.  24  Ijewlsvllle,  O . Apr.  15 

Apr.  26  Indianapolis,  Ind . Apr.  8 

Apr.  26  Ijawrenceville,  Ill . Apr.  15 

Apr.  26  Altoona,  Pa . Apr.  22 

Apr.  26  Nebraska  . Apr.  22 

Apr.  26  Brookline  (ba  Itoston), 

Mass . Apr.  22 

Apr.  26  Clearfield.  Pa . Apr.  22 

Apr.  26.  Stanberry,  Mo . Apr.  22 

Apr.  26  Flint,  Mich . Apr.  22 

Apr.  27  South  Dakota . Apr.  22 

Apr.  27  Wisconsin  . Apr.  22 


See  proposed  advertising  on  page  117,  Advertising  Section 


Bids  close  See  Eng.  Xews-Reeord 

.\pr.  27  Wayne,  Mich . Ai>r.  22 

Apr.  27  Ottawa,  Ont . Apr.  22 

Apr.  27  Vinton,  la . Apr.  22 

Apr.  27  Gardner,  Mass . Apr.  22 

Adv.  Apr.  22. 

Apr.  27  AVellsburg,  Miss . Apr.  22 

Apr.  27  Hattiesburg,  Miss . Apr.  22 

Apr.  27  Ho|H‘well.  N.  J . Apr.  22 

Apr.  27  Shelby,  Miss . Apr.  15 

Ajtr.  27  Newton,  N.  J . Apr.  8 

Aiir.  27  Hondo.  Tex . Apr.  8 

Apr.  27  Galveston,  Tex . Apr.  15 

Apr.  27  Ixiuisianu  . Apr.  8 

Apr.  27  South  I>akota  . Apr.  15 

Apr.  27  Hondo,  Tex . Apr.  15 

Apr.  27  North  I4akota  . Apr.  15 

Apr.  27  Maryland  . Ai>r.  15 

Adv.  Apr.  15  and  22. 

Apr.  27  Washington  . Apr.  15 

Apr.  27  Duluth,  Minn . Apr.  15 

Apr.  27  St.  Haul,  Minn . Apr.  22 

Apr.  27  Phila.,  I’a . Apr.  22 

Apr.  27  Massachusetts  . Apr.  22 

Apr.  27  New  York,  N.  Y.  . Apr.  22 

Apr.  27  1.,ouisiana  . Apr.  22 

Apr.  27  Cedar  Rapids.  la . Apr.  22 

.Al>r.  27  « lamer,  la . Apr.  22 

Apr.  28  Red  Oak.  la . Apr.  22 

Apr.  28  Kvansvllle,  Ind . Apr.  22 

Apr.  28  Chicago,  III . Apr.  22 

Apr.  28  Briioklyn,  N.  Y . Apr.  22 

.\))r.  28  North  Dakota  . Apr.  l.'> 

.\pr.  28  Delaware  . Apr.  15 

Apr.  28  Florida  . Apr.  8 

-Apr.  28  Baltimore,  Md . Apr.  22 

Aitr.  28  Red  Oak,  la . Apr.  22 

Apr.  28  Beoria.  Ill . Apr.  22 

Apr.  28  Wisconsin  . Apr.  22 

Apr.  28  Cleveland,  O . Apr.  22 

Apr.  28  Itvalde,  Tex . Apr.  8 

Apr.  28  Dickinson,  N.  D . Apr.  8 

Apr.  28  Mobile,  Ala . Apr.  1 

Apr.  28  Shelby,  Miss . Apr.  15 

Apr.  29  Lyons,  Kan . Apr.  15 

Apr.  29  North  Dakota  . Apr.  15 

Apr.  29  Texas  . Aiir.  15 

Apr.  29  Lyons,  Kan.  . . Apr.  22 

Apr.  29  Toledo,  la.  .  .  .* . Aiw.  22 

Apr.  29  Nebraska  . Apr.  22 

Apr.  29  New  York,  N.  Y . Apr.  22 

Apr.  29  Arkansas  . Apr.  22 

Apr.  29  South  Boston  (sta.  Boston), 

Mass . Apr.  22 

Apr.  29  Texas  . Apr.  22 

Apr.  30  Roxbury  (Boston  P.  O.), 

Mass . Apr.  22 

Apr.  30  Wauwatosa.  Wis . Apr.  22 

Apr.  30  Seattle,  Wash . Apr.  22 

Apr.  30  Nebraska  . Apr.  22 

Apr.  30  Ontario  . Apr.  22 

Apr.  30  Manhattan,  Kan . Apr.  15 

Apr.  30  Missouri  . Apr.  15 

Apr.  30  North  Dakota  . Apr.  15 

sine  Section  233 
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“LEADITE” 

Bccistered  U.  S.  Fat.  Office 


Alakiug  LEADITE  Joints  oh  24  inch  c.  i.  B  &  S 
Force  Main 


Caulking  Means 

EXPENSE— 
No  Caulking  Means 
PROFIT 

It  is  needless  waste  of  time,  money  and  labor  to 
caulk  cast  iron  bell  and  spigot  water  mains. 

Why  not  turn  this  expenditure  into  a  profit? 

Use  Leadite  which  is  melted  and  poured  into 
the  joint. 

Leadite  forms  a  water-tight  bond  by  filling  every 
crevice  of  the  joint  from  the  yarn  out  to  face  of 
bell  of  pipe,  without  caulking. 

Leadite  means  simplicity,  efficiency  and 
economy. 

Water  works  all  over  the  world  use  Leadite 
because  it  makes  a  good  joint  which  improves 
with  age. 

Leadite  resists  electrolysis. 

Leadite  facilitates  rapid  progress  of  the  work 
generally. 

Leadite  does  not  corrode  or  rust. 

Leadite  has  been  successfully  tested  and  used 
for  over  30  years. 

Thousands  of  miles  of  pipe  jointed  with  Leadite 
are  in  service. 

The  up-to-date  water  works  man  specifies  and 
uses  LEADITE. 

LEADITE  saves  at  least  75% 

LEADITE  is  the  pioneer  self-caulking 
material  for  c.  i.  pipe 

Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 

THE  I.EADITE  COMPANY,  Inc. 

1512  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  A. 


NO  CAULKING 


April  22,  192^ 
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,  ,„fic  Sec  Eng.  Netca-Rccord 

;»  West  VirKinia  . Apr.  1 

1  itinningham,  Ala . Mar.  Za 

\  Florence,  Ala . Apr.  1 

1  .Marion,  O . Apr.  15 

1  Ha.ves  ('enter.  Neb . Apr. 

;  .Marshall,  Minn . Apr.  22 

:!  .sJt.  Paul,  Minn . Apr.  22 

;!  Kowler.  Ind . Apr.  22 

;  Pryor,  Okla . Apr.  15 

.\dv.  Apr.  15  and  22. 

New  Jersey  . Apr.  la 

Adv.  Apr.  15  and  22. 

('alifornia  . Apr.  2- 

:l  Martinez,  Calif . Apr.  22 

•!  Marysville,  Calif . Apr,  22 

t  ('olusa,  Calif . Apr.  22 

4  It.K-ky  Klver,  O . Apr  22 

4  Vlrpinla  . A]»r. 

I  I5each.  Miss . Ai)r.  22 

4  Phila.,  Mis.s . Apr.  22 

4  .North  riaknta  . Apr.  15 

4  .North  Carolina  . Apr.  22 

Adv.  Apr.  22. 

1  Washington  . . Apr.  2.. 

4  Port  .\ngeles.  Wash . Apr.  22 

4  Massachusetts  . Apr. 

4  Vincennes,  Ind . .\l»r.  -2 

4  Maryland  . ; 'W  '  ‘  *■ 

.Vilv.  .\pr.  15  and  22. 

Pellingham.  Wash . Ai)r. 

.5  Florida  . Apr.  22 

Freehold,  N.  J . Apr.  22 

Adv.  Apr.  22.  .  .r 

North  Tiakota  . Apr.  la 

llelvidere,  N.  J . Apr  la 

Kastman.  Oa . Apr.  22 

r.  t'olumbus.  O . Ai)r.  Zj. 

t;  t'reston.  la . Apr. 

fi  New  Hrunswlek.  N.  J . Apr.  la 

Adv.  Apr.  15  and  22. 

fi  North  Dakota . .Apr.  15 

f.  Pennsylvania  . Apr.  15 

Adv,  Apr.  15  and  22. 

7  North  Dakota  . Apr.  15 

7  Pennsylvania  . Apr.  15 

.Adv.  Aitr.  16  and  22. 

7  Salem.  N.  .1 . Apr.  22 

Adv.  Apr.  22. 

7  Uussell,  Kan . Apr.  22 

7  Fulton.  N.  Y . ..Apr.  22 

Adv.  Apr.  22. 

7  Montgomery,  Pa . Apr.  22 

7  New  York  . Apr.  22 

Adv.  Apr.  22. 

10  New  Jersey  . Apr.  22 

Adv.  Apr.  22. 

10  Akron.  O . Apr.  22 

10  Kentucky  . Apr.  22 

13  Anderson,  Ind . Apr.  8 

17  Morgantown,  W.  Va . Apr.  22 

Adv.  Apr.  22. 

17  Morgantown,  W.  Va . Apr.  22 

21  Alma.  Kan . Apr.  22 

1  Hirmingham,  Ala . Apr.  22 

1  Hirmingham,  Ala . Apr.  22 


Buildings — Commerrial 

close  Sre  Eng.  \rtca-Rr<'< 

2fi  l.,ondon.  Ont . Ai>r, 

2fi  Hyannis.  Mass . .\l>r. 

27  Phila..  I*a . .Alir. 

27  (lUlfjH)rt.  Miss . .Vpr. 

27  Phila.,  Pa . .4 

27  Atlanta,  (la . / 

29  Kan.sas  ('ity.  Mo . ,4 

29  New  Ham|>shire . / 

30  Trenton,  N  J . / 

30  .-Mbany,  N.  Y . / 

30  Kerrville,  Tex . ^ 

30  Bo.ston,  Mass . 

30  Kaston,  f*a . 


30 

I’ittsburgh.  I’a. 

. Apr. 

15 

1 

Birmingham.  Ala. 

. Apr 

1 

Mav 

4 

Iowa  (■'ity,  la.  .  . 

1 

4 

('■ambridge,  Minn. 

. Ai«r. 

May 

5 

Marvsville,  ().  .  . 

15 

6 

Thiell.s,  N.  Y.  .  . 

8 

May 

10 

New  RfK-helle,  N. 
Adv.  Apr.  22. 

y . .-Apr. 

22 

May 

15 

Atlantic  ('itv,  N. 

J . .Alir. 

22 

18 

('olumhus.  O.  .  .  . 

. Apr. 

15 

20 

Ohio  . 

. Apr 

15 

May 

25 

Iowa  ('itv.  Ia.  . 

L5 

1 

Texarkana.  Tex. 

. Apr. 

22 

May 

1 

A’ani-ouver,  B.  C . Apr. 

Building)) — Industrial 

"" 

May 

Ai)r.  23  Haltimore,  Md . Ai>r.  22 

Apr.  2fi  Toronto,  Ont . Ajir.  15 

Apr.  26  Two  Rivers.  M'is . Apr.  15 

.\pr.  27  Meriden,  ('onn . Apr.  22 

Apr.  27  Harrisburg.  Pa . Ai>r.  22 

Aj)r.  29  ('amden.  N.  J . .\pr.  22 

May  1  Canton,  O . .A|ir.  15 

Buildings — Educational.  Religious 

.Vpr.  23  Wellesley  (br.  Boston), 

.Mass . .\pr.  22 

Apr.  26  l^nion.  N.  J . Apr.  15 

Apr.  27  New  York,  N.  Y . Apr.  8 

Apr.  27  South  Boston  ( Hosts >n  P.  O. ), 

Mass . Apr.  22 

Apr.  27  Augusta.  Me . Apr.  22 

Apr.  28  Bowling  (Ireen.  O . Apr.  .  1 

Apr.  28  Fayetteville,  Ark . .Xpr.  15 

Apr.  29  Harrodsburg,  Ky . Apr.  22 

Apr.  30  Ibdlows  Falls.  Vt . Apr.  22 

May  4  Oakland.  Calif . Ajtr.  22 

May  6  Peoria,  Ill . Apr  22 

May  6  t'orning,  N.  Y . Apr.  22 

May  11  South  Jacksonville  (Ind.  br. 

Jacksonville),  Fla . Apr.  22 

Federal  Government  Work 

Apr.  23  Paving — I’hila.,  Pa . Apr.  15 

Apr.  23  Gate  Buildings — Phila.,  I’a.Aj)r.  8 

Apr.  26  Road — Arizona  . Apr.  15 

Apr.  26  Remodeling — Fort  Atkinson. 

Wis . .Apr.  22 

Apr.  26  (lenerators — St.  George, 

N.  Y . Apr.  22 


/Veics  of  iVeic  Work 


Rids  close  Sec  Eng.  \rtca-Rfcord 

Apr.  27  Recreation,  etc.  —  Pennsyl¬ 
vania  . Apr.  1 

Apr.  28  ('atamarans-  Norfolk,  Va.  Apr.  1 
.Apr.  28  Quarters — Wash  .  D  ('..  .  .  Apr.  1 
.At)r.  28  Quarters — ('hel.sea.  Mass.  .Apr.  8 
Aj>r.  29  Kxeavation,  etc.  Kaston, 

Mash . A|)r.  1 

.Apr.  29  .Additions — Astoria,  Ore  ...Apr.  15 
-Apr.  29  ('onerete-  Milwaukee,  Wis  .A|>r  22 

.A4>r.  30  Cranes— M’ash..  D.  (' . Apr.  1 

.Adv.  Apr.  1  to  22. 

May  3  C'hain—  St.  tleorge,  N.  Y.  ..Ajir.  22 
May  4  Pttwer  Plant  —  AA’ash  .  D.  C.Aj>r.  8 
-Adv.  A4>r.  8  to  22. 

May  5  Dredging— South  Boston 

(sta  Boston),  Mass . Mar.  25 

May  6  Sulalrainage — Douglas,  Ga..Ai>r.  22 
-Adv.  .Apr.  22. 

May  7  Remodeling — San  Francisco. 

('alif . A4>r,  22 

May  10  Remodeling — Hamilton,  O.  ,Apr.  22 
Adv.  Apr.  22. 

May  11  Gat«-  Chamla  rs,  etc. — M’a.sh., 

1>.  (' . Apr.  15 

.Adv.  Apr.  15  and  22. 

May  14  Piis'  Bine — AA’ash.,  D.  ('...Apr.  15 
Adv.  .Ajir.  15  and  22. 

May  18  Re«-reation— .Augusta.  <!a..Apr.  15 
.Adv.  .Ai>r.  15  and  22. 

May  18  Generators — AA’ash..  D.  ('...Apr.  22 
-Adv.  .Alir.  22. 

Unclassified 

Apr.  23  S<‘ale  Pit,  etc. — New  York, 

N.  A’ . Apr.  15 

Apr.  30  Platform  Kxtenslons — New 

York.  N.  Y . Apr.  22 

Mav  3  ('ulvert — New  Rtwhelle, 

N.  Y . Apr.  15 

.Adv  .Apr.  15  and  22. 

May  5  Tunnel — San  Francisco, 

('alif . Apr.  1 

May  13  Camp  Tullahonia.  Tenn...Apr.  22 
May  14  Tunnel  -Oakland.  Calif. ...  Apr.  8 
May  18  Signal  System — Buffalo, 

-N.  Y . Apr.  1 

Materials 

.Apr.  23  I. umber,  etc. — New  York, 

N.  y . Apr.  15 

Apr.  23  AA’ire.  etc. — ('leveland.  O.  ..Apr.  22 
Apr.  26  Portland  l'*-ment  —  Brisikline 

(hr.  Boston),  Mass . Apr.  22 

Apr.  26  Sand,  ('rushed  Stone,  etc.  — 

Milwaukee.  AA’is . .Apr.  22 

-Apr.  27  ('hlorine — South  .Alllwaukee, 

AA’is . Apr.  22 

Apr.  27  AV’ood  Bha-ks — Boston, 

Mass . Apr.  22 

Apr.  28  Road  Oil- -Green  Bay,  AA’ls.Apr.  22 
Apr.  29  Sand,  Concrete,  (?ement  — 

lndiana|M>lis,  Ind . Apr.  22 

Apr.  30  Road  Oil — Nashville, 

Tenn . Mar.  25 

May  1  Mixed  Concrete — ('leveland, 

O . Apr.  22 


Waterworks 


PrnnnmoA  river,  15.000,000  high  pressure  pump  to 

I  ruffuoe’u  wr  urn.  pump  into  mains,  and  9  mi.  mains  in  vari- 

Alass.,  Arlington  (br.  Bf)Ston )— Plans  ex-  ous  streets.  $S0.0O0-$loo,000. 

tending  mains  in  various  streets.  $59,500  _ 

ai>iiroi)rlated.  Bd.  Selectmen,  Town  Hall, 

engr.  .  ^  ,  'pHESE  reports  are  grouped  under 

Mass.,  Lynn — City,  Comn.  Ways  &  Drain-  j  each  class  Itcater-works,  sewers. 

age.  made  plans  I  story,  brick  pumping  etc.)  and  under  each  stage  of  the  work 

station.  $15,000.  M.  Knowles,  507  West-  (proposed,  bids  desired,  etc.),  aceord- 

inghouse  Bldg.,  Pittsburgh,  Pa.,  archt.  fQ  following  geographic  sec- 

Mass.,  Medford  (br.  Boston)  —  Plans  tions.  Sew  England.  Middle  Atlantic. 

waterworks.  $100,000.  F.  R.  Charnock,  South.  Middle  West,  between  Missis- 

.50  Swan  St.,  city  engr.  sippi  and  Rocky  Mountains.  Far  West, 

N.  C.,  Pinetops  —  Plans  selling  $75,000  and  Canada. 

lionds,  new  water  and  sewer  works.  Q.  T.  .  . 

Sugg  mayor  W  acre  name  of  official  is  not  given 

(ia..  Decatur  —  Voted  $60,000  bonds,  ahould  be  addressed  to  City 

waterworks  Improvements,  and  $10,000  County  Clerk,  or  corresponding 

tamds.  sewers  in  various  streets.  Noted  official. 

Feb,  25.  _ 

(ia..  (irimn — E.  P.  Bridges,  city  mgr., 

Ilians  d(.“ep  well,  500  ft.  12  in.  c.l.  mains  in  Mich.,  Melvlndale  (br.  Dearborn) — Vil- 
various  streets.  $50,000.  lage,  G.  W.  Foster,  elk.,  made  plans  14,030 

(ia.,  Alontezuma  —  Voted  $18,000  bonds,  ft.  8  in.,  and  16.500  ft.  6  in.  c.i.  mains,  etc., 
waterworks  extensions.  J.  Felton,  mayor,  in  various  streets.  Q.  Jerome,  1331  Ma- 
•Noted  Feb.  18.  Jestic  Bldg.,  Detroit,  engr. 

Fla.,  Clearwater  —  Election  Apr.  27,  AVIa.,  (ireen  Bay — W'.  L.  Kerr,  city  elk.. 


plans  additions  to  waterworks,  incl.  pump-  AVIs.,  Nellavllle- -I’lans  waterworks.  $50,- 
ing  station,  and  new  boilers,  etc.  $614,000.  000.  J.  H.  A.  Brahtz.  601  Builders  Kx- 
(»..  Yoiingatuwn  —  City,  M.  C.  Kinder,  change.  St.  Paul,  Minn.,  engr. 
comr.  AA’ater,  City  Hall,  soon  takes  bids  Ailnn.,  St.  Cloud— J.  D.  McKenzie,  city 
new  25  m.g.  pump  to  take  water  from  elk.,  plans  filtration  plant.  $4o,ooo. 


river,  lo.ooo.ooo  high  pressure  pump  to  Kan..  Flfflngham — Plans  waterworks.  $45,- 
pump  into  mains,  and  9  mi.  mains  in  vari-  iiimi.  K.  T.  Ar<-her  &  ('o..  609  New  England 
ous  streets.  $S(),0O0-$loo,000.  Bank  Bldg.,  Kansas  City,  M«i.,  engrs. 

_ AIo..  Bowling  (ireen  —  Voted  $80,000 

bonds,  deep  wells,  2  deep  well  pumps,  75,- 

rUESE  reports  are  grouped  under  ooo  gal.  tank  on  tower,  storage  reservoir, 

each  class  (water-works,  sewers,  several  miles  4-  to  8-in.  c.l.  mains,  etc. 

etc.)  and  under  each  stage  of  the  work  McCarthy  &  Elder,  Marlon,  III.  engrs. 

(proposed,  bids  desired,  etc.),  accord-  Noted  Apr.  1. 

ing  to  the  following  geographic  sec-  .AIo.,  Cliairec  —  Ih-feated  $60,000  bonds, 

flotw;  Sew  England.  Middle  Atlantic.  drilling  artesian  well,  etc.,  C.  E.  Smith  & 

South,  Middle  West,  between  .Uissis-  ('o.,  Ry.  Kxch.  illdg.,  St.  I»uis,  consult. 

sippi  and  Rocky  Mountains.  Far  U’csf,  engr.  F.  R.  Nohl,  Chaffee,  resident  engr. 

and  Canada.  Noted  Mar.  11. 

OSM  i,  no,  olnon  it.  "fe 

official.  .AIo.,  Poplar  Blnff — Election  soon  $150,- 

- 1  000  bonds,  modern  filtration  plant  and 

u.t.-i-a.i.  VII  auxillary  e«iuipment,  also  extenai  water 

c”  \v*  distribution  system,  etc.  AV.  A.  F'uller  Co., 

i«'  R  ^  I  1917  fly-  BI'Ik  .  Isiuls.  engrs. 

ft.  8  In.,  and  16,500  ft.  6  in.  c.i.  mains,  etc.,  _  _  .  .  , 

in  various  streets.  G.  Jerome,  1331  Ma-  J***;-.  Taylo^Making  preliminary  plans 
(eatic  HIdir  Detroit  enirr  extending  Waterworks,  additional  mains, 

^  AA  Is.,  (ireen  Bay-^W  L  Kerr,  city  elk.,  EVU'PLnK  equipment,  etc.  $35,000.  Address 


ria.,  t^ienrwaier  —  r^ieciion  Apr.  z<,  nis.,  tireen  nay — .  Lo.  rverr,  ciiy  cik.,  - 

$235,000  bonds,  extending  mains  in  various  rejected  bids  Mar.  26,  new  1,000  g.p.m.  tur-  (  ‘ty  t.omn 


streets.  bine  centrifugal  pump  Avith  150  hp.  motor  Okla..  Cache — Making  preliminary  plans 

Allas.,  Rllisville — Election  soon  to  vote  on  for  Shawano  Ave.  pumping  station.  AA’ill  new  waterworks.  $18,000.  Engineer  not 
lionds,  waterworks,  distribution  and  sewer-  soon  readvertise.  Noted  Mar.  18.  selected. 

age  systems.  AA’is.,  Menomonle— (’ity,  F.  AV.  Rowe,  elk.,  Okla.,  Okmulgee  —  A.  Baker,  comr.  Fl- 


age  systems. 


selected. 

Okla..  Okmulgee  —  A.  Baker,  comr.  Fl- 


I.^..  New  Orleans — G.  G.  Earl,  genl.  supt.  plans  250,000  gal.  water  reservoir,  concrete,  nance,  rejected  bids  Apr.  14.  new  water  sup- 
Sewerage  ft  AA’ater  Bd.,  522  Carondelet  St.,  To  exceed  $15,000.  ply,  Incl.  dam,  etc.  AVill  ri-advertise.  I.^ 

.See  classified  index  on  bids  wanted  on  page  233 
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Now — 

Strong  Concrete  in  3  Days 


Years  of  research,  thousands  of  laboratory  tests 
and  actual  construction  experience  prove  that 
with  proper  methods  you  can  get  strong  concrete 
in  j  days  with  standard  Universal  cement — the 
same  quality  of  Universal  as  regularly  used. 

And  such  concrete  not  only  has  the  required 
strength  in  3  days  but  also  is  much  better  and 
much  stronger  forever  after  than  concrete  as  or¬ 
dinarily  placed. 

Detailed  information  on  how  to  obtain  this  time¬ 
saving,  strong  concrete  in  3  days  with  standard 
Universal  cement  will  be  furnished  on  request  to 

Universal  Portland  Cement  Co. 

Chicago  Pittsburgh  Minneapolis  Duluth  Cleveland  Columbus  New  York 

Concrete  for  Permanence 


16 
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u-at.iv  rks  (Continued) 

,,  919  Monadnock  Bldgr.,  Chicago, 

lit  engr.  Noted  Apr.  22. 

Ill-  lioKwell— Voted  1150,000  bonds, 

waterworks.  Burns  &  McDonnell 
impr  '■.y.  Interstate  Bldg.,  Kansas  City, 
,1  rs  Noted  Mar.  25. 

'll  1  ,  Pocatello — Blection  about  June  15, 

■  bonds,  waterworks  improvements. 
V  ‘  r  .-lection  defeated.  Burns  &  Mc- 
1  Fng  Co.,  400  Interstate  Bldg. 

Mo.  engrs.  Noted  Apr.  1. 

Merritt — City.  F.  S.  Gay,  elk.,  plans 
Tt*  11(1  iiiK  civic  waterworks  incl.  200,000 
n"ervoir  and  power  plant  addition. 
J35.000.  Engineers  not  selected. 

Bids  Desired 

Mans..  Boston  —  Apr.  28,  by  Dept.  Pub. 
wkV  having  and  relaying  mains  in  Kim 
a'ui  •cldman  Hill  Aves..  Myrtlybank  and 
.'.(diiiin  .St.s..  Dorchester;  and  Cranston  and 
lM.vw,".d  lids..  West  Koxbury.  $15,000.  J. 

”  v"i'.'.'‘B«’ffal«^Apr.  26.  by  Commissioner 
i>ub  \Vks.,  Municipal  Bldg.,  250,000  gal. 

tank  and  high  pressure  tower  in 
r'n  v.T  Cleveland  Park.  $25,000. 

N.  V..  Buffalo— Apr.  29.  by  Commissioner 
Pul.  Wks.,  Municipal  Bldg.,  two  1,200 
r  p  Ill  motor  driven  centrifugal  pumps, 
„  tb  ■  switch  board,  cables,  etc.  complete 
f.,r  Crover  Cleveland  High  Pressure  ^\ater 

Bayonne  —  Apr.  27,  by  Bd.  Oty 
t’o'mrs  City  Hall,  three  hundred  thirty- 
live  S  to  2-in.  water  meters  with  couplings, 
f  o  b  City  Hall,  Bayonne.  W.  P.  Lee,  city 

***N  4,  Haledon  (mall  Paterson) — May  3 
(extended  date)  by  Boro  Council,  Haledon 
Fire  House,  waterworks  improvements. 
A.  W.  Cuddeback,  158  Ellison  St.,  Paterson, 
boro  engr.  ;  adv.  E.  N.-R.  Apr.  22. 

Md..  Hajcemtown  — ' May  18,  by  Mayor 
and  Council,  pumping  station,  filtration 
plant  re.servoirs,  embankment,  pipe  lines, 
paving,  etc.,  Contr.  4.  W.  P.  Lane,  pres, 
bd  Water  Comrs. ;  adv.  E.  N.-R.  Apr.  22. 

.Miss.,  Lula  —  May  1,  by  Bd.  Water 
Comrs.,  N.  Yeates,  secy.,  new  waterworks, 
incl.  50,000  gal.  steel  tank  on  100  ft.  tower 
centrifugal  pump  and  5  hp.  motor,  7i  hp. 
gas  or  oil  engine  for  drive  belt,  10,400  ft. 
5.  to  6-in.  mains,  fifteen  2-  to  6-in.  gate 
valves,  14  standard  fire  hydrants,  etc. 
Noted  Dec.  10.  . 

O. .  Bexley  (Columbus  P.  O.) — Apr.  24,  by 
S.  W.  Roderick,  village  elk.,  10,000  ft.  6  in., 
500  ft.  8  in.  and  1,000  ft.  12  in.  c.l.  pipe. 
$25,000.  Jennings-Lawrence  Co.,  Hartman 
bldg.,  Columbus,  engrs. 

111.,  Kewanee  —  May  3,  by  City  Clerk, 
drilling  artesian  well,  J.  A.  Todd,  supt. 
Water  Dept. ;  adv.  E.  N.-R.  Apr.  22. 

Wis.,  Kohler— Apr.  26,  by  W.  Nesemann, 
village  elk.,  15,000  ft.  6  in.  c.l.  mains  in 
various  streets.  To  exceed  $15,000.  J. 
Donohue  Eng.  Co.,  608  North  8th  St.,  She¬ 
boygan,  engrs. 

Minn.,  Jordan  —  May  3,  by  City,  J.  C. 
Busch,  elk.,  12,400  ft.  4  and  6  in.  c.l.  mains, 
etc.,  in  various  streets.  $23,000.  Plllsbury 
Eng.  Co.,  2344  Nicollet  Ave.,  Minneapolis, 
engrs.  Noted  Apr.  1. 

Neb.,  Grand  Island — Apr.  27,  by  City, 

H.  E.  Clifford,  cik.,  setting  two  700  hp. 
Connelly  water  tube  boilers,  with  breach¬ 
ing,  boiler  feed  pumps,  coal  handling  equip¬ 
ment,  etc.  for  waterworks  and  power  plant 
improvements.  $65,000.  Plllsbury  Eng. 
Co.,  2344  Nicollet  Ave.,  Minneapolis,  Minn., 
engrs. 

Tex.,  San  Antonio  —  See  "Contract* 
Awarded.” 

Calif.,  Oakland  —  May  14,  by  Directors 
East  Bay  Municipal  Utility  Dist.,  1^,000 
ft.  Claremont  Tunnel,  9  in.  diam.  horse¬ 
shoe  shape,  20,000  cu.yd.  concrete  lining 

I, 085  cu.yd.  rein. -con.,  8,500  lbs.  structural 
steel,  107,000  lbs.  reinforcing  27,700  bbls. 
Portland  cement,  8,500  lb.  steel  4,075  lbs. 
c.i.  pipe,  etc.  $1,500,000.  A.  P.  Davis,  Ray 
Bldg.,  engr. 

Oakland.  Calif. — May  21,  at  office  East 
Bay  Municipal  Utility  Dist.,  1924  Bway., 
Kay  Bldg.,  Venturi  meter  and  pipe  connec¬ 
tions,  etc.,  for  Walnut  Creek  Pumping  Plant, 
•Mokelumne  River  Project.  J.  H.  Kimball, 
secy. :  adv.  E.  N.-R.  Apr.  22. 

Bids  Received 

Mleh.,  Detroit — Bd.  Water  Comn.,  32,835 
ft.  6-  to  16-ln.  mains  In  various  streets, 
Contr.  1926-7,  from  L.  J.  Clancy,  3137 
Canton  Ave.,  $24,131 ;  52,037  ft.  6-  to  16-ln., 
Contr.  1926-8,  from  J.  W.  Toyne,  South 
Bend.  Ind.,  $37,232 ;  and  48,725  ft.  6-  to 
12-in.,  Contr.  1926-9,  from  Robec-Humph- 
reys  Co..  408  Securities  Bldg.,  Omaha,  Neb., 
$35,389.  Noted  Apr.  1. 

Mleh.,  Detroit — Dept.  Purchases  A  Sup¬ 
plies,  2,625  ft.  48  in.  lockbar  of  50  In.,  and 
1.482  ft.  42  In.  lockbar  of  44  In.  steel  pine 
with  blow  offs,  etc.,  to  Dept.  Water  Supply, 


from  J.  McNeil  Co.,  29th  St.,  Pittsburgh, 
Pa.,  $44,471. 

IIL,  Staunton — For  48,000  ft.  2-  to  12-in. 
c.l.  mains,  etc.  in  various  streets,  from 
A.  R.  Montague,  4437  Morganford  Rd.,  St. 
Ivouis,  Mo.,  $55,132.  Engrs.  est.  $55,800. 
Noted  Mar.  25. 

WIs.,  Kenosha — C.  M.  Osborn,  city  mgr., 
Apr.  15,  2i  m.g.  rein. -con.  storage*  reser¬ 
voir,  etc.,  at  filtration  plant,  from  O'ltea  & 
Shafer,  Genl.  Del.,  Madison,  $67,400.  Noted 
Apr.  1. 

Wis.,  Milwaukee — Central  Bd.  Purchases, 

J.  W.  Nicholson,  ch.  buyer,  Apr.  8,  from 
U.  S.  Cast  Iron  I’ipe  &  Fdry.  Co.,  122 
South  Michigan  Blvd.,  Chicago,  111., 
1,438.375  tons  plain  straight  pi)H-  at  $46.90 
per  ton.  732.795  tons  slugged  pipe  $66.90, 
and  special  castings  $160  per  ton.  Noted 
Apr.  1. 

Mo.,  8t.  Louis — Bd.  Pub.  Serv.,  208  City 
Hall,  brick  settings  for  four  <60  hp.  boilers, 
from  D.  Seeger,  1317  Ry.  Exch.  Bldg.,  $13,- 
875,  engrs.  est.  $15,000  ;  sheet  metal  breech¬ 
ing  in  boiler  room,  from  L.  J.  Kickham 
Boiler  &  Sheet  Iron  Wks.,  2515  North  25th 
St.,  $3,490,  engrs.  est.  $6,000,  both  for 
Bissells  Point  Station.  Noted  Mar.  25. 

Calif.,  Los  Angeles — City,  Bureau  Power 
&  Lights,  from  Amer.  Cast  Iron  Pipe  Co., 
417  Rives-Strong  Bldg.,  153  tons  24  in. 
Class  "B"  c.l.  pipe  at  $6.31  per  ton,  418 
tons  Class  "C”  $6.88,  and  168  tons  Class 
"B”  $5,746. 

Calif.,  Oakland  —  East  Bay  Municipal 
Utility  Dist.,  constructing  rein. -con.  a(|ue- 
duct  between  Walnut  Creek  and  I.jifayette 
tunnels,  19,300  cu.yd.  concrete,  166,000  cu. 
yd.  eanh  excav.,  32,900  bbl.  Portland  ce¬ 
ment,  4,060,000  lb.  reinforcing,  from  Twohy 
Bros.,  Ray  Bldg. 

Contracts  Awarded 


Conn.,  Newington — Maple  Hill  Fire  Dist., 
about  25,400  ft.  6-  to  12-in.  mains  with 
valves,  etc.  in  various  streets,  to  H.  Golden 
&  Sons,  Inc.,  Troy,  N.  Y.,  $22,000.  Engrs. 
est.  $25,000. 

N.  Y.,  Brooklyn  —  N.  J.  Hayes,  comr. 
Water  Supply,  Gas  &  Electricity,  Municipal, 
Bldg.,  mains  under  Roard  Walk.  Empire 
Blvd.,  Elmore  PI.,  Coney  Island,  Dumont, 
Neptune  Aves.,  etc.,  to  N.  DeStefano,  378 
Woodstock  Ave.,  St.  George,  $17,288.  Noted 
Apr.  15. 

N,  ¥..  New  York  —  N.  J.  Hayes,  comr. 
Water  Supply,  Gas  &  Electricity,  Municipal- 
Bldg.,  mains,  etc.  in  Bway.,  I.,aurel  Hill 
Terrace,  3rd.  7th  and  10th  Aves.,  Arden, 
Henshaw,  Park,  East  6th,  Sts.,  etc.,  to 
Knight  &  DeMicco,  Inc.,  448  East  Tremont 
Ave.,  $82,231.  Noted  Apr.  15. 

N.  J.,  East  Paterson — Mayor  and  Boro 
Council,  Gilbert  Ave.  School,  water  supply 
system,  incl.  pipe,  valves,  hydrants,  etc., 
to  E.  B.  Edgar,  Schenectady,  N.  Y.,  $61.- 
000.  This  corrects  report  in  Apr.  15  issue. 

N.  J.,  Trenton — Mercer  Co.,  50,000  gal. 
water  tank,  steel,  at  workhouse,  Moore’s 
Station,  to  Chicago  Bridge  &  Iron  Co.,  37 
West  Van  Buren  St.,  Chicago,  Ill.,  $6,025  ; 
laying  waterlines,  to  A.  N.  Bugbee,  219 
East  Hanover  St.,  $7,334.  Noted  Apr.  8. 

Pa.,  Phils. — Dept.  Pub.  Wks.,  Bureau  of 
Water,  switchboards  and  wiring  for  Bel¬ 
mont  and  Roxborough  Pumping  Stations, 
Contr.  814,  to  Herman-Mayer  Co.,  Inc.,  103 
Walnut  St.,  $46,852.  Noted  Apr.  15. 

Pa.,  Phils. — Dept.  Pub.  Wks.,  Bureau  of 
Water,  16  and  24  In.  pipe  lines  in  North¬ 
east  Sect.,  Contr.  793,  to  M.  and  J.  B.  Mc¬ 
Hugh,  892  North  Markoe  St.,  $228,271. 
Noted  Apr.  8. 

Pa.,  Phils. — Phlla.  Suburban  Water  Co., 
Fox  Bldg.,  1  story,  68  x  154  ft.,  rein. -con. 
and  brick  filter  and  pumping  station,  etc.,  to 
United  Gas  Impvt.  Co.,  Broad  and  Arch 
Sts.,  Phlla.  Noted  Feb.  18. 

N.  C.,  Monroe — Extending  waterworks, 
incl.  Ambursen  dam,  to  W.  O.  Pratt,  Mount 
Holly.  $250,000. 

MUs..  Laurel  —  Constructing  deep  well, 
etc.,  to  Layne  Central  Co.,  Chelsea  St., 
Memphis,  Tenn.,  $16,985.  Noted  Feb.  4. 

O. ,  Berra  —  H.  D.  Banks,  elk.  Bd. 
Trustees  Pub.  Affairs,  46,110  ft.  4  and  8  in. 
c.l.  mains  In  various  streets,  to  Kester  & 
Rettered,  Akron,  $37,088.  Noted  Mar.  18. 

Mleh.,  Detroit  —  Dept.  Water  Supply, 
brick,  concrete  and  steel  interior  switch 
house  in  Pumping  Station  1,  Detroit  Water 
Works,  to  M.  Bartholomael  Sons  &  Co.,  1754 
East  Warren  Ave.,  $16,690. 

Mleh.,  Melvindale  (Dearborn  P.  O.) — For 
30,530  ft.  6  and  8  in.  c.i.  mains,  etc.,  in 
Dlsts.  1  to  11,  to  Coolsaet  Bros.,  12734 
Michigan  Ave.,  Detroit.  $78,900. 

HI.,  Decatur  —  Bd.  Local  Impvts.,  E.  E. 
Elder,  pres.,  waterworks  Improvements, 
incl.  increasing  capacity  of  purification 
plant  from  9  m.g.d.  to  18  m.g.d.  and  con¬ 
verting  it  into  a  softening  as  well  as 
purification  plant,  to  File  &  Collins, 
Decatur,  $143,690;  6  in.  mains  in  Cantrell 
St.  and  Lake  Side  Club  Addition,  to  J.  L. 
Johnson,  Decatnr  $19,218,  and  in  South 
Main  and  adjacent  streets,  to  W.  G.  Traver, 


Decatur.  $1,518.  Grand  total  $164,426. 
Noted  Feb.  4  and  A|)r.  15. 

III..  Lombard — Several  ml.  6-  to  12-in. 
c.i.  mains  in  Northeast  subdivision,  to  C.  J. 
Ryan,  Elmhurst  ;  also  sanitary  sewerag«> 
system,  to  C.  M.  Barker,  Maywood.  Engrs. 
eat.  $35,000.  Noted  Get.  8. 

IVIs..  Milwaukee  —  J.  W.  Nicholson,  oh. 
buyer  Central  Bd.  Purchases,  two  20  In., 
twelve  30  in.  and  -six  36  in.  gate  valves,  to 
Chapman  Valve  Mfg.  f’o.,  6."i0  West  l,j»ke 
St.,  Chicago,  HI.,  $14,786,  and  three  42  in., 
three  4  8  in.  and  one  .54  in.,  to  Kennedy 
V.alve  Mfg.  Co..  228  North  Jefferson  St!, 
Chicago.  HI..  $13,378.  .Noted  Apr.  8. 

WIh.,  Wiiiiwiitoiia — See  ’‘SeWers.’’ 

.Minn..  Mankato — F.  W.  Bates,  city  elk., 
1  m.g.  rein. -con.  res«-rvoir.  to  Peterson  41: 
Guimby,  Mason  Citv,  la.,  $20,687.  Noted 
Mar.  18. 

Minn..  IVaite  Park — L.  A.  Cleall,  village 
reedr..  cistern  and  wells,  pump  house  and 
machinery,  tower,  tank  and  distribution 
mains,  to  T.  Jensen,  Tracy,  $46,825.  Noted 
Mar.  11. 

Kan..  Lawrence  —  Waterworks  improve¬ 
ments,  incl.  1  m.g.  rein. -con.  reservoir,  100 
X  125  ft.,  and  20-  to  15-In.  mains,  etc.,  to 
Rowan  &  Rickard,  Lawrence,  $36,483. 
Noted  Feb.  4. 

.Mo..  Marshall  —  City  Clerk,  200.000  gal. 
steel  tank  on  140  ft.  steel  tower,  to  Pitts¬ 
burgh  Des  Moines  Steel  Co.,  Tuttle  and 
South  West  10th  Sts.,  Des  Moines,  la.. 
$16,359;  and  750  g.p.m.  pump,  2o0  ft.  head, 
to  Terry,  Cowan  &  Smith,  1005  David.son 
Bldg.,  Kansas  City.  $1,694.  Noted  Apr.  1. 

.\rk.,  Siloam  Springa — For  lO.OOtl  ft.  4 
and  6  in.  c.i.  mains,  etc.,  in  various  streets, 
to  Siloam  Springs  Plumbing  Co.,  Siloam 
Springs.  Noted  May  7. 

Tex..  Crowell — Extending  waterworks,  to 
R.  Irick,  Plainview.  $27,697. 

Tex.,  El  Paso  —  For  2,300,000  gal.  reln  - 
con.  reservoir,  to  J.  E.  Morgan,  316  Texas 
St.,  $46,000. 

Tex..  Harlingen — Concrete  housing  and 
base  for  500,ooo  gal.  water  filtration  plant, 
to  W.  T.  Liston  &  Son,  Harlingen.  $20,ooo. 

Tex.,  Hereford — Waterworks  and  sewer 
extensions  in  various  streets,  to  Jordan 
Constr.  Co..  Plainview,  $15,000. 

Tex.,  La  Porte — City,  c/o  F.  W.  Raynolds. 
mayor,  8  in.  well,  pumping  equipment,  dis¬ 
tribution  sy.stem,  etc.,  to  Southern  I’ump  Ai 
Engine  Co.,  615  Washington  Ave.,  Houston, 
$30,000. 

Tex.,  San  Antonio — City  will  lay  16  In. 
mains  on  south  side  radiating  from  Mi.ssion 
Pumping  Plant,  by  day  labor.  $45,000.  I. 
Ewig,  city  engr.  Noted  Dec.  24. 


Sewers 


Proposed  W^ork 

Mass.,  Arlington  (br.  Boston) — Plana  ex¬ 
tending  sewers  in  various  streets.  $69,000 
appropriated.  Bd.  Selectmen,  Town  Hail, 
engr. 

.Mass.,  M’altham  (Ind.  br.  Boston) — Plana 
sewers  in  various  streets.  $55,000  appro¬ 
priated.  Private  plana. 

N.  C.,  Plnetops — See  "Waterworks.” 

Ga.,  Decatur — See  "Waterworks” 

Fla.,  Clearwater — Election  Apr.  27.  $200,- 
000  bonds,  sewage  plant  and  collecting 
system. 

Miss.,  EllUville — See  "Waterworks.” 

Ky.,  Ft.  Thomas — Made  plans  26,400  ft. 
8-  to  12-ln.  vitr.  clay  sewer  in  Sect.  3,  and 
same  amount  In  Sect.  4  of  Ft.  Thomas 
Sewerage  System.  $40,000  each.  R.  Payne, 
Ft.  Thomas,  engr. 

O. ,  Akron — W.  F.  Peters,  dir.  Pub.  Serv. 
soon  takes  bids  4,  220  ft.  8-  to  30-ln.  vitr. 
clay  sewer  in  Mercer  Ave.  et  al.,  $21,500 ; 
and  735  ft.  8-  to  24-in.  in  Bellevue  Ave., 
$4,800.  J.  E.  Root,  Municipal  Bldg.,  engr. 

III.,  Kankakee — Making  preliminary  plans 
15$  X  16  ft.  brick  and  rein. -con.  a»-wer 
(horseshoe  shaped)  in  Soldier  Creek.  $430,- 
000.  R.  D.  Gregg,  City  Hall,  engr. 

III.,  Savanna — See  "Streets  and  Roads.” 

Mich.,  Royal  Oak  (Ind.  br.  Detroit) — 
Made  plans  9.606  ft.  8  in.  and  7,32«  ft.  8 
and  12  in.  vitr.  sewers  in  Lateral  Sewers 
59,  60  and  63.  Hoad,  Decker,  Shoecraft  & 
Drury,  Ann  Arbor,  engrs. 

Minn.,  Duluth — See  "Streets  and  Roads.” 

Minn.,  St.  Paul — Making  plans  sewers  in 
Davton  Ave.  Sewerage  System  2,  $65,000  ; 
and  Ford  Plant  Dist..  $30,000.  G.  .M. 
Shepard,  city  engr. 

Mo.,  Clayton — I.j>may  Ferry  Dist.,  J.  L. 
Hamage,  atty.-secy.,  plans  6-  to  30-in. 
sanitary  sewer  along  I.j'may  Ferry  Rd. 
south  of  St.  Ix)uls  city  limits  to  Prospect 
Hill.  $450,000.  W.  Dozier,  Clayton,  engr. 

Mo.,  Moberly — Voted  $75,000  bonds,  sew¬ 
age  disposal  plant.  Noted  Feb.  18. 

Mo.,  St.  Louis — See  "Unclassified." 
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Reinforced  Concrete  Pipe 


Made  in  Sizes  to  Meet 
Your  Sewer  Requirements 

All  indp:peni:)Ent  Pip. 


Sale*  Agencie* 

BELOIT,  Wise 
Ill8.-Wi8<'.  Concrete  File* 
.ind  Tile  Co. 

C.  E.  RICHARDSON.  Mta 
CHICAGO.  ILLS 
Illinois  Concrete  Sales  Co, 
City  Hall  Square  Hldu-. 
FRANK  NOVOTNY.  Mitr 
COLUMBUS.  OHIO 
Ohio  Sales  Apency 
.3.1(1  South  Hiph  St. 

E.  W.  HAWKE.  Mpt. 
OKLAHOMA  CITY 
Concrete  Ihpe  Co.  of  OUl.i 
^o:i  Grain  Exehaiipe  Bids. 
E  A.  BARNES.  M«r. 


le  are  made  of  high  grade  rein¬ 
forced  concrete,  in  -l-foot  or  longer  lengths,  and  of  diameters 
suitable  for  building  storm  and  sanitary  sewers  of  large  or 
medium  size. 

A  wide  range  of  pipe  sizes — from  24  inches  to  108  inches  in 
diameter — makes  is  possible  for  the  engineer  or  contractor 
to  obtain  a  standard  size  of  pipe  that  will  meet  his  require¬ 
ments  exactly.  This  often  means  a  saving  in  cost  of  pipe. 

Another  feature  that  saves  time,  money  and  man-power,  is 
the  “INDEPENDENT”  system  of  builuing  pipe  either 
along  the  line  of  trench,  or  at  an  adjacent  central  plant  and 
delivering  the  pipe  to  the  job  ready  for  the  contractor  to 
lay.  This  method  is  a  distinct  advantage  over  other  con¬ 
struction,  as  it  produces  pipe  of  uniformly  high  quality,  of 
accurate  dimensions  and  specified  strength.  The  pipe  are 
manufactured  under  supervision  of  our  superintendents,  per¬ 
mitting  local  inspection,  and  using  local  labor  and  materials 
wherever  possible. 

Contractors  arc  invited  to  send  for  quotations  on  the  con¬ 
crete  pipe  needed  for  their  prospective  sewer  jobs.  Our 
prices  and  service  will  prove  interesting. 

Engineers  and  civic  officials  are  offered  the  services  of  our 
engineering  staff  in  solving  any  concrete  pipe  problems,  with¬ 
out  cost  or  obligation. 

Independent  Concrete  Pipe  Company 
202  N.  West  St.,  Indianapolis,  Ind. 
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(Continued) 

*  oki,.  roweta— Made  preliminary  plans  6 
rsTn  ail  streets  $40,000.  Engineer 

I Virunlte  —  Made  preliminary  plans* 
r  .system.  Election  soon  to  exceed 
Ismds  for  same.  Engineer  not 

(Hii.tee  —  Making  plans  sewerage 
$.15,000.  Address  J.  P.  Randall, 

'"'I'ilif  Hayward  —  Making  plans  24  in. 
mm'.h  vwer  from  here  to  bay.  To  exceed. 

; . .  H.  Holly,  2910  Telegraph  Ave., 

,*.’.Li,nii  eiigr.  Noted  Dee.  17. 

(  ilif..  Oakland — Made  plans  5,421  lin.ft. 
r-  t.i  l''-in.  vitr.  sewer,  and  25  lin.ft.  15 

i, 7  v  .ii  -i.  wer  with  concrete  jacket,  etc.,  in 
"  ,.,i  ,  nd  ('habot  Kd.  W.  W.  Harmon,  city 

Bids  Desired 

M  Hoston— Apr.  28,  by  Dept.  I'ub. 
ulJ  sewerage  works  in  Colorado  and  Or- 
Minle  .'l.s  Dorche-ster  ;  Apr.  29,  in  Vose  St., 
I'uil.  I’ark;  Apr.  29,  in  Farkman  St..  Ho.s- 
t..t)  Pn'|«*r.  To  exceed  $25,000.  J.  H.  Sul- 

\  \  Itronklyn — Apr.  28,  by  J.  A.  Guid.*r, 
iii-.  s  I’.rooklvn  Boro.  Boro  Hall,  storm  and 
suit  irv  .sewers  in  East  18th  St.  ;  sewers  in 
it,.  Ill  and  Fort  Hamilton  Parkways,  Van 
sti.kl.  ii  t>2nd.  West  loth.  East  26th,  5.1rd 
•Iiid  Hast  45th  Sts.,  Avenues  N  and  K,  Al- 
iiain  and  Schenectady  Aves. 

>  »  New  York— Apr.  27.  by  H.  Bruck- 
,1,  r  nr.  s  Bronx  Boro.  3rd  and  Tremont 
W,.,.  s.'wcrs,  etc.,  in  I^aconia,  Waring, 
M.iiris  I’ark,  Pnderhill  and  Noble  Aves., 

ii. isi  177  th  St.  between  Bronx  River 
,,iiii  itesedaie  sVves.  and  East  177th  St.  be¬ 
ta.,  n  Kellcv  and  Rosedale  Aves.  .  „ 

N  4  North  PlaiiiHeld  (mail  Plainfield) 

.May  7.  by  Mayor  and  Boro  Council,  Boro 
ll.ill.  I'.'Wers  and  ejector  station,  in  Wil.son, 
(■|int.>n.  Parkview  Aves.,  etc.  F.  J. 
Iliil.liard,  203  Park  Ave.,  Plainfield,  engr.  ; 
.,,h  i:.  N.-K.  Apr.  22. 

Mil..  Hiiltiniore — May  5,  by  Bd.  Awards, 
.It  ellice  City  Register,  City  Hall,  construct¬ 
ing  I’rtsstman  St.  Diversion  Drain,  Storm 
W.il.  r  Contr.  97.  B.  L.  Croxler,  ch.  engr. ; 
ad\  F..  N.-R.  Apr.  22. 

II.  <  ..  Waiih.— Apr.  27.  by  District  Comrs., 
Inslrict  Bldg.,  17  service  truck  and  storm 
w.iter  sewers  in  Sect.  4  South  Branch 
W.slev  Heights,  Military  Rd..  Randolph 
and  I'lwen  Pis.,  Irving.  39th,  Van  Buren, 
lltli,  Memlm'k,  East  Brightwood  and  T  Sts., 
C, dorado  and  Minnesota  Aves. 

Ua..  Miami  Beach  —  May  5,  by  City 
Council,  sewers  in  S.R.-85,  91  and  92.  Contr. 
21-S.U.  ;  SR-93  and  94.  Contr.  25-SR  ;  SR- 
s;i  and  90,  Contr.  23-SR ;  also  SR-95  and 
;iii.  Contr.  26-SR.  (1.  W.  Tomlinson,  city 

elk.  ;  adv.  E.  N.-R.  Apr.  22.  Noted  Jan.  7. 

MImh..  I’hiladelpliiu  —  See  "Streets  and 
Uciad.s." 

(1..  Bexley  (Columbus  P.  O.) — Apr.  24.  by 
S  W.  Roderick,  village  elk.,  9,000  ft.  8-  to 
12-in.  vitr.  sewers  in  Stanwood  Rd.,  Broad 
St..  Dawson  and  Maryland  Aves.  $25,000. 
Jinnings-Lawrence  Co.,  Hartman  Bldg., 
Coluinbus,  engrs. 

o.,  Itu.’itoii  —  Apr.  29,  by  Comrs.  Mont¬ 
gomery  Co..  8,641  ft.  12-  to  24-in.  vitr. 
sew.  rs.  etc.  in  DverlfHik  Heights  and  Ft. 
.MiKinley  Sewer  Dlst.  $45,000.  P.  E. 
Itorchers,  U.  B.  Bldg.,  Dayton,  co.  engr. 

III. ,  Clileago — Apr.  26,  at  office  Bd.  Ixical 
Ini|i\t.s.,  Room  207.  City  Hall,  tile  sewers, 
fti- ,  in  Phillips,  Y'ates,  Clyde,  Chappel,  Mer¬ 
er,  Payton,  Duella,  Crandon,  Komensky, 
South  Karlow,  South  Kedvale  and  Keeler 
,\v.-.s..  East  86th.  East  87th.  East  88th  and 
W.-st  6.8th  Sts.  J.  J.  Sloan,  pres. 

M  in.,  Kiihler — Apr.  26,  by  W.  Nesemann, 
village  elk.,  10,000  ft.  vitr.  clay  sewers  In 
various  streets.  To  exceed  $25,000.  J. 
Donohue  Eng.  Co.,  608  North  8th  St.,  She- 
iMiygan,  engrs.  Noted  Aug.  20. 

IVU..  U  uiiwatosa — .\pr.  30.  by  Bd.  Pub. 
Wk.H.,  A.  Brigham,  secy.,  4,975  ft.  15-  to 
4  8-in.  concrete  sewers  in  6  streets.  To  ex¬ 
ceed  $25,000.  J.  E.  Lowther.  City  Hall, 
engr. 

la.,  Orlwein — Apr.  30,  by  City,  trickling 
filter  and  other  additions  to  sewage  treat¬ 
ment  plant.  Former  bids  rejected.  C.  D. 
Shippy,  city  elk.  Noted  Mar.  4. 

Minn.,  Jordan  —  May  3.  by  City,  J.  C. 
Ru.sch,  elk.,  sewage  dis|>osal  plant,  9,000  ft. 
8  in.  and  2,550  ft.  !<•  in.  sewer,  etc^  in 
various  streets.  $25,000.  Pillsbury  Eng. 
f'o..  2344  Nicollet  Ave.,  Minneapolis,  engrs. 

Minn.,  IVanamingo — May  3.  by  H.  Loken, 
village  elk.,  6,500  ft.  8  and  10  in,  sewers 
in  Sewer  Dist.  1.  $25,000.  W.  E  Buell  ft 

Co.,  205  Davidson  Bldg.,  Sioux  City,  la., 
engrs. 

Tex.,  (lalveston  —  C.  A.  Holt,  Jr.,  engr., 
Galveston,  taking  bids  and  open  same  about 
Apr.  28,  rein.-con.  storm  drain  in  24th  St. 
from  Ave.  J.  to  Ship  Channel,  for  City. 
$70,000. 

Hkla.,  Oklahoma  City  —  May  13,  by  M. 
Pnahek,  Jr.,  city  elk.,  sanitary  main  sewer 


extension,  and  disposal  plant;  adv.  E.  N.-R. 
Apr.  22. 

Calif.,  .Yrroyo  Orande  —  May  by  City 
Trustee^  20,000  ft.  6-  and  8-in.  vitr.  .sewers 
and  6,000  ft.  4  in.  vitr.  house  connection.s, 
etc.  in  various  streets.  Burch  ft  Beck, 
Commercial  Bank  Bldg.,  San  Luis  Obisini, 
engrs.  Noted  Apr.  8. 

Calif.,  Mill  Y'alley  —  May  4.  by  Town 
Trustees,  sewers  in  Bllthdale,  lsi\ell, 
ThriK'kmorton  Aves.,  etc..  8.571  ft.  4-  to 
18-in.  vitr.  pil«\  2,069  ft.  12-  to  24-tn. 
vitr.  piiie  on  cribbing,  etc.  J.  (’.  Oglesby, 
Cheda  Blk.,  San  Rafael,  engr.  Mar.  15. 

Calif.,  Y’letorvllle  —  Victorville  Sanitary 
Di.st.  taking  bids  14,734  ft.  8-  to  14-in. 
lateral  sewers  in  various  streets.  W.  A. 
Foster,  Victorville,  engr.  Noted  Feb.  25. 


Bids  Received 

N.  Y.,  Brooklyn  —  J.  A.  Guider,  pres. 
Brooklyn  Boro,  Boro  Hall,  from  J.  F. 
Cogan,  Grand  Central  Terminal,  relief 
sewer  in  5th  Ave.,  $615,245;  from  A.  W. 
Matarazzo,  Inc.,  1163  6ist  St.,  sewers  in 
East  9th  St.  $9,143,  East  38th  St.  $4,238, 
West  4th  St.  $3,266,  .and  11th  Ave.  $1,700, 
from  Mazzarro  &  Guerriero,  6712  11th  Ave., 
East  8th  St.  $5,784,  from  Peconi  Contg. 
Co..  578  18th  St..  64th  St.  $2,141,  and  from 
R.  lovino,  678  Glenmore  Ave.,  20th  St. 
$1,312.  Noted  Apr.  8. 

N.  Y'.,  St.  (irorgr — J.  A.  Lynch.  i>res. 
Richmond  Boro,  Boro  Hall,  sewers  in  New 
Dorp.  Oakwood  and  vicinity  at  Pumping 
station  near  Oakwood  Beach,  from  Merritt, 
Chapman  ft  Scott  Corp.,  17  Battery  PI., 
New  York  City,  $50,521.  Noted  Apr.  15. 

N.  J.,  Greenville  (sta.  Jersey  City) — BA 
Comrs.  Greenville  Sewer  Dlst.,  Apr.  13, 
sewerage  system,  from  J.  Miele,  East  - 
Orange,  $160,000. 

N.  4.,  Gukhiirst  —  Interlaken  Boro 
Sewerage  Dists.  1,  2,  3  and  4.  Ocean  Twp., 
Monmouth  Co..  Apr.  14.  settling  tank  and 
sea  outlet  into  Atlantic  Ocean  at  la>ek 
Arbour,  here,  from  T.  Proitor,  212  North 
5th  Ave.,  Long  Branch,  $36,952.  Noted 
Apr.  8. 

Mil.,  Baltimore  —  Bd.  Awards.  Apr.  14, 
sludge  dry'ing  ta-ds  11  to  14  (inclusive)  at 
Back  River  Sewage  Treatment  Works,  from 
Adams  ft  Marino,  Old  Town  Natl.  Bank 
Bldg.,  $129,258.  Noted  Apr.  8. 

<».,  Cleveland — Bd.  Comrs.  Cuyahoga  Co., 
Apr.  7,  3,800  ft.  8-  to  48-in.  .sewer  in  Lander 
Rd..  from  Southern  Constr.  Co.,  1726  North- 
lield  Ave.,  I.,akewood.  segment  $36,58il, 
brick  $37,685  and  concrete  $33,181.  Noted 
Apr.  1. 

G.,  Cleveland — For  553  ft.  7  ft.  6  in.,  656 
ft.  6  ft.,  596  ft.  5  ft.  6  in..  288  ft.  5  ft.  3  in. 
and  270  ft.  5  ft.  E  brick  sewer,  30(i  ft.  5  ft. 

9  in.,  325  ft.  4  ft.  6  in..  380  ft.  4  ft.  3  in.  C 
brick  .sewer,  and  38JI  ft.  24  in.  vitr.  tile 
sewer  in  West  130th  St.  from  Puritas  Ave. 
to  Brookpark  Rd.,  from  W.  B.  Smith.  1350 
We.st  89th  St.,  Plan  A.  A.,  tunnel  brick 
$135,487,  and  from  Donnelly-Miller  Constr. 
Co.,  1251  East  84th  St.,  Plan  A  open  cut, 
$140,673. 

Mlrli.,  I’ontlar — H.  A.  Maurer,  city  elk.. 
City  Hall,  Northwest  Trunk  Sanitary 
Sewer,  1,063  ft.  36  in.  concrete  and  brick 
pipe,  from  A.  Rossi,  5307  Pennsylvania 
Ave.,  Detroit,  $42,311.  Noted  Mar.  4. 

Wls..  Beloit — G.  E.  Heebink,  City  HalS 
engr.,  Apr.  14.  17,120  ft.  8-  to  21-in.  vitr. 
or  concrete  sewers,  etc.,  in  various  streets, 
from  Cooper  ft  Hansen,  Iowa  Falls,  la., 
$43,245.  .Noted  Apr.  8. 

Calif.,  North  .Sarramento  —  For  62.700 
lin.ft.  6-  to  15-in.  vitr.  sewers,  etc.,  in  vari¬ 
ous  streets ;  also  sewage  pumping  plant, 
from  United  Concrete  Pi^  Co.,  Merced, 
$89,995.  Noted  Apr.  8. 

Contracts  Atcarded 

N.  Y.,  Oreenbiirgh  —  Bd.  Sewer  Comrs. 
Greenville  Sewer  Dist.,  155  Old  Army  Rd., 
sewerage  system  in  Greenville  Sewer  Dist., 
to  J.  Miele,  21  Iflllcrest  Terrace.  East 
Orange,  $156,314;  pumping  machinery,  to 
W.  N.  Best  Corp.,  $9,400.  Noted  Apr.  1. 

Miss.,  Boonevllle  —  See  "Streets  and 
Road.s.’’ 

Ind.,  Indianapolis — Sewers  in  Raymond 
St.  and  La  Grande  Ave.  extending  from 
State  St.  to  Keystone  Ave.,  to  Columbia 
Constr.  Co.,  2108  Columbia  Ave.,  $89,233. 

MIoh.,  Plymouth — For  24,300  ft.  8-  to 
12-in.  vitr.  sewers,  etc.,  in  various  streets, 
to  Bluhm  &  Dickinson  Co.,  Plymouth,  $65,- 
690.  Noted  Apr.  1. 

Ill.,  Grays  Lake — City  Clerk,  sewers  in 
various  streets,  to  McGucken-Vander  Hey- 
den  Co.,  314  Fowler  St,  Milwaukee,  Wls., 
$101,374.  Noted  Feb.  25  under  "Water- 
worka’’ 

Wls.,  Kenosha — C.  M.  Osborn,  city  mgr., 
3.4  mi.  8-  to  42-in.  sewers  in  various  streets, 
to  M.  Thomsen,  1020  Salem  Ave.,  $52,160. 
Noted  Apr.  15. 

Wls.,  Wauwatosa  —  Bd.  Pub.  Wks.,  A. 
Brigham,  secy.,  sewer  and  water  connec¬ 


tions  in  North  .Vve..  to  T.  G.  Holton.  :!l.'> 
27th  Ave.,  Milwaukee,  $37,357.  Not-d 
.\pr  15. 

.Minn..  St.  Paul  — .Y.  E.  Eggert.  city  pur>  h 
agt.,  Maryland-Corno  S«'Wcrage  System. 
Contr.  B.  and  St  Paul  Aw.  Sewer  2.  Div 
B.  to  Thornton  Bro.s.,  318  Kndicott  Bldg. 
$34,778  and  $93,887  rcsiH-ctively.  Noted 
Mar.  25. 

Tex.,  Ilerefoni — See  "Waterworks. 

Tex.,  St.  Jo — For  6.000  ft.  8  in.  and  25.- 
000  ft.  6  in.  mains  in  various  street.s.  and 
disjiosal  plant,  to  Dt'glas  ft  Davenport,  2nd 
Ward  Bldg.,  Wichita  Falls,  $42,000. 

Tex..  Wylie  —  Sewerage  system,  to  P 
O’Neil.  3909  Normandy  St..  Dallas.  $3o,ooo 
Noted  Nov.  26. 

Colo.,  Denver — Dept.  Impvts.  ft  Parka,  17 
mi.  8-  to  24-in.  vitr.  sewers  Barnum 
Special  Sanitary  Dist.  1.  to  Constr  .Serv . 
Inc.,  Tramway  Bldg.,  $159,231.  also  15  mi 
Dist.  2,  to  Dobson  ft  Humphrevs.  I.incoln. 
Neb.,  $124,848.  Noted  Mar  2l' 

I'ulir..  Lon  .Yngelen  —  Dis  .\ngeles  Co. 
Sanitation  Dist.  1.  rein.-»-on.  sewer  in 
Wright  Rd.,  to  Kelly  ft  Sons,  Ilillstre.*! 
Bldg..  $197,851 

Calif.,  Lon  Angeles — Sewers,  etc.,  in  S.aw- 
telle  Blvd.,  to  N.  Chutuk  ft  M.  Vukojevich. 
1506  Pleasant  St..  $59,286  ;  also  in  Hvde 
Park  Blvd.,  to  M.  Miller,  208  West  2nd  St  . 
$58,407.  Noted  Apr.  8. 

Calif..  San  Fernando — For  56,152  lin.ft 
8-  to  18-in.  I’ement  sewer,  etc.,  in  Sewer 
Dist  1.  to  R.  A.  Wattson.  1026  North  Mc- 
Cadden  PI.,  T.s)s  Angeles,  $77,340.  Note.l 
Mar.  25. 


Waste  Disposal 

Proposed  Work 

Fla.,  Clearwater-  Election  Apr.  27.  $22.- 
OOn  bonds,  incinerator 

HI.,  Peoria  —  Defeated  $100,000  bonds, 
garbage  Incinerator,  etc  W.  E.  Backes, 
City  Hall,  engr.  Noted  Feb.  4. 


Bridgres 

Proposed  Work 

\t.,  Brattleboro — State  Hy.  Dept..  Mont¬ 
pelier.  plans  325  ft.  span  concrete  and  steel 
bridge  and  approaches,  here,  to  exceed 
$25,000.  J.  R.  Worcester  ft  Co..  79  Milk 
St.,  Boston,  Mass.,  engr. 

N.  J..  Trenton  —  State  Hy.  Comn.  plan.s 
rein.-con.  and  steel  double  leaf  bascule 
bridge,  here.  $400,000.  Harrington,  Hrward 
&  Ash,  Orear-Leslie  Bldg.,  Kansas  City, 
Mo.,  engrs. 

North  Carolina  —  State  Hy.  Dept..  Ra¬ 
leigh,  plans  rein.-con.  bridges,  etc.,  on  Proj¬ 
ect  669,  Cowan  Co..  $53,500;  on  Project 
637,  Iredell  Co.,  $67,500;  Project  621. 
Catawba  Co.,  $27,000;  IToject  398,  Rob.’- 
son  Co.,  $43,00(1 ;  and  Project  303.  Bladen 
Co.,  $29,600.  C.  M.  ITpham.  Raleigh,  engr. 

Fla.,  Clearwater — Election  Apr.  27,  $36,- 
000  bonds,  bridges. 

Miss..  Panragniila — Jackson  Co.  Dist.  4. 
voted  $10,000  bond.s,  its  portion  of  <M>st  for 
bridge  acro.ss  Biloxi  Bay  connecting  Ocean 
Springs  and  Biloxi. 

Tennessee — See  "Railways." 

Tenn.,  Pelham — State  Dept.  Highways  ft 
Pub.  Wks.,  Na.shvllle,  making  surveys 
bridge  over  Elk  River,  Grundy  Co.,  near 
here.  C.  N.  Bass,  highway  comr. 

Tenn.,  Trenton — Gibson  Co.  election  Jiiiii- 
5,  $125,000  bonds,  new  and  reconstructing 
existing  bridges.  Engineer  not  selected. 

Ohio  —  Comrs.  Mahoning  Co.  (Youngs¬ 
town)  take  bids  early  in  Ma.v.  12o  ft  steel 
and  concrete  bridge  over  Mahoning  River, 
between  Alliance  and  Westville.  $50,000. 

Ind.,  Evansville  --  Vanderburgh  Co 
making  estimates  concrete  and  steel  bridge 
over  Pigeon  Creek,  on  Franklin  Rd  'To 
exceed  $25,000.  Noted  Sept.  24. 

III.,  Chlrago — Voted  $2,500,000  bonds  for 
bridges,  of  W’hich  $600,000  to  be  used  this 
year. 

Wla..  Milwaukee — Voted  $1,800,000  bonds, 
approximately  4.000  ft.  steel  and  concrete 
viaduct,  on  16th  St.  M,  C.  Cutler,  City 
Hall,  engr.  Noted  Dec.  17. 

Win.,  Milwaukee — Voted  $200,000  bonds, 
steel  and  concrete  bridge,  at  Lincoln  Ave. 
M.  C.  Cutler,  City  Hall.  engr. 

.\rk.,  Dea  .Yre — D«‘B  Arc  Bridge  Co.,  c/o 
H.  Bovay.  Stuttgart,  making  preliminary 
plans  rein.-con.  and  steel  bridge  across 
White  River,  here,  $100,000. 

Tex.,  Albany — See  "Streets  and  Roads.” 

Tex.,  Angleten — See  "Streets  and  Roads.” 

Tex.,  Cuero — See  "Streets  and  Roads.” 

Tex.,  Decatur — See  "Streets  and  Roads.” 


INDUSTRIAL  WORKS -BAY  CITY  •  MICHIGAN 


large  rollers 


fTOHAT  are  rollers?  They  are  those  round 
Lyl  things  between  the  crawler  frames.  Why 
should  they  be  large?  Here’s  why: 

Large  rollers  are  the  most  logical  for  the  pur¬ 
pose  because  they  turn  more  easily  than  small 
ones,  with  less  strain  on  the  bearings,  making 
the  machine  easier  to  propel.  What  would  a 
motor  truck  or  a  railroad  car  be  with  small 
diameter  wheels  that  make  the  axle  revolve  at 
high  speed  on  the  bearings?  Not  so  good. 

These  large  rollers  are  of  the  self-cleaning  type 
and  they  hold  the  bearings  high  up  out  of  the 
dirt,  thus  adding  considerably  to  the  efficiency 
of  the  DC. 

That’s  why  there  are  large  rollers  on  the  INDUSTRIAL 
d!lS*cran«“‘5*to  ^“tons  purpose  crawler  — just  another  reason  why  INDUSTRIALS 
capacity,  fre^ht  cranes,  cxcel.  Watch  this  space  in  every  issue  and  see  why  your 
buckets."'*”’  *  next  outfit  should  be  an  INDUSTRIAL. 
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Contracts  Atcarded 


Idaho,  I.rwiaton  -Inland  Ught  &  Powt-r 


Bridges  ^TnWe‘;‘Tex!^t wUwck ^^.'sher-  Contracts  Atcardcd 

Henders  man.  Tex.,  and  Hrown-Abbott  To,.  Ino..  Idaho.  Tewlaton  -Inland  Ught  &  Powt-r 

rit%-  _  See  “Streets  and  ^Vllson  HldfC-.  l>aUas.  Tex..  $246,642.  Co.,  Portland.  l>re..  dam,  incl.  7,000  ft. 

Karne.  Clt>  &ee  sireeisana  ^pr  S.  dike.  lOO.Ooo  lu.yd  exiav.  and  p.mt  r  plant. 

[tnanah — See  "Streets  and  Roads.”  La.,  ilamtnund — See  "Exoavation,  I'irain-  here,  to  \Vln.ston  Uros.,  SOI  tilob«‘  ItldK  , 
Taylor — See  "Streets  and  Roads."  age.  Irrigation.  Levees.  River  and  llarbor."  Minneaisdis,  Minn.,  to  exeeed  $2,000,000. 


'^  Tex  Quanah — See  "Streets  and  Roads.” 
Tex.’.  Taylor — See  "Streets  and  Roads." 


Noted  Apr.  8.  dike,  100, Ooo  eu.yd  exeav.  and  p»>wer  plant. 

La..  Hammond— See  "Exoavation,  Drain-  here,  to  \Vln.ston  Bros..  801  E.lob.-  Itldg., 
age.  Irrigation,  Le'vees,  River  and  Harbor."  Minneaisdis,  .Minn.,  to  exeeed  $2.000,000. 

Ind.,  Indianapoli.  —  Comrs.  Marlon  Co..  ,  .V'’''*"  »  '  Huildings— 

Court  House.  .2  span  152  ft.  bridge,  70  ft. 
on  North  Meridian  and  Canal  Sts.,  to  Natl. 


n-j  n  '  .1  ina.,  innianapoiia  —  o-omrs.  .aiarion  fjo., 

ISiaS  UCSirea  Court  House,  .2  span  152  ft.  bridge,  70  ft. 

..  >1  Ar>r  97  bv  Dent  ^h  North  Meridian  and  Canal  Sts.,  to  Natl. 

Pub“rvks?  &n!'60rf^'‘’c"nor^^^^^^  S"oterMar''‘’25 

,,  bitutoinous  n^eadam  approaches,  here.  ^  Vh.e.go-City  installing,  etc.,  elec- 

'  21iaml  Beach  —  May  5,  by  City  trical  equipment  for  double  leaf  trunnion 

1-  iim  il  rein -con.  arch  bridge  at  Alton  Rd..  bascule  bridge  over  Chicago  River,  at  West 

,tr  IR  rein. -con.  arch  bridge  at  23rd  Adams  St.,  to  Norwood-Noonan  &  Co.,  450 


St  Contr.  ’2B:  also  steel  bridge  on  concrete  2Vest  Superior  St.,  $43,586. 

"iH-di  slals  with  timber  deck  and  approaches,  Iowa — State  Hy.  Dept.,  Ames,  (F.  .\.  P. 


Railways 

Proposed  Work 


‘ii.  ti.  ^lals  with  timb«‘r  deck  and  approaches, 
,1.  I  ibertv  Ave..  Contr.  3R,  all  over  Collins 
Cnnal  H-  Stanle.v,  512  Northeast  15th  St.. 


»e»i  cuper.or  ai.,  ..o.ooo.  Ml.sU.lppi  —  Yaz.s.  &  .Mississippi  Valley 

Iowa — State  Hy.  Dept.,  Ames,  (F.  .\.  P.  R.R.  Co.,  subsidiary  of  Illinois  Central  It  It. 

means  Federal  .\ld  Project  anil  P.  K.  P.  Co.,  1.25  East  11th  I’l.,  Chicago,  Ill,,  A.  E. 


means  Primary  Koad  Project),  one  28  X  Rlaess,  ch.  engr.,  having  preliminary  plans 
24  ft.  I-beam  and  one  50  x  2o  ft.  pony  truss  prepared  extensive  yard  improvements  and 


Miami,  engr.  24  ft.  I-beam  and  one  50  x  2o  rt.  pony  truss  (irepared  extensive  yard  improvemc 

Miss.,  Hattiesburg  —  See  Streets  and  bridges,  39  box  and  circular  culverts  on  E.  additional  shops,  in  Vicksburg,  here 


111'  Boiirg— May  11.  by  State  Hy.  Comn.. 
I!ati>n’  Rouge,  Intracoastal  Canal  Bridge, 


A.  P.  238,  Montgomery  Co.,  and  one  60  x 


Tennessee — Nashville,  t'hattanooga  &  St. 


0  ft.  and  one  80  x  20  ft.  pony  truss  bridges,  lajuis  R.R.  Co.,  Nashville,  H  McDonald. 


Baton  Rouge,  Intracoastal  (  anal  Bridge  29  box  culverts  and  extensions  on  E.  .A.  P.  ch.  engr.,  plans  track  improvements,  incl. 

r*  in. -con.  and  steel,  on  Houma-Montegat  Jas(>er  Co.,  to  B.  J.  Cole.  Ames.  $42,258  relaying  heavier  rails,  new  lie  |datcs. 

Migliway,  State  I^oject  532-A,  lerrebonne  and  $34,274  re.spectively,  2  box  culverts  on  strengthening  and  rebuilding  new  bridges. 

Parish.  AV*.  B.  Roberts,  Reymond  Bldg.,  f  \  p  65^  Warren  Co.,  to  Iowa  Bridge  gra<le  changes,  etc.,  over  whole  system.  $1,- 

highway  engr.  Co..  19th  St.  and  Easton  Blvd.,  Des  500,000. 

I.a.,  Shreveport  City  and  Kansas  City  Moines,  $1,924  ;  16  b<»x  culv*erts  on  E.  v\.  P.  Quebec  —  See  **Bullding8  —  IndustrlaP* 
&  Southern  R.R.  Co.,  A.  N.  Reece,  Kansas  280.  Pottawattamie  Co.,  to  Wickham  under  (juebec,  Que 

Citv,  ch.  engr.,  11th  and  Wyandotte  Sts^  Bridge  Co.,  27  South  19th  St.,  Council  „  . 

Kansas  City.  Mo.,  taking  bids  rein.-con.  and  Riuffs.  $11,440  ;  one  32  x  24  ft.  I-beam  and 


steel  viaduct,  on  Texas  Ave.  $300,000. 


one  160  x  20  ft.  high  truss  bridges,  3  cul- 


Ky..  Paducah — May  15,  by  Bd.  Pub.  verts  and  extensions  on  F.  A.  I*.  98,  Winne- 
Wks ,  City  Hall,  rein.-con.  bridge  over  shlek  Co.,  to  A.  Dlson  Constr.  Co..  Water- 
Island  Creek,  on  6th  St.  E.  R.  Bradshaw,  joo,  and  F.  Carlson  Paving  Co.,  Elkader, 

.Ir.  city  engr.  W.  Watson  and  associates,  $21,839  and  $5,360  respectively;  4  box  cul- 
4614  Prospect  Ave.,  Cleveland,  O..  consult,  verts  at  Toledo,  State  In.stitute  Project  10, 

.ngrs  ;  adv.  E.  N.-R.  Apr.  22.  to  E.  Wolfe,  Toledo,  $1,600.  Grand  total 

la..  Anamusa —  May  5  at  office  Auditor  $ii8,695.  Noted  Apr.  1.  tviii  reolace  2  074  ft  double  street  car 

Jones  Co  175  x  20  ft.  high  truss  bridge  _  Harrison  Co.,  bridges  on  JVa  .k  nVad  bed  incl  rein 

fr'rblam^annroach*’ spans  '  block  pa vfng  between  tracks  on 

(n-.m  sa  co’  en^r  Rapids,  $26,000.  St.,  by  day  labor.  $50,000.  E.  J.  Archam- 

la  .  Toledo -1  Apr.  29.  at  office  Auditor  ««»-  Hoxle— See  "Streets  and  Roads. 

Tama  Co.,  one  70  x  20  ft.  inmy  truss  span  Kan.,  lola — See  “Streets  and  Roads.“ 

and  one  40  x  20  ft.  I-beam  bridges,  also  Kan,.  Ottawa — See  “Streets  and  Roads.** 

Tole.lo'’co%ngr  Nebraska— See  "Streets  and  Roads." 

ia!.  Vinton  — Apr.  27,  at  office'  Auditor  Mont.,  Milea  City  —  Custer  Co  F.  F. 


•  Bids  Desired 

Winconain — See  "Contracts  Awarded." 
Texas — See  "Contracts  Awarded." 

Contracts  Atcarded 

MTseonsin  —  Milwaukee  Electric  Ry.  & 
Light  Co.,  I'ub.  Serv.  Bldg.,  Milwaukee, 
will  replace  2,074  ft.  double  street  car 


Kan.,  Hoxle — See  "Streets  and  Roads." 
Kan.,  lola — See  "Streets  and  Roads.” 
Kan.,  Ottawa — See  "Streets  and  Roads.” 
Nebraska — See  "Streets  and  Roads." 


bault,  c/o  owner,  ch.  engr. 

Missouri  —  St.  Ixiuis  &  San  Francisco 
R.R.  Co.,  F.  G.  Jonah,  Frisco  Blilg.,  St. 
Louis,  ch.  engr.,  permanent  construction. 
Incl.  concrete  piers,  abutments,  culverts, 
etc.  In  Eastern  and  Southwestern  Divs.,  to 


la..  Vinton  — Apr.  27.  at  office'  Auditor  „  Mont..  Miles  City  —  Custer  Co  F.  F.  ,?oV‘bw<‘«ern  Divs.  to 

Benton  Co.,  one  80  x  20  ft.  pony  truss  Bohling,  elk.,  454  ft.  steel  beam  bridge  over  •  SpHng- 

bridgp  and  34  culverts  on  Federal  Aid  Powder  River,  near  Terry,  to  W  P.  Roscoe,  *25.000 ;  ^ntral  D  v., 

Project  251;  8  box  culverts  on  Federal  Aid  Billings.  $44,339.  Wo.t  ^®broska  Bldg.,  ^Isa,  Okla., 


FToject  263  ;  10  culverts  and  extensions  on 


Minn.,  Marshall  —  See  "Streets 
I!o.ad.s.” 

Nebraska — See  "Streets  and  Roads.” 


illings,  $44,339.  Noted  Julv  30.  to  E.  G.  Flke,  Nebraska  Bldg.,  Tulsa,  Okla., 

■Mo..  St.  Louis — Bd.  Pub.  Fk>rv.,  208  City  $6,000 ;  Western  Div  .  to  T.  H.  Johnson, 
[all,  nine  42  ft.  rein.-con.  span  viaduct,  Sedalia,  $7,500 ;  Northern  Dlv.,  to  J.  W. 
II  R.  to  carry  Kingshighway  Blvd.  over  McMurry  Contg.  Co.,  Ry.  Exch.  Bldg., 
erminal  Belt  R.R.  line  in  Penrose  Park,  Kansas  City,  $65,000  ;  also  Southern  and 
)  J.  J.  Bailev,  6176  Pershing  Ave.,  $174,-  River  Divs.,  to  United  Constr.  Co.,  Lyric 
_'4.  Noted  Mar.  11.  Bldg.,  Cincinnati,  O.,  $23,000.  Grand  total 

Texas  and  Oklahoma — E.  P.  Walsh,  aud.  $126,500.  Noted  Mar.  25. 

Wichita  Co.,  AVichIta  Falls.  Tex.,  and  J.  M.  _  Texas  —  Missouri  Kansas  &  Texas  R.R. 


South  Dako’ta— See  "Streets  and  Roads."  Page,  state  highway  engr.,  Capitol  Bl(lg.,  Co.,  St  Louis.  Mo..  F  Ringer,  ch.  engr 
Texas — See  "Streets  and  Roads.”  Oklahoma  City,  Okla.,  rein.-con.  bridge  Mill  build  36  mi.  standard  gauge  branch 


4  alifornia— May  3.  by  State  Hy.  Comn.  over  Red  River,  between  Burkburnett,  Tex. 
Sacramento,  one  60  ft.  and  six  30  ft.  span  and  Randlett,  Okla.,  to  Austin  Bridge  Co. 
also  three  54  ft.  and  four  26  ft.  span  rein.-  1815  Clarence  St..  Dallas,  $240,255.  Engrs 


also  three  54  ft.  and  four  26  ft.  span  rein.- 
con.  bridges,  24  ft.,  and  132  ft.  6  x  6  ft. 
rein.-con.  box  culverts,  etc.  between  San 


1815  Clarence  St..  Dallas,  $240,255.  Kngrs. 
est.  $300,000.  Noted  Feb.  4. 

Tex.,  Galveston — C.  C.  AA’ashington,  engr.. 


.Ardo  and  Bradley,  Monterey  Co.  ;  also  Galveston,  one  40  ft.  simple  span  bridge 
limber  bridge  with  67  ft.  skewed  truss  span  with  20  ft.  I-beam  creosoted  pile  approach 
on  jiile  bents  across  Brawley  Main  Canal,  and  about  900  ft.  lin.ft.  creosoted  pile 
approximately  2i  ml.  south  of  Brawley,  trestle  across  Dickinson  Bayou,  to  Johnson 
one  with  eleven  19  ft.  spans  across  Alamo  Constr.  Co.,  Galveston,  for  Galveston  Co.. 
Hiver  at  Holtville,  and  another  across  Low-  c/o  J.  M.  Murch,  aud.  $36,844.  Noted 
line  r^anal,  point  2  mi.  east  of  Holtville,  Mar.  18. 


Inqx-rial  Co.  R.  M.  Morton,  highway  engr 


Tex.,  San  .Antonio  —  Bexar  Co.,  c/o  A. 


line  from  Cisco  to  Albany,  here,  by  day 
labor.  $90,000.  I’rlvate  plans. 


Excavation,  Drainage, 
Irrigation,  Levees, 
River  and  Harbor 

Proposed  Work 


('ulif.,  l,oB  .Angeles — May  3,  by  Bd.  Pub.  McKTloskey,  judge,  constructing  3  rein.-con.  Proposed  W  ork 

Wks.,  1.580  ft.  rein.-con.  bridge  and  ap-  bridges  one  each  on  Palo  Alto,  Babcock  and  „  ^ 

Iiroaches,  7th  St.  M.  Butler,  242  South  Fredericksburg  Rds.,  and  3  rein.-con  Miss.,  Henderson  (mall  Bay  St.  Louis) — 
Hwav.,  engr.  Noted  Mar  18  bridges  one  each  on  P^’ron,  Blue  Wing  and  C.  L».  Schmidt  &  Co.,  30  1,sa  Salle  St.,  Chi- 

Ontario — See  "Streets  and  Roads.”  Medina  Rds.,  to  L.  E.  Saunders,  c/o  Alamo  cago.  Ill.,  soon  takes  bids  1,000,000  eu.yd. 

_  ,  Natl.  Bank  Bldg.,  $71,311  and  $81,110  hydraulic  dredge  work,  will  probably  take 

Bids  Received  respectively  ;  rein. -con.  bridge  over  Salado  bids  on  1,000,000  to  2,000,000  eu.yd.  dredge 

Creek  on  Bulverde  Rd.,  to  Black  &  Werner,  work  later,  all  In  connection  with  1,400 
la..  Alaqnoketa — Jackson  Co.,  Mar.  31,  807  Drexel  Ave.,  $27,596;  and  rein.-con.  acre  subdivision,  here.  Complete  develop- 

130  X  20  ft.  high  truss  and  70  x  20  ft.  pony  bridge  over  Chupaderas  Creek,  on  Stuart  ment  $3,000,000.  A.  M.  Shaw,  Hibernia 
truss  bridges,  from  A.  Olsen,  Waterloo,  Rd..  to  DIelmann  Constr.  Co.,  306  East  Bldg..  New  Orleans,  I>a.,  engr.  Noted  Mar. 
$33,440.  Noted  Mar.  25.  Commerce  St..  $25,717.  Grand  total  $205,-  4,  under  "Unclassified.” 

^  J  m  J  734.  Noted  Apr.  15.  Minn.,  Dnlnth — See  "Streets  and  Roads." 

Contracts  Awarded  raliromla  —  state  Hv.  Comn.,  Forum  Okla.,  Tonkawa  —  Making  preliminary 

N..1.-  Bldg.,  Sacramento,  widening  present  bridge  plana  Jetties  on  .Salt  Fork  River  bank  for 

T*  ft  aid  J?;  by  moving  four  100  ft.  existing  steel  spans  protection.  $25,000  or  more.  Address  City 

Raritan  4iv?er  on  iXwa a  off  center  line  of  roadway  and  constructing  Engineer. 

^'gbway  Route  9  ^  similar  spans  at  side,  etc.,  across  Rio  Ont.,  Toronto — Harbor  Comrs.  plan  con- 

New  York’citv^^tsVtTT^^'Mo^^^  Honda,  near  I>os  Angeles.  l.oa  Angeles  Co..  Crete  sea  wall  on  wood  pile  foundation. 

Noteil  Mar.  18.  Gutleben  Bros.,  I.  W.  Heilman  Bldg..  Ixis  Yonge  to  Parliament  Sts.  $460,000,  Bay  to 
t, ®'’^*'***"f*®"  —  Island  Toll  Angeles  $84,819.  Engrs.  est.  $105,880.  Yonge  Sts.  $77,000,  and  at  Humber  Bay 

vldlfit  S?  '  ***2*^*  Noted  Apr  1  $20,000.  E.  L.  Cousins.  Harbor  Bldg.,  engr. 

Wnkesb?ro"  ^  -  State  Hy.  Comn..  Sacra-  D-j  n  •  J 

See  "Streets  and  Roads  ‘hirty-slx  39  ft.  span  rein.-con  Bids  Desired 

Georgln  —  State  Hy.  Dept..  East  Point,  ^[’’^san^a '^Marta*'^  ^n  *L^s  Bulfnlo— May  24.  by  Dept.  Pub. 

bridge  over  Otter  Creek  on  Fitzgerald-  emi  Rafael  "ks..  Municipal  Bldg.,  slips  and  bulkhead 

Abbeville  Rd.,  Federal  Aid  Project  4 19- A.  ^otid’A^r  ®  ^  in  Outer  HaVbor  just  orf  foot  of  South 

Ben  Hill  Co.,  also  3  bridges  and  4  culverts  $H/<.^’”-  Noted  Apr.  ».  Michigan  Ave.  ;  adv.  E.  N.-R.  Apr.  22. 

on  Dublin-Irwinton  Rd.,  Federal  Aid  Proj-  N.  Y.,  Lancaster — May  3,  by  T.  H.  Mc- 

ect  35,  Laurens  Co.,  to  Bembrey  &  Dug-  Elvln,  Jr.,  purch.  agt.  Erie  Co.  263  Terrace 

gan,  Hawkinsville,  $8,484  and  $34,301  re-  BuH^^'o,  excavating  for  lake  at  Como 

siiectlvely ;  3  bridges  and  1  culvert  on  La  l-rClIIlS  Lake  Park ;  and  concrete  masonry  dam 

Grange-Chlpley  Rd.,  Federal  Aid  Project  across  Cayuga  Creek,  here.  To  exceed 

324-B,  Troup  Co.,  to  Nichols  Contg.  Co.,  21  — — — — — — $50,000. 

South  Candler  St.,  Atlanta,  $38,443.  Grand  BtAm  Dt^mirfd  ***••  Syeamore  —  May  8,  by  Comrs.  Coon 

total  $81,228.  Noted  Mar.  18.  umas  xrcrsArvu  Creek  D.  D.  at  office  Clerk  De  Kalb  Co., 


$33,440.  Noted  Mar.  25. 

Contracts  Awarded 

New  Jersey — State  Hy.  Comn.,  Trenton 


e,  etc.,  across  Rio  Ont.,  Toronto — Harbor  Comrs.  plan  con- 
s,  l.ioa  Angeles  Co.,  Crete  sea  wall  on  wood  pile  foundation, 
Heilman  Bldg..  Ixis  Yonge  to  Parliament  Sts.  $460,000,  Bay  to 
frs.  est.  $105,880.  Yonge  Sts.  $77,000,  and  at  Humber  Bay 
$20,000.  E.  L.  Cousins.  Harbor  Bldg.,  engr. 
-ly.  Comn.,  Sacra-  _  .  , 

ft.  span  rein.-con.  DUtS  Uesired 

Maria  River,  north  ■  »«  ..  sj  i...  t-.  t>..w 

.■■is  Ohisno  Co  to  Butfalo — May  24.  by  Dept.  Pub 


Dams 


Michigan  Ave.  ;  adv.  E.  N.-R.  Apr.  22. 

N.  Y.,  Lanraster — May  3,  by  T.  H.  Mc- 
Elvin,  Jr.,  purch.  agt.  Erie  Co.  263  Terrace 
St.,  Buffalo,  excavating  for  lake  at  Como 
Lake  Park ;  and  concrete  masonry  dam 
across  Cayuga  Creek,  here.  To  exceed 
$50,000. 

IIL,  Syeamore  —  May  8,  by  Comrs.  Coon 
Creek  D.  D.  at  office  Clerk  De  Kalb  Co., 


l.oiilslana  —  State  Hy.  Comn.,  Baton  N.  Y.,  Lancaster  —  See  "Excavation,  cleaning  open  ditch,  15,000  eu.yd.  excav. 
Rouge,  Sabine  River  Bridge,  incl.  75  ft.  Drainage,  Irrigation,  Levees,  River  and  W.  M.  Hay,  Leslie  Bldg.,  De  Kalb,  eqgr^ 
pony  truss  span  and  300  ft.  steel  swing  Harbor.”  Noted  Oct.  15. 


\ 


NATIONAL  PW’INC:  BRICK  MANl’ FACTO  RF  R'^  A^SOC' I A  I  I  ON.  F  NC.  I  NT  F  R-^  Bl  IB  ...  Cl  FVF.I.ANn,  OHIO 


Market— E  N  G  I  N  E  E  R  I  N  G  N  E  W  S  -  R  E  C  0  R  D— Place 


Laid  in  1891— 

Relaid,  other  side  up,  in  1924 


—who  can  say  when  this  vitrified 
brick  pavement  will 
finally  complete  its  usefulness? 


PH 


PAVE  WITH 


The  background  of  the  illustration  at 
the  top  of  this  page  is  an  actual 
photograph  of  a  typical  section  of  the 
surface  of  the  principal  business  thorough¬ 
fare  of  Sunbury,  Pa.,  before  applying  the 
filler.  The  brick  on  this  street,  a  main 
traffic  route  of  the  city,  was  originally  laid 
in  1891,  34  years  ago.  In  1924  it  was 
taken  up  and  relaid.  The  perfect  condition 
of  the  relaid  surface  shows  clearly  in  the 
photograph.  Could  Sunbury — or  any 
other  community — have  made  a  better 
paving  investment?  Can  your  community 
— right  now — do  better  than  to  pave 
with  vitrified  brick,  the  pavement  with 
salvage  value  built  in  it? 


VITRIFIED 


The  Pavement  that  Outlasts  the  Bonds 


April  22,  192^ 


ENGINEERING  N  E  W  S - R  E  C  O  R  D 


1.  V  iiion  Drainage.  Irrigatinn,  Devees, 
Ku.  r  and  Harbor  (('ontinued) 

\\i^  \i»l»lrt.ni  —  Apr.  29,  by  H.  W. 
\Vi  k-Vt  wcy.  Outagamie  Co.  Drainage 
I'a  11’  West  Sumner  St.,  dredging  Duek 
i-V  •  -U  Five  Corners.  Dist.  6,  BltK-k  Creek 
h,ii  Center  Twi>s..  184,0««»  cu.yd.  exoav.  To 
;  V  eil  $ir.,000.  L..  M.  Schindler,  4til  North 

*  I  Jif^^’ira'ls'^Valley — May  1.  by  Directors 
\  ^  ell"  irrigation  Dist..  4  mi.  power  line 
.,,.1  1(1  mi.  conduit  for  Mountain  Div. 
u',,rks  I2  7i)d  lin.ft.  metal  flume,  102.000 
I  (1  Mi  excav.  in  solid  ns'k.  77,ooo  cu.yd. 

:.,„rnon  excav  23.000  cu.yd  excav  in  l<>o«e 
r  .  k  7  300  sii.ft.  concrete  lining.  2.4aO  lin. 

•  I"  I  \  !'J  ft  tunnel,  etc.  F.  H.  Tibbetts, 
Xkiska  Comm.  Hldg..  San  Francisco,  engr. 

‘''  Ontario -Apr.  2-^  by  L.  E.  O’Brien,  secy, 
rieiit  I’ub.  Wks..  Ottawa,  dredging  in  Port 
\r  hur  and  Ft.  William.  1,070,000  cu.yd. 
rlav  h  ardpan,  boulders,  and  .sand.  $700,000. 
K  .M  (’anieron.  Dept.  Bub.  Wks..  Ottawa. 

Bid»  Received 

«  ilif  «  (Hiilland — Trustees  Reclamation 
ni<t  08,  Yolo  Co.,  Apr.  2,  irrigation 
hi.ials.  IfiS.OOO  cu.yd.  excav.,  from  C.  B. 
\I.  rrill.  Colusa,  team  work  $0.1666  |)er 
I II  vd  ;  from  .1.  Philipps.  637  Santa  Ray 
Ave  .  Oakland,  drag-line  work  $0.11.  Noted 
‘m  ir’  2.'., 

Contracts  Awarded 

Mil  Baltimore  —  Excavating  trenches  in 
Kastern  I  list.,  to  M.  l>.  Quinn,  53o8  York 
ltd  $1  8,404.  _ 

I.I,..  Ilamnionil — Comrs.  Tangipahoa  D. 
I)  I  69  mi.  canals  and  laterals,  2,600,000 
r  II  ni  excav.,  3  <-oncrete  and  33  timber 
bridges,  etc.,  to  Sternberg  Dredging  Co.. 
\rcade  Bldg.,  St.  Eouis,  Mo.  (Contr.  I) 
$•>78  444  (3)  $12,900  (4)  $9,120  (.>4)  $23.- 
:  :s  .  to  Jacobson  &  Mortenson,  Hammond. 
(>>  $74.9.'>r>.  Noted  Mar.  4. 

O..  4'ievelanil — Dredging  Cuyahoga  River 
and  under  and  around  city  bridges,  to  tlreat 
Bakes  Dredge  &  Dock  Co.,  Williamson 
Bldg.  $80,800  and  $12,710  respectively. 
Noted  Feb.  25. 

Iiliilio  I.ewUton — See  ‘‘Dams. 


Streets  and  Roads 


Proposed  Work 


\  ermoni  —  State  Hy.  Dept..  Montpelier, 
plans  concrete  paving  1.68  mi.  roads  in 
tl.irtford.  Federal  Aid  appropriates  towards 
c'l.st  H.  E.  Sargent,  ch.  engr. 

Mhsm..  Kimlon — Plans  to  borrow  $500,000 
widening  Oakland  and  Ashland  Sts.,  West 
Koxliury  Dist.  ;  also  plans  laying  out  and 
constructing  (Jreylock  and  Maple  Sts.. 
Brighton  Dist..  $25,000.  J.  H.  Sullivan, 
conir  Dept.  Pub.  Wks. 

I  mill..  Ilartforil  —  Plans  widening,  curb¬ 
ing.  sidewalks  and  iiaving  Wind.sor  .Ave. 
from  .Main  to  Canen  Sts.  $200,000.  R.  N. 
Clark.  Citv  Hall.  engr. 

4  mill..  New  Haven — Plans  asphalt  paving 
Si.ite  St.  from  Grand  .Ave,  to  Wall  St., 
State  .St.  from  Ferry  to  James  Sts.,  Whalley 
Ave.  from  Bway.  to  S|>erry  St..  Whitney 
.Ave.  from  Bradley  to  Trumbull  Sts.,  I'nion 
Ave.  from  Carlisle  to  State  Sts.,  and 
Willow  St.  from  State  to  View  Sts.  ;  con- 
<  rete  paving  Edgewood  Ave.  from  AVest 
Biver  Bridge  to  Alden  .Ave.  ;  and  granite 
IdtHk  paving  Water  St.  from  B*dl  Dock 
approaches  to  Forbes  Ave.  S.  A.  A'ork, 
pres.  Permanent  Paving  Comn. 

N.  4.,  New  nriinsnlrk  —  Plans  grading, 
eiirhing  and  paving  Hale.  Suydam,  Bristol 
and  Bethany  Sts.  $76,300.  A.  Atkinson, 
New  I  runswick.  engr. 

N.  4.,  New  Egypt  —  Ocean  Co.  (Toms 
River)  plans  bituminous  paving  4  ml. 
Whiteville  Rd.  from  here  to  Grovers 
Corner.  J.  M.  Abbott,  Toms  River,  engr. 

M  .  \»..  CharlestoB — City  Council  soon 
t.ikes  bids  surfacing,  etc.,  150,000  sq.yd. 
Madi.son  and  11  other  streets.  $30,000.  H. 

I..  Campbell.  1550  I>‘wia  St.,  engr. 

4V.  Va.,  Fairmont — Unoln  Dist.  Marion 
Co.,  election  May  11,  $100,000  bonds,  com¬ 
pleting  3.5  mi.  Palrmont-Grafton  Rd.  B. 
H  Palmer,  Fairmont,  engr. 

^  W.  Va..  Eewisliiirg  —  I.,ewisburg  Diet. 
Greenbrlar  Co.,  election  May  1,  $127,000 
bonds,  improving  various  roads.  H.  L. 
Handley,  Ijewisburg,  engr. 

_  W.  Va.,  Parkerabarg — Union  Dist.,  Wood 
Co.  election  May  4.  $112,000  bonds,  con¬ 
structing  roads.  W.  Sharron,  Parkersburg, 
engr. 

(i»:  Montrxiima — Voted  $32,000  bonds, 
paving  various  streets.  J.  Felton,  mavor. 
fioted  Feb.  18. 

Clearwater— Election  Apr.  87.  $77,- 
000  bonds,  causeway  approach. 


.MIhh.,  Panraginila — Jackson  Co.  Dist.  4, 
voted  $84,000  bonds,  paving  road  from 
Oi-ean  Springs  north  of  tT.  liayou  to  Jack- 
son  Co.  line. 

La.,  Benton — Bossier  Parish  takes  bids 
about  July  11,  grading  and  paving  (1  sec¬ 
tion)  37  mi  hard.surfaced  and  38  mi. 
graveled  roads  of  Eouisiana  State  and  Fed¬ 
eral  Aid,  and  (3  sections)  75  mi.  graveled 
parish  roads.  $1,630,000.  J.  U.  Wend. 
Court  House,  engr. 

lai..  Cedar  (iriive  —  Making  plans  and 
takes  bids  about  June  1.  rein. -con.  paving 
7  blocks  C'addo  Ave..  30  ft.  $50,000.  C.  D. 
Evans,  414  la-vy  Bldg..  Shreveisirt.  engr. 

Tenn.,  Hentiiii  —  Polk  Co.  appropriated 
$31,000,  imiiroving  various  roads, 

Tenn.,  liunlingtim  —  Carroll  Co.  voted 
$172,000  bonds,  improving  42  mi.  various 
roads.  Noted  Apr.  1. 

Tenn..  Knoxville — Knox  Co.  voted  $70,000 
bonds,  reconstructing  and  surfacing  various 
highways. 

Tenn.,  Mar.vsvllle — Blount  Co.  voted  $35.- 
000  bonds,  imiiroving  highway  from  Town- 
•send  to  Hendricks  Gap. 

Tenn.,  Sneeilvllle  —  Hancin-k  Co.  voted 
$50,000  bonds,  improving  road  from  Clai¬ 
borne  Co.  line  to  Virginia  State  line. 

Ky.,  Henderson  —  Henderson  Co.,  plans 
surfacing  17  mi.  various  roads,  etc.  To 
exceed  $25,0O(). 

O.,  Akron — W.  F.  Peters,  dir.  Pub.  Serv., 
anon  takes  bids  grading,  curbing,  walks  and 
cindering  650  cu.yd.  Herman  Ave.,  $8,700, 
and  950  cu.yd.  I.Afrer  Ave.,  $12,700  :  grad¬ 
ing,  curbing,  concrete  sidewalks,  etc.,  on 
9,300  sq.ft.  Bisson  Ave.,  $9,000 ;  grading, 
curbing,  walks  and  ornamental  lighting 
system  and  vitr.  brick  paving  5,680  sq.yd. 
Orlando  Ave.,  $48,900  ;  grading,  curbing  and 
vitr.  brick  paving  1,185  sq.yd.  AVhitney 
Ave.  $8,300,  2,230  sq.yd.  Oberlin  St.  et  al, 
$17,900,  and  6,730  sq.yd.  Crouse  St.  et  al. 
$48,000.  E.  A.  Kemmler,  Municipal  Bldg., 
engr. 

O.,  Cineinnatl  —  Made  plans  repaving 
vertical  fibre  brick  repaving  4,800  sq.yd. 
and  sheet  asphalt  10,500  sq.yd.  Bway.  from 
4th  St.  to  Reading  Rd.,  $109,133  ;  and  con¬ 
crete  paving  12,500  sq.yd.  Glenway  Ave., 
$72,874.  C.  O.  Sherrill,  City  Hall,  engr. 

O.,  WiMiilsIield  —  Made  plans  curbing, 
grading,  brick  paving,  etc.,  4th  St.  from 
Market  St.  to  Wood  St.,  Wood  St.  from  4th 
St.  to  Public  Rd.  St..  Public  Rd.  Ct.  from 
Wood  to  South  High  Sts.,  and  South  High 
St.  from  Ihiblic  Rd.  St.  to  its  west 
terminus.  $29,000. 

O.,  Youngstown — ('omrs.  Mahoning  Co. 
soon  take  bids  bituminous  macadam  paving, 
etc..  6.009  mi.  Canfield-Columbiana  Rd.,  18 
ft.  $167,000. 

Ill.,  Avon — W.  E.  Marks,  mayor  takes  bids 
about  May  10  grading,  curbing,  and  reln.- 
con.  paving  6  blocks  Main  St.  $48,000. 
R.  M.  Connolly,  Bank  of  Galesburg  Bldg., 
Galesburg,  engr. 

Ill.,  Chicago — Voted  $12,500,000  bonds, 
widening  various  streets.  $8,500,000  to  be 
used  this  year. 

HI.,  Kflwnrdsvillr — Madison  Co.  ta'Kes  bids 
about  May  1.  grading  and  concrete  paving 
1.25  mi.  Edwardsville-Poag  Rd.,  and  2,000 
ft.  Glen  Carbon  Rd.  W.  E.  Howden,  Court 
House,  supt. 

Ill.,  GnUn — Plans  curbing,  grading  and 
rein. -con.  paving  1}  mi.  various  streets  18 
and  30  ft.  $50,000.  M.  S.  Morgan,  City 
Hall,  engr. 

Ill.,  Kcwanee  —  Plans  grading,  curbing, 
granite  on  rein. -con.,  brick  or  warrenite 
paving  6  blocks  Tremont  and  5th  Sts..  30 
ft.  $34,886-$40,990.  J.  G.  Palmer,  City 
Hall,  engr. 

111.,  Savanna — Takes  bids  in  May  curb¬ 
ing,  guttering,  sewers  and  rein. -con.  iiaving 
2,000  sq.yd.  Walnut  St.,  920  .sq.yd.  4th  .St., 
2,000  sq.yd.  4th  and  AVebster  Sts.  ;  rein.- 
con.  paving  and  30,000  sq.ft,  sidewalks  on 
street  and  alley  crossings  in  East  Savanna 
and  Oak  I*ark.  A.  Schnell.  915  North  2nd 
St.,  Clinton,  la.,  engr. 

111.,  Springflcid  —  Plans  rein. -con.  paving 
1.8  mi.  north  and  west  sides  enlarged  Fair 
Grounds.  18  ft.,  $45,000;  also  grading,  curb¬ 
ing  and  brick  on  concrete  paving  9  bbs-ks 
Mason  St..  30  ft..  $55,951.  AA’.  A\'.  .Seeley, 
City  Hall,  engr. 

WIs..  Fond  dll  Lac  —  J  Hohensee,  city 
elk.,  soon  takes  bids  paving  55.000  sq.yd. 
various  streets.  G.  H.  St.anchfield.  City 
Hall.  engr.  Noted  Dec.  10. 

WU..  Milwaukee — Dept.  Pub.  AVks..  R.  E. 
Stoelting,  comr.,  making  plans  widening 
Cedar  and  Biddle  Sts.  between  6th  St.  and 
Bway.  $2,200,000.  J.  Schwada,  City  Hall, 
engr. 

la.,  Burlington  —  Des  Moines  Co.  voted 
$1,000,000  bonds,  paving  32.3  mi.  Primary 
Roads  8  and  20.  C.  E.  Waterhouse.  Burling¬ 
ton,  CO.  engr. 

la.,  Iowa  City  —  Auditor  John.son  Co. 
takes  bids  about  May  1.  grading,  etc. 
105,000  cu.yd.  road.  $30,000.  G.  M. 
Griffith.  Iowa  City,  ca  engr. 


.Minn.,  Duluth  —  City,  W.  H.  Tischt  r. 
comr.  made  plans  and  takes  bids  about 
June  10,  removing  Point  of  Rocks  between 
8th  and  14th  .Aves.  AA’.  by  opening  Suix  rior 
St.  on  4.9%  grade  through  rock  obstruction 
and  AA’est  End  Hillside  Dist.  by  means  of  • 
avenue  which  will  cut  an  angle  at  9th  .Ave., 
etc.,  92,150  cu.yd.  nwk  excav.,  26,uoo  cu.yd. 
excav.  and  crushed  walls,  laiving.  curbing, 
sewer.s,  etc.  $478,852.  J.  AA’ilson,  city  engr. 

Kan.,  ('nliinihiin — Cherokee  Co.  plans 
grading,  gravel  surfacing,  etc.  6  ISl  mi 
Federal  Aid  Project  299-A  ;  and  grading, 
i-oncrete  surfacing,  etc.  1.328  mi.  Federal 
Aid  Project  96-A  and  C,  both  IS  ft.  H  A\’ 
Tyrrell,  Columbus,  eo,  engr. 

Ksn.,  AYrlllngton  Sumner  I'o  plan> 
grading,  sand  clay  surfacing,  etc.  7  917  mi 
Federal  Aid  Project  323-C,  18  ft  .1  W 
Mavity.  AA'ellington,  co.  engr 

Kan..  M’icliitu  —  Rejected  bids  coiicrete 
and  asphalt  paving  various  streets  $25.ono 
AA'ill  readvertise.  I’.  E.  Br<«-kway,  1039 
South  TiqH’ka  St.,  engr.  Noted  Jan.  1  4. 

AIo..  Cuntun — See  "Cnclassitied." 

.Alo.,  St.  laiuls — Made  plana  repairitig 
Wood  block  paving  on  AA’ashIngtoti  .Ave 
bi  tween  4th  atid  Jeffer.son  Sts.,  $20,ooo  . 
reconstructing  amiesite  paving  2.89o  s(|  vd 
Tamm  Ave-  $25,950,  2,445  sq.yd.  Penrod 
St.  $18,300,  2,216  sq.yd.  Bi.si'hoff  St.  $19.- 
300,  and  965  sii.yd.  Columliia  St  $8,100. 
AA'.  \A'.  Horner.  30o  Citv  Hall,  engr 

Mo.,  Springflrld  —  Making  preliminary 
plans  grading  and  concrete  iiaving  4,5o4  sq 
yd.  Fort  Ave.,  930  s(i.yd.  Florence  St.,  and 
730  sq  yd.  Benton  St.  S  R.  Fisher,  Citv 
Hall.  engr. 

Alo..  StewartHville- -A’oted  $25,000  bonds, 

6  and  7  in.  concrete  paving  9.00ti  sq  vd 
various  .streets  AA".  Shikles  &  Co  .  7i>8  New 
A'ork  Life  Bldg.,  Kansas  Citv.  engrs.  Noted 
■Apr.  1. 

All!.,  AA’acrenslinrc — Plans  asphalt  or  con¬ 
crete  paving  streets  in  residential  district. 
To  exceed  $25,000. 

.Ark.,  Bentonrille  —  Making  prelimiti.ir.v 
plans  grading,  curbing  and  hardsurfacing 
12  blocks  Public  Sq..  AA'est  12th.  Main. 
AA'est  A  and  East  14th  Sts.  Engine«-r  not 
selected. 

Ark.,  Brinkley  —  Making  preliminary 
plans  grading  and  paving  6  blocks  various 
streets,  56  ft.  $30,000.  T.  W.  Orr,  mayor. 
Engineer  not  selected. 

Ark.,  Duriinnelle- -Soon  takes  bids  grad¬ 
ing.  curbing  and  concrete,  asphalt  or  other 
hardsurfacing  37,000  sq.yd.  streets  in  I’av- 
ing  Dist.  1.  J.  G.  I..awrence  &  Co.,  Gazette 
Bldg.,  engrs. 

Tex.,  Albany — Shackelford  Co.  making 
plans  grading  and  bridging  17.36  mi.  High¬ 
way  1,  Federal  Aid  I’roject  495-A.  $100,- 
000.  L.  C.  McCanlies,  Abilene,  engr. 

Tex.,  Angleton — Brazoria  Co.  plans  grad¬ 
ing,  bridging  and  concrete  on  shell  surfac¬ 
ing  11.74  ml.  Highway  58.  Federal  Aid 
Project  442-A,  18  ft.  $452,000.  C.  A 
OaA’in,  Angleton,  engr. 

Tex.,  Brarkettville — Kinney  Co.  election 
soon  $200,000  bonds,  improving  16  mi 
highway  radiating  from  here.  Address 
County  Commissioners. 

Tex.,  Cuero- — DeAA’itt  Co.  making  plans 
grading,  bridging  and  bituminous  macadam 
paving  10  ml.  Highway  21.  Road  Dist.  1.  18 
ft.  $245,000.  AA’.  H.  Koether,  Yoakutn,  co 
engr. 

Tex.,  Decatur — AA'ise  Co.  making  plans 
grading  and  bridging  7.7  ml.  Highway  39. 
Decatur-Jack.sboro  Rd.,  26  ft.  $56,000.  H 
R.  Hayes,  Decatur,  co.  engr. 

Tex.,  Floresvllle  —  AA’ilson  Co.  making 
plans  and  takes  bids  within  30  or  40  days, 
rock  asphalt  paving,  etc.,  14  mi.  San  An- 
tonio-Corpus  Christi  Highway,  18  ft.  $150,- 
000.  F.  E.  Hess,  Floresvllle,  co.  engr.  A. 
C.  Love,  Austin,  state  highway  engr. 

Tex.,  Henderson — Rusk  Co.  made  plans 
and  soon  takes  bids  grading  and  bridging 
3.522  mi.  Highway  64  from  Chapman  to 
Panola  Co.  line,  26  ft.  $36,500.  C.  R.  New¬ 
ton.  Henderson,  co.  engr. 

Tex.,  Karnes  City — Karnes  Co.  takes  bids 
after  Apr.  26,  grading  and  bridging  9.07 
mi.  Highway  12-A.  Federal  Aid  Project 
434-D,  Unit  1.  $57,000.  O.  N.  Powell, 

Karnes  City,  engr. 

Tex.,  Karnes  City  —  Karnes  Co.  making 
plans  limestone  rock  asphalt  on  5  in 
compacted  waterbound  macadam  and  5  in 
caliche  paving  9.07  mi.  Highway  12,  Federal 
Aid  IToJect  434-D.  Unit  2.  18  ft.  $150,000 
O.  N.  Powell,  Karnes  City,  engr. 

Tex..  Kingsville — Voted  $125,000  bonds, 
oaving  A'arlous  streets. 

Tex..  Laredo— Webb  Co.  making  plans 
rock  asphalt  on  caliche  paving  13.246  ml 
Highway  12-A,  Federal  Aid  Project  436-A. 
18  ft.  $160,600.  T.  E.  Huffman,  Laredo, 
CO.  engr. 

Tex.,  Marlin  —  Falls  Co.  rejected  bids 
gravel  resurfacing  9.22  ml.  State  Highway 
44.  Federal  Aid  Project  297,  16  ft.  $25,000 
Will  readvertlse.  V.  B.  Harris,  Rosebud 
engr. 
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Some  Record  -  Mak¬ 
ing  Projects  on 
Which  “L-l”  Drift¬ 
ers  Were  Used: 


HudRon-Manhattan  Tunnel 
Panama  Canal 
Catskill  Water  Supply 
Croton  Aqueduet 
Heteh-Hetchy  Hydro-eleetrie 
Project 

Southern  California  Edison  Co. 
Tunnel 

Moffat  Tunnels 

Bear  Mt.  Hiirhway  and  Hudson 
River  Bridfre 

San  Joaquin  Liirht  &  Power  Co. 
Tunnel  Project 

Chicayo  Drainafce  Commission 
Excavation 
New  York  Subways 
St.  Louis  Tunnels 


“Leyner-IngersoU”  Drifters 
Cut  Tvmnel  Driving  Costs 

Increased  population  requires  greater  water  supply.  New  and  old  industrial 
centers  need  cheaper  power.  The  volume  of  transportation,  both  of  people  and 
commodities,  is  increasing  daily. 

These  conditions  are  resulting  in  unprecedented  activity  in  the  building  of  tunnels 
for  water  supply,  hydro-electric  power,  and  railroads.  The  State  of  California  alone 
has  built  over  forty  miles  of  hydro-electric  tunnel  since  starting  the  famous 
Hetch-Hetchy  project  in  1916. 

“Leyner-IngersoU”  Drifters  were  used  on  all  the  important  tunnel  jobs  of  Cali¬ 
fornia — exclusively  on  some  of  them.  They  were  selected  after  exhaustive  tests  for 
durability,  drilling  speed,  power,  and  economical  use  of  air. 

On  the  Southern  California  Edison  Company  project  the  “Leyner-IngersoU” 
X-70  Drifter  has  been  used  exclusively  since  its  introduction  in  the  early  part  of 
1923.  Greater  progress  in  driving  and  appreciable  reductions  in  the  cost  of  main¬ 
tenance  were  the  reasons  for  their  standardizing  on  this  drill. 


For  dftailej  description 
of  the  X-70  Drill  ask  for 
Bulletin  Mo.  4158. 


INGERSOLL-RAND  COMPANY-11  BROADWAY.  NEW  YORK  CITY. 

Offices  in  principal  cities  the  n’orld  over 

FOR  CANADA  REFER- CANADIAN  1NGERSOLL-RANDCO.UMITED.  260  ST.  JAMES  STREET.  MONTREAL.  QUEBEC. 
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iTTnets  and  Roads  (Continued) 

re*  Uu*BBh — Hardeman  Co.  made  plans 
eridinif  and  bridRinK  7.76  mi.  HiRhway  5 
extendinR  east  of  here,  26  ft.  »28.000.  J. 

N'abors.  Quanah,  co.  enRr. 

’  Te*  San  Juan— Elect'on  Apr.  27,  $60,000 
h..t  (is ’’permanent  pavinf,  30  blocks  various 
s-r-ets.  Address  Mayor. 

re*  Taylor — Abilene  Co.  makinR  plans 
eradiiijf  and  bridRinR  6.63  ml.  Highway  1-A, 
Federal  Aid  Project  495-D.  $40,000.  L. 

(■  .McCanlies,  Abilene,  engr. 

Tex  Vernon — Making  plans  paving  4 

blorks” Fannin  St.,  1  block  Daw.son  St  and 
1  tilock  Wanderer  St.  $35,000.  J.  B. 
V:it>ois,  Vernon,  engr.  , 

okla  Carnegie  —  Making  preliminary 
plans  concrete  paving  10  blocks  various 
streets.  Grant.  Fulton  &  Letton.  213  Mag¬ 
nolia  Bldg..  Oklahoma  City,  engrs. 

Okla..  Henneaaey— Voted  $31,570  bonds 
trading,  curbing  and  concrete  paving  10.400 
tt.i  vd  (iklahoma  Ave.  V.  V.  la>ng  &  Co., 
i:!ii(i  Colcord  Bldg.,  Oklahoma  City,  engrs. 
Noted  Feb.  18. 

itkla  Sapiilpa  —  Plans  concrete  paving 
streets ”in  Paving  Dlsts.  81  and  82.  $100,- 

oiiii  F  E.  L.aurence,  Sapulpa,  engr. 

t  allfornla— State  Hy.  Dept..  Sacramento, 
made  plans  con.structing  8  ml.  Modesto- 
Ri,“n  ’Highway.  Stanislaus  Co.  $200,000. 
R  M  Morton.  Forum  Bldg.,  Sacramento. 

’'"t^^lf.^,  Angeles — Made  plans  improv¬ 

ing  Neptune  Ave.  and  <5  «t..  66,9.51  cu.ytl 
cut  7  065  cu.yd.  fill,  569.132  sq.ft.  7  in.  and 
5S3  286  sq.ft.  7  in.  concrete  paving,  300,- 
175’si|ft  one  course  walks,  166,351  sq.ft. 

"  in  sheet  asphalt  on  6  in.  concrete  pav¬ 
ing.  curbing,  etc.  J.  O.  Shaw,  City  Hall, 

*^"(slif.,  Los  Angeles  —  L,os  Angeles  Co. 
making  plans  curbing,  gut^ring.  paving. 
etc.,  portions  of  114th  Ave.,  Co.  Impvt.  5-4. 
$125,000.  G.  Jones,  Hall  of  Records,  co. 

^''falif..  Oakland  —  Made  plans  grading, 
curbing,  guttering,  walks,  and  asphaltic 
concrete  paving,  etc.,  37.649  sq.ft.  26th  St. 
W  W  Harmon,  city  engr. 

Calif..  San  Diego — Made  plans  improv¬ 
ing  Woolman  Ave.  between  30th  and  40th 
Sts  358,124  sq.ft.  5  in.  concrete  paving. 
lO.i’25  lin.ft.  concrete  curbing,  49,337  sti.Tt. 
concrete  sidewalk,  etc.  F.  A.  Rhodes,  city 

^*^Calif.,  San  Francisco — Made  plans  walks. 

1  i  in  asphaltic  concrete  on  6  in.  concrete 
surfacing,  etc.,  74,352  sq.ft.  Fillniore  St. 
between  Pervantes  and  Marina  Blvds.  $28,- 
(oio  M.  M.  O’Shaughnessy,  city  engr. 

(  a  lf..  Santa  .Maria — Made  plans  curbing, 
guttering,  and  concrete  paving  72.315  sq.ft. 
I'hurch  St.  between  Bway.  and  McClelland 
.\ve .  etc.  Y.  Peterson,  city  engr. 

Ont.,  Fort  Eric — Council  plans  asphalt  on 
concrete,  concrete  or  macadam  paving  2.5.- 
oiio  sq.vd.  Bertie  Rd.  $100,000.  Engineer 
not  selected  A.  E.  Seaton,  Fort  Erie,  elk. 

tint.,  tiiiclph — Wellington  Co.  plans  con¬ 
crete  paving  main  road  in  Peel  Twp.,  |  mi. 
Moorefield,  and  i  mi.  Clifford,  total  7  mi. 
long.  $85,000.  G.  M.  Fox,  County  Bldgs., 
engr. 

tint.,  Hamilton  —  M.  McFaul,  city  engr. 
preparing  plans  concrete  paving  Melrose 
Ave.,  for  City.  $60,000. 

tint.,  St.  Catharines — Plans  concrete  pav¬ 
ing  .St.  Paul,  Geneva,  Ixiuisa,  Ontario  and 
Church  Sts.  B.  F.  Lamson,  City  Hall,  engr. 
$100,000. 

tint.,  Toronto — Plans  grading  and  pav¬ 
ing.  etc.,  Wineva  Ave.,  $27,714  ;  asphalt  on 
concrete  paving  lane  Ist  west  of  Marguer- 
etta  St..  $13,969  ;  concrete  paving  lane  be¬ 
tween  Gladstone  and  Dufferin  Sts.,  $20,- 
000 :  opening  and  grading  lane  between 
•  lallpy  and  Pearson  Aves.,  $11,100,  and 
Tedburgh  Rd.  extension,  $9,850.  R.  C. 
Harri.s,  City  Hall.  engr. 

tint..  Windsor — Plana  widening  Arthur 
St.,  and  concrete  paving  Bruce  Ave.  $68,- 
000.  M.  E.  Brian,  City  Hall,  engr. 

Ont.,  Woodstork  —  Oxford  Co.  plans 
graveling,  grading,  macadam  and  concrete 
paving  various  roads.  $160,000.  W. 
Forbes,  Woodstock,  road  supt. 

One.,  Ontremnnt — Appropriated  $359,576, 
paving  and  grading  various  streets.  E. 
l.iacrolx,  city  mgr. 

Bids  Desired 


Massachusetts — Apr.  27,  by  Dept.  Pub. 
Wks.,  Boston,  bituminous  concrete  paving 
3.764  ft.  highway  in  West  Bridgewater : 
also  rein. -con.  paving  4,600  ft.  highway  in 
Norwood,  both  18  ft.  W.  P.  Williams,  comr. 

'fassachnsetts  —  May  4,  by  Dept.  Pub. 
WTts.,  Boston,  rein. -con.  paving  18,498  ft. 
highway  in  Somerset  and  Swansea,  18  ft. 
W.  F.  Williams,  comr. 

Mass.,  Brookline  (br.  Boston) — Apr.  26, 
by  Bd.  Selectmen,  A.  G.  Kllllon,  secy..  Town 
Hall,  bituminous  macadam  surfacing  Wol¬ 
cott  Rd.  $25,000. 


Mass.,  Gardner  —  Apr.  27,  by  F.  W. 
Proctor,  supt.  Streets,  City  Hall,  reinforced 
paving  4,000  sq.yd.  streets,  also  20  ton 
single  tyiie  self  supporting  reinforcement 
Havemayer  bars,  or  20  ton  |  in.  square 
deformed  bar,  etc.  :  adv.  E.  N.-R.  Apr.  22. 

.Mass.,  Roxbiiry  (Boston  P.  O. )  -  Apr.  30. 
by  Dept.  Pub.  Wks.,  Boston,  sheet  asphalt 
or  bitulithic  paving  Huntington  Ave.  from 
Forsythway  to  Riverway.  here.  $28,000 
bonds.  J.  H.  Sullivan,  comr. 

.Mass..  Mouth  Boston  (sta.  Boston) — Apr. 
29,  by  Dept.  Pub.  Wks..  Boston,  W.  F. 
Williams,  comr.,  bituminous  macadam 
paving  and  regrading  Anchor  St.,  here.  To 
exceed  $25,000. 

New  York — May  7,  by  A.  W.  Brandt, 
comr.  Highways,  Albany,  improving  high¬ 
ways  in  Cortland.  Genesee,  Monroe  and 
Oneida  Counties ;  also  reconstructing  high¬ 
ways  in  Fulton,  Monroe,  tirlean.s,  Putnam. 
Tompkins,  Washington  and  Wyoming 
Counties ;  adv.  E.  N.-R.  Apr.  22. 

N.  Y.,  Brooklyn — Apr.  28.  by  J.  A.  Giiider, 
pres.  Brooklyn  Boro,  Boro  Hall,  regulating, 
regrading  and  cement  sidewalks  on  7th  Ave. 
and  67th  St.  ;  grading  and  curbing  Bath. 
15th,  21st  and  Miller  Aves.,  East  27th  and 
East  37th  Sts.  ;  grading  and  i«-rmanent  as¬ 
phalt  on  6  in.  concrete  repaving  .\ venues  M 
and  R,  Livonia,  Willoughby,  7th.  12th  and 
21st  Aves.,  Bergen,  Decatur.  East  27th, 
Hooper,  Montgomery,  West  5th,  47th.  Seth. 
67th,  70th  and  71st  Sts. 

N.  Y.,  New  York — Apr.  27.  by  H.  Bruck¬ 
ner,  pres.  Bronx  Boro,  t'rotona  Park,  3rd 
and  Tremont  Aves.,  grading,  curbing,  gut¬ 
tering  and  sidewalks  on  East  172nd  and 
East  194th  Sts..  Harrold,  Morrison.  Lafay¬ 
ette,  Pugsley,  Edison  and  Barnes  Aves. 

N.  Y..  New  York — Apr.  29.  by  J.  Miller, 
pres.  Manhattan  Boro,  Municipal  Bldg., 
grading  and  sheet  asphalt  on  concrete  re¬ 
paving  Stanton,  Goerck,  and  32nd  Sts.  ; 
granite  block  on  concrete  repaving  Green¬ 
wich  St.  :  grading  and  sheet  asiihalt  repav¬ 
ing  (except  strip  10  in,  adjacent  to  railroad 
tracks,  which  is  to  be  2  «'ourse  granite 
block  paving),  42nd  St.  and  Madisfin  Ave. 

New  Jersey  —  May  10.  by  State  Hy. 
Comn.,  Trenton,  grading  and  rein. -con.  pav¬ 
ing  Route  9,  Se<'t.  19  from  Perryville  to 
Clinton,  Hunterdon  Co.  A.  L.  Grover, 
secy.  ;  adv.  E.  N.-R.  Apr.  22. 

N.  J.,  Freehold  -  May  5.  by  Bd.  Free¬ 
holders  Monmouth  Co.,  rein. -con.  paving 
approaches  to  Bridges  0-11,  Sunset  Ave., 
Wanama.ssa  ;  and  N-14  Grand  Ave.,  Asbury 
Park.  G.  K.  Allen,  Jr.,  60  Broad  St.,  Red 
Bank.  engr.  ;  adv.  E.  N.-R.  Ai>r.  22. 

N.  Y..  Fulton- — May  7,  by  Common  Coun¬ 
cil.  at  office  M.  C.  Baker,  city  elk.,  grading, 
curbing,  guttering,  sidewalks  and  a.sphaltlc 
concrete  paving  various  streets,  H.  S.  An¬ 
drews,  city  engr.  :  adv.  E.  N.-R.  .\pr.  22. 

N.  J.,  Hopewell — Apr.  27,  by  Mercer  Co. 
(Trenton),  penetration  macadam  paving 
1.25  mi.  Hopewell-Stoutsburg  Rd.  $43,000. 
H.  P.  Harris.  Trenton,  co.  engr.  Noted 
Nov.  12. 

N.  4.,  Salem — May  7,  by  Road  Com.  Bd. 
Freeholders  Salem  Co..  reconstructing 
Woodstown-Swedesboro  Rd.  from  Route  6. 
State  Highway  System  at  Railroad  bridge 
at  Woodstown  and  ending  at  Gloucester 
Co.  line  at  Oldmans  Creek.  H.  B.  Keasbey, 
Salem,  co.  engr. 

Pa.,  Altoona — Apr.  26,  by  City  Council. 
W.  J.  Hamer,  elk..  City  Hall.  40,000  sq.yd. 
concrete,  11,300  sq.yd.  bitulithic  and  10,000 
sq.yd.  vibrollthic  paving  24  streets.  H.  J. 
Baum,  city  engr. 

Pa.,  riearflelil — Apr.  26.  Boro  Council, 
O.  E,  Rosser,  pres.,  concrete  paving  5.000 
ft.  Gulch  Ave.,  lAicust,  Weaver,  West  Front. 
5th  and  Witmer  Sts.,  20  ft.  $50^000.  E. 
W.  Hess,  boro  engr.  Noted  Mar.  25. 

Pa..  Montgomery  —  May  7,  by  Boro 
Council,  W.  E.  Schnee,  secy.,  grading,  reln.- 
con.  paving,  etc.  3,000  ft.  Broad  St..  22  ft. 
$.30,000.  M.  C.  Krause,  Larrivee  Bldg., 
Williamsport,  engr. 

Pa..  Phlla. — Apr.  27.  by  Dept.  Pub.  Wks  , 
Bureau  of  Highways.  Schedule  A,  grading 
various  streets ;  Schedule  B,  asphalt  re¬ 
paving  :  Schedule  C,  granite  block  repaving : 
Schedule  D,  paving  and  repaving  Levington 
Ave.  ;  Schedule  E,  grading,  paving  and 
repaving  various  streets ;  Schedule  F, 
improving  country  roads ;  Schedule  O, 
widening  15th  and  16th  Sts.;  S«-hedule  H, 
furnishing  asphalt  paving  mixture ;  and 
Schedule  I,  paving  and  repaving  certain 
alleys.  G.  H.  Biles,  dir. 

Maryland — May  4,  by  State  Roads  Comn., 
Baltimore,  macadam  resurfacing  2.4  ml. 
Contr.  W-45,  Washington  Co.  and  1.2  ml. 
Contr.  F-60,  Frederick  Co. ;  concrete  paving 
2  ml.  Contr.  B-78  Baltimore  Co.,  1  ml. 
Contr.  Ce-55  Cecil  Co.,  1.44  mi.  Contr. 
Wl-34  Wicomico  Co.,  and  1.75  ml.  Contr. 
Wo-37  Worcester  Co.  H.  N.  Mackall,  chn. ; 
adv.  E.  N.-R.  Apr.  22. 

Md.,  Baltimore — Apr.  28,  by  Bd.  Awards, 
frrnding  and  sheet  asphalt  paving  10,610  sq. 
yd.  Contr.  334,  and  7,800  sq.yd.  Cpntr.  335 ; 


also  concrete  paving  8,600  sq.yd.  Contr.  333. 

S.  Purcell,  City  Hall,  highways  engr. 

Virginia — May  4,  by  State  Hy.  Comn., 
Richmond,  grading,  curbing  and  bituminou.s 
concrete  surfacing,  etc.,  50,193  .s<|.yd.  Route 
21,  Project  F-421-A  and  B.  Page  »'o.  E 
J.  Shirley,  chn. 

\V.  Va.,  I.ewUbiirg — Apr.  17,  at  office  W. 

L.  Tabscott,  reedr.,  7  in.  concrete  paving 
3.000  sq.yd.,  bituminous  macadam  on  recon¬ 
structed  paving  5,500  sq.yd.,  and  surface 
treating  3,600  sq.yd.  various  str»‘ets.  $28,- 
000.  Noted  Feb.  18. 

W,  Va.,  Morgantown  —  May  17,  by 
Monongalia  Co.  Court,  broken  sioiu- 
macadam  paving  4  8  mi.  project  3  ami  4. 

16  ft..  Clinton  Dist.,  $72,000.  .V.  J.  Barltell, 

Morgantown,  engr. 

W.  Va.,  Morgantown — May  17,  bv  I'ourt, 
Magnolia  Co.,  improving  6  mi.  Wadestown- 
Blackwell  Rd.,  Project  3366,  and  6  mi.  Fair- 
view  Rd.,  Project  2.  Isith  Batelle  Dist. 

J.  M.  Gregg,  co.  elk.  ;  adv.  E.  N.-R.  Apr.  22. 

W.  Va.,  Wrllsburg — Apr.  27,  by  Street 
Com.,  C.  McGlumphy,  chn.,  resurfacing 
various  streets.  M.  E.  Boyd,  city  engr. 

North  Carolina  —  May  4.  by  State  Hy. 
Comn..  Raleigh,  hard  paving  67.22  mi.  roads 
in  various  counties :  sand  clay,  top  soiling 
and  gravel  surfacing  40.84  mi.  various 
counties ;  and  bridges  In  2  counties ;  adv. 
E.  N.-R.  Apr.  22. 

tla..  Eastman  -May  5.  by  M.  C.  Edwards, 
city  mgr.,  curbing,  sidewalks  and  concr«'te 
I)aving  23,000  sq.yd.  various  streets.  W.  M. 
Cook,  534  Washington  St.,  Macon,  engr. 

Florida — May  5,  by  State  Rd.  I)ept.,  Tal¬ 
lahassee,  clearing,  grubbing,  grading,  etc., 
14.17  ml.  and  9.95  ml.,  various  roads,  30 
ft.,  I.,evy  Co.  J.  L.  Cresap,  Tallahassee, 
engr. 

Ala..  Birmingham  —  June  1.  by  City 
Comn.,  asphalt  on  concrete  paving  5  blocks 
7th  Ave.,  60  ft.  $44,100,  and  3  bliH'ks  loth 
Ave.,  40  ft.  $20,325  ;  asphalt  paving  1 
block  3rd  Ave.  S.,  40  ft.  $8,otMl  and  1  blm-k 
Ave.  H  (Ensley),  40  ft.  $1,570.  Address 
City  Engineer. 

Mias.,  liattlesharg  —  Apr.  27,  by  Bd. 
Suiiervs.  Forrest  Co.,  improving  5.7  ml.  Fed- 
ersvl  Aid  Projects  69- A,  70-A,  7 1-A  and 
73-B,  427  ft.  18  and  24  in.  culvert  pipe.  21,- 
862  lb.  reinforcing,  59,357  sq.yd.  paving, 
1.9  mi.  Bermuda  sod,  bridges  over  20  ft. 
span,  Incl.  9,558  lb.  structur.il  steel,  68,136 
lb.  reinforcing,  3,680  lb.  piling,  146,729  ft, 
creosoted  timber,  etc.  H.  C.  Dietzer,  .,ack- 
son.  engr. 

MIhh.,  I.ong  Beach — May  4,  by  Mayor  & 
Rd.  Aldermen,  imi>roving  various  streets, 
12,033  sq.yd.  <'oncr»te  sidewalks,  9,133  ft. 
concrete  curbing.  14.630  ft.  combined  curb 
and  gutter,  1,400  cu.yd.  grading,  etc.  R. 
Girnon,  Jr.,  cit.v  engr. 

MIhh.,  i’hila4lrlphla- -May  4.  by  Mayor  and 
Bd.  .Aldermen,  improving  Myrtle  St..  I,7ti0 
cu.yd.  |)aving,  l.ooo  cu.yd.  exc.-iv.,  450  ft.  12 
and  1.5  in,  storm,  850  ft.  8  in.  sanitary 
sewers,  etc. 

I.oiiisiana — Apr.  27.  by  State  Hy.  Comn., 
Baton  Rouge,  graveling  7.47  mi.  l.ivmiia- 
(Ipelousas  Highway,  Federal  Aid  Project 
169-B,  St.  laindry  Parish.  W  1!.  Robert, 
Reymond  Bldg.,  Baton  Rouge,  highway, 
<ngr. 

Kentucky — May  10,  by  State  Hy.  Dept.. 
Frankfort.  (F.  .\.  I*.  meanH  Frileral  .Mil 
Project  anil  S.  .\.  P.  means  State  .\lil  1‘roJ- 
ect),  grading  6.4  ml.  Glasgow-Elbow 
Springs-Burkesville  Rd..  F.  A.  1’.  116-B. 
and  7.5  ml.  Glasgow-Scottsville  Rd.,  F.  A. 
P.  28-,.V  Barren  Co.,  12.8  mi.  Bardwell- 
Paducah  Rd..  S.  A  P.  94-A  Carlisle  Go,.  2  2 
mi.  Hopkinsville-Guthrie  Rd..  F.  A.  P. 
123-A  Christian  Co.,  4.7  ml.  (iwensboro- 
Stanley  Rd.,  S.  A.  P.  8.F.  and  3.4  mi. 
Owensboro- Beech  Grove  ltd  .  S.  .\.  1’.  76-A, 
both  Daviess  Co.,  8.2  ml.  .Mt.  Vernon-Stan- 
ford  Rd.,  F.  A.  P.  14S-A,  Rin-kcastle  t'o., 
and  10,6  mi,  Hopkinsville-Guthrie  Rd.,  K 
A.  P.  123-B,  Todd  Co.  ;  surfacing  11.5  mi. 
Pinevllle-Harlan  Rd.,  F.  A.  P.  151  Bell  C<i., 
3.8  m.l  Elizabethtown-Hodgenville  Rd..  F. 
A.  P.  118-A  Hardin  Co.,  14.8  ml.  Harl.m- 
Pinevllle  Rd.,  F.  A.  P  151  Harlan  Co.,  1 
mi.  Hodgenvllle-Elizaliethtown  Rd.,  F.  A. 
P.  118-A  I,arue  <”o..  2.9  ml.  Richmond-Mt. 
Vernon  Rd.,  F.  A.  P.  88.  Madison  Go.,  6.6 
ml.  Mt.  Vernon-Richmond  Rd.,  and  F.  A. 
P.  88,  Rockcastle  Go.  ;  grading  and  surfac¬ 
ing  3.1  ml.  Owensboro-Stanlev  Rd..  S.  A.  P. 
8-E.  Daviess  Co.  E.  N.  Todd,  highway 
engr.  Noted  Apr.  15. 

(>.,  Akron — May  1.  by  Comrs.  Summit 
Co.,  brick  paving  and  widening  from  14  to 
20  ft.  5  ml.  Manchester  Rd.  $75,000. 

O.,  Akron — May  10,  by  W.  F.  Peters,  dir. 
Pub.  Serv.,  grading,  curbing  and  vltr. 
brick  paving  5,900  sq.yd.  Peerless  Ave.  $50.- 
M»0,  6.730  sq.yd.  Crouse  St.  et  al.,  $48,000, 
and  2,230  sq.yd.  Oberlln  St.  et  al..  $17,900  ; 
also  grading  and  cindering  400  cu.yd.  Sheck 
St.  $6,600.  and  725  cu.yd.  Hunt  St.  $4,900 
E.  A.  Kemmler,  Municipal  Bldg.,  engr. 
Noted  Apr.  8. 

O.,  Cincinnati — Apr.  23  (extended  date), 
by  Comrs.  Hamilton  Co.,  grading  and  con- 
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and  Ituads  («’<»ntinued) 

Crete  pavinK  12,000  Btj.yd.  North  Bend  Rd. 
from  Burnt  School  House  to  Yoftel  Rds. 
$41,721  ;  and  22,575  8<i.yd.  CamarRO  Rd. 
from  coi'iMjratlon  line  of  Maderia  to  Allen¬ 
dale,  $06,516.  E.  A.  Cast,  Court  House, 
enttr.  Noted  Apr.  1. 

«».,  f'IrveUnd — Apr.  28,  by  City,  BradlnR, 
eurbinK  and  paving  I)illewi>od  Rd.  N.  E., 
East  Blvd.  S.  E.,  Mt.  Vernon  Ct.  S.  W., 

East  18th  St.,  Adeline  Ave.  .S.  \V.,  Albers 

Ave ,  Alger  Ave.  N.  \V.,  Burnside  Ave.  N. 
E.,  Kazimer  Ave.  S.  E..  Schiller  Ave.  S.  W., 
and  Western  Ave.  N.  W.,  Ab«-ll  Ave.  S.  E., 
from  East  123rd  to  East  130th  Sts.,  Abell 
Ave.  S.  E.,  from  East  130th  to  East  140th 
Sts.,  East  30th  St.  from  Prospect  to  Cen¬ 
tral  Aves.,  East  30th  St.  from  I*rosp«‘ct  to 
Euclid  Aves.  $500,000.  R.  Hoffman,  City 
Hall,  engr.  „ 

4»..  <  oliimbiis— May  5,  by  Conirs.  Frank¬ 

lin  Co,  grading  and  waterbound  macadam 
l)aving,  etc.,  0.51  mi.  Central  Ave.  $12,306, 
0.566  ml.  Ist  Ave.  $13,424,  and  1.085  mi. 
Coffman  lid.,  $15.it2«.  all  16  ft.  ,  (t.53  mi. 
Harper  lid.  $17,464,  and  0.106  mi.  Deshler 
Avc..  $3,841.  lK>th  20  ft.  C.  C.  Eattimer, 
Court  House,  engr.  Noted  Apr.  8. 

»»..  Kmky  Klver — May  4.  by  Village  as¬ 
phaltic  concrete  juiving  11  streets.  $100,- 
OOO  E.  H.  Arnold,  Town  Hall,  engr. 

Ind..  Elkhart — Apr.  23.  by  Bd.  Pub.  M  ks., 
sheet  asphalt  or  asphaltic  concrete  paving 
McDonald  St.,  $39,800  ;  laying  5  ft.  stand¬ 
ard  <-oncrete  sidewalks  on  Blaine  Ave. 
$2,620,  Hubbard  Ave.  $2,600.  Benham  Aye. 
$400  6th  St.  $420,  and  Compton  Ave.  $7a0. 

■  nil..  Evans*  llle— Apr.  28.  by  City  Comn.. 

concrete,  l^rick  or  asi>haitic  con¬ 
crete  on  concrete  l»a^  in^;  5  streets.  $80  ooo. 

Neliruska — Ai>r.  29.  by  Dept.  Pub.  M  ks.. 
State  Hou.se,  l^incoln,  <  F.  A.  I*,  meuiia 
Federal  Aid  I'roject  and  S.  A.  I*,  mean* 
State  Aid  1‘roject),  gravel  surfacing,  etc. 
140.400  8«|.vd.  K.A.P,  156-A.  10.9  mi.  F.A.P. 
228-B,  205.000  sq.yd.  F.A.P.  278-A,  41,000 
.so  vd.  F..\.P.  143-F.  113,700  sq.yd.  F.A.P. 
29  ■  3.080  .sq.vd.  S.A.P.  8.  81,000  .sq.yd. 

FAP.  4,  41.750  sq.yd.  F.A.P.  49-A.  197.000 
sq\d  F.A.P.  266-.\.  193,700  sq.yd.  F.A.P. 
263-B.  42.000  sq.yd.  F  A  P.  153-C.  83,900 
sti.vd.  F.A.P.  127-A.  122,500  sq.yd.  F.A.P. 
134'-B  and  87,800  sq.yd.  F.A.P.  70-D:  grad¬ 
ing,  etc.  155,000  cu.yd.  F.A.P.  292-A,  70,000 
cu.yd.  F.A.P.  34-C.  13.2  mi.  E  A^.  275-A, 
and  130,000  cu.yd.  F.A.P.  136-D;  brick, 
sheet  asphalt,  bituminous  or  concrete 
paving  14,384  sq.yd.  F.A.P  91-D.  R.  L. 
Cochran,  highway  engr.  „  „ 

Ind..  Fowler — May  3,  by  Bd.  Comrs.  Ben¬ 
ton  f'o..  Court  House,  grading  and  crushed 
limestone  paving  15,736  ft.  Edward 
Pitstick,  et  al  Rd.,  Hickory  Grove  Twp. 
$27,761. 

Ind.,  Vincennes — May  4,  by  comrs.  Knox 
Co.,  grading  and  concrete  paving  3.302  mi. 
J.  B.  E.  l.aPlante  County  Cnit  Rd  $81,419, 
and  0.564  ml.  James  Hankins  et  al.,  lid. 
$12,038.  both  Vincennes  Twp  ;  grading  and 
grav«‘ling.  etc.  1.238  ml.  Matt  Keller  et  al., 
Rd  Johnson  Twp.  $7,100,  and  2.197  ml. 
H  P.  Hoke  et  al..  Palmyra  Twp.  $l!i,070. 

Altcli.,  Fllnt--Apr.  26,  by  tlenesee  Co., 
graveling  3.039  mi.  A.  D.  lid.  69.  and  4.43 
mi.  A.  D.  Rd.  76. 

Mich.,  Wayn*' — Apr.  27,  by  I.  K.  Comer, 
village  elk.,  curbing,  concrete  or  sheet  as¬ 
phalt  paving  80,000  sq.yd.  Michigan  Ave. 
and  various  streets.  Boulay-Harrison  Co., 
91 2 J  Bwav.,  Toledo.  O.,  engrs. 

111.,  Chicago — Apr.  28,  at  office  Bd.  Txteal 
Tmpvt.s.,  Room  207,  City  Hall,  improving 
Walden  Parkway.  Ave.  F.  ('hristiana 
North  Hantlin.  T,angley,  North  Eorel, 
Potomac,  Eowe,  South  I'nion  and  Emerald 
Aves.,  Crystal.  North  Sangamon,  North 
State,  West  34th,  South  Wood.  West  98th, 
West  112th,  West  113th  and  West  114th 
Sts.,  and  13  alleys.  J.  J.  Sloan,  pres. 

111..  IVorla — Apr.  28,  by  W.  E.  Emery, 
stii>t.  Ifighways,  grading  and  r<in  -con.  j>av- 
ing  18.224  sq.vd.  Sect.  Y-15-D,  State  Route 
1,  Mt.  Hawley  Rd  $50,000. 

WlHcoiiNln — Apr.  27,  by  S*a*''  Hy.  Comn., 
Div.  Dtllce  1.  Cai>itol  Annex.  Madi.son,  grad¬ 
ing.  toncrete  paving,  etc.,  7-'>.288  sq.yd.  Fed¬ 
eral  Aid  Project  428-.A  and  B,  Rock  and 
Jefferson  Counties,  J,  T.  Donaghey,  ch.  engr. 

WiNcnnsin — .Apr.  28.  by  State  Hy.  Comn., 
Div.  OiTtce  Court  House,  Da  Crosse,  grading, 
crushed  stone  surfacing,  etc..  14,562  cu.yd. 
Federal  Aid  Project  4 12- A.  State  Job  5852, 
and  6,747  cu.yd.  State  Job  5891  Vernon  Co., 
4.583  cu.yd.  FVderal  .Aid  Project  87-S.  3,881 
cu.vd.  Federal  .Aid  Project  390-A,  and  4,783 
cu.yd.  State  Job  5892,  I.^t  Crosse  Co.  ;  also 
gravel  surfacing  4,406  cu.yd.  and  shale  sur¬ 
facing  17.621  cu.yd.  Federal  Aid  Project 
368-,A.  Trempealeau  Co.  ;  and  Coon  Valley 
Bridge,  120  ft.  steel  truss  span,  etc.,  on 
State  Job  5891-B-5682.  Vernon  Co.  J.  T. 
Donaghey,  Madison,  ch.  engr. 

Wis.,  ivauwafosa — Apr.  30,  by  Bd.  Pub. 
Wks.,  A.  Brigham,  secy.,  rein. -con.  paving, 
etc.  16.510  sq.yd  Stlckney  and  Gridley 
.Aves.,  Pleasant  and  Albt'rt  Sts.  J.  E. 
Ivowther,  City  Hall,  engr. 


la.,  frdar  Kapids  —  Apr.  27,  by  Auditor 
Linn  Co.,  graveling  4  mi.  Road  2,  and  6.5 
mi.  Road  6. 

la..  f'rrHtun  —  May  6,  at  office  Auditor 
Union  Co.,  improving  3.784  cu.vd.  Clark  Co. 
Line  Rd.  W.,  Federal  Aid  Project  83  49,431 
cu.yd.  excav.,  2,253  sta.yd.  overhaul,  3,543 
ft.  6-  to  12-in.  tile  drain.  et<’. 

la.,  Garner — Apr.  27,  by  Auditor  Hancock 
Co.,  graveling  Hutchins-Corwith  Rd.  and 
Hutchins- Woden  Rd.  C.  1'.  Merten.  Garner, 
CO.  engr. 

la.,  Ottumwa — Apr.  22,  by  City,  E.  J. 
Chambers,  city  elk.,  paving  25  blocks 
various  streets,  24  and  30  ft.  $100,000. 
E.  J.  Chambers,  city  elk. 

la.,  Ked  Oak — Apr.  28,  by  Auditor  Mont¬ 
gomery  Co.,  grading  193,302  cu.yd.  primary 
road  north  of  Villisca.  G.  Cole,  Red  Oak, 
CO.  engr. 

la.,  Toledo  —  Apr.  29,  at  office  Auditor 
Tama  Co.  improving  6.809  ml.  primary 
road  south  of  Tama,  Federal  Aid  Uroject 
257,  116,691  cu.yd.  excav.,  107.000  sta.yd. 
overhaul,  etc.  L.  W.  Croft,  Toledo,  co. 
engr. 

la.,  Vinton  —  Apr.  27,  at  office  .Auditor 
Benton  Co,,  Improving  26.343  mi.  Federal 
Aid  Projects  251,  258,  263.  278  and  285,  347, 
546  cu.yd.  excav.,  237,  485  sta.yd.  overhaul, 
etc. 

Minn.,  Marshull  —  May  3,  by  R.  D. 
Houdersheldt,  aud.  Lyon  Co.,  improving 
Lynd-Balaton  Highway.  State  Aid  Rd.  3. 
Job  2609,  127,000  cu.yd.  excav.,  3,000  ft. 
portable  and  189  cu.yd.  monolithic  com-rete 
culverts,  also  one  40  ft.  low  truss  bridge. 
$30,000. 

.Minn.,  Kt.  I‘aiil  —  Aj)r.  27,  by  A.  E. 
Eggert,  city  pur«'h.  agt.,  relaying  and  re- 
(lairing  cement  sidewalks  on  various 
streets.  G.  M.  Shepard,  city  engr. 

Aliiin.,  St.  Paul — May  3,  hy  (1.  J.  Riess, 
aud.  Ramsey  Co.,  grading,  7.5  in.  rein.-<'on. 
paving,  etc.  21,730  sq.yd.  Frost  Ave.  $80,- 
000  I*.  N.  Coates,  900  Guardian  l^ife  Bldg., 

engr. 

Kan.,  .\lma--~May  21,  by  Clerk  Wabaun¬ 
see  Co.,  grading,  etc.,  6.053  mi.  Federal  Aid 
Project  292-I>,  28  ft.  F.  Itz,  Alma.  co. 
engr.  Noted  Oct.  15. 

Kan.,  Independence  —  See  "Contracts 
Awarded.” 

Kan.,  I.yunH — Apr.  29,  by  D.  Bruna,  elk. 
Rice  Co.,  concrete  and  brick  surfacing  2.064 
mi.  Old  Santa  Fe  Trail,  Federal  Aid  Proj¬ 
ect  331 -A.  18  ft. 

Kan.,  KiihhcII — May  7,  by  Clerk  Russell 
Co.,  grading,  etc.,  49,150  cu.yd.  Federal 
Aid  Project  301 -C.  F.  S.  Gilmore,  Rus¬ 
sell  Co.,  CO.  engr. 

Nebraska  —  State  Hy.  Dept.,  Lincoln, 
taking  bids  2  in.  gravel  surfacing  61,200 
sq.yd.  Sargent-Taylor  Rd..  Federal  Aid 
Project  42-A,  in  Rrokqn  Bow.  R.  L. 
Cochran,  Lincoln,  engr. 

Nebraska — Apr  26,  by  Dept.  Pub.  Wks., 
State  House,  Lincxiln,  3  in.  gravel  surfacing, 
etc.  api)roximately  7,600  sq.yd.  Eagle-Elm- 
wood  Rd..  Priije<-t  153-B.  IMattsmouth  Co. 
R.  L.  C<M-hran,  Lincoln,  engr. 

Nebraska — Apr.  30,  by  Dept.  Pub.  Wks., 
State  House,  Lincoln,  (F..A.1*.  means  Fed¬ 
eral  Aid  Project)  gravel  surfacing,  etc.  198,- 
200  sq.yd.  F.A.P.  168-B,  97,100  sq.yd.  F.A.P. 


284-A, 

6,400 

sq.yd. 

F.A.P. 

71-F.  1 

104.000 

sq.yd. 

F.A.P. 

200-A, 
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F.A.P. 

21,  56, 

500  sq.' 

yd.  F  A 

.P.  287, 
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96-D. 
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F.A.P. 

45-B. 

130,400 
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F.A.P. 

254-B. 

83,100 
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F.A.P. 

243-A, 

75.000 

sq.yd. 

F.A.P. 

80-B, 

166,600 
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F.A.P. 

108,  3 

.5  mi. 

F.A.P. 

139-C, 

47,000 

sq.yd. 

F.A.P. 

68-D. 

81,800 

sq.yd.  . 

F  A.P. 

139-G. 

1  8.000 

sq.yd. 

F.A.P. 

139-J,  1 

69,000  sq.yd.  F. 

A.P.  83 

-A,  and 

74,100 

sq.yd. 

F.A.P. 

281-A  ; 

grading,  etc. 

20,200 

cu.yd. 

F.A.P. 

1 1 1  -C. 

79,500 

cu.yd. 

F.A.P. 

245-B,  and  134,600  sq.yd.  F.A.P.  221-C:  and 
3  bridges  on  F.A.P.  69-B.  R.  L.  Cochran, 
Lincoln,  highway  engr. 

South  Dakota  —  Apr.  27,  by  State  Hy. 
Comn.,  Pierre,  grading  1.16  mi.  White  River 
Bridge  approach.  State  Aid  Project  1 37, 
Mellette  Co.,  20,516  cu.yd.  excav.  and  23,- 
920  cu.yd.  overhaul  ;  concrete  culverts  and 
headwalls  on  32.02  ml.  State  Aid  Project 
42,  Corson  Co.,  1,184  cu.yd.  concrete  and 
113,742  lb.  reinforcing;  also  two  60  ft. 
viaducts  on  same  project,  186  cu.yd.  con¬ 
crete,  20.807  lb.  reinforcing  and  90,996  lb. 
structural  steel,  etc.  J.  C.  Botterman, 
I’ierre,  highway  engr. 

Neb.,  Hayes  Center— May  1,  by  Clerk 
Hayes  Co.,  3  In.  gravel  surfacing,  etc.,  52,- 
000  sq.yd.  Culbertson-Hayes  Center  Rd., 
Project  126-A.  and  30,300  sq.yd.  Hayes 
Center-North  AVest  Rd.,  Project  63-A.  R. 
L.  Cochran,  Lincoln,  highway  engr. 

Mo.,  Stanberry — Apr.  26,  by  City  Clerk, 
grading,  curbing,  guttering  and  concrete 

Eaving  5,513  sq.yd.  various  streets.  Leslie 
;ng.  Co.,  St.  Joseph,  engrs. 

Arkansas — Apr.  29,  by  State  Hy.  Dept., 
Little  Rock,  grading  and  graveling  8  mi. 
Magnolia- Village  Rd.,  Federal  Aid  Project 
232-A  :  improving  8.3  mi.  Camden -Stephens 
Rd.,  Federal  Aid  223-B.  Ouachita  Co.,  19.51 
acres  clearing.  15.04  acres  grubbing,  and 


Little  R<K-k,  state  highwav  engr 
Apr.  22. 

Texas  —  Apr.  29,  by  H.  Mns< ) 

State  Hy.  Comn.,  Austin,  gradii, 
bridging  9.098  mi.  State  Highwav  7 
eral  Aid  Project  498,  26  ft.  Nolan  r 
000 ;  also  2i  in.  bituminous  macao 
sledged  stone  paving  7.9  mi.  Highu 
Federal  Aid  Project  304-B.  Unit  2 
Co.,  18  ft.  $80,000. 

Washington —May  4,  by  State  Hv  i 
Olympia,  grading,  etc.  207.5(n> 

Federal  Aid  I'roject  161-A.  Yakin 
87,000  cu.yd.  Federal  Aid  Project 
Kittitas  Co.:  73,Ooo  cu.yd.  Chimai  n 
Townsend  Rd.,  Jefferson  (”o.  ;  and  1  >.i„ 

cu.yd.  I.,ake  Southerland-EIwha  Ri\.r  i’,) 
Clallam  Co.;  also  loo.ooo  cu.yd  1'.  d.-V 
Aid  Project  153-B,  Mason  Co.  \v' 

Hoover,  highway  engr. 

Wash.,  Itrllingham  —  May  5,  1.  Cq 
Comrs.,  grading,  itaving,  etc.  5  '  i  ,  .  t.: 

$58,000.  J.  C.  Hills.  Bellingham,  eio 

Wash.,  Olympia  —  Apr.  3o.  bv  i  ni^ 
Thurston  ('o.,  imjiroving  roads 
cu..vd.  excav.,  1,300  cu.yd.  overhaul,  a.  t'-' 

8  and  12  in.  coni-rete  pipe,  etc.  i 

McKay,  Olymitia,  engr. 

Wash.,  Port  Angeles — Mav  4,  bv  i  ..fur- 
Clallam  (\>..  graveling  in  mi.  Twin-i  v^i., 
Rd.  F.  Sullivan,  Port  Angele.«,  engr 

Wash.,  Seattle — .Apr.  30.  Itv  Citv  i  ■  i, 
concrete  paving,  etc.  31,100  sq.yd.  Colut  i- 
bia-Yakima  Sts.  M.  Zahren,  W.nat  !', 
engr. 

California — May  3,  by  State  Hv  «  , 

Sacramento,  concrete  shoulders  and  a'^iiin'i- 
or  bituminous  surfacing  6.9  mi  r..‘:,.i 
between  San  Juan  and  Htdlister. 
Benito  Co.  ;  also  widening  with  ciii,,  i-,  t. 
shoulders  8.475  cu.yd.  Whitewater 
and  Edom,  Riverside  ('o.  R.  .M,  Ji,. 
Forum  Bldg.,  Sacramento,  highwav  .  i,.  > 
Noted  Apr.  15. 

Calif.,  ColiiNa — May  4.  bv  Supervv  <■. 
losa  ('<>..  grading,  grtiveling  and  asphdt  . 
concrete  paving  39,705  s<|.ft.  road 
Colu.sa  Drawbridge  east  along  Butic  <•,..) 
Rd.  J.  M.  Felknor,  Colusa,  co.  engr. 

Calif..  Hayward — Taking  bids  iiiiprt.viti’ 
A  St.  between  Western  Pacific  It  K  ,11,1 
Southern  Pacific  R.R.  tracks,  98.9.8n  v,,  p 
grading  and  IJ  in.  Warrenite  bituinqicic 
on  3g  m.  asphaltic  concrete  surfacing,  :•  I'.pi 
sq.ft,  concrete  guttering,  3,221  lin.ft'. 

Crete  curbing,  etc.  J.  B.  Holly,  Bank  <,f 
Italy  Bldg.,  engr. 

Calif.,  Marysville — May  3,  bv  Sui'i  rv« 
Yuba  ('o.,  grading  and  2i  in.  Warn  nil,.; 
bitulithic  surfacing,  etc.,  95,040  sq.ft.  Bam- 
monton  Rd.  $30,000  or  more.  J.  R.  M,  .  k 
Marysville,  co.  surv.  Noted  Mar.  25. 

Calif.,  Martinez  —  May  3,  by  .Supervs. 
Contra,  Costa  Co.,  improving  2,50o  lin  ft. 
Harbor  Blvd.,  8,500  cu.vd.  excav  ,  t,- 
Former  bids  rejected,  'll.  R.  Arind 
Martinez,  co.  surv.  Noted  Mar.  IS. 

4'alif.,  A’entura  —  Suixq-vs.  Ventura,  I'o 
taking  .bids  improving  Grimes  Canvon  l:d 
70,000  cu.yd.  excav.  and  removal.  lOO  eu  vd’ 
concrete  culvert,  6,000  lb.s.  reinforcing.  C. 
W.  Petit,  Ventura,  co.  surv. 

Ontario  —  Apr.  30.  bv  S.  L.  S<iuir<s 
deputy  minister  Dept.  Highways,  Parlia; 
ment  Bldgs.,  Toronto,  concrete  and  asphalt 
paving  38.62  mi.  Contr.  26-116  to  127  (in¬ 
clusive)  $1,200,000:  macadam  paving  li'.S 
mi.  Contr.  26-128  to  130  (inclusiv.  i ; 
bituminous  paving  7.72  ml.  Contr.  26-131 
and  3.5  mi.  Contr.  26-132.  $70,000;  oilinc 
and  spraying  39.8  mi.  Contr.  26-133  to  136 
(inclusive)  $100,000;  grading  Contr.  26-137 
and  138,  $25,000 ;  and  concrete  bridg<  on 
Contr.  26-139,  $20,000.  R.  M.  Smith,  no 
University  Ave.,  Toronto,  engr. 

Ont.,  Ottawa — Apr.  27,  at  office  Coininis- 
sion.  279  Carling  Ave.,  bituminous  surfac¬ 
ing  2i  mi.  Metcalfe  Rd..  3,200  tons  crushxi 
stone  on  Merivale  Rd.,  and  supplying  80.000 
gal.  bituminous  material.  A.  K.  Hay,  engr. 
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Bids  Received 


N.  Y.,  Rrook  Haven — Concrete  road  on 
north  shore,  from  J.  Romeo,  Patchogiic. 
$39,649. 

N.  Y'.,  Brooklyn  —  J.  A.  Guider,  pros. 
Brooklyn  Boro,  Boro  Hall,  Apr.  14,  from 
P.  DeVito,  158  17th  St.,  grading  Ashford 
St.  $5,382,  East  12th  St.  $3,484,  East  27th 
St  $3,171,  West  5th  St.  $3,700,  AVe.st  7th 
St.  $4,098,  West  9th  St  $5,567,  64th  St. 
$2,494,  56th  St.  $3,868,  and  71st  St  $5,136. 
from  Castle  Bros.,  Inc.,  Johnson  PI.,  Bed¬ 
ford  Ave.  $3,843,  East  9th  St. 
$3,847,  and  Avenue  H  $3,855,  from  V. 
Peconl,  581  Prospect  Ave.,  East  27th  St. 
$2,949,  East  35th  St.  $891,  Ryder  Avc. 
$1,248,  and  64th  St  $2,045,  from  A.  E. 
Castle,  Inc.,  3313  Tllden  Ave.,  East  37ih 
St.  $3,416,  and  Remsen  Ave.  $6,877,  from 
P.  Persicano,  489  Lenox  Ave.,  66th  St. 
$3,163;  from  Borough  Asphalt  Co.,  13al 
Metropolitan  Ave.,  asphalt  paving  Biedford 
Ave.  $9,819,  Brooklyn  Ave.  $10,205,  Ea-^t 
8th  St  $4,585.  East  27th  St.  $7,590.  Eact 
29th  St.  $7,987,  Remsen  Ave.  $4,361,  Ryd<r 
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ts  and  U»>ads  (Continued) 

A.  "  '*30  Schonck  Ave.  $4,283,  11th  Ave. 
fi- 4  ill' and  54th  St.  $5,392  ;  from  Uvalde 
\V,  h  .lt  Pavinjr  Co.,  1  Bway.,  New  York 
Fast  35th  St.  $3,025,  from  Cranford 
-  •••>  oth  St.,  Powell  St.  $5,939,  from  B. 

T  ir. ,  am'o  Contjr.  Co.,  8706  Bay  12th  St., 
-V  1^^  $6;513,  56th  St.  $6,734,  80th  St. 

j:  Ti.'i,  and  granite  paving  82nd  St.  $18,216. 

— Paving  with  (a)  brick 
,1.1  Mexican  asphalt  (r)  standard  asphalt 
(11  I)ewey  Ave.  (*)  Uisbon  Ave.  (3) 
Millir.  nt  Ave.  <4)  Bounds  Ave.  <6)  Rutgers 
Hewett  Ave.),  from  B  F.  Spire,  24 
:  .  l,  imI  Circle,  (at)  $9,645  ;  from  Rock  As- 
Constr.  Co..  Morgan  Bldg.,  (cl) 
(,.3)  $34,834  (c4)  $51,908  ;  from 

<t  rii(lard  Paving  Ltd.,  54  Frelinghuysen 
vV.  sWark.  N  J..  (hi)  $9,750  (b«)  $37.- 
i-.  (I>3)  $7,380  <h4)  $57,525  (b.*))  $55,100; 
frViii.  H  P.  Burgard  Co.,  1965  Filmore  Ave., 
(^.•1  $35,347  (c5)  $52,145. 

y  V  New  York  —  H.  Bruckner,  pres. 
Crotona  I'ark,  3rd  and  Tremont 
■\|(r  15,  sheet  asphalt  repaving 

.Vet  We.  from  Boston  Rd.  to  Crotona 
\Ve.«t.  and  (Maremont  Parkway  from 
ii.  Fulton  Aves..  from  Interboro  As- 
Ph.ilt  I'aving  Co.,  2306  Creston  Ave.  $12  - 
■7^  ind  $15,771  respectively.  Noted  Apr.  8. 

v"  V..  New  York — J.  Miller,  pres.  Man- 
1, atian  Boro,  Municipal  Bldg..  Apr.  16.  re- 
IcM  iiiiig  curb  on  easterly  side  Nagle  and 
<t  ‘  VUholas  Aves.,  etc.,  from  Valatia 
l-i.niitr  t'o,  15  Fast  40th  St.,  $2,393;  grad¬ 
ing  and  .sheet  asphalt  repaving  Bway.,  from 
|•lfIn.•v  ('onstr.  Corp.,  Grand  Central  Ter- 
111111(1' I’-ldg.,  $113,837;  grading,  curbing 
iiiil  granite  block  on  concrete  paving  Fast 
1  '.th  St.  from  St.  George  Paving  t'o.,  90 
Wist  St  $10,775,  and  Madison  St.,  from 
(•,,.,'iur  HelbiK'k  Co..  Inc..  633  Wales  Ave. 
$l,si:971.  Noted  Apr.  15. 

N  Y.,  New  York— J.  Miller,  pres.  Man- 
hnttiin  Boro,  Municipal  Bldg.,  grading, 
n'lrt.ing  and  flagging  Payson  Ave.  from 
(k  St  to  Seaman  Ave.,  from  T.  DiRoma, 
Fvelvn  PI.,  $38,419.  Noted  Apr.  15. 

N.  Y’.,  St.  George  —  J.  A.  Lynch,  pres. 
Hiiliinond  Boro,  Boro  Halt,  Apr.  13,  bitumi- 
iiKiis  concrete  paving  Tompkins  St.  from  J. 
K  Donovan  Paving  Co..  Richmond  Terrace, 
Fort  Richmond,  $30,883  ;  concrete  paving 
in  vard  garbage  destructor  at  West  N^ 
Brighton,  from  Richmond  Paving  Co.,  Ft. 
Wadsworth.  $3,419.  Noted  Apr.  8. 

IM..  Philo.— Dept.  Pub.  Wks.,  l^reau  of 
Highways,  Apr.  8.  from  D.  Dufnn,  5101 
Roosevelt  Blvd.,  grading  Anchor  St.  $730. 
Frill  St.  $965,  and  Summerdale  St.  $8,985, 
from  Oudknecht  &  Cullison,  Torresdale  St. 
and  Robbins  Ave..  Blelgh  and  Whitaker 
Sts.  $2,o90,  and  Levlck  St.  $3,086.  from 
T  P  la-e.  5629  Cherry  St.,  Callowhill  and 
Girard  Sts.  $21,135,  from  Dewees  Bros., 
721(0  Shellbourne  St.,  Hunting  Park.  N, 
Cavuga,  Claridge,  Dungan,  Glendale.  How- 
laiid,  Luzerne,  Markland.  Maywood.  Neilson 
and  Ormond  Sts.  $57,267,  Frontenac  and 
Lon  tta  Sts.  $4,401,  and  Tyson  St.  $1,411, 
from  S.  C.  Ratzell,  Limekiln  Pike  and  Har¬ 
ris  St.,  Cornelius,  Herman  and  Tulpehocken 
Sts  $12,025,  from  Curtis  Bros.,  State  Rd. 
and  I’nruh  St.,  E.  Emerson,  Hoffnagle  and 
Rvders  Sts.  $2,709,  Philmont  St.  $7,572, 
from  J.  F.  Nolen  &  Sons,  64  Church  I>ane, 
il.'ith  Ave.,  Fern,  Edna,  Franklin,  Front, 
Gale,  Law'rence,  Spencer.  2nd,  4th,  9th, 
nth  and  12th  Sts.  M0,165,  from  J.  J.  Mc¬ 
Hugh.  1617  Rac  St.,  Foust  St.  $925,  Ritner 
and  12th  Sts.  $1,256,  from  L.  Dolente,  5122 
.Master  St.,  Glen-Echo  St.  $21,771,  and  from 
.1  F.  Mallory,  15  East  Mermaid  Lane, 
Sydenham  and  65th  Sts.  $5,047 ;  from 
Barber  Asphalt  Co.,  239  North  30th  St., 
Asphalt  paving  Durham  St.  $5,262,  Lime¬ 
kiln  Pike  $12,196,  Ogontz  St.  $71,921,  East 
School  Lane  $4,583,  Upland  Way  $23,935, 
Webb  St.  $3,179,  Wyncote  St.  $12,897  52nd 
St.  $19,989.  66th  St.  $15,797,  67th  St.  $7,510, 
asphalt  repaving  Carlisle,  Fernon,  Mc- 
Flellan,  Mountain.  Pierce  and  Sigel  Sts. 
$43,996.  Haverford  St.  $163,428,  Randolph 
St.  $4,473,  Redner  and  Swain  Sts.  $8,484; 
from  Union  Paving  Co.,  30th  and  Locust 
Sts.,  asphalt  paving  Erie  St.  $175,993,  as¬ 
phalt  rep.aving  Allegheny  St.  and  track 
area  $51,178.  Lehigh  St.  $92,290,  Christian 
St.  $8,325,  Edgemont  St.  $4,973,  lAmbert, 
Marvine,  Olive  and  Opal  Sts.  $7,887  ;  from 
Fastem  Asphalt  Paving  Co.,  Penna  Bldg., 
asphalt  paving  Kingessing  St.  $50,499, 
Roanoke  St.  $6,145,  Wakeling  St.  $6,713, 
17th  St  $5,898,  61st  St.  $2,900,  and  Chester 
St.  $2,262,  from  Mack  Paving  &  Constr. 
Go.,  Nicetown  Lane  and  Luzerne  Sts., 
Silencer  St.  $16,806,  Stokley  St.  $26,768, 
17th  St.  $7,343,  and  66th  St.  $24,357  ;  from 
1  nited  Paving  Co.,  Real  Estate  Trust 
Bldg.,  redressbd  granite  block  repaving 
Bridge  St.  $67,360.  Stewart,  Stillman, 
Taylor  and  Turner  Sts.  $12,764,  12th  St. 
(track  area)  $18,760,  24th  St.  $6,831,  and 
concrete  paving  in  front  of  Commercial 
Museum  near  34th  and  Spruce  Sts.  $7,172; 
from  Municipal  Paving  Co..  702  Catharine 


St.,  redressed  granite  block  repaving  Rich¬ 
mond  St.  $68,117. 

Delauare — -State  Hy.  Dei>t.,  Dover.  Apr. 
14,  imiiroving  with  (a)  stone  <h>  slag  (r| 
stone  concrete  (il>  slag  concrete  (•)  metal 
Joint  <♦)  non-metal  joint,  (I)  0.28  mi. 

Bear  Station  Crossing  Elimination,  Contr. 
58.  (2)  3  85  mi.  Ginns  Corner-Middletown, 
Contr.  CN-32,  (S)  1.25  mi.  Rising  Sun- 

la-banon,  t'ontr.  CK-31,  from  Stewart  & 
Donohue,  Wilmington,  (la  and  lb)  $9,084 
each  (2*)  $168,134  and  (24)  $167,1 1 6  ;  from 
George  &  Lvnch,  Dov«  r.  (He*)  $36,037 

(.He*)  $35,640  (Hd*)  $35,164  (Hilf)  $35,640 
Ctfl*)  $35,164  (Hilt)  $34,167.  Noted 
Mar.  25. 

.Maryland — State  Rds.  Comn.  Baltimore, 
graveling  1.69  mi.  Contr.  C-23.  Calvert  Co., 
from  E.  R.  Jarvoe,  Mechanicsville,  $22,987  ; 
concrete  paving  2.05  mi.  Contr.  G-34, 
Garrett  Co.,  from  T.  D.  Claiborne  Co., 
Garrett  Bldg.,  Baltimore  $44,231,  1  mi. 

Contr.  Cl-56,  Carroll  Co.,  from  Hotflnberger 
&  Mause,  Myersville  $17,737.  and  1.35  mi. 
Contr.  Q-36.  Queen  Annes  Co.,  from  J.  K. 
Flick,  Sudlersville  $19,938;  concrete  should¬ 
ers  and  resurfacing  4.51  mi.  Contr.  Wi-6-B. 
YVicomlco  Co.,  from  Hanneman-Burroughs 
Co.,  Salisbury,  $75,172  ;  concrete  shoulders 
on  5.2  ml.  Contr.  Ho-7-A.  Howard  Co., 
from  Catalano  &  Plcora  Constr.  Co.,  Old 
Town  Natl.  Bank  Bldg..  Baltimore  $3  4.- 
934  and  2.4  mi.  Contr.  M-6-A.  Montgomery 
Co.,  from  M.  J.  Grove  Lime  Co.,  Lime  Kiln, 
$16,450.  Noted  Apr.  8. 

Md..  Baltimore  —  Bd.  Awards,  grading 
and  concrete  paving  footways  as  listed  in 
Footway  t'ontr.  91.  from  I*.  1.4tvezza,  911 
Eastern  Ave.,  $27,249.  Noted  Apr  8. 

-Hid..  Baltimore — Bd.  Awards,  sheet  as¬ 
phalt  paving  26,(100  sipyd.  Contr.  326,  from 
P.  Flanigan  &  Sons,  Harford  Rd.  and  Balti¬ 
more  &  Ohio  Ry.  tracks  $96,736,  and  12.860 
sij.yd.  C'ontr.  328,  from  Amer.  i’aving  •"o., 
Montelwllo  Ave.  $52,085  ;  concrete  paving 
19,63(1  sii.yd.  (Nintr.  327.  from  J.  J.  Hresnan, 
Woodland  Ave.  $54,201  ;  also  paving  alleys 
listed  in  .Mley  Contr.  119,  from  .1.  l,jtvezz;», 
911  Eastern  .A\e.,  $22,497.  Noted  Apr.  8. 

LoiiiHiaiia  t —  State  Hy.  (''omn  ,  Ikiton 
Rouge.  Apr.  13.  graveling  5.12  ml.  Nati+ii- 
toches-Boyce  Highway,  State  I’rojeet  429-E, 
Natchitoches  Parish,  from  Hankins  Bros., 
Natchitoches,  $41,407.  Noted  Mar.  18. 

■ . .  —  State  Hy.  tVimn.,  Itaton 

Rouge.  Apr.  8.  graveling  3.17  mi.  New 
Hojie-Good  Hoik-  Highway,  State  Project 
533.  St.  Charles  Parish,  from  S.  T.  Hulse. 
t)estrehan,  $9,982  ;  furnishing  gravel,  from 
Phoenix  Gravel  Co.,  New  Orleans,  $2.0925 
|)er  cu.yd.  Noted  .Apr.  1. 

O.,  Cinrinnati  —  Comrs.  Hamilton  Co., 
Apr.  9,  tar  bound  macadam  paving  29,400 
SCI. yd.  section  road  from  Cincinnati-Dayton 
Rd.  to  Cincinnati-Zanesville  Rd  ,  from  <5.  E. 
Radabaugh,  Cornell  Ave.,  Hazelwood.  $57,- 
956.  Engrs.  est.  $70,230.  Noted  Apr.  1. 

O.,  Cincinnati  —  Oiling  25  mi.  various 
macadam  streets,  500,000  gal.  road  oil, 
from  J.  S.  Tobitt  &  Co.,  325  Wyoming  Ave., 
Wyoming,  $38,500.  Engrs.  est.  $40,000. 

Mich.,  .\drian — Lenawee  Co.,  paving  2.04 
mi.  Ogden  and  Riga  Twp.  Rd.,  3,26  mi. 
Wellsville  East,  and  4.37  mi.  Manitou 
Beach  through  Geneva,  from  L.  Martine, 
I>a  Porte,  Ind. ;  waterbound  macadam 
$138,809,  and  bituminous  macadam  $160,823. 

Mich.,  Mt.  CIcmcna — Macomb  Co.,  Apr. 
6,  concrete  paving  6.549  mi.  A.  D.  Rd.  89 
and  2.2  mi.  A.  D.  Rd,  99,  from  J.  A.  Mc¬ 
Kay  &  Son,  150  Burlingame  Ave.,  Detroit, 
$182,729  and  $65,324  respectively;  al.so  2.4 
mi.  A.  D.  Rd.  86,  from  T.  E.  Currie  Co.. 
909  Free  Press  Bldg.,  Detroit,  $63,424,  all 
20  ft.  wide.  Noted  Apr.  8. 

WIs..  West  .YIlli* — A.  L.  Wichner,  supt. 
Pub.  Wks.,  Apr.  12.  from  McGucken  & 
Vender  Heyden,  314  Fowler  St.,  Milwaukee, 
Improving  22  streets,  26.742  cu.yd.  cutting 
at  $0.50  per  cu.yd.,  72,700  s(i.yd.  paving, 
reln.-con.  $2  per  sij.yd.  and  vibrolithic  con¬ 
crete  $2.10,  etc.  Noted  Apr.  8, 

la.,  Mariiiiokcta  —  .lackson  Co.  Mar.  31, 
grading  11.791  mi.  Mariiuoketa  .Jones  Co. 
line  Rd.,  from  E.  Sask,  Cedar  Rapids,  at 
$0,255  per  cu.yd.  for  earth,  $0.75  for  l(H>se 
and  $1.40  for  solid  rock  excav.  Engrs.  est. 
$80,000.  Noted  Mar.  25. 

.Ark..  Little  Rock — Grading,  curbing  and 
paving  streets  in  Annex  1,  Paving  Dist.  356, 
from  M.  D.  L.  Cook.  616-17  Home  Life 
Bldg.,  warrenite,  $42,070;  from  McEachin 
&  McEachin,  713  Home  Life  Bldg.,  concrete, 
$48,284  ;  from  D.  C.  Horton,  Ft.  Smith, 
vibrolithic.  $43,516;  sheet  from  Southern 
Material  &  Constr.  Co.,  Ft.  Ashley  St.,  as¬ 
phalt  or  concrete,  $41,431.  Noted  Mar.  18. 

Colorado — State  Hy.  Dept.,  Denver.  Apr. 
8,  paving  with  (a)  topeka  on  concrete  (b) 
coarse  graded  topeka  on  concrete  (c) 
warrenite  bitulithic  on  concrete  (d)  coarse 
graded  type  on  blank  base  (c)  black  base 
(f)  concrete  (I)  6.662  mi.  F'ederal  Aid  Proj¬ 
ect  2  R.  Constr.  Div.  4,  I.Jis  Animas  Co.  (8) 
0.263  mi.  State  Project  904-B.  Arapahoe 
Co.  (H)  0.3229  mi.  Federal  Aid  Project 

272-C,  Pueblo  Co.  (4)  7.565  mi.  Federal  Aid 


Project  287-B,  Weld  Co.  (5)  timber  bridge 
and  graded  approaches  on  State  Pr((ject 
569,  Arapahoe  Co.  («)  (Uiving  approaches 
to  bridge  on  Federal  Aid  I’roject  169-R  and 
29)(-B.  llent  Co.,  from  J.  K  itol>erts  Constr. 
<'(>..  Tramway  Bldg.  Denver,  (al)  $342,734; 
from  Strange  Ai  .McGulr.-,  Box  622.  Pueblo 
(bl)  $3(11,484.  (H)  $1)>.'J43;  from  Stamev- 
Mackey,  Hutchinson.  Kan.,  (cl)  $360,910 
(dl)  $397,417  (el)  $414,792;  from  J  L. 
Busselle,  203  Swoi>e  .Ave.,  (*((l<(rado  Springs, 
(S)  $7,372  ;  from  A.  R.  Mackey.  Sterling 
<f4)  $115,730  (.1)  $13,202;  and  fnon  F.  (\ 
Dreher,  1634  Madison  St.,  Denver  (6)  423  - 
033.  Noted  Apr  1 

Culo.,  Denver — .-Asphaltic  concrete  paving 
12  blocks.  Capitol  Hill  Paving  Dist.  32  from 
Western  Paving  Constr.  Co..  5230  Washing¬ 
ton  St.,  $60,145  ;  Capitol  Hill  I’aving  Dist. 

6.  from  Allied  Contg.,  Inc..  411  Majestic 
Bldg.,  $43,603;  and  Country  Club  Paving 
Dist.  1.  from  New  Mexico  Constr.  Corp. 
Box  1707,  Denver.  $.74,343. 

Wash.,  Seattle — Bd.  Pub.  Wks.,  Apr.  2, 
paving  14th  Ave.  S..  from  ,1.  B.  Covello, 
1510  16th  Ave.  S.  (a)  $169,077,  engrs.  est. 
$177,340  and  (b)  $169,827,  engrs.  est. 

$  1 7  8,840. 

C'alif.,  t'hiro  Knmi  Chico  Contg.  Co., 
Chico,  improving  6th  and  7th  Sts.,  etc., 
846,422  S(|.ft.  grading  at  $o.oi  ja  r  sci  ft., 
and  838,916  .s<|.ft.  I|  in.  asph.altic  concrete 
surfacing  $0.16,  etc.,  total  $173,040. 

t'alif.,  San  Mateo — E.  W.  Foster,  city  elk., 
Apr.  7,_  from  Hanrahan  (Vi.,  Standai'd  Oil 
Bldg  ,  San  Francisco,  improving  El  Camino 
Real,  118,000  ft.  concrete  paving  at  $0,256 
I’Vo  *^**'^**1'  B.  grading  $0.02,  etc.,  total 
$38,435.  Noted  Mar.  25. 

Contracts  Awarded 

N.  Y..  Brooklyn  —  J,  A.  Guider,  pres, 
Brooklyn  Boro,  Boro  Hall,  sheet  asphalt  re¬ 
paving  Utica  Ave.,  etc.,  and  in  various 
sti'eets  dam.aged  h.v  subsurface  Work, 
to  I’valde  Asphalt  Paving  Co.,  1  Bway.,  New 
York  ("ity,  $24,689  and  $15,750  respectively, 
granite  repaving  Myrtle  Ave.,  and  AVa.s'h- 
ington  .St.,  etc.,  to  I><‘onard  Paving  Co.,  233 
Bway.,  $122,121;  asphalt  resurfacing  by 
heater  method  various  streets,  to  Cran¬ 
ford  Co.,  52  9th  St.,  $195,574  ;  and  a.sphalt 
repaving  Pierrejamt  St.,  to  Sicilian  Asphalt 
I’aving  Co.,  41  Park  Row.  N(‘w  Y’ork  Citv. 
$2,396.  (Jrand  total  $360,530.  Noted  Apr.  I'S. 

X.  Y'.,  New  Y'ork — W.  J.  Flynn,  acting 
pres.  Bronx  Boro,  Crotona  I’ark,  3rd  and 
Tremont  Aves.,  to  Asphalt  ('onstr.  Co.,  208 
Bway..  granite  block  paving  St.  Ann’s  Ave. 
$161,806,  St.  Ann's  Ave..  Rae  St.,  etc.,  $99- 
716,  East  163rd  St.  $108,203,  Bergen  Ave. 
$30,028,  and  Kingsbridge  Rd.  $95,424,  to 
J.  Meehan  &  Son,  90  YVest  St.,  Odgen  Ave. 
$131,041,  and  to  St.  George  I’aving  Co.,  90 
West  St.,  East  149th  .St.  $33,786  ;  also  to 
Burnside  Contg.  Co..  270  Burnside  Ave.,  as¬ 
phalt  block  repaving  East  167th  St.,  $48,- 
715.  Grand  total  $708,719.  Noted  Apr.  15. 

New  Jersey  —  Road  Com.  Salem  Co., 
Court  House,  Salem,  bituminous  macadam 
paving  37,336  s(|.yd.  Salem-Hancock’s 

Bridge  Rd.,  to  Fox  King  Co.,  Audubon, 
$93,326.  Noted  Mar.  18. 

New  Jersey — State  Hy.  Comn..  Trenton, 
grading  and  rein. -con.  paving  Route  2,  Sect. 
9,  Pensauken  Creek  to  Union  Schoolhouse 
ltd.,  ('amden  <’o.,  to  W.  Eisenberg,  Smith- 
Au.stertnuhl  Blk.,  Camden,  $106,134.  Noted 
Apr  15. 

N.  J.,  .Alt.  Kphraim — Twp.  Com.,  side¬ 
walks  and  street  improvements  in  Munne- 
mede  Manor,  to  Hill  Constr.  Co.,  Mt.  Holly, 
$83  287 

X\  J.,  North  Bergen  (Ind.  br.  Wee- 
hawken) — North  Bergen  Twp.  Com.,  Town¬ 
ship  Hall,  improving  3rd  Ave.  from  Hudson 
Blvd.  and  Main  St.  to  36th  St.,  to  Clinton 
Asphalt  Co.,  l^nlon  City.  $306,842. 

N.  J..  Trenton  —  Hamilton  Twp.  Com., 
W.  R.  Hart,  clk.,  10,000  gal.  bituminous 
oil  dressing  on  Bear  Swamp  Rd.,  to  T. 
Tobish,  Mechanic  Bldg.,  at  $0,164  per  gal. 

Pennsylvania — State  Hy.  Comn.,  Harris¬ 
burg,  (R.  means  Ronfe  and  .\.  means  .Yp- 
pllcation),  reln.-con.  paving,  etc.  8,972 
s(|.yd.  R.  118,  Sect.  5,  YYVstmoreland  Co.,  to 
W.  H.  Nicely  Constr.  Co.,  I,igonier,  $39,820  ; 
8,876  sq.yd.  A.  3582,  I^-banon  f'o.,  to  Davis 
&  Andrew.  520  Central  Trust  Bldg.,  Altoona, 
$34,813;  and  50,166  sq.yd.  R.  356,  Bedford 
Co.,  to  C.  Winters  Constr.  ('o.,  Butler, 
$227,486.  Grand  total  $302,119.  Noted 
Apr.  1. 

Pa,,  Pittsburgh — Allegheny  (M.,  rein.- 
con.  paving  11,405  ft.  Fleming  Park  Rd., 
Contr.  2,  Stowe  and  Kennedy  Twps.,  to 
Booth  &  Fllnn,  Ltd.,  461  8th  Ave.,  New 
York  City,  N.  Y.,  $396,133.  Engrs.  est. 
$600,000. 

Pa.,  Waynesborg  —  Comrs.  Greene  Co., 
concrete  li  ml.  Spraggs  Rd.,  16  ft.,  to 
E.  E.  Morris,  Waynesburg,  $76,191. 

Md.,  Baltimore — Bd.  Awards,  sheet  as¬ 
phalt  paving  12,530  sq.yd.  Contr.  323,  to 
P.  Flanigan  ft  Sons,  Harford  Rd.  and  Bal¬ 
timore  ft-  Ohio  Ry.  $61,140,  and  10,900  sq. 
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yd.  Contr.  324,  to  Raltimore  Asphalt  Block 
A  Tile  Co.,  1320  North  Monroe  St.,  $52,391  ; 
also  concrete  paving  5,570  s(i.yd.  Contr.  325, 
to  Arundel  Constr.  Co.,  KnickerbiK'ker 
Bldg.,  $15,993.  Grand  total  $129,524.  Noted 
Apr.  15. 

Md..  Baltimore  —  Bd.  Awards,  concrete 
paving  13,450  sq.yd.  Contr.  320,  to  Aiello 
Contg.  Co.,  4th  and  Gough  Sts.,  $36,806  ; 
sheet  asphalt  paving  22,000  sq.yd.  Contr. 
322,  to  Amer.  Paving  Co.,  Montebello  Ave. 
$103,203,  and  11,740  sq.yd.  Contr.  321,  to 
Baltimore  Asphalt  Block  &  Tile  Co.,  1320 
North  Monroe  St.,  $56,792.  Grand  total 
$196,801.  Noted  Apr.  8. 

Md.,  Baltimore— Concrete  paving  alleys 
listed  in  Contr.  118,  to  Arundel  Constr.  Co., 
Knickerbocker  Bldg.,  $39,631  ;  concrete 
footways  as  listed  in  Contr.  83,  to  A. 
Apicella,  2907  McElderry  St..  $26,000. 

Md.,  Towson  —  Baltimore  Co.,  1.05  mi. 
concrete  road  in  Group  4,  Mace  and  Chesaco 
Aves.,  to  P.  Reddington  &  Sons,  2  East  Lex¬ 
ington  St,,  Baltimore,  $26,271.  Noted 
Aor.  15. 

W.  Va..  New  Martinsville — Wetzel  Co., 
grading  2  mi.  New  Martinsville-Wileyville 
State  Rd.,  to  W.  F.  Allen  &  Co.,  Clarksburg, 
$25,822. 

tieorgla  —  State  Hy.  Dept.,  East  Point, 
(F.  A,  P.  means  Federal  Aid  Project  and 
H.  A.  P.  means  State  Aid  Project),  sand 
clay  surfacing  1.82  mi.  Milledgeville-Irwin- 
ton  Rd.,  F.  A.  P.  349-A,  Baldwin  Co.,  and 
chert  surfacing  0.613  ml.  Dalton-Ringold 
Rd.,  S.  A.  P.  394-A,  Whitfield  Co.,  to  J. 

R.  &  J.  B.  Miller.  Baconton.  $34,721  and 
$13,368  respectively:  sand  clay  surfacing 
2.4  ml.  Peterson-Offerman  Rd.,  also  2 
bridges,  on  F.  A.  P.  339,  Pierce  Co.,  to 
Gibson  Constr.  Co.,  Savannah,  $34,721  ; 
gravel  surfacing  6.7  mi.  Tipton-Valdosta 
Rd.,  F.  A.  P.  90-B,  Cook  Co.,  and  9.943  ml. 
Brunswick-Jessup  Rd.,  S.  A.  P.  S-11-4, 
Glynn  Co.,  to  J.  C.  Gwinn,  Hamilton  Sta., 
Birmingham,  Ala.,  $90,064  and  $106,038  re¬ 
spectively  :  concrete  surfacing  9.228  mi.  At- 
lanta-Macon  Rd.,  F.  A.  P.  1-D,  Lamar  Co., 
to  Whitley  Constr.  Co.,  La  Grange,  $214,657, 
12.255  mi.  Atlanta-Macon  Rd.,  F.  A.  P.  396 
and  306-B,  I..amar  and  Monroe  Counties,  to 
Davis  Constr.  Co.,  Walton  Bldg.,  Atlanta, 
$208,364,  and  15.98  ml.  Augusta-Wrens  Rd., 
F.  A.  P.  370-A  and  250,  Richmond  Co.,  to 
O.  I.Jiwrence,  Augusta,  $401,734  ;  double  sur¬ 
face  treating  2.75  mi.  Savannah-South 
Carolina  Rd.,  F.  A.  P.  318  and  286,  Chat¬ 
ham  Co.,  to  Dixie  Contg.  Co.,  793  East  St. 
Julian  St.,  Savannah,  $11,020:  penetration 
macadam  surfacing  1.807  mi.  Cornella- 
Baldwin  Rd.,  F.  A.  P.  320.  Habersham  Co., 
to  C.  W.  I.yle,  Blalrsville.  $39,962.  Noted 
Mar.  12  and  Apr.  15. 

Ala..  Birmingham  —  City  Comn.,  (e.  e. 
means  engineers  estimate),  grading  and  as¬ 
phalt  paving  2  blocks  3rd  Ave.  and  70th 
St.,  al.s<i  grading  and  macadam  paving  3 
blocks  37th  St.,  both  40  ft.,  to  Cooiwr  & 
Tavlor,  Amer.  Trust  Bldg..  $5,476  and 
$5,367  rea|>ectively,  e.  e.  $6,500  and  $5,500 
resiM'ctivOly  ;  asphalt  on  concrete  paving  5 
bloi-ks  24th  St.  and  Hunt.sville  Rd..  40  and 
50  ft.,  to  Southern  Roads  Co.,  104  North 
17th  St.,  $31,748  e.  e.  $32,000,  and  2  blocks 
3rd  Ave.  S.  and  5th  Ave.  S.,  60  ft.,  to  In¬ 
dependent  Paving  Co.,  Amer.  Trust  Bldg., 
$12,751  e.  e.  $13,300:  asphalt  paving  7 
blocks  7th  Ave.  S..  50  ft.,  to  Dunn  Constr. 
Co.,  I.incoln  Life  Bldg.,  $37,408  e.  e.  $38.- 
250,  3  blocks  11th  St.,  to  H.  N.  Bowdry, 
Alabama  I’ower  Co.  Bldg.,  $24,134  e.  e. 
$25,200,  1  block  10th  Court.  50  ft.,  and  con¬ 
crete  sidewalks  on  1  block  36th  I’l.,  4  ft., 
to  A.  T.  Mehaffey,  7836  Cnderwood  Ave., 
$2,028  and  $1,001  respectively,  e.  e.  $2,250 
and  $1,200  res)>*-ctively,  1  block  9tH  Ave. 

S. ,  4  ft.,  to  P.  Richter,  1805  Pearson  Ave., 
$780  o.  e.  $850.  Grand  total  $120,693. 
Noted  Feb.  4  and  IS. 

Miss..  Bonneville — Grading,  curbing,  gut¬ 
tering,  sidewalks,  sewers  and  paving  16,100 
sq.yd.  various  streets,  to  Hogan  Constr.  Co., 
Exch.  Bldg.,  Memphis,  Tenn. :  14,000  ft. 
cable,  89  ornamental  posts,  etc.,  for  White 
Way  lighting  system,  to  Floyd  Electric  Co., 
Martin  Bldg.,  Birmingham,  Ala.  Noted 
Feb.  25. 

I,B.,  Monroe — City  Council,  grading,  curb¬ 
ing  and  sheet  asphalt  on  asphaltic  concrete 
paving  11  blocks  various  streets,  to  J.  J. 
Hamlter,  337  Wa.shlngton  St.,  Shreveport, 
$20,955.  Noted  Feb.  18. 

Tenn.,  Johnson  City  —  Bd.  City  Comrs., 
Municipal  Bldg.,  6  In.  concrete  paving 
various  streets,  to  Humbard  Constr.  Co., 
Empire  Bldg.,  Knoxville,  approximately 
$100,000.  Noted  Mar.  4. 

O.,  8t.  ClalrsvIIIe — Comrs.  Belmont  Co., 
concrete  paving  2  ml.  Belmont-Lamlra  Rd., 
16  ft.,  to  Miller  &  Fletcher,  St.  Clalrsville, 
$72,640. 

Michigan  —  State  Hy.  Dept,  at  office 
Comrs.  Clinton  Co.,  St.  Johns,  graveling 
31  ml.  A.  D.  Rd.  21,  to  J.  E.  Van  Dyne, 
Clare,  Mich.,  $32,012.  Noted  Mar.  18. 


Mich.,  Allegan — Allegan  Co.,  graveling  5 
mi.  A.  D.  Rd.  11,  12  ft.,  to  Armintrout 
Constr.  Co.,  Pullman,  $45,903.  Noted  Mar. 
25  under  "Michigan.” 

Mich.,  Flint — Genesse  Co.,  graveling  1.348 
mi  Belsay  Rd..  and  1  ml.  Irish  Rd.  and 
1.348  ml.  Belsay  Rd.,  to  G.  B.  Sculley, 
GxMJrich  $19,104,  1.243  ml.  Richfield  Rd., 
to  Halihan  &  I^rkin,  Flint  $9,424,  and 
3.341  ml.  Miller  Rd..  to  A.  Jeffrys,  1882 
Madison  Ave.,  Saginaw,  $98,301  :  and  con¬ 
crete  paving  6.486  mi.  Flushing  Rd.,  to 
H.  C.  Nelson,  Muskegon,  $203,330.  Grand 
total  $231,858. 

Mich.,  Jackson  —  Jackson  Co.,  grading, 
etc.,  5  ml.  Hanover  Rd.,  to  H.  A.  Drake  & 
Son,  Battle  Creek.  $22,079,  3.4  mi.  Waterloo 
Rd.,  to  A.  J.  I-aPorte,  Jackson,  $8,959  :  also 
graveling  3,39  mi.  Henrietta  Twp.  Rd.,  to 
W.  E.  Bowler,  Clare,  $19,921.  Grand  total 
$50  959 

lil.,  Chicago  —  South  Park  Comrs.,  57th 
St.,  and  College  Ave.,  paving  Grant 
I’ark  and  Lsike  Front  extension,  to  Amer 
Asphalt  Paving  Co.,  133  West  Wash- 
in^on  St.,  $93,342  :  repairing  asphalt  pave¬ 
ments  of  South  Park  system  to  R.  F.  Con¬ 
way  Co.,  844  Rush  St.,  approximately 
$250,000  :  resurfacing,  etc.  Soldiers  Field,  to 

T.  M,  White  Co.,  2828  Harding  St.,  $25,000. 
Grand  total  $368,324.  Noted  Feb.  25. 

HI.,  Decatur  —  Grading,  curbing  and  as¬ 
phalt  paving  7  blocks  East  Eldorado  St., 
40  ft.,  to  Birt  &  Driscoll,  Decatur,  $53,7  40. 
Engrs.  est.  $49,237.  Noted  Apr.  15. 

M’lsconsln  —  State  Hy.  Comn.,  Madison, 
concrete  paving,  etc.  127,149  sq.yd.  Meno- 
monie-Eau  Claire  Rd.,  Federal  Aid  Project 
381-A  and  B,  Dunn  and  Chippewa  Counties, 
to  P.  C.  Kroeck,  1,000  Humboldt  Ave.,  Mil¬ 
waukee.  $297,231  :  and  653  sq.yd.  Elk 
Mound-Eau  Claire  Rd..  Federal  Aid  Project 
381-C,  Eau  Claire  Co.,  to  Cast  Stone  Constr. 
Co.,  Eau  Claire,  $158,357. 

M'isconsln — State  Hy.  D^t.,  at  Div.  Of¬ 
fice  4.  Citizens  Natl.  Bank  Bldg.,  Wisconsin 
Rapids,  grading  and  graveling,  etc.,  6.25 
ml.  New  Lisbon-Sparta  Rd.,  Job  4937, 
Juneau  Co.,  tQ  Nelson,  Mullen  &  Nelson.  355 
Temple  Court  Bldg.,  Minneapolis,  Minn., 
$49,619 :  and  4.06  mi.  Kilbourn-Wisconsin 
Rapids  Rd.,  Federal  Aid  Project  394 -B, 
Wood  Co.,  to  A.  Mews,  Auburndale,  $45,- 
509.  Noted  Mar.  18. 

Wisconsin — State  Hy.  Dept.,  at  Office  4, 
Citizens  Natl.  Bank  Bldg.,  Wisconsin 
Rapids,  grading,  concrete  paving,  etc.,  38,- 
501  S(i.yd.  Federal  Aid  Project  4 4 2- A  and 

B,  Waupaca  Co.,  to  Morris  Martin  Co.,  Ber¬ 
lin.  $94,786.  Noted  Mar.  25. 

Wis.,  Beloit- — Bd.  Pub.  Wks.,  Type  "B" 
rein. -con.  paving  various  streets,  to  West¬ 
ern  Asphalt  Corp.,  Sioux  City,  la.,  $130,220. 
Noted  Apr.  8. 

Wis.,  Kacine — H.  A.  Nelson,  comr.  Pub. 
\\'ks.,  to  Western  Impvt.  Co.,  840  9th  St., 
improving  7  streets,  46,907  sq.yd.  concrete 
paving  at  $2.58  per  sq.yd.,  11,747  ft.  curb¬ 
ing  and  guttering  $0.90,  and  11,747  ft.  con¬ 
crete  guttering  $0.70;  and  to  J.  B.  Mc¬ 
Carthy,  1301  Maryland  Ave.,  Milwaukee, 
improving  5  streets,  9,107  ft.  concrete  curb¬ 
ing  and  guttering  at  $0,855,  and  guttering 
alone  $0.43.  Noted  Apr.  1. 

Wis.,  Shorewood  (Milv/aukee  P.  O.)  — 
T.  B.  Olson,  village  elk.,  concrete  p.aving, 
etc.  21,000  sq.yd.  various  streets,  to 
Kroening  Constr.  Co.,  39th  Ave.  and 
Mitchell  St.,  Milwaukee,  $66,246:  and  38,- 
500  sq.yd.  concrete  sidewalks  on  various 
streets,  to  E.  C.  Borst,  Port  Washington, 
$8,002.  Noted  Apr.  1. 

Wis..  Tomahawk  —  H.  G.  Bell,  city  elk., 
vibrolithic  concrete  paving  37,060  -sq.yd.  5th 
St.,  Tomahawk  and  Wisconsin  Aves.,  to  C. 
Ijotz,  1016  Grand  Ave.,  Wausau,  $69,314. 
Noted  Apr.  1. 

Wis.,  Wauwatosa  —  Bd.  Pub.  'Wks.,  A. 
Brigham,  secy.,  rein. -con.  paving  30,700  ft. 
North  Ave.,  to  Jacobus  &  Winding  Constr. 
Co..  1  State  St.,  $78,053.  Noted  Apr.  15. 

Wis.,  West  Bend — H.  AV.  Vroman,  div. 
engr.,  at  Office  2,  444  Milwa-ikee  St.,  Mil¬ 
waukee,  concrete  paving,  etc.  49,787  sq.yd. 
South  Germantown-West  Bend  Rd.,  to 
Simpson-Parker  Co.,  318  East  Franklin  St., 
Appleton,  $141,281.  Noted  Apr.  1. 

Wis.,  Whitellsh  Bay — Concrete  paving, 
etc..  13.400  sq.yd.  Washington  St.,  to  P. 

C.  Kroeck,  749  Maryland  Ave.,  Milwaukee, 
$33,192. 

Iowa — State  Hy.  Dept.,  Ames  (F.  A.  P. 
means  Fefleral  Aid  Project  and  P.  R.  P. 
means  Primary  Road  Project),  gravel  sur¬ 
facing  9.194  mi.  Boxholm  Rd.,  P.  R.  P.  30, 
Boone  Co.,  and  14.585  mi.  Junction-Polk  Co. 
line  Rd.,  F.  A.  P.  11  and  F.  A.  P.  265,  to 
H.  F.  Haden,  Bennington,  Neb.,  $13,515  and 
$48,044  respectively,  8.563  ml.  Oelweln- 
Bremer  Co.  line  Rd.,  P.  R.  P.  10  and  P. 
A.  P.  164,  Fayette  Co.,  to  W.  R.  Garland. 
New  Hampton,  $10,262,  5.021  ml.  New 

Hampton-Floyd  Co.  line  Rd.,  P.  R.  P.  19, 
P.  A.  P.  76  and  160,  Chickasaw  Co.,  to  C. 
R.  Thompson,  Shell  Rock,  $5,696,  11.381  ml. 
Manly  Rd.,  P.  R.  P.  9  and  F.  A.  P.  268-A, 
also  I  mi.  in  town  of  Manly,  and  5.42  ml. 


Northwood-Lake  Mills  Rd.,  P.  R  •  u.r 
and  F.  A.  P.  216,  Worth  Co.,  to  L  (  k-i„ 
ball.  Clear  Lake,  $10,579  and  $6 
spectively:  grading  5.689  mi.  Au  nvilil 
Rd..  P.  R.  P.  5  and  F.  A.  P.  274-A  nd 
Butler  Co.,  to  S.  Caldwell,  Omah;t  wt.*' 
$15,154,  4.575  mi.  Charlton  Rd.,  1‘ 

8,  F.  A.  P.  63,  Lucas  Co.,  to  J.  H  .iiliHr’ 
Monroe.  $27,287,  4.592  mi.  Loveland  i  .rri 
son  Co.  line  Rd.,  P.  R.  P.  6,  F.  A.  P  C.,.  ;' 
Pottawattamie  Co.,  to  E.  J.  Wilson,  i  ■ 

Neb.,  $20,971,  0.419  mi.  P.  R.  P.  1,  i-  \  t 
265,  Warren  Co.,  to  J.  Stark  &  c  .  p,., 

Moines,  $5,523,  and  0.5  mi.  road  al 
JuveniD  Home,  at  Toledo,  State  Prnj-  ,'t  in 
to  Harris  &  McCoy,  Tama,  $1,846 
total  $165,233.  Noted  Apr.  1.  ^ 

Is.,  Anamosa — Jones  Co.,  to  Laiiii.n-aut 
Bros.,  Peters  Trust  Bldg.,  Omaha.  NV),' 
grading  7.112  mi.  road  north  and  s-  ith  of 
Olin,  133,830  cu.yd.  excav.  at  $(•:; 
cu.yd.,  1,075  cu.yd.  solid  rock  exr  ,  ,  j-> 
and  922  cu.yd.  loose  rock  excav.  $1. 

Mar.  25. 

la..  Cedar  Rapids  —  Grading,  cdrliine 
guttering  and  7  in.  concrete  paving 
sq.yd.  Bowling  St.,  to  Hahn  ('on.'dr  r,,' 
12th  Ave.  and  South  10th  St.,  .571’ 
Noted  Mar.  4. 

Is.,  Cedar  Rapids — For  2  in.  asphaltic 
concrete  resurfacing  30,200  sq.yd.  various 
street.s,  to  Ford  Paving  Co.,  210  2nd  .\ve 
$41,035.  Noted  Mar.  18. 

la.,  Des  Moines — Brick  on  present  on- 
Crete  asphalt  filler  resurfacing  25,397  s.iyd 
various  street.s,  to  Wright  Constr.  Cn,  211 
Flynn  Blk.,  $48,000. 

la.,  Dubuque  —  Auditor  Dubuque  On 
gravel  surfacing  22.825  mi.  Cascade  - 1  lubu- 
que  Rd.,  11  mi.,  to  l'hlrich-Pale\  o,,., 
Dubuque,  $31,000;  and  balance,  to  Inter- 
State  Constr.  Co.,  Swea  City,  $:i2,tni0 
Noted  Mar.  25. 

la.,  Logan  —  Harrison  Co.,  grading 
Federal  Aid  Project  138,  329,  607  •  u.vd 
excav.,  210,170  sta. yd.  overhaul,  ete ,  to 
G.  W.  Condon,  514  Federal  Reserve  Bldg., 
Omaha,  Neb.,  $48,000.  Noted  Mar.  25. 

la..  New  Sharon— Grading,  curbing  and 
asphaltic  concrete  paving  11  lalocks  various 
streets,  to  Western  Asphalt  Paving  Co..  1st 
and  Nebraska  Sts.,  Sioux  City,  at  $2.U4 
per  sq.yd.  Noted  Feb.  4. 

la,,  rieasantvllle — Grading,  curbing  and 
2J  In.  brick  on  concrete  paving  6,0on  sq  vd. 
streets  in  business  district,  to  Aniodno 
Paving  Co.,  1420  Woodland  St.,  Des  Moines. 
Noted  Sept.  17. 

la.,  Rockwell  Clt.v — Auditor  Calhoun  Co., 
gravel  surfacing  17  mi.  various  roads,  to 
A.  R,  Eno,  Havelock.  Noted  Mar.  25. 

la.,  Waiikon  —  Allamakee  Co.,  crtished 
stone  surfacing,  etc.  13,979  cu.yd.  Fed.-ml 
Aid  Project  170,  to  G.  E.  Sargent  Co., 
Hampton,  $29,883. 

Minn.,  St.  Paul — A.  E.  Eggert,  city  pun  h. 
agt.,  concrete  paving  Hamline  Ave.  between 
Hewitt  and  I  niversity  Aves.,  and  oil  as¬ 
phalt  paving  Burr  St.  between  Collins  and 
Jenks  Sts.,  to  Hanlon  &  Okes,  1501  Mer¬ 
chants  Natl.  Bank  Bldg.,  $32,642  and  $:;7,- 
643  res|iectively.  Noted  Apr.  15. 

Minn..  M'Inona  —  G.  W.  Hofmann,  city 
reedr.,  brick  on  concrete  paving,  etc.  12 
blocks  various  streets,  to  Hanlon  &  oke.s, 
1501  Merchants  Bank  Bldg.,  St.  Paul,  $il,- 
000. 

Kan.,  Herington — For  3  in.  vertical  fibre 
brick  on  5  in.  concrete  paving  and  highway 
section  on  East  Trapp  St.,  to  Tripp,  (h  iger 
&  Rutherford,  Herington  $44,463.  Noted 
Feb.  4. 

Kan.,  Hoxie — Sheridan  Co.,  grading,  etc., 
2.424  mi.  Federal  Aid  Project  318-A,  to  E. 
M.  King,  Hill  City,  $11,360;  culverts  to 
Northwestern  Constr.  Co.,  Hoxie,  $4,944  ; 
and  bridges,  to  C.  Beardsley,  Lebanon,  $17,- 
271.  Grand  total  $33,575.  Noted  Mar.  11. 

Kan.,  Independence  —  Montgomery  Co. 
will  surface  with  bituminous  macadam 
1.191  ml.  Havana-Niotaze  Rd.,  18  ft.,  by- 
day  labor.  H.  K.  Hibbard,  Independence, 
engr.  Noted  Mar.  4. 

Kan..  lola — lola  Co.,  concrete  surfacing, 
etc.,  4.036  mi.  Federal  Aid  Project  32S-.-\, 
also  bridges  on  same  road,  to  Thogmartin 
&  Sons,  Ft.  Scott,  $115,197  and  $4,702  re¬ 
spectively.  Noted  Mar.  4. 

Kan.,  Lamed— Clerk  Pawnee  Co.,  sand 
clay  surfacing  7.918  ml.  Federal  Aid  Preji-ct 
295-A,  to  J.  W.  Gaston,  learned,  $34.1''9; 
culverts  on  same  road,  to  Shuss  &  Hend>T- 
son.  Lamed,  $7,852.  Noted  Mar.  4. 

Kan.,  Newton — Harvey  Co.,  grading  and 
concrete  paving  42,800  sq.yd.  Federal  .\id 
Project  329-A,  to  Luttjohann  Bros.  &  Phil¬ 
lips,  Topeka,  $103,784.  Noted  Mar.  Ix 
Kan.,  Oskaloosa — Jefferson  Co.,  concrete 
paving  6.948  mi.  Federal  Aid  Project  227-.\. 
and  0.506  ml.  Federal  Aid  Project  229-.\, 
to  Amer.  Paving  Corp.,  1325  Grace  St., 
Omaha,  Neb.,  $171,603  and  $13,903  respec¬ 
tively.  Noted  Mar.  4. 

Kan.,  Ottawa  —  Franklin  Co.,  to  A.  L. 
Cook,  Ottawa,  grading  5.057  ml.  Federal 
Aid  Project  280-C  $21,506,  5.891  ml.  Sect.  D 
same  project  $9,610,  and  9.316  ml.  Sects. 
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I  and  Roads  (Continued) 

I  13  Federal  Aid  Project  289  $60,121 ; 

.  li  Constr.  Co.,  Osage,  culverts  on 
i,..,  Federal  Aid  Project  280  $6,941, 

-•  t’  O  same  project  $8,121,  on  Sect.s. 

?)  i  t  K  Federal  Aid  Project  289  $14,917; 
t,.  r '  Ker  &  L«wi8.  Ottawa,  bridges  on  Sect, 
r  r.  ieral  Aid  Project  280  $2,019.  Grand 
IritT-  fU’3.235.  Noted  Mar.  4. 

N.  t  ranka — Dept.  Pub.  Wka,  State  House, 

I  ill' '  In  (F,  A.  P.  means  Federal  Aid 
rroj.Tt)  to  E.  Bowker,  Kearney,  2  in. 
^riwl  surfacing  2.7  mi.  Minden-Newark 
Hii  (■’  \  P.  196,  Kearney  Co.  $3,502,  and 
o  s  mi'  same  road,  F.  A.  P.  283-A,  $721,  to 
Yant  Constr.  Co.,  905  Omaha  Natl.  Bank 
Hirte  »)maha,  0.521  ml.  Orleans-Oxford 
ltd  F  A.  P.  240A,  $1,312,  3.4  mi.  Alma- 
Orl-'ank  Rd.,  F.  A.  P.  71,  $6,614,  3  mi. 
same  road,  F.  A.  P.  71-D  $5,565,  all  in 
Harlan  Co. :  to  E.  W.  Kolterman,  1805 
DodcB  St..  Omaha,  grading  13  mi.  Ravenna- 
Orand  Isiand  Rd.,  F.  A.  P.  276-B,  Buffalo 
I'o  117.754,  7.4  mi.  Doane-Parks  Rd.,  F.  A. 

7(-A.  Dundy  Co.  $14,686,  to  A.  C.  Lund, 
Kearney,  21.6  mi.  D.  L.  D.,  F.  A.  P.  7-C, 
Adams  Co.  $38,643,  to  Dundy  County, 
Henec'kleman,  1.5  mi.  Max-Doane  Rd.,  F.  A. 

I>  41-H,  Dundy  Co.  $2,835,  to  Stevens 
Bros  St.  Paul,  Minn.,  7.4  ml.  Doane-Parks 
Kd  F.  A.  P.  74-A,  Dundy  Co.,  $12,427  ;  to 
Koehler  Lumber  &  Coal  Co.,  Sterling,  3 
in  cravel  surfacing  10  ml.  Hebron-Nelson 
Rd  F.  A.  P.  164-B,  $29,174,  and  4  ml. 
same  road  F.  A.  P.  164-C,  $11,793,  both  in 
Nuckolls  Co.,  to  Allied  Contractors,  Inc., 
1803  Douglas  St.,  Omaha,  0.6  mi.  Kearney- 
Pleasanton  Rd.,  F.  A.  P.  73-B,  Buffalo  Co. 
$8<i6  13  mi.  Ravenna-Grand  Island  Rd.,  F. 
A  P  276-B,  $36,866,  corrugated  culverts  on 
same  road  $3,616,  and  constructing  willow 
mattress.  Niobrara  Bridge,  on  F.  A.  P. 
280-H,  Knox  Co.,  $4,792  ;  to  Artificial  Stone 
Co  Bruning,  guard  rail  on  Ravenna-Grand 
Bland  Rd.,  F.  A.  P.  276-B,  $2,614,  on  2.7 
mi  Niobrara-MonaWl  Rd.,  F.  A.  P.  280-C, 
Bovd  Co.  $2,433,  and  concrete  culverts  on 
6  2'  mi  Ord-Arcadia  Rd.,  F.  A.  P.  193-B, 
Valiev  Co.,  $6,776  ;  to  R.  Cuming.  Kearney, 
grading  0.8  mi.  Kearney-Newark  Rd.,  F. 
A  P  283-A,  Kearney  Co.  $2,740,  to  Pater¬ 
son.  Shirley  &  Gunther,  1411  W.  O.  W. 
Bldg,  Omaha,  13.6  mi.  Bartlett-Spalding 
Rd..  F.  A.  P.  59-A,  Wheeler  Co..  $62,488; 
ami  to  Bump  Constr.  Co.,  Prairie  View, 
Kan.,  grading,  and  corrugated  culverts  on 
1.5  mi.  Max-Doane  Rd.,  F.  A.  P.  41-B, 
Dundy  Co.,  $19,974.  Grand  total  $288,221. 
Noted  Feb.  4. 

Nehraska — State  Hy.  Dept.,  Lincoln,  (P. 
.1.  I*,  means  Federal  Aid  Project),  to  Yant 
Constr.  Co.,  905  Omaha  Natl.  Bank  Bldg., 
Omaha,  3  in.  gravel  surfacing,  etc.,  11.2 
mi.  road  from  Blair  north,  F.  A.  P.  23, 
Washington  Co.  $29,246,  0.7  mi.  Greenwood 
Rd  ,  F.  A.  P.  107-E,  $2,199,  3.7  ml.  Auburn- 
Johnson  Rd.,  F.  A.  P.  116-A,  Nemaha  Co. 
$9,282,  2  mi.  road  from  Eagle  west,  F.»A. 
p.  133-C,  $5,243,  and  6.5  mi.  Eagle-Elm- 
wood  Rd.,  F.  A.  P.  15S-A,  $17,206,  all  fore¬ 
going  Cass  (jo.,  to  Dobson  A  Robinson,  Lin¬ 
coln,  12  mi.  Homer-Walthlll  Rd.,  F.  A.  P. 
49-C,  Thurston  Co.  $30,463,  to  Allied  Constr. 
Co.,  Inc.,  1803  Douglas  St.,  Omaha,  3  mi. 
Milford-Dorchester  Rd..  F.  A.  P.  55-A  and 
B,  $8,781,  5  ml.  Frlend-Exeter  Rd.,  F.  A. 
P.  55-C,  $15,219,  all  in  Saline  Co..  0.1  ml. 
Pawnee  City  Rd.,  F.  A.  P.  97-B,  Pawnee  Co. 
$2,920,  and  to  Abel  Constr.  Co.,  318  Ter¬ 
minal  Bldg.,  Lincoln,  9.7  ml.  Syracuse- 
Palmyra  Rd..  F.  A.  P.  133-F,  Otoe  Co.  $32.- 
164.  to  Central  Bridge  &  Constr.  Co., 
Wahoo,  grading,  2  in.  gravel  surfacing,  etc., 
1  mi.  Ceresco-Cutolt  Rd.,  F.  A.  P.  27-C, 
Sanders  Co.  $12,214,  and  8.2  ml.  Wahoo- 
Yntan  Rd.,  F.  A.  P.  235-C,  Saunders  Co. 
$48,590  ;  to  Peterson,  Shirley  &  Gunthei\ 
1411  W.  O.  W.  Bldg.,  Omaha,  grading,  6.7 
mi.  Yankton  Bridge-Fordyce  Rd.,  F.  A.  P. 
72-C,  Cedar  Co.  $25,029,  to  J.  W.  Wachtler, 
5042  Jones  St.,  Omaha,  9.7  mi.  Syracuse- 
Palmyra  Rd.,  F.  A.  P.  1S3-F,  Otoe  Co.  $25,- 
873,  12.46  ml.  Fairbury-Westem  Rd.,  F.  A. 
P.  247-A,  Jefferson  Co.  $27,301,  and  6.1 
mi.  Unlon-Elmwood  Rd.,  F.  A.  P.  256-A, 
('ass  Co.  $17,448,  to  G.  W.  Condon,  514 
Federal  Reserve  Bank  Bldg.,  Omaha,  8.4 
mi  Milford-Dorchester  Rd.,  F.  A.  P.  134-B, 
Seward  Co.  $18,322,  and  to  D,  C.  Condon, 
5412  Florence  Blvd.,  Omaha,  12.9  ml.  Fre- 
mont-Hooper  Rd.,  F.  A.  P.  263-B,  Dodge 
Co.,  $16,233 ;  to  Thlesen  Bros.  &  Estel,  Os- 
tnondi.  grading  14.7  mi.  F.  A.  P.  268-A, 
I'lerce  Co.  $27,917,  and  7.6  ml.  F.  A.  P. 
2.0-A.  Dixon  Co.  $23,443;  to  Metz  Constr. 
Co..  Springfield,  guard  rail  on  8.4  Milford- 
Dorchester  Rd.,  F.  A.  P.  134-B,  Seward 
Co.  $2,714,  12.46  ml.  Fairbury-Westem  Rd., 
!•  A.  P.  247-A,  Jefferson  Co.  $4,434,  12.9 
mi.  Fremont-Hooper  Rd.,  F.  A.  P.  263-B, 
i’'«dge  Co.  $3,013,  culverts  and  guard  rail 
87  mi.  Syracuse-Palmyra  Rd.,  F.  A.  P. 
l  '_3-F.  Otoe  Co.  $10,008,  and  culverts  on 
'  ml.  Waterbury- Allen  Rd.,  F.  A.  P. 
;7rt-A.  Dixon  Co.  $16,860,  and  6.1  ml. 
T  nion-Elmwood  Rd.,  F.  A.  P.  256-A.  Cass 
Co.  $6,386  ;  to  Interstate  Constr.  Co.,  Falr- 


bury,  bridges  and  corrugated  culverts  on 
12.46  mi.  Falrbury- Western  Rd.,  F.  A.  P. 
247-A,  Jefferson  Co.  $10,154,  and  11.9  ml. 
Chester-Hebron  Rd.,  F.  A.  P.  241-A.  Thayer 
Co.  $6,391.  also  bridge  on  same  road  $5,535  ; 
to  Standard  Bridge  Co.,  1302  City  Natl. 
Bank  Bldg.,  Omaha,  1  bridge  on  F.  A.  P. 
1S4-B,  Seward  Co.  $4,350.  3  bridges  on  F. 
A.  P.  263-B,  Dodge  Co.  $14,875,  and  2  on 
F.  A.  P.  270-A,  Dixon  Co.  $8,296  ;  to  Ne¬ 
braska  Constr.  Co.,  Lincoln,  4  bridges  on  F. 
A.  P.  268-A.  Pierce  Co.  $14,202.  Grand 
total  $515,106.  Noted  Feb.  4. 

Neb..  McCook — Warrenlte  bitulithic  pav¬ 
ing  55,143  sq.yd.  various  streets,  to  Allied 
Contractors,  Inc.,  1803  Douglas  St.,  Omaha, 
at  $2.34  per  sq.yd. 

North  Dakota  —  State  Hy.  Comn.,  Bis¬ 
marck,  (F.  A.  P.  means  Federal  Aid  Proj¬ 
ect) ,  grading  and  concrete  paving  15.026  mi. 
F.A.P.  288-A,  Bottineau  Co.,  to  Sc-hultz 
Bros.,  Bowbelis,  $56,737  ;  grading  17.243  mi. 
F.A.P.  291-A,  ^nson  (jo.,  to  Steig  &  Olson, 
Esmond,  $42,562;  grading,  graveling,  etc. 
7.096  mi.  F.A.P.  316,  McLean  Co.,  to 
Stanley  Bros.,  St.  Cloud,  Minn.,  $21,061  ; 
concrete  paving  same  road,  to  J.  J.  Rue  & 
Sons,  Bismarck  $6,547  ;  grading  11.75  mi. 
F.A.P.  317  McLean  Co.,  to  H.  J.  Hawley, 
Trail  City,  S.  D.,  $35,564  ;  and  graveling 
11.934  mi.  F.A.P.  209,  Sheridan  Co.,  to  Win 
Coman,  Goodrich,  $15,086.  Grand  total 
$177,557.  Noted  Mar.  18  and  25. 

North  Dakota  —  State  Hy.  Comn.,  Bis¬ 
marck,  grading,  etc.,  42.916  cu.yd.  Federal 
Aid  Project  311-B,  Towner  Co.,  to  J. 
Coghlan,  St.  John,  $27,000.  Noted  Mar.  18. 

North  Dakota — State  Hy.  Dept.,  Bismarck, 
improving  Federal  Aid  Project  288-A,  88,- 
957  cu.yd.  grading,  etc.,  to  Schultz  Bros., 
Bowbelis,  $50,737  ;  and  70,546  cu.yd.  State 
Highway  north  and  south  from  Westhope 
to  Stevens  Bros.,  612  Endicott  Bldg.,  St. 
Paul,  Minn.,  $52,880.  Noted  Mar.  18. 

Mo.,  Milan  —  J.  T.  Moorehead.  city  elk., 
City  Hall,  grading,  vibrated  concrete 
paving,  etc.  8,040  sq.yd.  3rd  St.,  to  Hanibal 
Constr.  Co.,  Hanibal,  $26,229.  Noted 
Mar.  18. 

Mo.,  St.  Louis  —  Grading,  curbing,  as¬ 
phaltic  concrete  paving,  etc.  streets  In 
woodland  Park  Subdivision,  to  W.  H. 
Smith-Nelson,  Cunllff  Co,,  110  North  7th  St. 
$40,000. 

Mo.,  Pnionvllle — C.  B.  Calhoun,  city  elk., 
City  Hall,  6  in.  vibrated  concrete  iwiving, 
etc.  Grant,  7th,  16th,  Main  and  17th  Sts., 
to  Reed  &  Wheelock,  Clay  Center,  Kan., 
$34,023.  Noted  Mar.  18. 

Arkansas  —  State  Hy.  Dept.,  Little  Rock, 
grading  and  double  bituminous  surfacing, 
etc.  55,367  sq.yd.  Plumbersville-Springfleld 
Rd.,  Federal  Aid  Project  79.  to  Mobley 
Constr.  Co.,  Morrilton,  $42,970;  overhead 
crossing  Missouri  Pacific  R.R.  near  Canaan, 
Federal  Aid  Project  191-D,  Lee  Co.,  to 
J.  F.  Mullins,  1818  Chestnut  St.,  Pine  Bluff, 
$10,052.  Noted  Mar.  25. 

Ark.,  Osceola — Mississippi  Co.,  warrenlte 
on  silica  surfacing  18  mi.  and  gravel  sur¬ 
facing  17  ml.  various  roads  in  Osceola- 
Little  River  Rd.  Dlst.  1,  to  Southern  Mate¬ 
rial  &  Constr.  Co.,  Southern  Trust  Bldg., 
Little  Rock,  $770,000. 

Texas  —  State  Hy,  Comn.,  H.  Moseley, 
chn.  Austin,  double  bituminous  surface 
treatment  on  8  in.  macadam  paving  14.23 
mi.  State  Highway  72,  Federal  Aid  Proj¬ 
ect  373-B,  Unit  2,  Lavaca  Co.,  18  ft.,  to 
Smith-Boyette  Co.,  Bryan,  $270,124.  Engra. 
eat.  $290,000.  Noted  Mar.  25. 

Tex.,  Hereford — For  4  In.  reln.-con.  pav¬ 
ing  40  blocks  various  streets,  to  Jordan 
Constr.  Co.,  Plainview,  approximately  $53.- 
000.  Noted  Mar.  11. 

Tex.,  Hoaston — Brick  paving  Harrisburg 
Blvd.  from  Preston  Ave.  Tunnel  to  Mely 
St.,  to  Thurber  Constr.  Co.,  401  Zindler 
Blvd.,  $67,844. 

Tex.,  Houston — Harris  Co.,  brick  paving 
Harris  Blvd.  from  Preston  Ave.  Tunnel  to 
Melby  St.,  to  Thurber  Constr.  Co.,  401 
Zindler  Bldg.,  $67,846.  Engra  est.  $70,000. 

Tex.,  Richmond — Fort  Bend  Co.,  1  in. 
rock  asphalt  on  6  in.  concrete  paving  15.14 
mi.  State  Highway  3,  Federal  Aid  Project 
326,  Unit  2,  to  M.  M.  Craven  &  Son.  Mis¬ 
souri  City,  $455,219.  Engrs.  est.  $480,000. 

Tex.,  San  Antonio — Curbing  and  asphalt 

Saving  10  blocks  Buena  Vi8ta-I»s  Moras  to 
lurray  Sts.,  35  ft.,  to  Uvalde  Rock  a.sphalt 
Co.,  c/o  Frost  Natl.  Bank  Bldg.,  approx¬ 
imately  $50,000 ;  also  10  blocks  Buena 
Yista-between  Medina  and  Ix>s  Moras  Sts., 
to  Alamo  Paving  Co.,  321  Dawson  SL, 
approximately  $50,000. 

Tex.,  Tyler — For  2$  in.  brick  on  4  In.  con¬ 
crete  paving  14,718  sq.yd.  various  streets, 
to  D.  B.  Taliaferro  Constr.  Co.,  Sherman, 
approximately  $3.20  per  sq.yd. 

Okla.,  Lawton  —  Grading  and  concrete 
paving  11,000  sq.yd.  11th  and  5th  Sts.,  to 
Conn^ly  Bros.  Co.,  El  Reno,  $57,118.  Engrs. 
est.  $65,117. 

Okla..  Tulsa — City  (e.  e.  means  engineers 
estimate),  grading  and  concrete  paving  24,« 
116  sq.yd.  streets  in  Impvt.  Dlst.  700,  to 


Tibbets  &  Pleasant,  209  North  Nogales  St.. 
$74,924  e.  e.  $81,400,  12,850  s.|.yd.  Dlst.  704 
and  grading  and  sheet  asphalt  paving  6,130 
sq.yd.  Dlst.  703,  to  Standard  Daving  t'o., 
1732  East  3rd  St  ,  $41,951  and  $34,127  re¬ 
spectively.  e.  e.  $42,700  and  $36,200  res|>ec- 
tively.  9.810  sq.yd.  Dist.  701  and  5,640  s<j. 
yd.  Dist.  702,  to  H.  L.  Cannadav.  1122 
South  la-wis  St..  $47,444  and  $28,067  re¬ 
spectively,  e.  e.  $49,500  and  $30,000  resi>ec- 
tively.  Grand  total  $276,513. 

Okla.,  Tulsa — For  7  in.  concrete  paving 
19,881  sq.yd.  Paving  Dist.  74.  to  Tibivts 
&  Pleasant,  Inc.,  229  North  Nogales  St.. 
$74,930. 

Idaho-— State  Hy.  Comn.,  Boise  City, 
bituminous  concrete  paving  9.481  mj.  Yel¬ 
lowstone  Park  Highway,  Bingham  Co.,  to 
Gibbons  &  Reed  Co..  Kearns  Bldg.,  Salt 
Lake  ('ity,  I’tah.  $153,754. 

Washington — State  Hy.  Comn.,  Olympia, 
rein. -con.  paving,  etc.  7.02  mi.  State  Rd.  1, 
la'Wis  Co.,  to  Norris  Bros.,  Burlington. 
$169,816  :  grading,  etc.  3.5  mi.  same  road, 
to  Hendricks  &  Olsen.  Chehalis,  $22,974  ; 
crushed  ro<’k  surfacing,  etc.  4,500  cu.yd. 
State  Rd.  2,  Douglas  Co.,  to  (^henault  & 
Wagner,  331  Couch  St..  Portland.  Ore., 
$7,605,  4,000  cu.yd.  State  Rd.  2.  Grant  and 
Lincoln  Counties.  ti>  Triangle  Constr.  Co., 
1220  Ide  Ave.,  Spokane  $7,680;  crushed 
gravel  surfacing,  etc.  4.20J  cu.yd.  State  Rd. 
10,  Chelan  Co.,  to  Cole  &  Strong,  Orovllle. 
$4,830;  concrete  paving,  etc.  49,000  s<j.yd. 
Federal  Aid  Project  140-B.  Walla  Walla 
and  ('’olumbia  Counties,  to  Clifton.  A|>|)le- 
gate  &  Tf>ole,  P.  O.  Box  162,  Spokane,  $122.- 
992;  grading,  etc.  116,300  cu.yd.  State  Rd. 

3,  IValla  Walla  Co.,  to  H.  C.  Boyer,  ^tario. 
Ore.,  $36,850.  Grand  total  $372,747.  Noted 
Mar.  25. 

Washington — State  Hy.  Comn.,  Olympia 
(8.  R.  means  State  Road),  crushed  rock 
surfacing,  etc.  Federal  Aid  Project  157-A, 
S.R.  3  north  and  -south  from  Dayton, 
Columbia  Co.,  to  Myers  &  Ooulter,  607 
Cherry  St..  Port  Angeles.  $101,430.  8,000 
cu.yd.  S.R.  3,  Stevens  Co.,  to  F.  R.  Hewett, 
2415  M.anito  Blvd.,  Spokane  $.5,120.  8,210 
cu.yd.  S.R.  8,  Klickitat  and  Yakima  Coun¬ 
ties.  to  Triangle  Constr..  Co.,  1220  Ide 
Ave..  Spokane  $13,821,  13,000  cu.yd.  S.R. 

2,  east  and  west  from  Davenport,  and  about 
5  ml.  S.R.  22  north  from  Davenport,  Lincoln 
Co.,  to  Payne  &  Doust,  405-406  Lindell 
Bldg.,  Spokane,  $16,335  ;  crushed  pravel 
surfacing  5,000  cu.yd.  S.R.  3,  Benton  Co.,  to 
Campbell  Constr.  Co..  Sunnv.side,  $10,911; 
and  concrete  paving,  etc.  60,000  sq.yd.  S.R. 

3,  Benton  Co.,  to  J.  H.  Collins  &  Co.,  P.  O. 
Box  56,  Couer  D'Alene,  Idaho.  $141,884. 
Grand  total  $289,501.  Noted  Mar.  18. 

Wash.,  Taroma  —  City  Council,  paving 
South  G  St.  between  38th  and  48th  Sts., 
and  4Sth  St.  between  G  St.  and  Park  Ave., 
to  Gallucl  &  Mllone,  Tacoma,  $36,089. 
Engra.  est.  $45,222. 

Wash.,  Taroma  —  Grading,  gravel  sur¬ 
facing,  etc.,  Portland  Ave.  L.I.D.  678,  to 
Harrison  Bros.,  3661  East  B  St  .  $27,809. 

Wash.,  Seattle  —  Improving  Juneau  St. 
et  al.,  to  F.  Arcorace,  8423  48th  Ave.  S., 
$26,218.  Noted  Apr.  8. 

Wash.,  Seattle — Bd.  Pub.  Wks.,  grading, 
etc.  35,000  sq.yd.  Alaska  St.,  to  J.  Otteson 
Co..  2523  32nd  Ave.  S..  $29,555.  Noted 
Apr.  15. 

Oregon — State  Hy.  Comn.,  Olympia,  grad¬ 
ing,  etc.,  7.3  ml.  Point  Corvallis  Sect. 
Corvallls-Newport  Highway,  Benton  Co.,  20 
ft.,  to  State  Constr.  Co.,  Albany,  $36,439. 

California — State  Hy.  Comn.,  Sacramento, 
grading,  bituminous  macadam  paving,  etc. 
at  Chalk  Hill,  I.,os  Angeles  Co.,  to  H.  A. 
McCray,  129  West  2nd  St.,  I.os  Angeles 
$44,518.  Engrs.  est.  $57,960.  Noted  Apr.  1, 

Calif..  Loo  Angeles — Bd.  Pub.  Wks.,  grad¬ 
ing.  asphalt  and  concrete  paving,  etc.,  Isabel 
St.,  to  R.  Curtis  Paving  Co.,  Inc.,  2440 
East  26th  St.,  $16,856  ;  also  sheet  asphalt 
paving,  etc.,  Wilmington  Blvd.  between  S 
and  B  Sts.,  etc.,  to  Thurston  &  McGovern, 
$93,229.  Noted  Apr.  8. 

Calif.,  Los  Angeles — Bd.  Pub.  Wks., 
grading,  6  and  8  In.  concrete  paving  Rad¬ 
ford  Ave.  between  Clyboum  and  San 
Fernando  Rd.,  to  J.  Martin,  789  Lyon  St., 
$26,870.  Noted  Apr.  8. 

Calif.,  Angeles  —  Lon  Angelen  Co., 

curbing,  guttering,  walks  and  disintegrated 
granite  paving  portion  of  Alameda  St.,  etc., 
Co.  Impvt.  342,  to  J.  M.  Shull,  Riverside, 
$35,535.  Noted  Apr.  8. 

Calif.,  Palo  Alto  —  Grading  and  paving 
Califoynl*.  Nevada,  Cowper  Sts.,  etc.,  to 
Warren  Constr.  Co..  28th  and  Poplar  Sts., 
Oakland.  $45,905.  Noted  Apr.  8. 

Calif.,  San  Diego — Common  Council,  con¬ 
crete  curbing,  sidewalks,  and  li  In.  as¬ 
phaltic  concrete  on  4  in.  concrete  pavlM 
114,912  sq.ft.  Louisiana  St.  between  El 
Cajon  and  Adams  Aves.,  to  G.  R.  Daley, 
4430  Boundary  St.,  $33,689.  Noted  Apr.  t. 

Calif.,  Santa  Monica  —  City  Council,  to 
Kneen  Paving  Co.,  Dudley  Blk.,  improving 
Colorado  Ave.,  582,283  sq.ft,  grading  at 
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$0,065  per  sq.ft.,  426,131  sq.ft.  Warrenite 
bitulithfc  paving  $0,199,  etc.  Noted  Apr.  8. 

B.  C.,  West  Vancoover — Bituminous  con¬ 
crete  vfidening  and  5  ft.  sidewalks  on  3  mi. 
Marine  Dr.,  to  Cotton  Co.,  Ltd.,  False  Creek 
Yards,  Vancouver,  $43,000.  Noted  Feb.  18. 


Buildings — Commercial 


Proposed  Work 


N.  H.,  Rorhester — STORE,  OFFICE  and 
AI’ARTMENT — Rochester  Realty  Co.,  c/o 
Dow,  Harlow  &  Kimball,  archts.,  184 
Roylston  St.,  Boston,  Mass.,  having  pre¬ 
liminary  plans  prepared  3  story  and  base¬ 
ment,  brick  and  limestone  8n)re,  office  and 
apartment,  inch  lighting  plant.  To  exceed 

$l.'>tl,(MI(l. 

Mass.,  Arlington  (hr.  Boston) — APART¬ 
MENT — laickeland  Apartment  Trust,  c/o 
W.  A.  Muller,  55  Kilby  St.,  Boston,  having 
sketches  made  by  Gay  &  Proctor,  284 
Roylston  St.,  Boston,  (2  units)  3  story  and 
basement,  brick,  Massachusetts  Ave.  $250,- 
000. 

Mass.,  Boston — APARTMENT — H.  F.  Es- 
terbrook,  3."i2  Harvard  St.,  Cambridge,  hav¬ 
ing  sketches  made  by  G.  N.  Jacob.s.  4  Park 
St.,  9  or  10  story  and  ba.sement,  brick,  steel 
and  concrete,  264  Beacon  St.  To  exceed 
$150,000. 

Muss.,  Boston  —  FIRE  STATION  —  City, 
Fire  Dept.,  60  Bristol  St.,  having  revised 
plans  prepared  by  J.  M.  Gray,  175  High 
St.,  3  story,  brick,  limestone  and  granite, 
plain  foundation.  Rway.,  Shawmut  Ave.  and 
Warrenton  St.  $345,000. 

Mass.,  Boston— OFFICE,  etc. — Fort  T’oint 
Building  Trust,  c/o  M.  C.  Burton,  1  Fed¬ 
eral  St.,  having  sketches  made  by  Blackall. 
t'lapp  &  Whlttemore,  31  West  St.,  13  stor.v, 
160  X  235  ft.,  brick,  steel  and  concrete,  of- 
li(v  and  light  manufacturing  building. 
Congress  St.  and  Fort  Point  Channell. 
$2,000,000. 

Mass.,  Boston — STORE  and  OFFICE — 
t'arlin  &  Cherney.  333  Washington  St..  Bos¬ 
ton,  having  sketches  made  by  G.  N.  Jacobs, 
4  Park  St.,  9  story  and  basement,  60  x  75 
ft.,  brick,  concrete  and  steel,  39-49  I’ortland 
St.  $2(Mt,0o0. 

Mass.,  Fall  River — OFFICE  and  STORE 

-M.  T.  Hudner,  180  South  Main  St.,  having 
(ilans  i)repared  by  E.  Marvel,  209  Bedford 
St.,  brick  and  steel.  South  Main  St. 
$200,000. 

Mass.,  fJ  reenflebi — HOSPITAL — Frank¬ 
lin  Co.  Pub,  Hospital,  c/o  Kendall,  Taylor 
A:  Co.,  archts.,  142  Berkley  St..  Boston,  hav¬ 
ing  preliminary'  plans  prepared  3  story  and 
bas«-ment.  brick  and  stone,  plain  founda¬ 
tion,  High  St.,  here.  $150,000  or  more. 

Muss..  Marlboro — STORE  and  OFFICE — 
S.  A.  Singer,  333  Washington  St.,  Boston, 
ha  Ing  sketches  made  by  F.  A.  Nor<Toss,  46 
Comhill,  Boston.  3  story  and  basement, 
brick  plain  foundation,  175-177  Main  St. 
$165,000. 

f'onn..  Hartford  —  ADMTNISTR.VTION — 
Hartford  tlas  Light  Ct>.,  E.  E.  Eysenbach, 
viee-pres.  and  genl.  mgr.  plans  brick 
administration  building,  on  90  x  92  ft.  site. 
Pearl  St.  $250,000. 

f'onn.,  5lerldeii  —  TEMPT, E  —  Masonic 
Temple,  H.  Wales  I,ines,  Building  Com., 
having  plans  prepared  by  W.  Arnold,  34 J 
West  Main  St.,  3  stor.v,  70  x  lOO  ft.,  brick, 
steel  and  stone  or  marble.  East  Main  St. 
$200,000. 


f'onn..  New  Britain — .APARTMENT — G. 
Ratner,  42  Church  St.,  New  Haven,  plans  3 
story,  brick  and  steel.  West  Main  and  Vine 
Sts.,  here.  $150,000.  Engineer  and  archi¬ 
tect  not  selected. 

Conn.,  New  Britain — THEATRE — G.  Rat¬ 
ner,  42  Church  St..  New  Haven,  plans  1 
or  2  story,  150  x  180  ft.,  brick  and  steel. 
Broad  and  Washington  Sts.,  here.  $250,000. 
Engineer  and  architect  not  selected. 

f'onn..  New  Haven  —  HOTEL  and  OF¬ 
FICE— Syndicate.  c/o  S.  Z.  Poll,  24  Church 
St.,  having  preliminary  plans  prepared  by 
G.  B.  Post  &  Sons,  101  Park  Ave.,  New 
York  City,  N.  Y.,  brick.  Congress  Ave. 
$350,000. 

f'onn..  Waterbiiry  —  COl’RT  HOUSE  ■ — 
New  Haven  Co.  plans  election  $100,000 
bonds,  purchase  site  and  construct  court 
house  addition,  Kendrick  Ave.  and  L«‘aven- 
worth  St,  En^neer  and  architect  not  se¬ 
lected. 

N.  Y..  .Albany — OFFICE — State  Dept, 
having  estimates  made  by  S.  Jones.  Capi¬ 
tol.  21  story,  office.  Swan  St.  between  Wash¬ 
ington  and  State  Sts. 

N.  \..  Rnffalo — THEATRE — Hotel  Stat- 
ler,  Delaware  Ave.,  having  plans  prepared 
by  Warren  &  'tVetmore,  engrs.  and  archts., 
16  East  4  7th  St.,  New  York  City,  4  story, 
brick  and  stone,  plain  foundation,  Delaware 
\ve.  $700,000. 


N.  \..  YIt.  Vernon  —  APARTMENT  — 
Lerner  Store  Corp.,  c/o  C.  N.  Whlnston  & 
Bros.,  engrs.  and  archts.  2  Columbus  Circle, 
New  York  City,  having  plans  prepared  4 
story,  brick,  steel  and  stone,  plain  founda¬ 
tion,  North  4th  Ave.,  here.  $150,000. 

N.  Y..  New  York  —  APARTMENT  —  A. 
Antinl,  c/o  Moore  &  Landseidel,  engrs.  and 
archts.,  148th  St.  and  3rd  Ave.,  having 
plans  prepared  7  story  brick,  steel  and 
stone,  plain  foundation,  Westchester  Ave. 
$250,000. 

N,  Y..  New  York  —  APARTMENT  —  L. 
Brill  &  Son,  c/o  C.  S.  Clark,  engr.  and 
archt.,  4  43  East  Tremont  Ave.,  having  plans 
prepared  brick,  steel  and  stone,  plain 
foundation,  Anthony  Ave.  $150,000. 

N.  Y„  New  York  —  APARTMENT  —  J. 
Axelrod  &  Son,  234  West  74th  St.,  having 
plans  prt'pared  by  G.  F.  Pelham.  Inc., 
engrs.  and  archts.,  2ii0  West  72nd  St..  15 
story,  89  x  102  ft.,  brick,  steel  and  stone, 
plain  foundation,  11  West  65th  St.  $1,- 
500,000. 

N,  Y„  New  York— APARTMENT— Bob- 
mill  Holding  Co.,  c/o  Bates  &  Franklin, 
engrs.  and  archts.,  645  East  Tremont  Ave., 
having  plans  preitared  5  story,  brick,  steel 
and  stone,  plain  foundation.  Post  Ave. 
$180,000. 

N.  Y.,  New  York  —  APART.MENT  — 
Imasto  Holding  Corp.,  co  Bates  & 
Franklin,  engrs.  and  archts.,  645  East  Tre¬ 
mont  Ave.,  having  plans  prepared  6  story, 
brick,  steel  and  atone,  plain  foundation, 
611-619  Academy  St.  $175,oao. 

N,  Y'.,  New  Y'ork — Lt)FT — P.  Glickman, 
c/o  Shampan  &  Shamj>an,  engrs.  and 
archts.,  188  Montague  St.,  Briaiklyn,  having 
plans  prepared  20  story,  brick,  steel  and 
stone,  plain  foundation.  West  28th  St. 
$1,200,000. 

N.  Y.,  New  Y'ork — LOFT— One  Nineteen 
Fourth  Avenue  Corp.,  c/o  M.  Haefell,  engr. 
and  archt.,  tlrand  Central  Terminal  Bldg., 
having  plans  prepared  brick,  steel  and 
stone,  plain  foundation.  29th  St.  and  4th 
Ave.  $1,200,000. 

N.  Y..  New  York  —  OFFICE  —  F.  A. 
Fitzgerald,  c/o  Buchman  &  Kahn,  engrs. 
and  archts.,  49  West  45th  St.,  having  plans 
prepared  23  story,  brick,  steel  and  stone, 
plain  foundation,  Bway.  and  37th  St. 
$1.900, <100. 

N.  Y..  New  York  —  OFFICE  —  Two 
Hundred  Forty-Seven  West  3oth  St.  Realty 
Co..  Inc.,  c/o  G.  and  E.  Blum,  engrs.  and 
archts.,  505  5th  Ave.,  having  plans  jtrepared 
16  story,  brick,  steel  and  stone,  plain 
foundation,  247  West  30th  St.  $400,000. 

N.  Y„  Rochester  —  THEATRE,  etc.  — 
Greater  Rochester  Properties,  Inc.,  Lafay¬ 
ette  Bldg.,  Buffalo,  having  plans  prepared 
by  L.  Lempert.  Mercantile  Bldg.,  theatre, 
store  and  office  building.  South  Clinton  and 
Court  Sts.  $1,125,000. 

N.  J..  Asbiiry  Park — THE.ATRE — Wal¬ 
ter  Reade,  112  West  34th  St..  New  Y'ork 
City,  plan.®  rebuilding  theatre.  Main  .St.,  re¬ 
cently  destroyed  by  fire.  $1,000,000.  Engi¬ 
neer  and  architect  not  selected. 

N.  J.,  Jersey  f'ity — BANK  and  OFFICE 
— 1.4tbor  Bank,  c/o  J.  T.  Rowland,  engr. 
and  archt.,  100  Sip  Ave.,  having  plans  pre¬ 
pared  14  story,  40  x  90  ft.,  brick,  steel  and 
stone,  plain  foundation.  Enos  PI.  and  Sip 
Ave. 

N.  J..  Jersey  City — HOSPITAT^ — Christ 
Hospital.  176  Palisade  Ave.,  having  plans 
prepared  b.v  J.  T.  Rowland,  engr.  and  archt., 
100  Sip  Ave..  hrlck,  steel  and  stone  addition, 
plain  foundation.  Palisade  Ave.  $500,000. 

N.  J..  Newark — HOTEL,  THFLATRE  and 
AREN.\  —  Newark  Arena  &  Amusement 
Corp.,  c,o  J.  W.  Franklin  Co.,  8(t  Wall  St., 
New  Y’ork  City,  having  plans  prepared  by 
Nathan  Harris,  engr.  and  archt.,  20  flran- 
ford  PI.,  brick,  steel  and  stone,  with  swim¬ 
ming  pool,  etc..  Market  IMaza,  here. 
$5,000,000. 

I‘a..  Phlla.— RESTAURANT  and  OFFICE 
— Horn  &  Hardart,  214  South  10th  St., 
having  plans  prepared  by  R.  Benckert, 
Bellevue  Court  Bldg.,  3  story,  basement 
and  sub-basement,  33  x  130  ft.,  rein. -con., 
brick  and  limestone,  plain  foundation,  217- 
19  South  Broad  St.  $200,000. 

N.  c.,  Yvinston-Saiem— Garage — W.  N. 
Reynolds  &  R.  E.  Lassiter,  soon  take  bids 
4  storv,  160  X  200  ft.,  rein. -con..  North  Main 
St.  $300,000. 

Fla.,  Lakeland  —  OFFICE  —  T.jikeland 
Real  Estate  Bd.,  purchased  site  and  plans 
8  story  office  building.  $500,000. 

YIIks.,  Paseagoiila — HOTEL — J.  R.  Watts, 
et  al,  having  plans  prepared  by  Shrouds  & 
Stoner,  Gulfport,  7  story  hotel. 

O. .  YVooster  —  HOf  PITAL  —  Wooster 
College,  soon  takes  bids  2  story  and  base¬ 
ment  hospital,  on  campus.  $150,000. 

O..  Youngstown  —  HOSPITAL  —  City, 
takes  bids  about  May  1,  4  story  and  base¬ 
ment,  brick  and  steel  addition.  $150,000. 
B.  E.  Brooke,  Youngstown,  archt. 

Ind..  Kvansrille  —  HOSPITAL  —  Bd. 
Trustees  Southern  Hospital  for  Insane 
having  plans  firepared  by  Shopbell,  Fowler 


&  Thole,  Evansville,  for  YVoodne 
pital,  brick,  steel  and  rein. -con.  $3 


II  oj, 
fxifi 


Ind.,  Indianapolis  —  APARTM  N'T  _ 


Maple  Road  Development  Co.,  h:. 
prepared  by  Pierre  &  YVright,  11: 
Mansur  Bldg.,  3  story  and  baseniei. 


plans 

H  utile 
brills 


and  rein. -con..  Maple  Rd.  between  \'. 
ton  Blvd.  and  New  Jersey  St.  $20(i.  n 


diana 

'1  by 

I'.ldg.. 


Ind.,  I.afa.vette  —  ARMORY'  — 

Natl.  Guard  having  plans  prep;.' 

Harrison  &  Turnor-k,  500  Bd.  Trad 
Indianapolis,  2  story  and  basement,  pin’ 
160  ft.,  brick  and  steel  armory.  $i '.00111? 

Ind.,  South  Kend — HOSPITAL—  I'o’nir? 
Saint  Joseph  Co.,  C.  B.  Sedwick,  an  I  had 
plans  prejjared  by  Austin  &  Shambl.  u  in 
North  Lafayette  St.,  brick  and  st.  ■  1  ’hri« 
pital.  $150,000. 

Mich.,  Birmingham — THEATRE-  illoom. 
field  Center,  YV.  T.  Barbour,  R.  p  n  3 
had  plans  prepared  by  J.  P.  Mcitonnel’ 
Birmingham,  3  story  and  part  ba  . ment’ 
100  X  200  ft.,  rein. -con.  and  brick  theatre 
and  community  center,  YY’oodwar.l  \ve 
$150,000.  ' 

-Mich..  Detroit — APARTMENT  IKiTEl.,- 
A.  N.  Collins,  38  Martin  PI.,  hail  plana 
prepared  by  J.  Kasurin,  502  Empire  Hidj,' 
21  story  and  basement,  rein. -con.,  brii  k  and 
steel,  plain  foundation,  Martin  Pi  .  with 
subway  entrance  to  YY’oodward  Ave  $1. 
500,000. 

Mich.,  Detroit — CLUB  HOUSE— N.itiimal 
Town  &  Country  Club,  J.  K.  YY’atkin.-;.  <hn 
1301  Ford  Bldg.,  having  plans  prepared  bv 
Smith,  Hinchman  &  Grylls,  800  .Ylaruuett? 
Bldg.,  17  story  and  basement,  rein -inn 
brick  and  steel,  plain  foundation,  ItaKley 
and  1st  Sts.  $4,000,000. 

-MIeh..  Fordson — THEATRE — Kohner  i 
Payne.  1402  Kresge  Bldg.,  itetroit,  tak.- 
bids  about  Apr.  24,  4  story  and  ba.-.  nient, 
rein. -con.,  brick  and  steel,  plain  feunda^ 
tion,  Schaefer  Rd.,  here,  for  Allan  Ui-alty 
Co.  $275,000. 

III.,  Chleago  —  APARTMENT— KoeniRs- 
berg  &  YVeisfeld,  archts.,  155  North  Clark 
St.,  made  plans  and  so*>n  take  bids  6  stery 
and  basement,  50  x  150  ft.,  rein. -con.,  briik 
and  terra  cotta.  5648  Kenmore  Ave .  fer 
S.  Cherman,  4844  Drake  Ave.  $285, <100. 

HI.,  f'hiriigo  —  BANK  and  OFFb'E  — 
State  Bank  of  Chicago  having  preliminary 
plans  prepared  by  Graham,  Ander.scm. 
Probst  &  YY'hIte,  80  East  Jackson  Blvd., 
story,  187i  x  188  ft.  bank  and  office  Imild- 
ing,  108  South  I-a  Salle  St. 

111.,  f'hleugo —  B.YNK  and  OFFICE  — 
Mundie  &  Jensen,  archts.,  39  South  La  Salle 
St.,  soon  lets  contract  2  story  and  basement, 
111  X  120  ft.,  brick  and  stone.  Central  Park, 
Milwaukee  and  Oakdale  Aves..  for  2nd 
Northwestern  State  Bank,  Central  Park, 
Milwaukee  and  Oakdale  Aves. 

111.,  Chicago — CLUB — North  West  Lyons 
Club,  c/o  Shattuck  &  I^ayer,  Archts.,  19 
South  I.ai  Salle  St.,  having  plans  prepared 
4  story  and  basement,  125  x  134  ft.,  brick 
and  terra  cotta,  incl.  gymnasium,  swim¬ 
ming  pool,  etc.,  YVest  North  Ave.  and 
Kildare  .St.  $700,000. 

111.,  Chi*  ago  —  FIRE  STATION — Y’oted 
$1,500,000  bonds,  fire  stations. 

111.,  Chicago — HOTEL — M.  Horwitz.  ,560 
YY’est  North  .\ve.,  purchased  76jxl00xl50 
ft.  site  and  plans  hotel,  Grace  St.  and  Pine 
Grove  Ave.  Engineer  and  architect  not 
selected. 

III.,  Chicago— OFFICE  and  SALES— 
Gardener  &  Lindberg,  archts.,  140  South 
Itearborn  St.,  preparing  plans  and  take 
bids  about  Apr.  19,  3  story  and  basement. 
85  X  110  ft.,  rein. -con.  and  brick,  1243-49 
YY’est  YY’ashington  Blvd.,  for  Creamery 
Package  Mfg.  Co.,  61  YY'est  Kinzie  St. 

111.,  Chicago— OFFICE  and  STORE— E. 
Jackson,  et  al,  608  South  Dearlx'rn  St., 
having  plans  prepared  by  D.  H.  Burnham 
&  Co.,  160  North  La  Salle  St.,  23  and  41 
story,  2  sub-basements.  141  x  204  ft.,  rein.- 
con.!  brick,  steel  and  terra  cotta,  Adams 
and  South  Clark  Sts.  $6,063,466. 

111.,  l>coria  —  COLISEUM  —  Defeated 
$1,000,000  bonds,  for  coliseum.  Noted 
Feb.  4. 

HI.,  Springfield — BANK  and  OFF1CE-- 
Ridgeley-Farmers  State  Bank  5th  and 
Monroe  Sts.,  takes  oids  about  July  1, 
remodeling  and  constructing  rein. -con., 
brick  and  stone  additif)n.  $200,000.  YY’eary 
&  Alford  Co.,  1923  Calumet  Ave.,  Chicago. 

Ill.,  archts. 

YVlBconsln-HOSPITALS— Milwaukee  Co, 
(Milwaukee)  c/o  YV.  L.  Coffey,  mgr.  County 
Institutions,  Wauwatosa,  having  plans  pre¬ 
pared  by  Y’an  Ryn  &  De  Gelleke,  114  Grand 
Ave.,  and  Armstrong  &  De  Gelleke.  asso¬ 
ciated  archts.,  122  East  25th  St.,  New  Y'ork 
City,  N.  Y.,  568  bed  hospital.  Grand  Ave., 
Wauwatosa,  $1,100,000;  and  50  bed  dis¬ 
pensary,  25th  and  Grand  Ave.,  Milwaukee, 
$500,000.  Noted  Feb.  25. 

WIs.,  Harley  —  HOTEL  and  STORE  — 
E.  S.  Hagen,  c/o  Iron  Exch.  Bank,  plans 
3  or  4  story,  brick  and  concrete,  plain 
foundation.  $150,000.  Engineer  and  archi¬ 
tect  not  selected. 
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— Commercial  (Continued) 

M«,IUon  —  STORE  and  APART- 
mva’T— HiUs  Stores,  Inc.,  202  State  St., 
iVns  story  and  basement,  rein.-con., 
1  i'k  Ti  .1  steel  store  and  apartment  build- 
ilip  {2^11', 000.  Engineer  and  architect  not 

s,-:,  et.  i! - -  -HOTEL  and  STORE— 


Hi...  Milwaukee 

nri  ‘man,  B30  Grand  Ave.,  having  pre- 
mn  nar^■  I-lans  prepared  by  M.  Tullgren  & 

«  n"  •.  tVaverly  I’l.,  4  story  and  base¬ 
st'  11'“  X  140  ft.,  brick  and  concrete, 
IT.?n  foundation.  Mitchell  St.  $500,000. 

'  li  i*  Milwaukee  —  THEATRE— Colonial 
Amusement  Co.,  984  Sherman  Blvd.,  having 
revised  plans  prepared  by  Dick  &  Bauer, 
sil  vitate  St,  2  story  and  basement,  brick, 
.•on.r.te  and  terra  cotta,  15th  and  Vliet 
$100,000.  Noted  Jan.  14.  ^  , 

is  Kirhianil  Center — HOTEL — T.atke 
ritv  penance  Co.,  c/o  F.  R  Hunter,  Madi- 
.on  having  plans  prepared  by  K.  Tough, 
Wa'xhinaton  Bldg..  Madison,  4  story  and 
l.a.<«inent.  60  x  150  ft.,  brick,  rein.-con.  and 

'  **|J'  4  ,.<|ur  Kapida — HOTEL — H.  B.  B<dd- 
l,r  areht.,  936  North  Michigan  Ave.,  Ohl- 
<agi>  ill  .  preparing  plans  and  takes  bids 
in  Mav  or  June,  12  story,  rein.-con.,  brick, 
steel  and  terra  cotta.  1st  Ave.,  here,  for 
kdith  IpH-kefeller  McCormick,  c/o  Krenn  & 
Ii„to  036  North  Michigan  Ave.,  Chicago, 
111  $1,250,000. 

M..  Joplin  —  OFFICE  —  Empire  Dist. 
pneetric  Co.  takes  bids  probably  In  June,  4 
«iorv  and  basement,  50  x  120  ft.,  rein.-con., 
hrieii  and  stone,  6th  and  Joplin  Sts.  Smith 
A  Van  Felt,  819  Frisco  Bldg.,  St.  Louis, 

‘"mo..  Kansas  City— WAREHOltSF^Kel- 
logg-MacKay  Co.,  2l8t  and  Walnut  Sts., 
luiving  plans  prepared  by  J.  C.  Sunderland, 
41)6  Int.rstate  Bldg.,  5  storj'  and  base¬ 
ment.  75  X  104  ft.,  brick  and  steel  ware- 
hou.se.  To  exceed  $150,0fl0. 

M»..  St.  I.oiiis — CLUB  HOUSE,  etc. — See 
•Tnela.'Jsitied.” 

Mo..  St.  Louis — HOSPITAT.. — Evangelical 
rpaeoness  Home  and  Hospital,  4215  West 
Hi  111'  FI..  F.  P.  Jena,  supt.,  having  prelimi¬ 
nary  Ilians  prepared  by  T.  P.  Barnett  Co., 
Arcade  Bldg.,  4  and  6  story  and  basement, 
rein. -on.,  brick  and  stone,  Oakland  Ave. 
near  Clayton  Ave.  $500,000. 

Mo..  St.  Ixtiil*— -OFFICE,  etc. — Amer. 
I’harni.aeeutical  Assn.,  E.  S.  Sater,  Univer¬ 
sity  of  Minnesota,  making  preliminary  plans 
1(1  or  more  story,  rein.-con.,  brick,  steel 
and  stone  office  building,  etc.  $1,000,000. 

.\rk..  Hot  Springs  —  HOTEL  —  Majestic 
Hotel  Co.,  H.  A.  Jones,  mgr.,  soon  takes 
bids  6  story,  brick,  stone,  steel  and  rein.- 
con..  Park  and  Central  Aves.  $660,000. 
Sanders  &  Ginocchio,  203  Hall  Bldg.,  Little 
Rock,  archt.s. 

.\rk..  Little  Rock — HOTEL — W.  N.  Young 
Hotel  Co.,  R.  Young,  Vice  pres,  and  secy., 
takes  bids  in  summer  15  story  and  base¬ 
ment.  brick  and  rein.-con.,  Markham  and 
Main  Sts.  $880,000.  Wittenberg  &  Delony, 
408  Home  Life  Bldg.,  archt.  Noted  Sept.  3. 

Tex.,  Ileaiimont— OFFICE — Gulf  (joast 
Security  &  Realty  Co.,  c/o  J.  S.  Edwards, 
sT'oy.,  having  tentative  plans  prepared  10 
story  and  basement  rein.-con.,  brick  and 
stone,  plain  foundation.  Park  and  Fannin 
Sts  $500,000.  Private  plans. 

Te\.,  IlniiHton  —  FREIGHT  DEPOT  and 
WAREHOUSE  —  Missouri,  Kansas  &  Texas 
R  R  .  F.  Ringer,  ch.  engr.  Ry.  Exch.  Bldg., 
St.  Louis,  Mo.,  having  revised  plans  pre- 
Iiared  6  story,  191  x  280  ft.,  and  53  x  220 
ft.  rein.-con.  and  brick  freight  depot  and 
warehouse,  with  5  track  switch  tracks,  here. 
$1,000,000.  Noted  Apr.  15. 

Tex.,  San  Benito — HOTEIj — San  Benito 
Community  Hotel  Co.,  c/o  E.  Downs,  pres. 
Rd  Hireotors,  takes  bids  after  Apr.  25,  2  or 
2  story,  80  X  140  ft.,  rein.-con.,  brick,  stone 
and  tile,  plain  foundation,  $175,000.  H.  P. 
Smith,  c/o  Natl.  Bank  of  Commerce  Bldg., 
San  Antonio,  archt.  Noted  Mar.  25. 

Tex.,  Vietorta  —  HOTEL  —  Baker  Hotel 
Co.,  c/o  T.  B.  Baker,  Gunter  Hotel,  San  An¬ 
tonio,  having  preliminary  plans  prepared 
hy  H.  S.  Green,  c/o  Alamo  Natl.  Bank 
Bldg.,  San  Antonio,  7  story  and  basement, 
rein.-con.,  brick  or  tile,  plain  foundation. 
$500,000. 

Tex..  Weslaco— HOTEL— C.  A.  Sheffield, 
pallas,  having  plans  prepared  by  Stebbins 
w  A\  aters,  Weslaco,  6  story,  basement,  and 
roof  garden,  rein.-con.,  plain  foundation, 
hen  $200,000. 

<  ido..  Denver  —  HOTEL  —  P.  A.  Zang, 
Fork  Tjtne  Properties,  320  Amer.  Natl. 
Bank  Bldg.,  having  plans  prepared  by 
Hiwiper  &  Jarnseh,  879  North  State  St., 
•'hii-ago,  HI.,  and  opens  bids  about  May  1, 
11  story,  1,600,000  cu.ft.  floor  space,  brick, 
stoni-  and  steel,  454  South  Marion  St. 
$1,100,000. 

'rl*..  Viima  —  STORE  and  HOTEL  — 
■Miiiina  Estate  having  preliminary  plans 
ITi  iiared  by  Walker  ft  Risen,  701  Great  Re- 
I'ubiic  Life  Bldg.,  Los  Angeles,  Calif.,  4 
and  basement,  100  x  190  ft.,  brick. 


Yuma  St.  $235,000.  W.  R.  Conway,  pro¬ 
prietor  Barbara  Worth  Hotel,  El  Centro, 
Calif.,  operates  above. 

Ore.,  Portland— APARTMENT  HOTEI.r— 
C.  A.  Houghtaling,  archt..  Gearing  Bldg., 
prepared  plans  8  story  apartment  hotel, 
19th  St.  between  Flanders  and  Glison  Sts. 
$1,400,000.  Owner's  name  withheld. 

Ore.,  Portland  —  TERMINAL  SALES  — 
Mead  Estate,  having  plans  prepared  by 
A.  E.  Doyle,  Worcester  Bldg.,  new  terminal 
sales  building.  $400,000. 

t>re.,  Portland  —  THEATRE  —  Famous 
Players-Iatsky  Corp.,  c/o  L.  Thomas,  archt., 
U.  S.  Natl.  Bank  Bldg.,  having  plans  pre¬ 
pared  2  story.  200  x  200  ft.  theatre.  Salmon, 
Bway.,  Park  and  Main  St.s.  $l,oo0,ooo. 

Calif..  Berkeley  —  HOSPITAl _ Medical 

Properties  Co.  c/o  F.  H.  Heimers,  archt.. 
Tribune  Tower  Bldg.,  Oakland,  having 
plans  prepared  (1st  unit)  5  story  and  base¬ 
ment,  rein.-con.  hospital.  $450, OUO. 

Cnllf.,  Berkeley — STORE— J  F.  Hink  ft 
Son,  Shattuck  Ave.  and  Kittredge  St.,  hav¬ 
ing  plans  prepared  by  J.  W.  Plachck,  Mer¬ 
cantile  Bank  Bldg.,  1  story,  rein.-con.  addi¬ 
tion,  Shattuck  Ave.  and  Kittredge  St. 
$150,000. 

Calif.,  Culver  City — CI.UB  HOl'SE  and 
THEATRE  —  Artland  Club.  Los  Angeles, 
having  plans  prepared  by  Allison  &  .Allison. 
Hibernian  Bldg.,  lais  Angeles,  club,  near 
here.  To  exceed  $150,000. 

Calif.,  Fresno  —  I/IDGE,  STORE  and 
CI.l’H — Fraternal  Order  of  Eagles,  having 
plans  prepared  by  Swartz  ft  Ryland.  Rowell 
Bldg.,  3  story  and  basement,  fireproof  lodge, 
store  and  clubhouse.  $150,000. 

Calif.,  Los  .AiigeleM  —  AP.ARTMENT  — 
S.  C.  Lee.  archt..  Petroleum  Securities 
Bldg.,  preparing  preliminary  plans  6  story 
and  basement,  60  x  130  ft.,  rein-con..  I^ee- 
ward  Ave.  $200,000  or  more.  Owner’s 
name  withheld. 

Calif..  Los  Angeles— THE.ATRE,  STORE 
and  OFFICE — L.  ( >.  Macloon.  had  plans 
prepared  by  L.  A.  Smith,  Film  Exch.  Bldg., 

3  story,  44' X  120  ft.  theatre,  and  44  x  144 
ft.  store  and  office,  736-46  South  Figueroa 
St.  $150,000 

Calif.,  Oakland  —  WAREHOUSE  —  Parr 
Terminal  Co.,  1  Drumm  St.,  San  Francisco, 
having  plans  prepared  1  story,  125  x  450  ft. 
slow  Durning-mill  or  concrete,  Parr  Ter¬ 
minal.  $150,000.  Merrill  ft  Co.,  1  Drumm 
St.,  San  Francisco,  engrs. 

Calif.,  San  Franclscii — AP.ARTMENT — T. 
Donohoe,  396  Hayes  St.,  had  plans  pre¬ 
pared  by  J.  C.  Hladik.  Monadnock  Bldg., 

4  story  and  basement,  rein.-con.,  Gough  and 
Oak  Sts.  $150,000. 

Calif.,  San  Francl«c«^— .\P.ARTMENT— 
R.  J.  Stempel.  825  Monadnock  Bldg.,  had 

e3  prepared  by  J.  C.  Hladik,  Monadnock 
.,  6  story  and  basement,  rein.-con.. 
Oak  and  Laguna  Sts.  $175,000. 

Calif.,  San  Franeiseo — HOTEL — L.  Hell- 
mann,  c/o  Fahre  ft  Hildebrand,  archts., 
110  Sutter  St.,  had  plans  prepared  4  story 
and  basement,  steel  and  rein.-con.,  Jackson 
and  Stockton  Sts.  $150,000. 

()iie.,  Stiawinigan  Falls — HOSPITAL — 
City  and  Provincial  Government  Quebec, 
plans  hospital,  to  be  operated  by  Grey 
Nuns.  Montreal.  $250,000.  J.  H.  Valiquet, 
Shawinigan  Falls,  engr.  Archt.  not  se¬ 
lected.  _ 

Ont.,  Toronto  —  APARTMENT  —  S.  B. 
Coon  &  Son.  4  St.  Thomas  St.,  plan  3  or  4 
story,  24  suite,  rein.-con.,  brick  and  steel, 
plain  foundation,  Sultan  St.  $150,000. 
Private  plans. 

Ont.,  Toronto  —  HOSPITAL — Orthopedic 
Hospital.  H.  G.  Staunton,  pres.,  100  Bbstr 
St.  W..  plans  3  story  and  basement,  rein.- 
con.,  brick  and  steel  addition,  Bloor  St.  W. 
$175,000.  Engineer  and  architect  not 
selected. 

Bids  Desired 


New  Hampshire — ARMORIES — Apr.  29, 
by  State.  State  House,  Concord,  altering  2 
storv  and  basement,  62  x  91  ft.  armory  at 
Keene,  and  88  x  115  ft.  armory  at  Berlin, 
b<)th  brick  and  stone.  To  exceed  $150,000. 
Butterfield-Guertin  Co.,  801  Beach  St., 
Manchester,  archts. 

Mass.,  Boston — HOSPITATj — Apr.  30,  by 
Densmore,  LeClear  &  Robbins,  archts..  Park 
S<|.  Bldg.,  7  story  and  basement,  service 
and  operating  building,  3  story  and  base¬ 
ment  power  house,  and  1  story  garage,  all 
brick,  stone  and  steel,  for  Beth  Israel  Hos¬ 
pital,  Brookline  Ave.  $1,000,000. 

Mass..  Boston  —  STORE  and  SALES¬ 
ROOM,  etc.  —  Two  Hundred  Forty-five  to 
Two  Hundred  Fifty-one  Tremont  St.,  Inc., 
c/o  Blackall,  Clapp  ft  Whittemore,  archts.. 
20  Beacon  St.,  taking  bids  2  story  and 
basement,  80  x  100  ft.,  brick  and  stone 
store,  salesroom  and  bowling  alleys,  plain 
founilation,  245-251  Tremont  St.  To  exceed 
$150,000. 

Mass.,  Dedham — THEATRE,  STORE  and 
OFFICE — See  "Contracts  Awarded." 

Mass.,  Hyannis  —  HOTEL  —  See  “Con¬ 
tracts  Awarded.” 


Mass.,  Hyannis— MUNlCIPAI.e-Apr.  26, 
by  Town,  C.  M.  Chase,  elk.,  2  story  and 
basement,  with  two  1  story  wings,  brick 
and  steel  town  hall.  $160,000.  J.  W.  IVal 
Sons.  185  Devonshire  St.,  Boston,  archts. 

Mass.,  MeilfartI  (br.  Boston) — AP.ART- 
MENT — See  "('ontracts  Awarded." 

Mass.,  iValMMly — CLUB — Salem  Country 
Club.  R.  laiwson,  chn  taking  bids  2  story 
and  basement,  brh-k  and  ston*-,  Sanders 
Farm.  $150,000.  G.  Robb.  15  Exchange 
St..  Boston,  archt. 

Mass.,  Knxbnry  (Boston  P.  O. )  — 

Al’.ARTMENT — See  "Contracts  Awarded.” 

N.  .Xlliaiiy—  BANK — -Apr.  30,  hy  Home 
Savings  Bank.  North  Pearl  St.,  brii-k,  steel 
and  stone,  plain  foundation.  North  Pearl 
St.  $1,000,000.  Dennison  ft  Hirons,  288 
Lexington  Ave.,  New  York  City,  engrs.  and 
archts.  Noted  Feb.  18. 

N.  \..  New  York— AP.ARTMENT — See 
"Contracts  Awarded” 

N.  Y.,  New  Rochelle  —  BATH  IIGUSE  — 
May  10,  at  office  Westchester  Co.  Park 
Comn.,  72  Pondtleld  Rd.,  Bronxville,  bath 
hou.se,  at  Glen  Islands  Park,  here,  Contr. 
58.  J.  Downer,  ch.  engr. ;  adv.  E.  N.-R. 
Apr.  22. 

N.  Y.,  Y'onkers — THEATRE — See  "Con¬ 
tracts  Awarded." 

N.  J.,  .Atlaiitir  City  —  CONVENTION 
HALL  —  May  15,  by  Mayor  and  City 
t'omrs.,  350  x  650  ft.,  rein.-con.,  brick  and 
steel,  Broadwalk  and  Mississippi  Ave. 
$5,000,000.  laK'kwood,  Greene  ft  Co.,  24 
Federal  St.,  Boston,  Ma.ss.,  engrs.  and 
archts.  Noted  Nov.  19. 

N.  J.,  Trenton  —  FIRE  HEADQUAR¬ 
TERS,  etc. — Apr.  30,  by  (Tlty  Comn.,  2  and 
4  story  lire  headquarters.  Perry  St.,  $889,- 
500.  J.  O.  Hunt,  219  East  Hanover  St., 
archt.  Noted  Apr.  8. 

I*a.,  Bradford— CLUB — Loyal  Order  of 
Moose.  Mechanic  St.,  taking  bids  and  opens 
same  about  Apr.  22,  3  story  and  basement, 
74  X  84  ft.,  brick  and  stone.  Pine  St. 
$150,000.  I.j3wrie  Green  ft  Co.,  116  la/cust 
St..  Harrisburg,  ari'hts.  Noted  O-t.  1. 

Pa.,  Phlla.  APARTMENT  —  See  "Con¬ 
tracts  Awardi'd." 

Pa.,  I’hlla.— APARTMENT  and  STORE  — 
Apr.  27.  by  H.  Murphy,  archt.,  Drexel 
Bldg.,  4  story  and  ba.sement,  90  x  94  ft. 
apartment  and  store,  Oakland  and  Oxford 
Sts.,  $175,000;  also  6  story  and  basement 
apartment,  4028  Walnut  St.,  $276,000.  both 
brick  and  stt^el.  plain  foundations  for  G.  T. 
Sales,  LilH'rtv  Bldg. 

Pa.,  Phlla. — HANK — Apr.  27.  by  W.  L. 
Blithe,  archt.,  608  Chestnut  St.,  2  story 
and  basement,  24  x  214  ft.,  rein.-con.  and 
brick  addition,  plain  foundation,  52nd  and 
Market  Sts.,  for  Market  St.  Title  &  Trust 
Co. 

Pa..  Phlla. — THEATRE — See  "Contracts 
Awa  rded." 

Fla..  Miami— TEMPLE  and  HOTEIc— 
Masonic  Temple  Assn.,  taking  bids  15  story 
and  basement,  140  x  140  ft.,  rein.-con.,  .steel 
and  terra  cotta  temple  and  hotel.  G.  D. 
Mason  &  Co.,  80  Griswold  St.,  Detroit, 
Mich.,  archts.  Noted  Mar.  18. 

Miss..  JackHun — EXCHANGE — Apr.  27, 
by  Moyre,  Alger  ft  Alger,  archts.,  Walton 
Bldg.,  Atlanta.  Ga.,  rein.-con.  and  brick 
exchange  building,  here,  for  Cumberland 
Telephone  ft  Telegraph  Co.  $200,000. 

Ind.,  IndianapolU  —  CHEMICAL  LAB¬ 
ORATORY  —  Swan  Myers  Co.,  219  North 
Senate  Ave.,  taking  bids  1  story  and  base¬ 
ment,  66  X  130  ft.  chemical  laboratory. 
$150,000.  Former  contract  rescinded.  A. 
Scherrer,  415  Indiana  Trust  Bldg.,  archt. 

Ill.,  Chicago — APARTMENT — Apr.  26.  by 
J.  A.  Armstrong,  archt.,  127  North  Dear- 
bfirn  .St.,  16  story  and  basement,  80  x  100 
ft.  rein.-con.,  brick  and  terra  cotta.  Dela¬ 
ware  PI.  near  Rush  St.,  for  Delaware  PI. 
Building  Corp.,  c/o  E.  L.  Berman,  2310 
Indiana  Ave.  $500,000.  Noted  Feb.  11. 

HI..  Chicago — HOTEI., — Dubin  ft  Elsen- 
berg,  archts.,  1 4  West  Washington  St., 
taking  bids  6  story  and  basement,  96  x  150 
ft.,  re.r..-con.,  brick  and  terra  cotta.  Racine 
and  Leland  Aves.,  for  S.  Isenstein,  6231 
Kenmore  Ave.  Noted  Feb.  18. 

HI.,  East  St.  Lonla— APARTMENT— See 
"Contracts  Awarded." 

WIs.,  YHIwankee  —  OFFICE  —  Apr.  24. 
Judell  ft  Bogner,  archts.,  445  Milwaukee 
St.,  remodeling  Interior  5  story  office  build¬ 
ing,  for  Milwaukee  Electric  Ry.  ft  Light 
Co.,  2nd  and  Sycamore  Sts.  $200,000. 

Minn..  Cambridge — ADMINISTRATION 
— May  4,  by  State  Dept.  Administration  ft 
Finance,  Capitol  Bldg.,  St.  Paul,  2  story 
and  basement,  rein.-con.,  brick  and  stone 
administration  building  at  Minnesota 
Colony  for  Epileptics.  $250,000.  C.  H. 
Johnston.  715  Capitol  Bldg.,  St.  Paul,  archt. 
Noted  July  23. 

Tex.,  Kerrvllle — HOTEI.. — Apr.  30.  by  P. 
G.  Selber  ft  Co.,  archts..  331  Bedell  Bldg., 
San  Antonio.  5  story,  brick,  stone  and  rein.- 
con.  hotel,  here  for  SIngelton  ft  Walla, 
Houston.  $260,000. 


UuUdiiiKH — Tommercial  (Continued) 

Tr*..  Trxarkitiia — DKI’OT — July  1,  by  E. 
A.  Hadley,  ch.  enKr.  Misaourl  I’aclftc  R.R., 
Railway  Exeh.  lUdK .  St.  I/ouls,  Mo.,  2 
■tory,  X  2R2  ft.,  brick,  atone  and  ateel 
deiad,  here,  for  Missouri  I’aoitlc  R.R.  Co., 
Texas  &  I’aclflc  K.R.  Co.,  E.  K.  Mitchell, 
ch.  enRr.,  Dallas,  St.  Ixiuis  South  Western 
R.R.  Co.,  W.  S.  Hanley,  ch.  enKr.,  Tyler, 
Tex.,  and  Kansas  City  Southern  R.R.,  A.  N. 
Reece,  ch.  enKr.,  Kansas  City,  Mo.,  $1,- 
700,000. 

Calif,,  I,oB  Anxelea — WAREHOl'SE — W. 
Bruce,  archt.,  Racific  Natl.  Rank  BldK., 
takinK  bids  (Ist  unit)  5  su>ry,  iiO  x  TTt  ft., 
rein.-<<ni..  West  47th  St.,  for  Argonne 
Transfer  Co.,  c/o  architect. 

4)nt.,  I,on<lon — HOTEIj — Apr.  26,  by  J. 
M.  Moore,  archt.,  489  Richmond  St.,  for 
hotel.  $1,000,000.  Owner's  name  withheld. 

()ne.,  "Three  Rivers  —  HOSl’ITAD  —  P. 
Begue,  pres.  I>e  Corporation  de  I'Hopital 
Cooke,  taking  bids  3  story,  60  x  100  ft., 
rein. -con.,  brick  and  steel  hospital.  $150,- 
000.  Asselin  &  Deunoncourt,  Three  Rivers, 
archts.  Noted  Feb.  25. 

B.  C.,  Vancouver — OFFICE — Sept.  1,  by 
W.  Dicks,  45  Hastings  St.  E.,  4  story,  62 
X  120  ft.,  rein. -con.  and  terra  cotta,  Hast¬ 
ings  and  Hower  Sts.  $150,000.  Townley 
A  Matheson,  325  Hower  St.,  archts. 

a 

Bids  Received 

la.,  Iowa  City  —  ATHLETIC  FIELD 
HOUSE  —  Proudfoot.  Rawson  &  Souers, 
archts.  and  engrs.,  810  Hubbell  Bldg.,  Des 
Moines,  3  story  and  basement,  185  x  460 
ft.,  brick  and  steel,  plain  foundation,  from 
J.  H.  Hunzinger  &  Co.,  Daven|>ort.  for 
State  University  of  Iowa.  $272,112.  Noted 
Apr,  8. 

Calif.,  San  Franclaco — HOSPITAI.# — Shea 
&  Shea,  archts.,  454  Montgomery  St.,  5 
story,  rein. -con.  annex,  from  Barrett  & 
Hllp,  918  Harri.son  St.,  for  St.  Marys  Hos- 

Sital.  Approximately  $850,000.  Noted 

an.  21. 

Contracts  Awarded 

Mass..  Boston  —  APARTMENT  —  Beacon 
&  Hereford  Realty  Co..  8  Trent  St.,  Arling¬ 
ton,  10  story  and  basement.  35  x  90  ft., 
steel,  here,  to  M.  W.  Ryan,  763  Mas¬ 
sachusetts  Avc.,  Cambridge.  Archts.  est. 
$500,000. 

Mass.,  Boston — HOTEL — Beacon  Cham¬ 
bers,  19  Myrtle  St.,  6  story  and  basement, 
brick  and  stone  addition,  plain  foundation, 
to  P.  J.  MacNaughton,  755  Boylston  St. 
Archts.  e.st.  $150,000  or  more. 

Mass.,  Cambridge  (Boston  P.  O.) — HOS- 
PITAI.. — Holy  (Jhost  Hospital.  Cambridge 
St..  5  8tor>-.  120  X  300  ft.,  with  2  wings, 
brick  and  steel  addition,  to  M.  W.  Ryan, 
763  Massachusetts  Ave.  Archts.  est.  $350,- 
000.  Noted  Apr.  15. 

Mass.,  Dedham — THEATRE.  STORE  and 
OFFICE  —  Dedham  Community  Theatre 
Corn.,  will  build  2  story  and  basement, 
brick  and  stone.  High  St.,  by  day  labor, 
under  suia-rvlsion.  H.  R.  Duffee.  archt.,  333 
Belgrade  Ave.,  Roslndale.  $200,000.  Noted 
Apr.  8. 

Mass.,  Fall  River — OFFICE — Fall  River 
Electric  Light  Ci>.,  85  North  Main  St.,  2 
stor.v  and  basement,  135  x  150  ft.,  brick, 
Hartwell  St.,  to  J.  Crowe  Co.,  Inc.,  486  2nd 
St.  Archts.  est.  to  exceed  $150,000.  Noted 
Mar  25. 

Mass.,  Ilyannis — HOTEIi — W.  Cox,  Camp 
St.,  3  story  nad  basement,  100  x  145  ft., 
brick  and  timber,  to  H.  T.  Collette,  Hyannls. 
Archts.  est.  $175,000. 

Mass.,  Ilyannis  —  HOTEL  —  Ridgeway 
T.KidKe  Corp.,  c/o  H.  A.  I.,ewia,  archt.,  75 
Westminster  St..  I’rovidence,  B.  I.,  will 
build  3  .story  and  basement,  90  x  135  ft., 
and  2  wings,  brick,  by  da.v  labor,  here. 
$200,000. 

Mass.,  Malden  (br.  Boston) — STORE — S. 
S.  Kresge  Co..  2  story  and  basement.  60  x 
100  ft.,  brick,  plain  foundation.  52-60 
Pleasant  St.,  to  J.  W.  Bi.shop  Co.,  683  At¬ 
lantic  Ave.,  Boston.  Archts.  eat.  $150,000. 

Mass..  Medford  (br.  Boston) — APART¬ 
MENT — Brown  &  Fay.  15  Salem  St.,  will 
build  4  story  and  basement,  70  x  180  ft., 
brick  and  stone,  by  day  labor.  $150,000. 
O.  A.  Watkins,  15  Salem  St.,  archt. 

Mass.,  Roxbury  (Boston  P.  O.) — APART¬ 
MENT — Bernstein  &  Berman,  160  Home¬ 
stead  St.,  will  build  3  story  and  basement 
(6  units)  brick  and  stone,  plain  foundation. 
Elm  Hill  Ave.  $165,000.  Work  will  be 
done  by  separate  contracts.  S.  S.  Eisenberg, 
46  CornhIIl,  Boston,  archt. 

Mass.,  Salem  —  WAREHOUSE  —  Parker 
Bros.,  190  Bridge  St..  1  and  2  story,  brick 
and  steel,  plain  foundation,  to  Ferguson  Co., 
St.  Peters  St.  extension,  Cleveland,  O. 
Archts.  eat.  $150,000. 

rnna..  New  Haven  —  APARTMENT  — 
Rubino  &  Danlesi,  74  5th  St.,  5  story,  60  x 
110  ft.,  brick  and  steel,  Whitney  Ave.,  to 
Ruda  Conatr.  Co.,  421  1st  Ave.,  West 
Haven.  Archts.  est.  $200,000. 


X.  Y..  New  York  —  APARTMENT  — 
Mazras  Building  Corp.,  c/o  Bates  &  Frank¬ 
lin,  engrs.  and  archts.,  645  East  Tremont 
Ave.,  will  build  brick,  steel  and  stone,  plain 
foundation,  610-616  Academy  St.,  by  day 
labor.  $175,000. 

N.  Y.,  New  York — APARTMENT — Duo 
Building  Corp.,  c/o  J.  M.  Felson,  engr.  and 
archt.,  250  West  57th  St.,  will  build  brick, 
steel  and  stone,  plain  foundation,  Webster 
Ave.,  by  day  labor.  $900,000. 

N.  Y.,  New  York— APARTMENT  HOTEL 
— Five  Hundred  Seventy-one  Park  Ave. 
Corp.,  c/o  O.  F.  Pelham,  engr.  and  archt., 
200  West  72nd  St.,  will  build  brick,  steel 
and  stone,  plain  foundation.  Park  Ave.  and 
63rd  St.,  by  day  labor.  $1,000,000. 

N.  Y..  New  York — APARTMENT — G.  E. 
R.  Constr.  Co.,  c/o  L.  Stillman,  engr.  and 
archt.,  311  I^enox  Ave.,  will  build  brick, 
steel  and  stone,  plain  foundation,  Sheridan 
Ave,,  by  day  labor.  $160,000. 

N.  Y.,  Yonkers  —  THEATRE  —  J.  E. 
Andrus,  c/o  T.  W.  I..amb,  engr.  and  archt., 
644  8th  Ave.,  New  York  City,  will  build 
brick,  steel  and  stone,  plain  foundation 
South  Bway.,  here.  $1,000,000.  Work 
will  be  done  hy  separate  contracts.  Noted 
Mar.  18. 

Pa.,  Ardmore  —  SERVICE  —  Thornton 
Fuller  Auto  Co.,  125  East  Lancaster  Ave., 

1  story,  30,000  sq.ft,  floor  space,  rein. -con., 
and  brick,  plain  foundation,  Haverford  Rd., 
to  W.  J.  Steele  &  Son,  219  North  Broad  St., 
Phila.  Archts.  est.  $150,000. 

Pa.,  Lansdowne  —  APARTMENT  —  G. 
Weiss,  c/o  S.  Kaplan,  archt.,  10  South  18th 
St.,  3  story  and  basement,  110  x  160  ft., 
brick  and  steel,  plain  foundation,  Strafford 
St.  and  Lansdowne  Ave.,  to  J.  F.  Roystone, 
705  East  Girard  St.  Archts.  est.  $300,000. 

Pa.,  Phlla.  —  APARTMENT  —  Weiss 
Kaplan  Co.,  Franklin  Trust  Bldg.,  will  build 
4  story  and  basement,  150  x  250  ft.,  stone 
and  stucco,  Ellet  St.  and  Lincoln  Dr.,  by 
day  labor.  $1,125,000.  Work  will  be  done 
by  separate  contracts.  L.  J.  Tunis,  1600 
Arch  St.,  archt. 

Pa.,  Phlla.  —  EXHIBITION  —  Textile  & 
Apparel  Exhibits  Assn.,  c/o  G.  F.  Pawling, 
archt.,  1432  South  Penn  Bldg.,  Palace  of 
Fashion,  1  story,  600,000  sq.ft,  floor  space, 
stucco  and  steel,  at  Sesquicentenial  grounds. 
Broad  and  Pattison  Sts.,  to  Thompson 
Starrett  Co.,  Packard  Bldg.  Archts.  est. 
$1,500,000.  Noted  Jan.  21. 

Pa.,  Phlla. — OFFICE — L.  B.  Rothschild, 
archt.,  215  South  Broad  St.,  12  story  and 
basement,  39  x  125  ft.,  rein. -con.,  brick 
and  steel.  Juniper  and  Arch  Sts.,  to  P.  M. 
Sax,  Penfleld  Bldg.,  for  D.  Borton,  1218 
Chestnut  St,  Archts.  est.  $500,000.  Noted 
Jan.  7. 

Pa.,  Phlla. — STORAGE — Security  Storage 
Co.,  6748  Vine  St.,  3  story  and  basement, 
160  X  230  ft.,  rein. -con.  and  brick  addition, 
plain  foundation,  5744-48  Vine  St.,  to  F. 
Claro,  10  South  18th  St.  Archts.  est. 
$150,000.  Noted  Feb.  4. 

Pa.,  Phlla.  —  THEATRE  —  Barris  & 
Bender,  Schubert  Bldg.,  will  build  1  story 
and  basement,  45  x  200  ft.,  rein. -con.,  brick 
and  steel,  plain  foundation,  5410-12  Chester 
Ave.  $150,000.  Work  will  be  done  by 
separate  contracts.  Neubauer  &  Supowitz, 
929  Chestnut  St.,  archts. 

Pa.,  Pittsburgh  —  BANK  —  Iron  &  Glass 
Dollar  Bank,  1113  East  Carson  St.,  general 
contract  1  story  and  basement,  60  x  100 
ft.,  stone  and  brick,  Carson  St.,  to  D.  T. 
Riffle,  1006  Forbes  St.  Archts.  est.  $150,- 
000.  Noted  Oct.  15. 

Pa..  Pittsburgh  •—  OFFICE  —  Pittsburgh 
Insurance  Exchange,  c/o  W.  M.  Reed, 
Union  Natl.  Bank  Bldg.,  general  contract 
21  story  and  basement,  60  x  126  ft.  offlce 
building,  to  Boyle  Robertson  Co.,  815  16th 
St.  N.  W.,  Wash.,  D.  C.  Archts.  est. 
$1,250,000.  Noted  Feb.  18. 

Pa..  Pittsburgh  —  W'AREHOUSE  —  Gulf 
Refining  Co.,  Frick  Annex,  general  con¬ 
tract  2  story  and  basement  warehouse. 
Gross  and  Mathilda  Sts.,  to  Hughes  Foulk- 
rod  Co.,  421  7th  Ave.  Archts.  est.  $150,000. 

Pa..  M'lIUamsport  —  THEATRE  —  Ly¬ 
coming  Amu.sement  Co.,  c/o  C.  A.  Reed, 
pres.,  general  contract  1  story,  balconies 
and  basement,  48  x  175  ft.,  steel,  cinder 
block  and  concrete.  Pine  St.,  to  J.  Gehron 
Co.,  Inc.,  Pine  and  North  Sts.  Archts.  est. 
$200,000.  Noted  Mar.  18. 

N.  C.,  Morehead  City — HOTEIL — More- 
head  Bluffs,  Inc.,  4  story,  100  room,  stucco 
and  tile,  to  J.  E.  Beaman  State  Bldg., 
Raleigh.  Archts.  est.  about  $400,000. 
Noted  Apr.  1. 

Ky..  LoulsviUe — APARTMENT  HOTEL— 
M.  J.  Doll,  300  East  Jefferson  St.,  Claratin 
Manor,  7  story,  82  x  160  ft.,  hrick  and 
steel.  Willow  Ave.  and  Barringer  Ave.,  to 
State  Constr.  Co.,  30th  and  Columbia  Sts., 
Indianapolis,  Ind.  Archts.  est.  $350,000. 

O. .  Cleveland— COMMERCIAL  GARAGE 
and  APARTMENT — S.  Z.  Talisman,  11415 
Kinsman  Rd.,  1  and  3  story,  76  x  142  ft., 
brick,  11503  Kinsman  Rd.,  to  J.  Goldman, 


11104  Kinsman  Rd.  Archts.  *  ii-o, 
Noted  Mar.  25.  “ 

O.,  Cleveland — STORE — Ha!;,  nr,*  r. 

S.  H.  Halle,  pres,  and  treas.,  i.  iid  i  ■ 

6  story  and  basement,  approx ■■  umIv 
X  200  ft.,  brick,  terra  cotta  ai 
annex,  Huron  Rd.,  to  J. 

Bulkley  Bldg.  Archts.  est.  $1,.  'lOo 

O.,  East  Liverpool  —  OFFICl  nd  Mvd 
CANTILE— G.  O.  Thompson,  . 
basement,  50  x  92  ft.,  4th  St.  1  to  Wil,'? 
land  Bros.  Co.,  East  Liverpool 

Ind..  Gary— BUSINESS— Tri!  ,.  of  '  v- 
c/o  H.  H.  Klelnschmidt,  gener  cnnt^- 
4  story  and  basement.  74  x  12i  ft 
rein. -con.  and  terra  cotta,  to  M  ;,.rmir,C 
513  Bway.  Archts.  est.  $160,000 

Ind.,  Gary — LODGE  and  CLP  11  HOt’iSP 
— Knights  of  Columbus,  J.  W.  M 
chn.,  10  story.  125  x  125  ft..  Iri.k 
and  concrete.  5th  St.,  to  H.  G.  < 'i  i  i 
Co.,  306  .South  Notre  Dame  -t 
Bend.  Archts.  est.  $750,000.  Noi,  .1  'K,.b  o 

Mich.,  Marquette — BANK  and  •  'KKICP  ‘ 
First  Natl.  Bank  &  Trust  Co..  Mt,irv  aBH 
basement,  64  x  102  ft.,  rein. -con  hrii'k  ard 
stone,  plain  foundation,  to  Hoeppm-r-nae 
lett  Co..  414  Grand  Ave.,  Eau  Ch.ire  \vV.’ 
Archts.  est.  $200,000.  Noted  Mar  m' 

111.,  Blue  Island — BANK  and  S'ToUF 
Blue  Island  Trust  &  Savings  Bank 
contract  2  story  and  basement.  To  %  15; 
ft.,  brick  and  terra  cotta  bank,  to  Kaltz  4 
Co.,  510  North  Dearborn  St.,  Chiiar.i 
Archts.  est.  $150,000. 

111.,  Chicago  —  APARTMENT  —  \.t.r 
Building  Co.,  116  North  I.a  Sal!--  St  h 
story  and  basement,  70  x  105  ft  ,  r.  in  .cfin. 
and  brick.  Astor  Ave.,  to  LundofT-Hirkni-lI 
Co.,  B.  F.  Keith  Bldg.,  Cleveland,  1 )  ,\rchtc 
est.  $2,000,000. 

HI..  Chicago— APARTMENT— McNallv  $ 
Quinn,  archts.,  10  South  La  .Salle  St 
ma.sonry,  concrete  and  carpentrv  eontrafi 

7  story.  46  x  90  ft.,  concrete,  brick  and 
stone,  7147-49  Jeffrey  Ave.,  to  II  Janisch 
&  Co.,  1813  Winona  St.  Archts.  est.  $355 
000.  Noted  Mar.  25. 

111.,  Chicago  —  BANK  and  OFFlt"E_J 
Scheltler,  archt.,  605  North  Michigan  Ave 
general  contract  3  story  and  basement,  5( 

X  175  ft.  North  Clark  St.  and  Lunt  Ave 
to  H.  D.  Moreland  &  Co.,  3701  Sheffield 
Ave.,  for  Phillip  State  Bank  &  Trust  Co. 
North  Clark  St.  and  Lunt  Ave.  Archts.  est 
$230,000.  Noted  Nov.  6. 

HI.,  Chicago — HOME — Old  Peoples  Home, 
6015  North  Paulina  St.,  masonrv  and 
carpentry  contract  5  story  and  basement,  40 
X  190  ft.,  reln.-con.,  brick  and  stone,  5oU 
North  Paulina  St.,  to  B.  J.  Regnell  Co.,  19 
South  La  Salle  St. ;  Iron  work,  to  Guarantee 
Iron  &  Steel  Co.,  Chicago. 

HI.,  East  8t.  Louis — APARTME.NT— C. 
S.  Mueri  Co.,  3609  Hartford  St.,  St.  Louis, 
Mo.,  will  build  rein. -con.,  brick,  terra  cotta 
and  stone,  10th  and  Pennsylvania  Aves, 
here,  by  day  labor.  $150,000.  Private 
plans. 

HI..  East  St.  Louis  —  HOTEL  — Bway 
Central  Hotel  Co.,  700  East  Bway.,  general 
contract  7  story  and  basement,  96  x  5in 
ft.,  rein. -con.,  brick,  steel  and  terra  cotta. 
Bway.  and  5th  Sts.,  to  Hollenberg  A-  Co, 
118  La  Salle  St,.  Chicago.  Archts.  est.  $1. 
100.000.  Noted  Dec.  17. 

WIs.,  La  Crosse — HOSPITAI.1 — Francis¬ 
can  Sisters,  10th  and  Market  Sts.,  5  storj- 
and  basement,  43  x  60  ft.,  and  50  x  170  ft., 
brick  and  concrete  hospital,  to  P.  Nelson 
&  Son.  Newburg  Bldg.  Archts.  est. 
$300,000. 

WIs..  MUwankee— V/AREHOUSE— Mil 
waukee  Storage  Co.,  10  North  Clark  St., 
Chicago,  Ill.,  5  story,  44  x  177  ft.,  and  57 
X  117  ft.,  brick  and  concrete,  plain  and 
wood  pile  foundation.  South  Water  St.,  to 
W.  W.  Oefleln,  Inc.,  86  Michigan  Ave. 
Archts.  est.  $150,000.  Noted  Feb.  11. 

Wis.,  Oshkosh — BANK  and  OFFICE — 
First  Natl.  Bank,  Main  and  Washington 
Sts.,  8  story  and  basement,  94  x  125  ft. 
brick,  stone  and  concrete.  Main  St.,  to  Hogg- 
son  Bros.,  38  South  Dearborn  St..  Chicago, 
Ill.  Archts.  est.  $800,000.  Noted  Mar.  25. 

la..  Cedar  Rapids  —  HOTEL  —  First 
Avenue  Holding  Co.,  c/o  J.  E.  Trewin. 
pres.,  906  Amer.  Trust  Bldg.,  will  build  1? 
story  and  basement,  140  x  l40  ft.,  rein  -con. 
brick,  stone  and  terra  cotta,  Ist  -Ave.  and 
North  2nd  Sts.  Work  will  be  done 
separate  contracts  under  supervision  E.  P 
Krenn  &  Co.,  936  North  Michigan  Hlvd, 
Chicago,  Ill.  Archts.  est.  $1,200,000.  Noted 
Oct-  29. 

la..  Cedar  Rapids  —  WAREHOT  ^E  — 
Quaker  Oats  Co.,  G.  T,,aird,  mgr.,  12  story, 
110  X  260  ft.,  rein. -con.,  Incl.  48  concreU 
storage  tanks.  3rd  and  D  Sts.,  to  Leonard 
Constr.  Co.,  37  South  Wabash  St.,  Chicago. 
Ill.  Archts.  est.  $2,000,000. 

Kaa.,  Topeka  —  BAT^  and  OFFICE 
Central  Natl.  Bank,  700  Kansas  St.,  gen¬ 
eral  contract  50  x  150  ft.,  steel  and  stone, 
to  F.  M.  Spencer  A  Son,  7th  and  Harrison 
St.  Archts.  est.  8250,000. 
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U'uildincv  -Commercial  (Continued)  « 

*  « ;  ;  Mlnne.poUa— OFFICE— Intersec-  ; 
1  H?.!‘<linK  Co.,  M.  T.  Baker,  Baker  Bldg.,  ' 
!  tion  contract  5  story  and  base-  , 

n"  X  155  ft.,  reln.-con.,  brick  and 
-  sih  St  and  idarquette  Ave.,  to  J.  j 

M?^’Co  211  south  nth  St.  Archts.  total  ! 

I In-  ’ 

I  Mmcnt  Co,  H.  Lowry,  pres.,  600  Temple 
i  nfurt  llHff..  Minneapolis,  general  contract. 

?  ^‘  “torv  an<l  ba-sement.  rein.-con  brick  and  ! 
i  4th  and  Wabash  Sts.,  to  O.  J.  Grant 

■  rnr.t’r  Co  904  Exchange  Bank  Bldg 
1.' Archts.  totiil  est.  about  $1,000,000.  Noted  ] 

,,„„,_APARTMENT— M.  Cor-  i 
I  7  story  and  basement.  135  x 

[  rin  ft  rein.-con..  brick  and  terra  cotta. 

cS.!  liV  }:ieTtnTsr. 

i  :  Arch'S,  .^st  APARTMENT  and 

i  !  store  —  N  N  GUcJt  *22  Chestnut 

St  3  story  and  basement,  rein.-con..  brick 
'  and  terra  cotta.  Hodiamont  and  Plymouth 
!  Aves  to  Weinberg  Realty  A.Constr.  Co.. 

'1  SIR  Chestnut  St.  Archts.  est.  $500,000. 

‘’m«  m  I.«..Is  — COMMERCIAL— E.  F. 

'  Williams  et  al.,  c/o  First  Natl.  Co..  Bway. 

I  Tnd  iJw  ust  Sts.,  4  story  and  basement.  100 
a^ljl  ft  rein.-con.  and  brick  loft,  store 
Jnd  otlic.  ’building,  17th  and  Locust  Sts.,  to 
t  Widmer  Eng.  Co.,  I.Aclede  Gas  Bldg. 

I  Mo  St  l.ouls — GARAGE — Famous-Barr 
}  Co  Tth  and  Ltn  ust  Sts.,  3  story  and  base- 
)  ment  1"7  X  230  ft.,  rein.-con.,  622  Walnut 
i  St  to  Hall  Maekay  Constr.  Co.,  Dolph 
i  'pidg  .Archts.  eSt.  $1 50,000. 
i  Mo..  St.  l.oulii — LOFT — Rose  Realty  Co.. 

1  <105  Wa.shington  Ave.,  11  story  and  base- 
f  nient  130  x  135  ft.,  rein.-con.,  brick  and 
'  steel’  1301-13  Washington  Ave.,  to  Harri- 
{  son-kopman  Constr.  Co.,  International  Life 
j  Rldg  Noted  Oct.  29.  _ 

1  Mo..  St.  Joseph— OFFICE— See  “Build- 
I  ings- — Industrial." 

!  Tex.,  roloradis— THEATRE.  HOTEL  and 
GARAGE — J.  M.  Thomas  and  R.  Dixon, 
Colorado,  and  E.  E.  Parkhurst.  Dallas,  7 
I  story,  reln.-con.,  brick,  stone  and  steel,  to 
1  Churchill  &  Humphery  Co.,  207  Magnolia 
1  Bldg.  Dallas,  $261,000. 

V  !  OkU.,  Tulsa — MARKET — Producers  Co¬ 
st  operative  Co.,  general  contract  1  story  and 

J>  basement,  140  x  140  ft.,  brick,  steel  and 
rein.-con.,  to  G.  C.  Brlckner  ft  Currier,  7th 
.i  and  Kenosha  Sts.,  $127,725.  Noted  Oct.  16. 

5  Calif.,  I.os  Angeles  —  APARTMENT  — 

!  I  Owner,  c/o  R.  D.  King,  archt.,  1124  Van 
i  Nuvs  Rldg..  5  story  and  basement,  80  x 
h*  i  140  ft.,  timber,  McCadden  PI.  near  Sunset 
\i  Blvd.,  to  H.  Greenbaum,  430  South  La 
V  Brea  Ave.  Archts.  est.  $80,000. 

4  i  Cslif..  Los  Angeles  —  THEATRE  —  S. 

;i.t  Grauman,  Biltmore  Hotel,  2  story,  140  x 
■  ?  250  ft.,  rein.-con.,  Hollywood  Blvd.  and 
,  !  Orange  Ave.,  to  Meyer  ft  Holler.  Wright- 
i  Callendar  Bldg.  Archts.  est.  $756,000.  Noted 
:?1  .Vov.  26, 

^  I  B.  Vancouver — STORE — David  Spen- 

-r  '  eer  I.td ,  Hastings  and  Seymour  Sts.,  9  or 
■J  I  10  story,  104  X  260  ft.,  rein.-con.,  steel  and 
S  i  tile,  Hastings  and  Richards  Sts.,  general 
,  ■'  contract,  excluding  foundations  and  struc- 
"  i  tural  steel,  to  Northern  Constr.  Co.  Ltd., 

;  |  736  Granville  St..  $1,250,000;  heating  and 
■  i  Ve  ntilating,  to  Ix'eke  ft  Co.,  1090  Houser  St.. 
f2o0.ooo.  Noted  July  2. 

!  Man.,  Winnipeg GARAGE  —  T.  Elaton 
!  Co.,  Ltd.,  190  Yonge  St.,  Toronto,  4  story 
1  and  basement,  100  x  120  ft.,  reln.-con.  and 
i  brick.  255-257  Carlton  St.,  here,  to  Claydon 
;  Co.  I,td.,  Imperial  Hank  Bldg.  Archts.  est. 

;  1155,000.  Noted  Apr.  1. 

Buildings — Industrial 

;  Proposed  Work 

N.  II..  Rorhester — LIGHT  PLANT— See 
"Buildings — Commercial." 

Maw..  Boaton— LIGHT  MANl’FACTUR- 
I.\G-  See  "Buildings — Commercial.” 

MasH.,  Waverly  (br.  Boston) — LAUNDRY 
--Commonwealth  of  Massaciiusetts,  Dept. 

:  Mental  Diseases,  plans  1  story,  brick 
laundr.v,  for  W.  E.  Femald  State  School. 

J  40,0(111  appropriated.  W.  E.  ^yd,  109 
.'-tate  House,  Boston,  engr. 
i  ^  1..  Ia»ng  Inland  City  —  PLANT  — 

Ballinger  Co.,  archts.,  12th  and  Chestnut 
^  bt.s_.  I'hila.,  soon  let  contract  1  and  2  story 
and  b.isement,  brick,  steel  and  stone,  con- 
t  Crete  pile  foundation,  4617  Flushing  Ave., 
here  f„r  M.  O’Nell  Supply  Co..  25  Cliff  St.. 

,  ..ew  Vork  City. 

o'.-'  Ellxabeth— FOUNDRY— Bethlehem 
Shipbuilding  Corp.  Ltd.,  39  Ist  St.,  plans 
.  '  *‘i';ry,  reln.-con.,  brick  and  steel,  plain 
I  found.-tion,  Ist  St.  $50,000.  Engineer  and 
*  archi:.  ,  t  not  selected. 

I  Newark — PLANT — Battery  Equip- 

ment  CO.,  266  Plane  St.,  plans  1  story,  reln.- 


con.,  brick  and  steel,  plain  foundation,  71  ment,  rein.-con.  and  brick,  plain  foundation. 
South  Orange  Ave.  $50,000.  Engineer  and  Tth  and  Linden  Sts.,  here,  for  Bridge  I'laza 


architect  not  selected. 

Pa..  Phila.— CLEANING  and  DYEING — 


Garage  Co. 

N.  J.,  Roaelle  (Ind.  hr.  Elizabeth)— 


Bomot,  Inc.,  170  Fairmount  St.,  having  PLANT — Apr.  15.  by  Ballinger  Co.,  engrs., 
plans  prepared  by  S.  G.  Matthews,  2016  12th  and  Chestnut  Sts.,  Phila.,  Pa..  1  story. 
East  Lipplncott  St.,  1  story  and  basement.  200  x  321  ft.,  concrete,  brick  and  steel. 
213  X  268  ft.,  rein.-con.  and  brick,  plain  plain  foundation,  here,  for  Rapid  Address- 


foundation,  34th  and  Lehigh  Sts. 


Ing  Machine  Co.,  46  W’est  23rd  St.,  New 


Pa.,  Phila.  —  MANl'FACTrUING — Gen-  York  City.  Noted  Apr.  1. 


eral  Electric  Co.,  Witherspoon  Bldg.,  soon 


Pa..  Harrisburg  —  PRINTING  PLANT  — 


lets  contract  for  Building  9,  74  x  100  ft.  Apr.  27,  by  Ballinger  Co.,  archts.,  12th  an<l 
Building  10,  106  x  601  ft.,  and  Building  11,  Chestnut  Sts..  Phila.,  3  story  and  basement. 
74  X  1()3  ft.  each  7  story  and  basement,  100  x  102  ft.,  reln.-j-on.,  brick  and  steel 
rein.-con.  and  brick,  plain  foundations.  Elm-  addition,  plain  foundati<^n.  Mulberry  and 
wood  Ave.  between  68th  and  70th  Sts.  Crescent  Sts.,  here,  for  J.  H.  McFarland 
$1,500,000.  Harris  ft  Richards,  Drexel  Co..  Mulberry  and  Cres<  ent  Sts. 


Bldg.,  archts 


Md..  Baltlmorr — FA('TORY — Apr.  23.  by 


Pa.,  Phila. — MILL — Gotham  Silk  Hosiery  Kubitz  ft  Ko<‘nlg,  engrs.,  Emer8<m  Towers, 


Co.,  389  6th  Ave.,  New  York  City,  N.  Y. 


story  and  basement,  75  x  2til  ft.,  rein.- 


having  plans  prepared  by  Harris  ft  ‘’‘’B.  and  brick,  plain  foundation.  Aiken  ami 


Richards,  Drexel 


land  Sts.,  here. 

Miss.,  Vicksburg  —  SHOPS  —  See  "Rail¬ 
ways  under  Mississippi." 


.,  mill,  5th  and  Court-  ('urtain  Sts.,  for  O.  T.  Smith  ft  Co.,  409 


East  Saratoga  St. 

Md..  Baltimore — SERVICE  and  S.VLES— 
Apr.  19,  by  archts.,  Owen  ft  Sisco,  Con- 


Tenn..  Memphis — LUMBER  PIAXT — J.  tinental  Bldg.,  1  story.  90  x  195  ft.,  con- 
E.  Stark  Lumber  Co.,  Plumb  St.  and  crete  and  brick,  29th  St.  and  Remington 
Illinois  Central  R.R.  tracks,  plans  rebuild-  Ave.,  for  W'llson  Nash  Motors  Co..  1109 
ing  plant,  recently  destroyed  by  fire.  Cathedral  St.  $65.1)00.  H.  F.  Doeleman, 
$150,000.  509  North  Charles  St.,  engr. 

O..  Ixindon  —  GARAGE — London  Bulck  HL.  rhlcago— PRINTI.NG  PLANT— Apr. 
Co.,  having  plans  prepared  1  story  and  23,  by  Mundle  ft  Jensen,  archts..  39  South 
basement,  40  x  90  ft.,  Wrick  and  concrete,  1.^4  Salle  St.,  3  story  and  basement,  49  x 
High  and  'Walnut  Sts.  $60,000.  ^ivate  139  ft.,  brick  and  stone,  W’illard  Court  and 
plans.  W’ashington  Blvd.,  for  Prairie  Farmers 

IIL.  Burnside — INSPECTION  SHOPS—  I’ubllshlng  Co..  337  tVest  Madison  St.  $150,- 
Illinois  Central  R.R.  Co.,  135  East  11th  PI.,  000.  Noted  Jan.  28. 

Chicago,  A.  F".  Blaess,  ch.  engr.,  soon  takes  Wls.,  Green  Bay  —  GARAGE  —  Oppen- 
bids  superstructures  90  x  440  ft.  inspection  hamer  ft  Opel,  archts.,  Nicollet  Bldg.,  tak- 
shop,  50  ft.  high,  75  x  440  ft.  rein-con.  re-  ing  bids  3  story  and  basement,  77  x  170  ft., 
pair  shop,  40  ft.  high,  etc.,  here.  $270,000.  brick,  steel  and  concrete,  plain  foundation. 


This  corrects  report  In  Apr.  15  issue. 

IIL,  Chicago — SHOP.  GARAGE,  etc.— J. 
Kulp  ft  Co.,  33  South  La  Salle  St.,  having 


for  Brown  Co.  Motors,  Inc.,  610  Main  St. 

$100,000. 

Wls..  Milwaukee  —  FACTORY  —  Seaman 


plans  prepared  by  A.  S.  Alschuler,  28  East  Body  Corp.,  1732  Richards  St.,  taking  bids 
Jackson  Blvd.,  3  story  and  basement,  160  5  story.  100  x  170  ft.,  brick  and  <‘oncrete. 


X  400  ft.  machine,  paint  and  tire  storage  plain  foundation,  Richards  St.  Private 
shops  and  garage,  reln.-con.,  brick  and  plans. 


steel,  'W’est  Congress  St.  between  Morgan 


and  Aberdeen  Sts.  $1,500,000.  Chicago  tracts  Awarded.” 


Mo..  »t.  Louis  —  FACTORY  —  See  "Con- 


Post  Office,  lessee. 


III..  Mnrphysboro  —  BULK  SERVICE  "Contracts  Awarded.” 


Mo..  St.  I-onIs— PACKING  PLANT— See 


STATION  —  Standard  Oil  Co.  of  Indiana, 


Tex..  San  Antonio— CANDY  FACTORY 


2320  Division  St..  Evansville,  Ind.,  W.  J.  — G.  A.  Duerler  Mfg.  Co..  West  Commerce 
I.Jing,  dls.  mgr.,  having  preliminary  plans  St.,  taking  bids  6  story  and  basement,  reln.- 
prepared  2  story  and  basement,  reln.-con.  *vnd  brick,  plain  foundation.  $200,000. 

and  brick,  incl.  garage  for  12  trucks,  steel  Herff  ft  Jones,  c/o  San  Antonio  Ix)an  ft 
tanks,  loading  platforms,  etc.,  19th  St.  and  Trust  Co..  215  West  Commerce  St.,  San 
Mobile  ft  Ohio  R.R.  tracks,  here.  $100,000.  Antonio,  engrs. 

Kan.,  WIndfleld — GAS  PLANT — Election  rullf..  San  Franrisco  —  FACTORY  — 

in  May,  $242,000  bonds,  gas  plant.  Couchot  ft  Rosenwald.  archts.,  60  Sansome 


Mo.,  Moberly — PLANT — Moberly  Paving  St.,  taking  bids  3  story  and  basement. 
Brick  Co.  plans  rebuilding  plant,  recently  reln.-con.  publishing  plant.  Pacific  St.,  for 
destroyed  by  fire.  $75,000  loss.  Traung  I.jibel  ft  IJthograph  Co.,  962  Bat- 

rallf.,  Stockton  —  MILL  —  Roberts  ft  tery  St.  Noted  Apr.  8. 

O'Keefe,  425  South  Center  St.,  purchased  .  ,  j  j  j 

site  and  plans  mill,  Fremont  St.  and  Union  i^ontractS  Awortied 

T.e»Hlde  Co  Mass..  Bostoa— LAUNDRY— G.  M.  Gol- 

T  mdii  bath,  120  Amory  Jamaica  Plain.  1  story,  60 

Ltd.,  I.,easide  St.,  Toronto,  Ont.,  plans  pulp  -,7,  hrirk  here  to  R  F  Glenaon  it 
and  paper  mill.  200  tons  dally  capacity  with  woidron"  Rd*'’  RorindLie'  a r,-htr 
2  hydro-electric  power  developments,  and  •  Ro"ln<la>^  Archts.  est. 

Dist"*  hl^e extension  in  Lake  St.  John  Boston— MANUFACTURING  and 

Disi.,  nere.  .  ,  PAINT  SHOP— Hub  Advertising  Co.,  483 

Olds  Desired  Tremont  St.,  1  story,  60  x  100  ft.,  brick. 

..  /T,  .  c  V  '700  Columbus  Ave..  to  F.  Cundari,  27 

~  School  St.  ArchU.  est.  $40,000. 


FACTORY  —  See  "Contracts  Awarded.” 
Mass.,  East  Milton  (br.  Boston) — RE 


Mass..  Boston — REPAIR  and  SERITICE 


"Contracts  “^^^333^  U 

Mas...  New  Bedford  —  REPAIR  and  "9 

SERVICE  GARAGE  —  F.  W.  Greene.  888  Sr*'’'' . 

Purchase  St.,  taking  bids  2  story,  50  x  95 

ft.,  and  20  x  20  ft.,  brick  and  concrete,  Archts.  est.  to  exceed 


2nd  and  High  Sts.  $50,000.  L.  I>‘Brode, 
888  Purchase  St.,  arebt. 


Mass.,  Hedham  —  FACTORY  —  Dedham 
Finishing  Co.,  277  High  St..  1  story,  60  x 


Mass..  Pigeon  Core  (Rockport  P.  O.) —  150  ft.,  brick  and  steel  addition,  to  McNally 

FORGE  SHOP  and  BOILER  HOUSE — See  Building  Co.,  65  Concord  St..  Framingham. 


"(Contracts  Awarded.”  Archts.  est.  $40,000. 

Mass..  Quincy  (Ind.  br.  Boston)  —  MILK  Muss..  Dorchester  (Boston  P.  O.)  — 

PLANT—  WTiite  Bros  83  Brooks  St^  FACTORY  —  Montello  Tile  ft  Marble  Co., 

Norfolk  Downs,  taking?  bids  2  story  and  inc.,  54  Geneva  Ave.,  will  alter  and  con- 

basement,  brick  and  steel ;  Brooks  St.,  here,  struct  1  story,  brick  and  steel  addition. 

$40,000.  W’.  E.  Luke,  365  Powder  House  iro.OOO.  Work  will  be  done  by  separate 

Blvd.,  Somerville,  ^  contracts.  J.  A.  Nally,  698  Massachusetts 

Mmss.,  Readinir — GARAOK  and  REPAIR  Ave.,  Can>br!dft<**  archt. 

^?(^k  Mass..  East  Milton  (br.  Bo8ton)—RE- 

*60  non  ^  C*^  H  FRIGERATING  PLANT  —  Granite  City 
<4f*^Rorton  Br.  ht  C"  •  ^  S.  Patch,  pres.,  550  Adams  St.. 

^  ^  POWER  *  Milton,  will  build  1  story,  concrete 

«pi^Ck’  I  AuVdry _ Anr  27  hv  W "  T  brick  refrigerating  plant  $40,000. 

XTi^o^d^  aJ^ht  ,  cl-own  St  Sq  .  ^w^^r  house;  contracts, 

stack,  laundry,  ironing  room,  kitchen  and  Po'^te  plans.  . 

bakery.  Colony  St.,  for  Connecticut  Stata  Maas..  Pigeon  Cove  (Rockport  P.  O.) — 

School  for  Boys.  $150,000.  FORGE  SHOP  and  BOILER  HOUSE — 


bakery.  Colony  St.,  for  Connecticut  Stata  Maae..  Pigeon  Cove  (Rockport  P.  O.) — 
School  for  Boys.  $150,000.  FORGE  SHOP  and  BOILER  HOUSE — 

N.  Y..  ranandalgna  —  FACTORY  —  J.  D.  De  Wolf  enCT.,  45  Rromfleld  St. 
Oberlles  ft  I.aurenz.  archts.,  81  South  Union  Boston,  will  build  f  Mory,  65  x  135  ft., 
St.,  Rochester,  taking  bids  general  contract  reln.-con.  tile  and  brick  addition,  concrete 
1  story  and  basement  42  x  159  ft.,  brick  and  foundation,  here,  for  Cape  Ann  Tool  Co. 
steel,  plain  foundation,  here,  for  Owner,  Work  will  be  done  by  separate  contracts, 
c/o  M.  O’Brien,  167  Ames  St.,  Rochester.  Engrs.  est.  to  exceed  $40,000. 

$100,000.  Maas.,  Weatfleld  —  MACHINE  SHOP  — 

N.  J.,  Camden — GARAGE  and  STORE —  Foster  Machine  Co.,  2  story  brick  addition, 
Apr.  29,  by  Ballinger  Co.,  archts.,  12th  and  to  E.  J.  Pinney  ft  Co.,  Inc.,  374  Main  St., 
Chestnut  Sts.,  Phila.,  Pa.,  5  story  and  base-  Springfleld  $120,622. 
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Buildings — Industrial  (Continued) 

Mam.,  Worcester  —  ENGINE  HOUSE  — 
New  York,  New  Haven  &  Hartford  11. R., 
E.  Gagel,  ch.  engr..  New  Haven,  brick  en¬ 
gine  house,  here,  to  E.  J.  Cross  Co.,  82 
Foster  St.  Archts.  est.  840, OUO  or  more. 

K.  I.,  Itristol — MIULe— Cranston  YVorstod 
Co.,  Thames  St.,  4  story,  75  x  100  ft.,  brick, 
to  I’.  J.  Flynn,  17  Exchange  St.,  Providence. 
Archts.  est.  to  exceed  840,000. 

K.  I.,  WiM>nsorket — MIEU — Woonsocket 
Palls  Mill,  15  South  Main  St.,  6  story,  rein  - 
con.,  to  Aberthaw  Constr.  Co.,  80  Federal 
St  ,  Boston.  Archts.  est.  8100,000. 

('••nil.,  Ilurtford  —  FACTORY  —  Case. 
I-ockwood  &  Brainard,  141  I’earl  St.,  ii 
story,  rein. -con.,  brick,  steel  and  st<ine, 
Trumbull  and  Hicks  Sts.,  to  Bent  &  O'Brien. 
IS:i  Ann  St.  Archts.  est.  8300,00O.  Noted 
Jan.  7 

>.  Y..  I.oiig  Island  4'lty  —  FA(’T<)RY  — 
Morgaiiite  Bru.sh  Co.,  Inc.,  510  West  .'iSth 
St.,  New  York  City,  1  story,  »i(»  x  200  ft., 
rein. -con.  brick  and  steel,  idain  founda¬ 
tion,  Anable  Ave.,  here,  to  White  Constr. 
Co..  05  Madison  Ave.,  New  York  City. 
.\rchts.  est.  *22.'>,0(K>. 

N.  4.,  Trenton  —  FACTORY  —  Essex 
Rubber  (7o.,  Beakes  and  May  Sts.,  1  and  2 
story,  55  x  250  ft.,  and  65  x  250  ft.  factory 
buildings,  to  H.  R.  Fell  Co.,  338  South.ard 
St  .  183,000.  Noted  Jan.  21. 

I’a..  I*hila. —  M1BI> — Kauffman  Plush  Co.. 
Pennsdale  and  Mitchell  Sts.,  5  story  and 
basement,  80  x  106  ft.,  brick,  plain  foun¬ 
dation.  to  R.  E.  I^amb  Co.,  841  North  19th 
St.  Noted  Mar.  25. 

Pa..  PhllB.  —  STORAGE  —  Phila.  Grain 
Elevator  Co.,  Port  Richmond  St.,  4  story,  98 
X  371  ft,  rein. -con.  and  brick,  plain  foun- 

d. ation,  Bath  and  Bipplncott  Sts.,  to  M.  A. 
Ia>ng.  Munsey  Bldg.,  Baltimore,  Md.  Engrs. 
est.  8200.000. 

Pa..  Plltsl.iirgli— GRASS  PRANT— J.  T. 
and  A.  Hamilton  Co.,  26th  St.  and  railroad 
tracks,  general  contract  1  story,  82  x  120 
ft.  addition.  26th  St.,  to  Coutts  Co.,  3332 
Smallman  St.  Engrs.  est.  840, ooo. 

Ala.,  Blrinlnghani  —  F.YCTORY  —  Con¬ 
tinental  Clin  <'o..  Title  Guarantee  Bldg.,  six 
1  storv,  concrete,  brick  and  steel  factory 
buildings,  to  H.  K.  Ferguson  Co..  lOoo 
Euclid  Ave.,  Cleveland.  O.  Archts.  est. 
$300,000. 

Ala.,  (iadmien  —  TEXTIRE  —  Sauquoit 
Spinning  t'o.  of  Ahibama,  Gad.sden,  2  story, 
H»1  X  400  ft.  with  50  X  80  ft.  wing,  also 
four  50  X  100  ft.  buildings,  to  A.  K  .Adams. 
247  Clifton  Rd..  Atlanta,  Ga..  $250,000. 
Noted  Apr.  8.  . 

MIbh..  Mohb  i'aint  —  STGR.AGE  A\  -ARE- 
HOl’SE  —  Southwestern  Paia-r  Co.,  storage 
warehouse,  iM>wer  house  additions,  and  tur¬ 
bine  foundations  to  Morton  C.  Tuttle  Co., 
862  Park  Sq.  Bldg..  Boston,  Mas.s. 

<).,  rievelaml  —  F.ACTORA'  —  .Max  Glick 
Mfg.  Co.,  M.  Glick.  pres.,  711  Woodland 
Ave.,  3  storv  and  baseinent,  24  x  127  ft., 
brick  and  steel  addition,  to  Bolton-Pratt 
f’onstr.  Co.,  7113  Euclid  Ave.  Archts.  est. 
840.000. 

HI.,  Chicago — FACTORY^ — General  Metal 
Spinning  Co.,  2824  North  California  Ave., 
ma.sonry  and  carpentry  contract  1  story,  40 
X  200  ft.,  brick.  2643-45  Belmont  Ave.,  to 
Mutual  Constr.  Co.,  2532  Warren  Ave. 
Archts.  est.  890,000. 

AVIb,,  Milwaukee — GARAGE — Journal  Co., 
4th  and  State  Sts..  1  story,  150  x  150  ft., 
rein. -con.  and  brick,  plain  foundation,  4th 
ifnd  Poplar  Sts.,  to  AA .  AA’.  Oefleln,  Inc.,  86 
Michigan  Ave.  Archts.  est.  875,000. 

Kan.,  Sallna  —  PACKING  PRANT  — 
Swift  &  Co.,  79  AA'est  Monroe  St.,  Chicago. 
Ill.,  5  story,  100  x  115  ft.,  rein. -con.  and 
brick.  plain  foundation,  to  Eberhardt 
Constr.  Co..  Salina.  $65,000.  Noted  Oct.  29. 

.Mo..  Kan>aB  City  —  AA'AREHOUSE  — 
Ralston  Purina  Co.,  Rochester  and  Scott 
Sts..  1  story,  99  X  144  ft.,  steel  warehouse, 
to  Jones-Hettelsater  Constr.  Co.,  708 
Mutual  Bldg.  Archts.  est.  $60,000. 

Mo.,  St.  JoBeph — p'OrNDRA' — King  Mfg. 
Co.,  230  South  Clark  St.,  Chicago,  111.,  140 
X  4  80  ft.  foundry,  also  2  story,  24  x  40  ft. 
olfli'e,  brick,  steel  and  corrugated  Iron,  to 
P.  Norrl.s,  1220  South  11th  St.  Archts. 

e. st.  8150,000. 

Mo.,  St.  l.oiilB  —  F.ACTORA'  —  Century 
Electric  Co..  1827  Pine  St.,  will  build  2 
storv  and  basement.  240  x  4a<t  ft.,  rein. -con. 
and ‘brick,  3739  Market  St..  $250,000.  AA'ork 
will  la*  done  by  separate  contracts  under 
supervision  of  I,.  B.  Pendleton,  archt.,  119 
North  7th  St.  Noted  Mar.  4. 

Mo..  St.  I,oiiIb  —  P.M^KING  PR.ANT  — 
Geist  Bros.  Meat  Co..  3832  Rucky  St.,  will 
build  2  story  and  basement,  100  x  240  ft., 
brick  and  concrete  addition,  Rucky  St.,  by 
day  labor  under  supervision  Natl.  Packers 
Supply  Co.,  archts.,  405  Franklin  Ave. 
$100,000.  Not»'d  Feb.  11. 

Mo..  St.  Roiilo — FACTORY — Koken  Co.. 
2528  Texas  Ave.,  1  story,  160  x  220  ft..  2 
story.  100  x  160  ft.,  1  story.  100  x  160  ft.. 
1  story,  90  x  160  ft.,  and  1  story,  50  x  180 
ft.  factory  buildings,  Morganford  St.,  to 


W.  H.  Cunliff,  410  North  Euclid  Ave. 
Archts.  est.  $150,000.  Noted  Mar.  4. 

.Mo.,  St.  laiulB—F.At'TORY — Missouri  En¬ 
gine  Co.,  2804  North  11th  St.,  1  and  2  story, 
126  X  145  ft.,  brick  and  concrete,  3300 
North  Bway.,  to  Chapline  Constr.  Co., 
Walnwright  Bldg.  .Archts.  est.  $75,000 

AIo..  St.  I,oiiIb  — ICE  PRANT  and  AVARE- 
IKtlTSE — Polar  AVave  Ice  Fuei  Co.,  3638 
Glive  St.,  2  story  and  basement,  12n  x  200 
ft.,  rein. -con.  and  brick.  9th  and  A’ictor 
Sts.,  to  Fruin-Colnon  Constr.  Co.,  Mer¬ 
chants  I,aclede  Bldg.  Archts.  est.  8250.000. 
Noted  Mar.  11. 

Mo..  St.  I.oiiIh  factory— Sieloff  Pack¬ 
ing  (A).,  4339  Natural  Bridge  .Ave.,  will 
build  3  story  and  basement.  40  x  40  ft., 
brit'k  and  concrete,  4326  Sacramento  St.,  bv 
dav  labor.  $4o.noo. 

Tex.,  Amarillo— PRODUCE  and  STOR¬ 
AGE  PRANT — .A.  J.  Thompson  Produce  <7o., 
1  story  and  ba.sement,  5u  x  130  ft.,  rein.- 
con.  and  brick,  plain  foundation,  to  F.  Bone 
Constr.  Co..  .Amarillo,  $40,000. 

Iilaho,  I.ewlHton— POWER  HOUSE — See 
“Dams.” 

M  aHh..  (  heluii  Falls  -POWER  PR.ANT — 
Chelan  Electric  Co.  granted  i)ermit  by  Fed¬ 
eral  Power  Comn.  for  hydro-electric ‘devel¬ 
opment.  here,  AVashington  AVater  Power 
Co..  Spokane,  1).  R.  Huntington,  pres.,  have 
power  lights  and  will  make  the  develop- 
ini-nt,  incl.  constructing  dam  at  foot  of  Rake 
Chelan,  jsiwer  house  on  or  near  Columbia 
River,  and  4  mi,  tunnel  initial  t-apacity  30,- 
aiHi  hp.,  maximum  110,000  hp.,  to  <lrant 
Smith  Co..  Heiirv  Bldg.,  Seattle.  Initial 
cost  $4,0011.000,  total  $10,000,000. 


Buildings  -Educational, 
Religious 


Proposed  Jf  'ork 

MasB..  Boston— MEDIC.AR  DORMITORY 
—  Harvard  University,  Harvard  Medical 
Alumni  .Assn..  F.  M.  Rackemann,  secy., 
1263  Beacon  St.,  having  preliminary  plans 
prepared  by  Coolidge  Shepley,  Bultinch  & 
Abbott.  .Ames  Bldg.,  4  story  and  basement, 
brick  and  stone,  Ismgwood  and  Pasteur 
Aves,  $1,500, . . 

MaflB.,  Canihridge  (Boston  P.  O. )  — 

SCHOORS — Shady  Hill  School.  C.  Taylor, 
lirincipal,  having  revised  plans  prepared  by 
S.  AA'.  Meade,  Barristers  Hall,  Boston,  eight 
1  story  open  air  buildings,  six  30  x  85  ft., 
one  30  X  100  ft.,  and  other  undecided,  all 
brick,  plain  foundations.  $150,000. 

Mbbb.,  H  Ingham  —  HIGH  SCHOOR  — 
Town.  T.  Battermer.  chn.  building  com., 
plans  2  story  and  basement,  brick  and 
stone.  Central  St.  $225,000.  Engineer  and 
architect  not  selected. 

MasB.,  New  Bedford  —  CHAPEI.1  and 
SCHOOIv — Our  I.ady  of  Perpetual  Help,  c/o 
I^ary  &  AA'alker,  archts..  1st  Natl.  Bank 
Bldg.,  having  preliminary  plans  prepared 
1  and  2  story  and  basement,  brick  and 
stone,  Acushnet  Ave.  To  exceed  $150,000. 

MaBB.,  Roxbnry  (Boston  P.  O. ) — SCHOOR 
— Roxbury  Ratin  School,  c/o  Perry,  Shaw  & 
Hepburn,  archts.,  177  State  St.,  Boston, 
making  plans  2  story  and  basement,  145  x 
245  ft.,  brick  and  .stone,  plain  foundation. 
Spring  and  Center  Sts.,  here.  8400,000. 

N.  Y'..  North  Tarrytown  (Ind.  br.  Tarry- 
town) — SCHOOI> — Church  of  St.  Theresa, 
having  plans  prepared  by  Knappe  &  Morris, 
engrs.  and  archts.,  171  Madison  Ave.,  New 
A'ork  City,  brick,  steel  and  stone,  plain 
foundation,  Beekman  At'e.  8200,000. 

N.  J.,  CJnttenbrrg  (br.  AA'eehawken)  — 
SCHOOIj — Bd.  Educ.  having  plans  prepared 
by  J.  AA'eber,  engr.  and  archt.,  132  26th 
St.,  brick,  steel  and  stone,  plain  founda¬ 
tion.  825tt,00(». 

N'.  4..  N'rw  BriinHwIrk  —  CHURCH  and 
CH.APEI.1 — Second  Dutch  Reformed  Church, 
W.  H.  S.  Demarest,  itastor,  takes  bids  about 
May  15,  1  and  2  story,  40  x  70  ft.,  and  50  x 
90  "ft.,  brick  and  stone,  J^'ollege  Ave.  and 
Mine  St.  $150,<Mt0.  Rudlow  &  Peabody,  101 
Park  Ave.,  New  A'ork  City,  archts. 

Pa..  Altimna— CHURCH  and  SCHOOI.,— 
Our  Rady  of  Rourdes  Catholic  Church,  J.  H. 
Farran,  ‘pastor,  2529  Broad  Ave.,  plans  3 
stor.v  and  basement,  loo  x  150  ft.,  brick, 
stone  and  steel,  AA'est  Chestnut  Ave.  $300,- 
(100.  Engineer  and  architect  not  selected. 

F'la.,  Jacksonville  —  CHI’RCH  —  First 
Bai)tist  Church  Congregation  having  plans 
prepared  by  R.  H.  Hunt  Co.,  James  Bldg., 
rein. -con.  and  terra  cotta  church.  $350,000. 

I.a.,  Homer— HIGH  SC HOOI^— Claiborne 
Parish  having  plans  prepared  by  E.  F. 
Nelld.  Shrevei)ort,  high  school.  8175,000. 
Noted  Jan.  21. 

()..  Cleveland  Heights  ( AA'arrensville 
P.  O.) — CHURCH — Trinity  Congregational 
Church.  J.  F.  Heffner,  pastor.  East  84th 
St.  and  Cedar  Ave.,  CleA’eland,  having  plans 
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prepared  by  AA'.  G.  Caldwell  •  , 

Bank  Bldg.,  Cleveland,  1  and  t,.rv  T  ^ 

and  steel,  'Faylor  Rd.,  here.  $  . “O* 

Inil..  Bloomington-  FIERI) 'Uol'cp  , 
diana  University  having  plans  renar^^? 
Daggett  &  Hibben,  Indianap..)!, 
house.  1.000  seating  capacit\ 

C  R.  Ammerman,  925  Conti,,  ntal'iil 
Bldg.,  engr.  '•I’li 

Ind.,  Mnnele  —  DORMITiitA'  t. 
Teachers  College,  B.  J.  Burri>  pr.-, 

Ing  plans  prepared  by  Snvd.  i  *  [{.'ar' 

16  East  Broad  St..  Columbus  ,,  ^ t*"" 
and  basement.  69  x  122  ft.  girl  d'ormip; 
brick,  concrete  and  stone,  campp.  f 
Alieh.,  KingHford  lleights  i-.i'l  i. 
Mountain) — SCHOOR--  Bd.  lldn  Hr,, 
Twp..  J.  Roth,  secy,  rejected  1, 

2  story  and  basement  bri«  k  and  iii.‘.  L 7, 

AVill  readvertise.  Noted  Jan.  I  ' 

HI.,  East  St.  Rouis — HIGH  Si'HfiAt 
Defeated  $700,000  bonds  for  iu„ 
and  ba.sement  Junior  High  Sch.  .N  on‘  r 
AA'instaley  and  other  for  Ransdo.viie  li, 
for  Bd.  due.,  90,  c/o  J.  S.  Pidg,  on  6,j,,  <V 
Louis  Ave.  Noted  Mar.  18.  '• 

WIb..  Neenuh  —  HItlll  S( ’H<  >1 1|,  —  v „  j 
$350,000  bonds  3  story,  rein. -eon  hrii  k 
tile,  plain  foundation,  for  ltd.  Ilduc  j  i, 
Chubl),  109  North  Dearborn  St 
111.,  archt.s.  Noted  .Alar  11 

la..  Bedford— SCHOOT.,—A'oted  . . . 

bonds,  .school,  for  Bd.  Educ.  Engineer  'nit 
architt'ct  not  announced.  Noted  .Alar  "V 

la.,  Dcm  AloineH  —  CHURCH  _ f'ra- 

Methodist  Episcopal  Church,  A  1,  .Alerg,,!^ 
chn..  2310  ('ottage  Grove  .Ave.,  having  r- 
vised  plans  prepared  by  A'orse,  Kr.  iit*  h  i 
Kreatsch,  12tll  Commonwealth  I'.ldg  art 
takes  bids  in  summer,  3  storv  and  'b,.*- 
ment,  60  x  214  ft.,  concrete',  hri,k  .,rt 
stone,  37th  and  Cottage  Grove  .Sts 
000.  Noted  Oct.  1. 

la.,  MiiHcatlne  —  SCHOOR —  Indeiknid-ii’ 
School  Dist.,  having  itlans  jirepared  by 
Dougher,  Rich  &  AA’oodburn,  81,5  y  y  g 
Bldg.,  Des  Moines,  2  story,  116  x  2nii  ft 
rein. -con.  and  brick,  plain  feundation 
$175,000.  Noted  Apr.  1. 

la..  Siiiiix  City  —  DORMITORY  ltd 
'Prustees  Morningside  College,  15ioi  .Al.irniiic- 
side  Ave.,  take  bids  about  May  1.7.  ::  sten 
iind  basement.  56  x  135  ft.  main  building,  and 
(2  units)  2  story,  42  x  80  ft.,  rein. -.on,  .and 
brick,  concrete  pile  foundation,  A'ine  .\.y 
8205,000.  Beuttler  &  Arnold,  Sioux  City 
archts.  and  engrs.  Noted  Mar.  4 

Mo..  AYarrrnNhurg  —  GA'MN.ASIUM  and 
I-IBRARA' — Central  Missouri  Teachers  c,,i. 
lege  plans  new  gymnasium  and  library 
$200,000  appropriated. 

Ark.,  Hot  Springs — RIBKARA' — Citizeii.s 
Co.,  c^o  F.  I-eslIe,  secy..  Chamlnr  Com¬ 
merce  Bldg.,  having  preliminary  plans  iirn. 
pared  2  story,  concrete,  brick  and  st.mr 
library.  To  exceed  $150,000. 

Ark..  Fine  Bluff  —  CORREGE  —  Hranrti 
Normal  College,  c/o  C.  M.  Hurst,  Stats 
Su'perv.  Grounds  &  School.s,  IJttle  Hook, 
having  preliminary  plans  prepared  2  dormi¬ 
tories,  administration  building,  teachers 
cottage  and  principals  residence,  2  and  5 
story,  brick  and  concrete.  8500,000. 

Tex.,  Amarillo  —  CHURCH  —  Congrega¬ 
tion  Methodist,  c/o  J.  Blackburn,  plans 
brick,  stone  and  reln.-con.,  4th  and  P.ike 
Sts.  8300,000. 

Tex..  Austin — SCHOOI., — Election  Mar 
15,  $150,000  bonds,  improving  schools.  W 
D.  Yett,  mayor. 

Tex.,  DalUB— CHimCH — Church  of  In¬ 
carnation  Episcopal  Congregation.  0/0  E  K 
Snowden,  2133  North  Harwood  SI.,  having 
preliminary  plans  prepared  by  I.ang  i 
Witchell,  300  Amer.  Exch.  Bank  Hide 
brick,  stone  and  terra  cotta  church,  M.- 
Kinney  St.  and  Carroll  Ave.  $300,006. 

Tex.,  DallaB — SCHOOI- — City,  Bd  Edue, 
c/o  C.  M.  Moore,  secy.,  had  plans  pre¬ 
pared  by  Coburn,  Smith  &  Evans.  2006  Re. 
public  Bldg.,  2  story  and  basement.  St  x 
206  ft.,  brick,  stone  and  rein.-con.,  Aoord 
and  Royal  Sts. 

Tex.,  Eastland  —  HIGH  SCHOOR  — Bd. 
Educ.,  J.  H.  Caton,  pres.,  having  plan' 
prepared  by  D.  S.  Castle  Co.,  701-4  .Alex¬ 
ander  Bldg.,  San  Antonio,  2  story  .and 
basement,  rein.-con.,  brick  and  stone,  plain 
foundation.  $150,000. 

Ore.,  Portland  —  SCHOOL  —  School  Bd 
having  plans  prepared  by  G.  B  Ji'nes. 
School  Admini.stratlon  Bldg.,  2  sturv'.  21 
room,  brick  and  terra  cotta,  llth,  17th.  Buf¬ 
falo  and  Oneonta  Sts.  $250,000. 

Que.,  Cap-de-la-Madeleine  —  SCHOOI.— 
Roman  Catholic  School  Com.,  plans  4  story 
80  X  10(»  ft.,  brick  and  steel  schiMil  $I7o.- 
000.  J.  Caron,  21  St.  Joseph  St  ,  Thre- 
Rivers,  archt. 

Ont.,  Bridgeliiirg — SCHOOL — Bd  Edu.  . 
A.  L.  Current,  chn.,  plans  2  story  and  ba.s*’- 
ment,  8-10  room,  reln.-con.,  brick  and  steel 
plain  foundation.  $150,00(1.  Engineer  and 
architect  not  selected.  „  . 

Out.,  Toronto  —  OBSERVATORY  —  I  no 
verslty  of  Toronto,  Queens  Park,  plans  . 
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j.„i  riiiigs—Kducatlonal.  Religious  (Cont.) 
ct  V  brick  and  steel,  plain  foundation, 
r  burst  St.  $150,000.  Engineer  and  ar- 
cim 'Ct  not  selected. 

Bids  Desired 

M..  rUrRCH— .Apr.  27,  by  .St. 

M  TV's  Roman  Catholic  Parish,  T.  J.  Mc- 
i  mirhlin  pastor,  brick  and  steel  church, 
St  and  Western  .Ave.  $200,<100. 
In-,,nnell  &  Shaw.  1.14  Newbury  St.,  Ros- 
1,  ;.  .Mass.,  archts. 

\  II.,  Concord — -HKIH  SCHOOI, — City, 
}l  i  Rake,  chn.,  07  North  Main  St.,  tak- 
in-  bids  2  store  and  basement,  brick  and 
"i.'i,.-  .schiS)!.  Iloii.ooo.  J.  n.  la-land  & 
J-,.  41  .Mt.  Vernon  St.,  Boston,  Mass., 

.Ti  iits.  Noted  Jan.  2S. 


Mass.,  .\mcsbiiry — SCHOdlj — St.  Josephs 
Roman  Catholic  Church.  U.  K.  la-e.  pastor, 
t  iking  new  bids  2  .story  and  t)as«.ment. 
Ii'rick  and  stone.  Sparhawk  St.  |ir>ii.ttoo. 
Former  bids  rejected.  O’Connell  A-  Shaw, 
i:; »  .Newbury  St.,  Boston,  archts.  Noted 
.Apr.  15. 

Mass..  Coliasselt  —  SCHOOI..  —  Town. 
SchiMilhouse  I>ept..  taking  bids  1  story  and 
bi.s«-ment,  125  x  1 4ti  ft.,  brick  and  stone. 
Summer  and  Main  Sts.  $150.li0U.  W.  H. 
Mcl.ean.  SS  Tremont  St..  Boston,  archt. 

Mass..  South  Boston  (Bo.ston  P.  O.)  — 
Si’HoOI^ — Apr.  27,  by  Schoolhouse  Dept., 
i’ity  Halt,  Boston.  2  story  and  basement, 
T.'i  X  115  ft.,  brick  and  limestone,  plajn 
foundation,  Vail  and  !*th  Sts.,  here.  $2U7,- 
nito.  K.  1.  C<M)per  Corp.,  178  Tremont  St.. 
Boston,  archts. 

Mass.,  AA'altham  (Ind.  br.  Boston)  — 
SCHDDI.. — City.  H.  F.  Beal,  mayor,  taking 
bids  2  story  and  basement,  brick  and  stone, 
l-armenter  Rd.  off  High  St.  $40<t.00l). 
Hutchins  &  French.  1 1  Beacon  St.,  Boston, 
archts.  Noted  Mar.  25. 

Mass.,  AVatertown  —  SCHOOL  —  Taking 
bids  2  story  and  basement,  brick.  North 
Knit  Dist.  $150,000.  Kilham,  Hopkins  & 
ilreeley,  1*  Park  St.,  Boston,  archts. 

Mass.,  AA'cllcsIcy  (br.  Boston) — BOTANA’ 
and  ZOOLOOICAL  LABORATORY — .\pr. 
21,  by  Day  &  Klauder,  archts.,  250  Chest¬ 
nut  St.,  Phila.,  Pa.,  and  P’rench  &  Hub- 
liard,  archts.,  210  South  St.,  Boston,  4  story 
and  basement.  60  x  300  ft.  with  40  x  60 
ft.  and  55  x  60  ft.  wings,  brick  and  stone, 
here,  for  Wellesley  College.  To  exceed 
$150,000. 

Alasa.,  AVlnehestep — CHAPEL  and  PAR¬ 
ISH  HOrSE — First  Congregational  Church, 
C.  P.  Downer,  chn.  com.,  taking  bids  2 
story  and  basement,  75  x  125  ft.,  stucco  and 
granite.  Church  St.  $160,000.  R.  Coit.  9 
Park  St.,  and  Allen  &  Colleb,  75  Newbury 
St.,  archts. 

B.  1..  Providence  —  TEMPLE  —  Temple 
Kmanuel,  c/o  P.  Joslin,  Industrial  Trust 
Bldg.,  taking  bids  3  story,  brick  and  stone. 
Session  St.  $150,000.  Kroykn  Browne  & 
Rosenstein,  220  Devonshire  St.,  Boston, 
Mass.,  archts. 

Conn.,  Danbury  —  DORMITORY  —  State 
Normal  School,  F".  M.  Salmon,  comptroller, 
Hartford,  taking  bids  3  story,  40  x  170  ft., 
brick  and  steel  dormitory,  here.  $150, otto. 
O.  G.  S.  Ziroli,  165  State  St.,  Bridgeport, 
archt.  Noted  Feb.  18. 

N.  Y..  Corning— HIGH  SCHOOI^— May 
6  (extended  date),  by  Bd.  Educ.  brick,  steel 
and  stone,  plain  foundation.  Kingsburg 
Ave.  $350,000.  Palmer  Rogers,  lol  Park 
•Ave.,  New  York  City,  engr.  and  archt. 
Noted  Apr.  15. 

Fla.,  South  Jacksonville  (Ind.  br.  Jack- 
.sonville)— HIGH  SCHOOL — May  11.  by  Bd. 
Pub.  Instruction  Duval  Co.,  at  office 
Superintendent,  ('ourt  House,  Jacksonville, 
constructing  Junior-Senior  High  School, 
Block  12,  Shadyside  Ave.,  here.  Marsh  & 
Saxelbye,  Consolidated  Bldg.,  Jacksonville, 
archts. 

Ky..  Harrodsburg — CHl’RCH — Apr.  29, 
by  Christian  Church.  1  and  2  story,  106 
X  108  ft.,  brick  and  steel  church.  $200,000. 
J.  H.  MacDowell,  Bulkley  Bldg.,  Cleveland. 
O.,  archt. 

Ind.,  Mishawaka — CHURCH — St.  Monicas 
Catholic  Church,  J.  F.  Kohl,  pastor,  235 
West  Grove  St.,  taking  bids  brick  and  stone 
church.  $150,000.  H.  J,  Gaul,  228  East 
Superior  St.,  Chicago,  111.,  archt. 

III.,  Peoria— HIGH  SCHOOI.r— Afay  6,  by 
Bd.  School  Inspection.  G.  T.  Monst,  secy., 
Blaine  Sumner  High  School,  2  story  and 
basement.  24  room,  incl.  heating  and 
Ventilating,  etc.  rein. -con.,  brick  and  steel, 
plain  foundation,  Blaine  and  Sumner  Sts. 


$300,000.  W.  W.  Day.  1415  North  Perry 
St.,  archt. 

Mo..  Kansas  City  —  NURSES  HO.ME  — 
Apr.  29,  by  J.  W.  Wagoner,  chn.  Research 
Hospital,  1409  Grand  .Ave.,  4  story  and 
basement.  So  x  140  ft.,  rein.-coit.,  and  terra 
cotta  nurses  home.  $150, oau.  J  G.  Brack- 
lein,  200  Kre.sge  Bldg.,  arelit.  Noted 
Apr.  8. 

Tex..  Ft.  Worth — HIGH  SCllOGI., —  .Apr. 
26,  by  E.  F.  Corbett  of  Bd.  Educ.,  311 
W.  T.  Waggoner  Bidg.,  Arlington  Junior 
High  School,  3  story,  26,00ii  sq.ft,  fiistr 
space,  brick,  stone,  and  rein. -con.  W  G. 
Clark.son  &  Co..  610  1st  Natl.  Bank  Bldg., 
archts.  Noted  .Mar.  22. 

Calif.,  .\lhaml>ra — CHITICH — Fir.st  Pres- 
b.vterian  Church  taking  liids  rein. -con.. 
Commonwealth  .Ave.  $175.ooo  Marston,  Van 
Pelt  (i  M.aybury.  25  South  Euclid  .Ave., 
Pasadena,  archts.  Noted  Jan.  7. 

Calir.,  Oakland  —  HIGH  .SCIIDOI,  May 
4,  b.v  Bd.  Educ.,  grouii  of  brick  and  con¬ 
crete  buildings  for  Frick  Junior  High 
School.  1400, mm.  AA'yth*-.  Blaine  A;  (dseii, 
1800  Telegraph  .Ave.,  archts.  Noted  .Aug  27. 

Calif..  Santa  Cruz  SCIBoiI.  H  .A. 
Minton,  archt..  Bank  of  Italy  Blilg  .  taking 
bids  2  story  and  basement,  rein. -con.  scIumiI, 
for  Holy  Cross  t.'hurch.  $150,otm. 

Rids  Received 

K.  I.,  Prnvidenee — SCHOtlL — City,  D<-pt. 
Pub.  Buildings,  City  Hall,  Apr.  12,  2  story 
and  basement,  85  x  90  ft.,  and  3  stor>\ 
172  X  190  ft.,  brick  and  stone,  .America  St., 
from  Gn-aney  (t  .inerry,  827  Davol  St.. 
Fall  River.  $413. ooo;  heating  and  ventilat¬ 
ing  system,  from  Files  Eng.  Co..  75  West¬ 
minster  St.,  $46,922.  Noti'd  .A|ir  8. 

Cnnn.,  New  Hritain  —  HIGH  St'HGOL  — 
City,  J.  M.  Halloran.  ihn.  .school  <'om.. 
general  contract  3  story.  60  x  2oo  ft.,  brick 
and  steel  addition  to  Nathan  Hale  Junior 
High  School,  Tremont  St.,  from  M.  .A. 
Connor.  561  Main  .St..  $163,443.  .Noted 

Apr.  1. 

N.  J.,  Montclair— SCHOOL— Bd.  Educ.» 
general  contract  Edgemont  School  from 
A.  C.  Windsor.  263  Washington  Ave., 
Newark.  $192.500 ;  heating,  from  Johnson 
Heating  Co.,  131  East  26th  St.,  New  A'ork 
City.  $25,000. 

Pa..  Hazleton  —  SCHOOL  —  Hazleton 
School  Dist.,  3  story  and  basement.  159 
X  220  ft.  school,  from  Sheppard  Constr  Co., 
Miners  Bank  Bldg..  Wilkes-Barre,  $558,124. 

Ind..  Valparaiso— SCHOOI., — Bd.  School 
Trustees,  C.  W.  Bouches,  sui)t..  Mar.  10. 
general  contract  3  story  and  ba.sement, 
rein. -con.  and  brick,  from  Town  &  Blank 
Constr.  Co..  Michigan  City.  Archts.  est. 
$300,000.  Noted  Feb.  25. 

Mich.,  Kingafnrd  llelghts  (br.  Iron 
Mountain) — S('HOOIJ4 — Bd.  Educ.  Brei- 
tung  Twp.,  two  2  story  and  basement,  brick 
and  tile,  plain  foundations,  from  A.  A'er- 
ville,  Hanc<R-k,  $146,900.  Noted  Jan.  14. 

Neb..  Lincoln  —  UNIVERSITY  —  D.  P. 
AVilson,  archt.,  Lincoln,  Mar.  26.  Morrill 
Hall,  3  story  and  basement,  brick,  on 
campus,  from  Bickle  Constr.  Co.,  Univer¬ 
sity  Place,  for  University  of  Nebraska. 
$224,890.  Noted  Mar.  IS. 

Contracts  Awarded 

Afass..  Arlington  (br.  Boston) — SCHOOL 
— Town,  E.  R.  Barker,  chn.  com.,  2  story 
and  basement,  60  x  90  ft.,  brick  and  atone, 
Irving  St.,  to  J.  Orenw(H>d.  101  Tremont 
St.,  Boston.  Archts.  est.  $150,000. 

Alaas.,  Boston  —  CONVENT  —  Church  of 
5t.  Leonard  of  Port  Maurice,  33  Prince  St., 
4  story  and  basement,  brick.  North  Pennet 
PI.,  to  Capobianco  Constr.  Co..  46  Cornhill. 
Archts.  est.  $150,000. 

Mass.,  Brighton  (Boston  P.  O. )  —  RE¬ 
TREAT  HOUSE — St.  Gabriels  Monastery, 
Washington  St.,  3  story,  60  x  100  ft.,  brick 
and  concrete  retreat  house,  to  J.  G.  Roy  & 
Sons  Co.,  21  Silver  St.,  Springfield.  Archts. 
est.  $150,000. 

Maas..  Dorchester  (Boston  P.  O. )  — 

SCHOOL — St.  AVllllams  Church,  D.  J. 
Murphy,  pastor,  2  story  and  basement,  75 
X  95  ft.,  brick  and  stone,  plain  foundation. 
Savin  Hill  Ave.,  Tuttle  and  Sydney  Sts.,  to 
Mack  Bros.,  77  Summer  St.,  Boston.  Archts. 
est.  $150,000. 

Maas..  Jamaica  Plain  (Boston  P.  O.)  — 
SCH<X)i.< — (^hurch  of  Bles.sed  Sacrament, 
A.  T.  Connelly,  pastor,  2  .story  and  base¬ 
ment,  brick.  Center  St.,  to  J.  F.  Griffin  Co., 
15  Exchange  St.,  Boston.  Archts.  est 
$150,000.  Noted  Dec.  3. 

Maaa..  Melroae  (Ind.  br.  Boston)  —— 
SCHOOL,— City,  City  Hall.  WInthrop  School, 
2  story  and  basement.  60  x  175  ft.,  brick 
and  .stone,  to  C.  H.  Cunningham  &  Sons. 
80  Boylston  St.,  Boston,  $144,000.  Noted 
Mar.  18. 


Malta..  Mliltileborn  —  HIGH  SCHOgL  — 
Town.  A.  G.  Newkirk,  chn  Building  i',>m  .  2 
story  and  Itasemenf,  brick.  Nickerson  St  .  to 
T.  F.  Crowell  Ac  Son.  19  South  St.  Bro.  k- 
ton.  .Archts.  e.st  $150,000 

Maaa..  Newton  (Ind.  br.  Boston)  ■ — 
ACADEMY  —  Boston  Academy  of  Saert-d 
Heart.  260  Commonwealth  .Ave.,  altering 
and  constructitig  academy  addition.  Center 
and  Cabot  Sts.,  to  C.  Rogue  BuiUling  t’o, 
18  Tremont  St..  Boston.  .Archts  est  to 
exceed  $150,000.  Noted  Mar  25. 

N  .  Newton  (Ind  hr  Boston*-  -t'l  IN¬ 
VENT  —  Francescan  Sisters  (trder  2o 
Manet  Rd.,  3  story  and  Im.semeiit,  55  x  IIO 
ft  addition,  to  .-Archdeacon  Ai  Sullivan.  5 
East  ('uncord  St.  Boston.  .Archts  .->1. 
$150,000  Noted  Apr  1 

.Maaa.,  (Iriinge  -  SCHD< >1,  ((range  T'v|i  . 
High  School  Building  Com.,  altering  ind 
constructing  2  .story  and  basement,  brick 
addition,  to  Tavlor-AVlo-eler  Corp,  St.irnlt 
Bldg,  .Athol,  $127,600 

Alaaa..  W  llllaniatown  — FR.ATER.NITA' — 
Delta  Ilelta  Fraternity.  Williams  I'olleg.-, 

3  story  and  basement,  brick,  steel  and  stoto-, 
i‘lain  foundation,  to  J.  R.  Hampson  Ac  ('o, 
Inc.,  184  North  St..  Pittslield  Archts.  est 
$150,000.  Noted  Feb.  25 

Conn.,  liriatol — NURSES  HD.ME  Bristol 
Hospital,  T  G  Treadway,  chn  Building 
Com..  Oakland  St.,  brick  and  concrete  .id- 
ditioti.  to  L.  Miller  Co.,  ('hurch  St..  .Meriden 
.Archts.  est.  $150,000.  Noted  Jan.  14. 

Conn..  \I  aterhury — CHUR(  'll — Immacii  - 
late  Conception.  AV.  J.  Metjuirk,  pastor,  1 
story  and  bas<>ment,  140  x  190  ft.,  brick  and 
stone.  AA’est  Maiti  St.,  to  Tracy  Bros.,  4  2 
Benedict  St.  .Archts.  est.  $25o.oi)0.  Not,-d 
Mar.  25. 

N.  J.,  Niitiry  (hr.  N<-wark  I  —  HIGH 
SCHOOL  -ltd.  Educ.,  Park  Si-hixd  Bldg  . 
Franklin  .Ave..  for  high  s«-hiMd  Franklin 
Ave.,  to  T.  M.  Day  At  Sons.  Fitz-('hnrles 
Bldg.,  Trenton,  $472,983.  Noted  Apr.  8. 

Pa.,  Phila.  —  CONA’ENT  —  St.  Bartholo¬ 
mew  Roman  ('atholic  ('hurch,  c/o  J  S. 
Scanlon,  pastor,  latrge  and  Sanger  Sts.,  3 
.story  and  basement.  41  x  122  ft.,  rein. -con  , 
brick  and  steel,  plain  foundation.  Large 
and  Sanger  Sts.,  to  Murphy  (Juigley  ('o., 
1524  Sansom  St. 

Pa..  Phila. — EXHIBITION— J.  Molitor, 
archt.,  1313  Walnut  St.,  Palace  of  Educa¬ 
tion.  1  story,  208  x  254  ft.,  rein. -con.,  stucco 
and  steel,  wood  pile  foundation.  Broad  and 
I’attison  ,Sts.,  to  Austin  At  f'o.,  16112  Euclid 
Ave.,  Cleveland.  O.,  for  Sesquicentennial 
ExiKiaition.  AV.  F.  Kendrick,  pres.  $348,000. 
Noted  Apr.  8. 

Pa..  Phila. — SCHOOL— Bd.  Educ.,  J.  D. 
Ca.s.sell.  supt.  Buildings,  19th  and  Chestnut 
Sts.,  general  contract  3  story  and  bas**- 
nient,  36  X  159  ft.,  rein. -con.,  brick  and 
steel.  17th  and  FoLsom  Sts.,  to  Nelson-Ped- 
ley  Co..  Corn  Exch.  Bank,  $327,000  ;  and 
heating,  to  MiK'IIntock  ('o.,  1937  Ridge  Ave., 
$29,495.  Noted  Apr.  15. 

Pa..  Phila.— SCHOOL— Bd.  Educ.,  J.  D. 
Cassell,  supt.  Buildings,  19th  and  Chestnut 
Sts.,  general  contract  3  story  and  basement, 
141  X  212  ft.,  rein. -con.  and  brick,  plain 
foundation,  Lyons  Ave.  and  Brunswick  St., 
to  Nelson-Pedley,  Corn  Exch.  Bldg.,  $462,- 
452  ;  heating,  to  AA'.  H.  Ambrose  &  Son, 
Levington  and  Umbria  Sts.,  $43,980;  and 
Ventilating,  to  Mellon  Co.,  4419  Ludlow  St.. 
$26,080.  Grand  total  $533,512.  Noted 
Apr.  15. 

Md..  Baltimore — SCHOOL — Bd.  Awards. 
3  story  and  basement,  64  x  252  ft.,  brick 
and  steel,  plain  foundation,  Preston  and 
AA’alnut  Sts.,  to  Mason,  Curley,  Brady  Inc., 
308  AA’est  Madison  St.,  $327,000.  Noted 
Mar.  25. 

N.  C.,  Coneord — CHURCH — First  Pre.sby- 
terian  Church,  new  church.  Union  St.,  to 
J.  P.  Little  &  Son.  Realty  Bldg.,  Charlotte. 
$200,000. 

Fla.,  Daytona — SCHOOI^S — Bd.  Pub.  In¬ 
struction,  Volusia  ('<»..  G.  AA'.  Marks,  .secy., 
I'leland,  constructing  high  schiail.  3rd  .Ave., 
to  J.  1.1.  Pratt,  Harvey  Ave.,  Da.vtona 
Bench,  approximately  $3o0,ooo  ;  also  gram¬ 
mar  schiMil,  2nd  St.  ami  A’olusia  Ave.,  to  L. 
W.  Alshelmer,  Deland.  Noted  Feb.  18. 

Fla.,  Miami  —  SCHOGL  and  HOME  — 
Jesu  School  Roman  Catholic  ('ongregation, 
2  story  each,  brick,  steel  and  concrete 
school  and  sisters  home,  to  Andrews-Fny 
('onstr.  ('o..  I’ll  East  Blvd.,  (’leveland,  (>. 
Archts.  est.  $5. '0,000. 

O. .  Cleveland  —  CHURCH  and  SUND.AA' 
SCHOOL  —  Grace  Lutheran  Church.  H  AV. 
Bartels,  pastor,  1879  East  66th  St..  2  story, 
brick,  steel  and  comTete,  Cedar  Rd..  to 
Engstrom  &  Co..  1117  Chapllne  St.,  AA’heel- 
tng  W.  Va.  Archts.  est.  $200,000. 

O.,  East  Cleveland  (br.  Cleveland) — 
SCHOOI.^Bd.  Fkluc.,  C.  A.  Tllden,  dir., 
Shaw  and  Euclid  Aves.,  Cleveland,  front 
portion  2  story  and  basement,  brick,  steel 
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Bulldingrs — Educatlenal,  Religious  (Com.) 
and  concrete  addition,  to  J.  H.  Moore,  18112 
Landseer  Rd.,  890,246.  Noted  Apr.  1. 

O.,  Lakewood  (Cleveland  R  O.  )  — 
SCHOOL— Rd.  Hduc.,  (1.  W.  Crlll,  elk., 
1456  Warren  Rd.,  Cleveland,  2  story  and 
basement,  brick,  steel  and  concrete,  I.,ake 
Ave.,  to  M.  R.  I'arker  Constr.  Co.,  1836 
Euclid  Ave.,  Cleveland,  $143,772.  Noted 
Mar.  25. 

<».,  Kavrnna  —  CHURCH  —  W.  Jansen, 
archt..  1227  I’rospect  Ave.,  Cleveland,  1 
story  and  basement,  50  x  118  ft.,  brick,  steel 
and  concrete  church,  here,  to  P.  L.  Frank 
Constr.  Co.,  Ravenna,  for  Immaculate  Con¬ 
ception  Church,  J.  T.  Daley,  pastor.  Archts. 
cst.  $150,000.  Noted  Feb.  11. 

Ind.,  Gary  —  SCHOOLS  —  Rd.  School 
Trustees,  W.  Wirt,  supt.,  general  contract 
3  brick,  steel  and  rein. -con.  schools,  to 
Danielson  Constr.  Co.,  Laporte.  Archts. 
est.  $405,000.  Noted  Jan.  14. 

la.,  Ottumwa— CHURCH— First  Presby¬ 
terian  Church,  3  story  60  x  100  ft.  Sunday 
schiH)l  section  and  1  story,  45  x  110  ft. 
church  section,  to  M.  Mildenstein,  Cedar 
Rapids,  $126,336. 

Mich.,  Klnssfortl  Heights  (mail  Iron 
Mountain) — SCHOOI., — Rd.  Educ.  Breltung 
Twp.,  J.  Roth,  secy.,  general  contract  2 
story  and  ba.sement,  brick  and  tile,  to  G.  A. 
Gustafson  Co.,  Iron  Mountain,  $71,807. 
Noted  Jan.  14. 

Minn.,  Columbia  Heights  (Minneapolis 
P.  ().)— SCHOOI..— Rd.  Educ.,  G.  R.  War¬ 
ren.  elk.,  4144  Northeast  5th  St.,  Minne¬ 
apolis,  general  contract  3  story  and  base¬ 
ment,  reln.-con,,  brick  and  stone,  here,  to 
Rracker  Constr.  Co.,  762  Builders  Exch. 
Bldg.,  Minneapolis.  Archts.  est.  about 
$275,000.  Noted  Mar.  11. 

Neb.,  Omaha — SCHOOL — Rd.  Educ., 
M.  E.  Bird,  secy.,  2  story  and  basement 
school,  45th  and  Hamilton  Sts.,  general 
contract,  to  Borchman  &  Sons,  4205  Lake 
St.,  $130,250;  heating,  plumbing  and  ven¬ 
tilating,  to  R.  Grunwald,  1110  Farnam  St., 
$31,518.  Noted  Apr.  8. 

S.  !>.,  Itrookings  —  LIBRARY  —  Rd. 
Regents.  H.  H.  Gamble,  secy.,  I’lerre, 
general  contract  3  story  and  basement, 
rein.-«'on.,  brick  and  stone  at  State  Agricul¬ 
tural  ('ollege,  here,  to  Brickell  Constr.  Co., 
Watertown,  $201,400.  Noted  Feb.  11. 

Mo..  St.  Ia>uia — CONVENT — Sts.  Peter 
and  Paul  I’arish,  c/o  J.  F.  Stevens.  pa.stor, 
1917  South  7th  St.,  4  story  and  basement, 
32  X  117  ft.,  brick  and  concrete,  Geyer  Ave., 
to  Mississippi  Valley  Constr.  Co.,  802  Chest¬ 
nut  St. 

Tex.,  Amarillo  —  SCHOOL  —  Rd.  Educ., 
c 'o  G.  M.  Wadill,  secy.,  general  contract  3 
story,  130  x  190  ft.,  brick,  stone  and  reln.- 
con.  school,  to  F.  Bone  Constr.  Co.,  709 
Amarillo  Bldg.,  $114,910. 

Tex.,  rt.  Worth— HIGH  SCHOOD— Bd. 
Educ.,  c/o  C.  M.  Moore,  supt.,  3  story  and 
basement,  225  x  301  ft.,  rein. -con.,  brick 
and  steel  addition  to  Senior  High  School, 
Cannon  University,  Terrell  and  Henderson 
Sts.,  to  H.  B.  Friedman,  Ist  Natl.  Rank 
Bldg..  $456,900. 

Gkla.,  Norman  — HIGH  SCHOOL  —  Rd. 
Educ.,  2  story  and  basement,  150  x  260  ft., 
bri<-k,  plain  foundation,  Boyd  St.,  to  Bailey 
A  Burns,  Norman,  $139,200.  Noted  Mar.  11. 

Ciilif.,  1,00  Angeles  —  SCHOOL  —  Bd. 
Educ.,  general  contract  Thomas  Starr  King 
.lunior  High  School,  3  story,  62  x  243  ft. 
nuiln  building,  and  64  x  138  ft.  schedule 
building,  etc.,  to  J.  F.  Kobler,  932  South 
Rimpau  Blvd.,  $256,958.  Noted  Sept.  17. 

Calif,  I'etaJuma — CHITRCH — St.  Vin- 
<‘cnt8  Catholic  Church,  steel  and  reln.-con. 
church,  to  Lelbert  &  Trobock,  185  Steven¬ 
son  St.,  San  Francisco,  $160,000.  Noted 
Mar.  25. 

Ctillf..  San  niego— NURSES  HOME— 
Mercy  Hospital.  4  story  and  basement, 
90  X  150  ft.  nurses  home,  to  Hennessy 
Pros.  Co.,  208  West  8th  St.,  Los  Angeles, 
$1:'.0.000.  Noted  Apr.  8. 

Cnllf.,  Santa  itarbara — -SCHOOI., — Our 
l,ady  of  Sorrows  Catholic  Church,  2  story 
and  basement.  135  x  145  ft.,  reln.-con., 
Anacapa  St.,  to  Barrett  &  Hllp,  918  Harri¬ 
son  St.,  San  Francisco,  $150,000. 

tint..  Toronto — CHURCH — Holy  Rosary 
Church,  St.  Clair  Ave.,  general  contract  1 
and  2  story  and  basement,  rein. -con.,  brick 
and  steel,  plain  foundation.  St.  Clair  and 
Kendall  Aves.,  to  H.  N.  Dancy  &  Sons, 
Ltd.,  22  College  St.  Archts.  eat.  $165,000. 
Noted  Aug.  13. 


Federal  Government 
Work 


Proposed  Work 

Vn.,  Torktown — Fuel  Depot — Spec.  611# 
— Bureau  Yards  &  Docks.  Navy  Dept., 
Wash.,  D.  C.,  plans  naval  fuel  depot,  foam 
fire  protection,  here. 


IlL,  Great  Lakes  (mail  Waukegan)  — 
Apartment — Spec.  5158 — Bureau  Yarda  A 
Docks,  Navy  Dept.,  Wash.,  D.  C.,  plans 
apartment  house,  here. 

'Minn.,  8t.  Paul — Boats  and  Barges — Up¬ 
per  Mississippi  River  Barge  Line  Co.,  c/o 
St.  Paul  Chamber  of  Commerce,  soon  takes 
bids  three  400  hp.  power  boats  and  fifteen 
400-500  ton  capacity  steel  barges,  for  In¬ 
land  Water  Corp.  $600,000. 

Bids  Desired 

N.  Y.,  St.  George — Generators — Apr.  26, 
by  Supt.  Lighthouses,  six  5  kw.  110  volt  d.c. 
generators  driven  by  kerosene  engine,  both 
on  common  base. 

N.  Y.,  St.  George — Mooring  Chain — May 
3,  by  Supt.  Lighthouses,  10  pieces  2  In.  and 
1  piece  1 1  in.  cast  steel  mooring  chain, 
approximate  total  56,00<l  lb.  ;  also  approx¬ 
imately  13,400  Ib.  extra  cast  steel  shackles 
and  swivels  for  chain. 

D.  C.,  Wash. — Generators — May  18.  by 
U.  S.  Engineers  Ottice.  1068  Navy  Dept. 
Bldg.,  3  generators,  automatic  switching 
and  electrical  equipment ;  adv.  E.  N.-R. 
Apr.  22. 

Ga..  Douglas — Subdrainage — May  6,  by 
Treas.  Dept,  at  office  Supervising  Archt., 
Wash.,  D.  C.,  subdrainage  at  U.  S.  Post 
Office,  here  ;  adv.  E.  N.-R.  Apr.  22. 

O. ,  Hamilton — Remodeling — May  10.  by 
Treas.  Dept,  at  office  Supervising  Archt., 
Wash.,  I>.  C.,  remodeling,  driveway,  etc.  at 
1’.  S.  Post  Office,  here.  J.  A.  Wetmore, 
acting  supervising  archt. ;  adv.  E.  N.-R. 
Apr.  22. 

IVIs.,  Milwaukee — Concrete — Apr.  29,  by 

C.  Hubbard,  supt.  Lighthouses,  Foderal 
Bldg.,  960  cu.yd.  concrete  from  floating 
plant  into  forms  built  by  U.  S.,  at  north 
breakwater,  here. 

Bids  Received 

N.  Y.,  Syracuse — Mezzanine,  etc. — Treas. 
Dept,  at  office  Supervising  Archt.,  Wash., 

D.  C.,  mezzanine  floor  etc.,  for  U.  S.  Post 
Office,  here,  from  W.  L.  Morrison  Constr. 
Co.,  Natl.  Metal  Bank  Bldg.,  Wash.,  D.  C., 
$10,300.  Noted  Apr.  1. 

Pa.,  Chester — Remodeling — Treas.  Dept, 
at  office  Supervising  Archt.,  Wash.,  D.  C., 
Apr.  3,  remodeling  U.  S.  Post  Office,  here, 
from  W.  MacDonald  Constr.  Co.,  Syndicate 
Trust  Bldg.,  St.  L.ouis,  Mo.,  $6,900.  Noted 
Mar.  25. 

Del.,  Wilmington — Pump — U.  S.  Engineer 
Office,  pump,  from  Ellicott  Machine  Corp., 
Rush  and  Severn  Sts.,  Baltimore,  Md., 
$3,650. 

Ala.,  Florence — Wire,  etc. — U.  S.  En¬ 
gineers  Office,  copper  wire  and  cable  for 
navigation  lock,  from  Safety  Cable  Co., 
New  York  City,  N.  Y.,  $4,599. 

Ala.,  Mobile — Quarantine  Station — Treas. 
Dept.,  at  office  Supervising  Archt.,  Wash., 
1).  C.,  Apr.  6,  general  contract  quarantine 
station  and  double  quarters,  here,  from 
A.  S.  Samford,  24  Galena  Ave.,  Montgomery, 
$153,000  and  $1,700  respectively;  drive¬ 
ways,  roads,  etc.,  from  A.  Blair,  11  South 
l,awrence  St.,  Montgomery,  $4,600  ;  mechan¬ 
ical  equipment,  from  W.  AVilbey,  Selma, 
$44,444.  Noted  Mar.  25. 

WIs.,  Fort  Atkinson — Remodeling — Apr. 
26,  by  Treas.  Dept,  at  office  Supervising 
Archt.,  Wash.,  D.  C.,  remodeling  and 
enlarging  mailing  vestibule,  etc.  at  U.  S. 
Post  Office,  here. 

Ark.,  Camden  —  Post  Office  • —  Treas. 
Dept,  at  office  Supervising  Archt.,  Wash., 
D.  C.,  remodeling  screen  at  U.  S.  Post  Of¬ 
fice,  here,  from  W.  MacDonald  Constr.  Co., 
Syndicate  Trust  Bldg.,  St.  Louis,  Mo., 
$2,025. 

Calif.,  San  Franrisro — Remodeling — May 
7,  by  Treas.  Dept.,  at  office  Supervising 
Archt.,  AVash.,  D.  C.  remodeling  kitchen, 
mess  hall  and  laundry  at  U.  S.  Marine 
Hospital,  here.  J.  A.  Wetmore,  acting 
supervising  archt. 

Calif.,  Santa  Barbara — Extension — Treas. 
Dept,  at  office  Supervising  Archt.,  AA’ash., 
I>.  C.,  1  story  extension  to  U.  S.  Post 
Office,  here,  from  Stiles  Constr.  Co., 
Pasadena,  $18,457.  Noted  Apr.  1. 

Contracts  Awarded 

Pa.,  Phila.  —  Fence  and  Gates  —  Spec. 
5204 — Bureau  Y’ards  &  IHK-ks.  Navy  Dept., 
AA’ash.,  1>.  C.,  fence  and  gates  at  Navy 
A’ard,  here,  to  Cycline  Fence  Co.,  800 
Frelinghuysen  Ave.,  Newark,  N.  J.,  $23,- 
418  (75  days). 

D.  C.,  AA'ash. — Elevator — U.  S.  Engineers 
Office,  Navy  Bldg.,  installing  freight  eleva¬ 
tor  for  water  supply  project  of  Dist.  of 
Columbia,  to  AA’estbrook  Elevator  Mfg.  Co., 
Danville,  A’a.  $5,700.  Noted  Mar.  li. 

.\Ia.,  Florence  —  Roadway  —  U.  S.  En¬ 
gineer  Office,  roadway  at  Dam  2  (AVilson 


Dam)  Tennessee  River,  to  Lawrence  (  !,str 
Go..  Jackson,  Miss.,  $45,136.  Noted  .M.  r  4' 
Ky.,  Louisville — Cement — U.  S.  Eiu-  .,.,.r. 
Office,  P.  O.  Box  72,  approximately  1  ikk, 
bbl.  Portland  cement  Lots  1  to  ,,, 
Kosmos  Portland  Cement  Co.,  M.  E  -i,.. 

Bldg.,  $174,440.  Noted  Feb.  11. 


w.,  — V  eoiiuuie - 1  reas. 

office  Supervising  Archt.,  Wash.,  I).  (  -i.i 
vestibule,  etc.,  here,  to  W.  A.  Steac  '^l 
Elyria  Rd.,  $3,960.  Noted  Apr.  8. 

Iowa — I.,evee — Secretary  Mississippi  ax,.- 
Comn.,  1311  International  Life  Bide  st 
Louis.  Mo.,  about  180,000  cu.yd.  eani.uiirk 
by  hydraulic  method  in  Iowa  River  riint 
Creek  Levee  Dist,  here,  to  I.* 
Dredging  Co.,  405  Plymouth  Bldg.,  Miitua- 
polis.  Minn.,  $33,750.  Noted  Apr.  15. 

Ore.,  Astoria  —  Quarters  —  Spec.  5Tii_ 
Bureau  A'ards  &  Docks,  Navy  Dept.,  AV  ish 
D.  C.,  double  quarters  at  Naval  ll.tdi.l 
Station,  here,  to  J.  G.  Wethers.  409  I  \i,n 
Bldg.,  Seattle,  Wash.,  $8,449  (150  d  xsi 
Noted  Apr.  1. 

Alaska  —  U.  S.  Engineers  Office.  B  irke 
Bldg.,  Seattle,  Wash.,  20,000  ft.  corrucMted 
iron  pipe  for  culverting  roads,  her.  to 
Howard-Cooper  Corp.,  1041  6th  St.,  Scattl.^ 
Wash.,  $25,111. 


Unclassified 


Proposed  Work 

Playground — Charlestown  (sta.  Boston) 

Mass - City  of  Boston,  Dept.  Pub.  AVks' 

plans  Improving  Sullivan  Sq.  Playground 
Dewey  Beach,  here.  $25,000.  J.  H.  Sulli¬ 
van,  comr. 

Grade  Crossing  Elimination, — AVindnor 
Locks,  Conn.  —  New  York,  New  Haven  (t 
Hartford  R.R.,  E.  Gagel,  ch.  engr.,  .\.\v 
Haven,  State  Hy.  Comn.,  Hartford,  and 
Springfield  St.  Ry.,  plan  elimination  of 
A'ellow  Tavern  grade  crossing.  $140, (tim. 
J.  A.  Macdonald,  Hartford,  highway  comr. 

Colonnade  —  New  Haven,  Conn.  —  A’,ile 
University,  having  plans  prepared  by  J  AA’ 
Cross,  385  Madison  Ave.,  New  York  City, 
colonnade,  Yale  Bowl,  on  Derby  Ave.,  as 
memorial  to  late  Walter  (jamp.  $350,000. 

Grade  Crossing  Elimination — New  York 
—Plans  1  grade  crossing  elimination  on 
Boston  &  Albany  R.R.,  $372,000;  2  on  Bos 
ton  &  Maine  R.R.  $181,000  ;  8  on  Delawar. 
Lackawanna  &  AA’estern  R.R.,  $l,427.mMi’ 

6  on  Erie  R.R.,  $3,845,000 ;  6  on  Buffalo 
Rochester  &  Pittsburgh  R.R.,  $500,000  ;  3  on 
Central  New  England  R.R.,  $295,000;  la 
on  Delaware  &  Hudson  R.R.,  $2,516,000;  1 
on  I..ehigh  &  Hudson  River  R.R.,  $110,000 ; 
20  on  Lehigh  Valley  R.R.,  $3,950,000;  lo  <,n 
Long  Island  R.R.,  $2,858,000 ;  25  on  Now 
A'ork  Central,  $4,738,000 ;  2  on  New  York. 
Chicago  A  St.  Louis  R.R.,  $171,000;  8  on 
New  York,  Ontario  &  Western  R.R.,  $1.- 
915.000;  6  on  Pennsylvania  R.R.,  $1,071,- 
000 ;  3  on  Rutland  R.R.,  $300,000 ;  3  on 
Ulster  &  Delaware  R.R.,  $325,000  ;  1  on  Ar¬ 
cade  &  Attica  R.R^  $108,000 ;  1  on  Dela¬ 
ware  (k  Northern  R.R.,  $75,000  ;  1  on  Fonda, 
Johnstown  &  Gloversville  R.R.,  $123,000  ;  1 
on  Louvill  &  Beaver  River  R.R.,  $126,onn. 
1  on  Middletown  &  Unlonville  R.R.,  $lofi,- 
000 ;  1  on  Norwood  &  St.  Lawrence  R.R., 
$63,000  ;  1  on  Pittsburgh,  Shawmut  \- 

Northern  R.R.,  $91,000,  1  on  Genesee  .v 
AA’yoming  R.R.,  $75,000;  and  1  on  United 
States  &  Canada  R.R.,  $64,000.  Cost  to  1»' 
borne  by  Railroads,  Municipality  and  State 
Hy.  Dept. 

Swimming  Pool  —  Newark,  N.  J.  —  Sie 
"Buildings — Commercial.” 

Suburban  Development — Raleigh,  N.  C. — 
J.  H.  Slaughter  &  Associates,  plan  develop¬ 
ing  700  acres  known  as  Carolina  Gables 
into  residential  district,  Incl.  grading,  pav¬ 
ing,  sewers,  swimming  pool,  etc. 

Gas  Mains — Clearwater,  Fla. — Election 
Apr.  27,  $75,000  bonds,  extending  gas  mains 
in  various  streets. 

Island  Park — Clearwater,  Fla. — Election 
Apr.  27,  $50,000  bonds,  constructing  Island 
Park. 

Ornamental  Lighting  System — Akron,  O 

— See  "Streets  and  Roads.” 

Gravel  Plant — Columbus,  O. — Island  Sand 
&  Gravel  Co.,  315  North  4th  St.,  had  plans 
prepared  gravel  plant,  5,000  tons  daily  ca¬ 
pacity. 

Subway  Entrance— Detroit,  Mich. — Sex- 

"Buildings — Commercial.” 

Toll  Cable  Line  —  Illinois  —  Illinois  Beil 
Telephone  Clo.,  213-230  West  Washington 
St.,  Chicago.  G.  C.  Treadway,  dist.  mgr.. 
320  Fulton  St.,  plans  175  ml.  toll  cable  line 
from  Peoria  to  Chicago,  Incl.  repeater 
stations,  etc.,  at  Ottawa,  Joliet,  and  Chi¬ 
cago.  $2,000,000. 
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(Continued)  Bid$  Received 

*“•  “  contract,  Au,arded 

SiihHii.v  —  Kimt  8t.  I.011U,  III.  — Slrnal  Tower— New  York — Bd.  Trans- 


Bid,  Received  so  cu.yd  washed  gravel  deltvered  to 

1129  I-^st  16th  St.;  I  carload  Portland 
Heatiag  and  Veatllatlng  —  Provldenre,  cement,  at  I,rf“Wls  and  15th  Sts.  C.  M. 
K.  I.  —  See  “Buildings  —  Kducational,  Ue-  Fraser,  bus.  dir. 

llgious."  ,  •*«*«»  on — Oreen  Bay,  « U.— Apr.  2S.  by 

Contract,  Awarded  l.  Kerr,  city  cik .  lo.ooo  gal.  50%  to 

rri  69'e.  and  20,000  gal.  60et  to  70%  ns- 


oo'e.  ana  zo.ooo  ifal.  to  70%  as¬ 

phaltic  content  road  oil. 

Sand,  Crushed  Stone,  elr.  —  Milwaukee, 


i'luis  M.«  .  H.  J.  Pfeifer,  ch.  engr .  plans  st..  interlocking  signal  tower  at  New  „ 

subway  to  carry  St^e  St  between  Utrecht  Ave.  and  62nd  St.,  Brooklyn,  also  2t>  by  (  entral  Bd.  Purcha.ses, 

iKih  ill.  i  20th  Sts.  under  Terminal  R.R.  sewer  and  water  connections  in  various  «od  crushed  stone  for  season. 

.V'^K.s  locations  of  Rapid  Transit  R.R.  in  boros  Ntcholson  ch.  buyer^ 

r,en.  rating  Units — Highland,  HI. — W.  A.  Brooklyn,  Manhattan.  Bronx  and  Queens,  to 
p..ii..r  (•  >  engrs.  1917  Railway  Exch.  Bldg.,  Ascher  Eng.  &  Constr.  Co.,  1757  Bway.,  ''J*,*;,  ^  ' 

Ij  uis  Mo.,  takes  bids  this  summer  1  New  York  City,  118,295.  Noted  Apr.  8.  ^  carload  liquid  chlorine, 

generating  units,  probably  600  kw.  Special  Work — New  Y'ork,  N.  Y. — Bd. 
and  "j'l  k'v  with  auxiliary  wiring,  etc.  for  Transportation,  J.  H.  Delaney,  chn.,  49  Did,  Received 

city  ficht  plant,  here.  $40,000.  Lafayette  St.,  special  work  (rails,  frogs  Road  Oil,  etc.  —  Boston.  Mass.  —  Supply 

_  __  ...  .  ...  w^s  _  .  _  o  n/1  mgyi  i  f  irsi  av  7  v  T\rtrTlrkn  t-v _ .  > _  m  ^  «  >.  . 


R^tainln*  Wall — Bock  Island.  111. — Plans  switches)  Order  32.  for  portion  IVpt..  Apr.  7,  road  a»<|)hult  and  asphaltic 

-*'*0  ft  concrete  retaining  wall.  10  ft.  high.  cement,  from  Standard  Oil  Oo.  of  New 

iuoon  St.,  $3,658.  Noted  Apr^B.  York.  Park  Sq.  Bldg  ,  $25.1 8  and  $2,7.97  i>er 

cone,,,.  Co  I29S.noo  ?.l .  iSV' «r 

?.id  oe  CHv  hS  Lighting  System-^BooneTlIle,  Miss.— See  Co  .  1 .71  State  St  .  $.71 .09  per  ton  ;  arsenate 

J.  Spaulding.  City  Hall,  engr.  “Streets  and  Roads.”  of  lead,  from  ITow  Chemical  Co.,  Midland, 

tishtinx  System,  etc.  —  Canton.  Mo.  —  Stadium  —  Evanston,  HI.  —  Northwestern  Mich  $275  per  ton  Noted  Apr  1 

Flection  .May  4,  $15,000  bonds,  constructing  University,  619  Clark  St.,  double  deck,  600  .Asphaltir  Cement  _  Milwaukee  Mis  _ 

White  Way  and  $10,000  bonds,  curbing,  x  630  ft.,  49,000  seating  capacity,  concrete.  Central  Bd  Purchases  J  W  Nicholson 

guttering,  etc.  various  streets  TV.  B.  Rol-  «eel  and  stone.  Central  St.,  to  J.  B.  ch.  buyer.  Apr.  8,  from’ Camden  Petroleum 

lins  *  <’0.  521  Ry.  Exch.  Bldg.,  Kansas  French  Co.,  30  North  Michigan  Ave.,  Chi-  Co..  2.72  South  Clark  St  Chicago  III 

Citv.  engrs.  _  „  cago.  Archts.  est.  $1,000,000.  Noted  Spec.  1.  100  tons  asphaltic  cement  at 


s^ilinay — Kansas  City,  Mo. — Kansas  City  Mar.  18. 


Terminal  R.R.  Co.,  Kansas  City  Terminal  Coal  Loading  Station  —  Peoria.  HI.  —  Spec.  3,  125  tons  $ 
Bldg  ,  J  V.  Hanna,  ch.  engr.,  blans  rein.-  Peoria  &  Pekin  Union  Ry.  CJo..  Peoria.  K.  E.  5  125  tons  $24.95. 
wn  or  steel  subway,  Van  Blunt  Blvd.  Rogers,  ch.  engr.,  will  build  coal  loading 

between  9th  and  12th  Sts.  $300,000.  station,  concrete  and  steel,  30  x  30  ft.  tipple,  Contrnt 

tioK  Course,  etc. — St.  Louis,  Mo. — Mid-  85  ft.  high,  foot  of  Apple  St.,  by  day 
land  Valley  Country  Club,  c/o  C.  M.  Tal-  labor.  $5O,0OO.  V.  V.  Boatner,  37  Union  Road  Material  - 

iHTt,  chn.  Building  &  Grounds,  Pierce  Bldg.,  Depot,  pres.  Private  plans.  Hunterdon  Co.,  1' 

takes  bids  in  early  summer  reconstructing  Culverto— Iowa — See  "Bridges."  material,  to  Dors^ 


c.  1.  100  tons  asphaltic  cement  at 

95  per  ton;  Spec.  2.  175  tons  $24.95 
c.  3,  125  tons  $24.10;  also  Specs.  3  and 


Spec.  3,  125  tons  $24.10;  also  Specs.  3  and 
6,  125  tons  $24.95.  Noted  Apr.  1. 

Contract,  Awarded 

Road  Material  —  Flemington.  N.  3.  — 

Hunterdon  Co,  120,000  gal.  "U.B.”  road 
material,  to  Dorsch-King  Co.,  Montclair, 


golf  course,  underground  drainage,  play-  Amusement  Park — Cedar  Rapids,  la. —  N.  J.,  at  $0,121  p«‘r  gal. 


ground,  constructing  1  story  and  mezzanine.  Cedar  Rapids  Amusement  Co.,  c/o  H.  R.  Steel  Pipe  —  Chicago,  HI.  —  Dept.  I’ub. 
50  X  170  ft.  locker  building,  also  remodel-  Green,  Bever  Bldg.,  Frontier  Park  amuse-  WTcs.,  City  Hall,  4,800  ft.  18  in.  16  gauge 

ing.  etc.  present  club  house.  $200,000.  ment  resort,  incl.  20  brick  and  tile  build-  steel  pipe,  20  ft.  lengths,  to  Chicago  Metal 

Helfensteller,  Hirsch  &  Watson,  Chemical  Ings,  80  x  150  ft.  swimming  pool,  band  Mfg.  Co.,  3724  South  Ro<-kwell  St.,  at 

Bldg.,  engrs.  stand,  0.5  ml.  dirt  race  track,  cinder  walks,  $25.50  per  length.  Noted  Apr.  8. 


stailiiini — .Austin,  Tex. — Texas  Memorial  etc.,  to  T.  Stark  &  Co.,  118  South  11th  St. 
Stadium  Assn..  Inc.,  having  plans  prepared  W.  Engrs.  est.  $100,000. 
rein. -con.  addition  to  Texas  Memorial  Cable  Lines— Cedar  Rapids,  la. — North- 


rein. -con.  addition  to  Texas  Memorial  Cable  Lines— Cedar  Rapids,  la. — North- 
Stadium.  $125,000.  A.  T.  Granger,  de-  western  Bell  Telephone  Co.,  H.  M.  Morri- 

signing  engr.  son,  mgr.,  will  build  seven  1  miles  aerial  and 

Tiirbo-tienerator.  ete.- San  Angelo,  Tex.  underground  cable  extensions,  etc.,  by  day 
— West  Texas  Utilities  Co.,  Abilene,  mak-  labor.  Engrs.  est.  $125,000. 


etc.,  to  T.  Stark  &  Co.,  118  South  11th  St.  Asphalt  and  Filler — st.  Paul,  Minn. — 
W.  Engrs.  est.  $100,000.  A.  E.  Eggert,  city  purch.  agt.,  350  tons 

Cable  Lines— Cedar  Rapids,  la. — North-  asphalt  filler,  to  Standard  Oil  Co.,  3rd  and 
western  Bell  Telephone  Co.,  H.  M.  Morri-  Commercial  Sts.,  $21.50  and  $26  per  ton 
son,  mgr.,  will  build  seven  1  miles  aerial  and  respectively. 


Tlirbo-tienerator.  etc.— San  Angelo,  Tex.  underground  cable  extensions,  etc.,  by  day  Cement  and  Sewer  Brick — St.  Paul,  Minn. 
— West  Texas  Utilities  Co.,  Abilene,  mak-  labor.  Engrs.  est.  $125,000.  — A.  E.  Eggert.  city  purch.  agt.,  1,8.70  bbi. 

ing  plans  6,250  kva.  capacity  steam  turbo-  Culverts— Logan,  la. — Harrison  Co.,  48  Portland  cement,  to  S|>eakes  Co.,  Griggs 
generator  and  battery  of  3  steam  boilers,  box  culverts  and  extensions  and  5  circular  and  Fuller  Sts.,  and  four  other  St.  Paul 


h<re  $800,000.  Private  plans 


culverts,  on  Federal  Aid  Project  138,  to  M 


Lighting  System — Oklahoma^ — Town  of  B.  and  S.  Co.,  Boone,  $76,000. 


firms  at  $2.45  per  bbl.  on  cars  and  $2.60 
delivered  ;  also  two  thousand  24  In.  sejuare 


Douglass  voted  $27,000  bonds,  new  electric  Culverts— Hoxie,  Kan.-^ee  "Streets  and  and  one  thousand  18  in.  square  cement 


light  system  in  Douglass,  and  transmission  Roads.' 


line  to  connection  with  Oklahoma  Gas  & 


sidewalk  tile,  to  Standard  Stone  Co.,  88 


Kiectric  Co.  line,  near  Covington.  H.  G.  and  Roads." 


Culvert*— Ottawa,  Kan. — See  "Streets  Garfield  St.  $0,305  and  $0,175  each  reapec- 


oimstead,  Oklahoma  Bldg.,  Oklahoma  City,  Culverts — Nebraska — See  "Streets  anf 

engr.  Roads.” 

Transmission  Line  —  Oklahoma  —  Pub.  Amusement  Park — 8t.  Louis,  Mo. — Iw 
Serv.  Co.,  Choteau,  plans  33,000  volt  trans-  stalling  sand  beach,  wading  pool,  enlarg' 


tively ;  and  1,500  sq.yd  sandstone  blocks. 


Calverts — Nebraska — See  "Streets  and  to  Sandstone  Quarries  Co.,  510  Plymouth 
oads.”  Bldg.,  Minneapolis,  $2.74  per  sq.yd.  Noted 

Amusement  Park — 8t.  Louis.  Mo. — In-  Feb.  4. 


Road  Oil,  etc.  —  Clayton,  Mo.  —  R.  Jab- 


mission  line  from  Pryor  to  Choteau.  $60,-  ing  boating  lake,  etc.,  at  Crystal  Springs  lon.sky.  engr.,  St.  Louis  Co.,  Court  House, 
non,  Private  plans.  I.,ake  Park,  on  Clayton  Rd.,  to  W.  H.  Smith-  approximately  900,000  gal.  60%  asphalt 

Drain  Elevator — Enid,  Okla. — Enid  Mill-  Nelson  Cunliff  Co.,  110  North  7th  SL  Engra  road  oil,  to  Goldsmith-Mueller  Co.,  1225 


ing  Co.  purchased  site  and  plans  rein. -con.  est.  $25,000. 
elevator,  1,000,000  bu.  capacity.  $250,000.  Overhead  Crossing  —  Arkansas  —  Se« 
Engineer  and  architect  not  selected.  "Streets  and  Roads." 

Power  Developments — Quebec,  Que. — See  Transmission  Line  —  Arkansas  —  Centra 

"Buildings — Industrial.”  States  Power  &  Light  Cerp.,  Kahl  Bldg. 

Coal  Dock — Sanite  8te.  Marie,  Ont. — Al-  Davenport,  la.,  will  build  33,000  volt  trans 


Syndicate  Trust  Bldg.,  St.  Louis,  at  $4.94 
Arkansas  —  See  per  gal. 

Refined  Paving  .Asphalt,  etr.  —  Kingston. 


Transmission  Line — Arkansas  —  Central  Ont.  —  Asphalt,  refined  paving  to  Imperial 
States  Power  &  Light  Cerp.,  Kahl  Bldg.,  Oil  Co.,  Imperial  Oil  Bldg.,  Toronto,  $27 


goma  Steel  Corp.,  503  Queen  St.  E.,  plans  mission  line  from  Harrisburg  to  Weiner, 


per  ton  (in  packages)  ;  limestone  dust,  to 
Kirkfield  Crushed  Stone  Co.,  Confederation 
Life  Bldg.,  Toronto,  $7.24  per  t»)n  ;  Portland 


improving  wood  and  concrete  coal  dock,  here,  by  own  forces,  for  Arkansas  Pub.  Life  Bldg.,  Toronto,  $7.24  per  t»)n ;  Portia: 

$30,000.  Private  plans.  Serv.  Co.  (subsidiary).  Engrs.  est.  $100,-  cement,  to  W.  B.  Dalton  A  Sons,  Kingst< 

Sand  and  Gravel  PUnt,  etc. — North  Van-  000.  P.  Miller,  Harrisburg,  engr.  $2.75  bbl. ;  sand,  to  Kingston  Sand  A  Gra> 


oonvrr,  B.  C. — Deeks  Gravel  A  Rock  Co.,  Tunnel  —  Chelan 
744  Hastinn  St.  W..  Vancouver,  plans  "Buildings — Industrial 
modern  sand  and  gravel  plant  and  bunkers 

at  mouth  Capelano  River.  $100,000.  J.  C.  — — 
Buckbee,  744  Hastings  St.,  engr. 


Tunnel  —  Chelan  Falla,  AVaah.  —  See  Co.,  Kingston,  $1.45  per  cu.yd.;  crushed 
luiidings — Industrial.”  stone,  to  J.  M.  Roddy,  Kingston,  $1.50  per 

_ _  cu.yd.  :  c.i.  castings,  manhole  covers,  grates. 


Bid,  De,ired 


etc.,  to  T..  G.  Bishop,  Kingston,  $4.80  t>er 

Materials  Asphalt,  etr.— Niagara  FaBa,  Ont. — As- 

fhalt  for  paving,  to  Imperial  Oil  Co., 
mperial  Oil  Bldg.,  Toronto  at  $22.50  per 

R>/la  ^  asphalt  sand,  to  H.  Willox,  Niagara 

Dia,  Dcireu  j  p 

Wood  Blocks — Boston.  Mass. — Apr.  27,  by  Ru.ssel  Co.,  Ltd.,  Reft>rd  Bldg.,  Tortmto, 


Rowling  Alley  —  Boston.  Mass.  —  See  Ri/ls  noairorl  foR :  asphalt  sanS,  to  H.  Willox,  Niagara 

"Buildings — Commercial.”  dum,  xrcatret*  Falls,  $1.50  per  ton;  atone  dust,  to  J.  E. 

Platform  Extensions — New  York,  N.  Y. —  Wood  Blocks — Boston.  Mass. — Apr.  27,  by  Ru.ssel  Co.,  Ltd.,  Reft>rd  Bldg.,  Tortmto, 

Apr  30,  by  Bd.  Transportation,  J.  H.  Supply  Dept.,  F.  L  Brier,  supt.,  50,000  $7,245  per  ton  less  $0.20  each  for  sacks; 


Delaney,  chn.,  49  Lafayette  St.,  extending  wood  blocks  to  Paving  Serv.  and  gravel,  to  Standard  Gravel  Co., 

ESS.X  St.,  Bowery  and  Chambers  St.  sta-  Portland  Cement  —  Brookline  (br.  Bos-  Niagara  Falls,  $1.59  per  cu.yd. 
tions  of  Broadway-Fourth  Ave.  Rapid  ton).  Mass.  —  Apr.  26,  by  Bd.  Selectmen,  Paving  Asphalt,  etc.  —  Ottawa,  Ont. — 
Transit  R.R.,  Group  2.  Town  Hall,  Portland  cement  for  town.  Paving  asphalt,  to  Imperial  Oil  Co..  310 

4  amp— Tnllahoma,  Tenn. — Apr.  29,  by  srteci  flea  tions  as  needed.  Address  Town  Percy  St.,  $27.45  per  ton  in  packages  and 

\\.  C.  Boyd,  State  Adjutant  General,  State  Engineer.  $23  per  ton  in  tank  cars;  asphalt  filler,  to 

Capitol  Bldg.,  Nashville,  for  guard  camp.  Mixed  Concrete— Cleveland,  O. — May  1,  Wright  A  Co.,  Inc.,  Catharine  St.,  and  T.  S. 

incl.  grading,  waterworks,  sewers,  camp  by  Comrs.  Cuyahoga  Co.,  mixed  concrete.  Kirby  Co.,  213  Sussex  St.,  $5.5()  per  ton; 

buildings,  target  ranges,  etc.  $68,000.  L.  Simon,  co.  elk.  Portland  cement,  to  «)ttawa  Fireproof 

< Oul  Loading  Station — Peoria,  HI. — See  Wire,  etc. — Cleveland.  O. — .^r.  23,  by  Supply  Co.,  539  Sussex  St..  $0.62  per  104) 

"(’•■ntracts  Awarded.”  City,  5,000  Ib.  No.  8  B  A  S  Gauge  solid  lb.  ;  castings,  to  T.  I.awson  A  Sons.  376 

ll<-ating,  PInmbIng  and  Ventilating  —  copier  wire,  TO.OOO  lb.  l/o  and  20,000  lb.  Wellington  St.,  iron  and  pipe  castings, 

I'eoria,  lit — See  “Buildings — Educational,  4/0  BAS  Gauge  stranded  wire,  four  $3.90  and  $6.85  per  cwt.  re8p<*ctlvely ;  pig 

Heligious.”  hundred  4  in.  and  fifty  6  in.  fire  hydrants.  lead,  to  Betcherman  Iron  A  Metal  Co., 


Heligious.” 

fable  Lines  — Cedar  Rapids,  la.  —  See 
'■<  imtracts  Awarded.” 

4  iilverts — Toledo,  la. — See  "Bridges." 

4  ul vert*— Vinton,  la. — “Bridges.” 

, — See  " 


undred  4  In.  and  fifty  6  In.  fire  hydrants.  lead,  to  Betcherman  Iron  A  Metal  Co., 
8and,  etc. — Indianapolis,  Ind. — Apr.  29,  MacKay  St.,  $9.45  per  cwt.  ;  lead  pipe,  to 
by  Bd.  School  Comrs.,  150  North  Meridian  Crane  Ltd.,  142  Sparka_  ^.,  $12.50  per  ewL  j 


4  Iilverts — MarshaU,  Mina 


St.,  6,000  ft.  6  in.  common  yellow  pine, 
drop  siding,  delivered  to  1229  East  16th 


142  Sparks  St.,  $12.50  per  cwt. ; 


and  Roads.” 

4  Iilverts — S4Mith  Dakttta — See 

and  Roads.” 

I'ransmIssloB  Lia»— Arkansas— 

trai  ts  AwardetL” 


Streets  St. ;  1,100  rock  face  <»ncrete  blocks.  100  $63.77,  to  Builders  Sales 


ate  valves,  to  Grlnnel  Co.  of  Canada,  370 
leaumont  St.,  Montreal,  Que.,  two  12  in. 
63.77,  to  Builders  Sales  Ltd.,  529  Sussex 


rock  face  <x>mer  concrete  blocks,  1,200  St.,  one  10  in.  and  two  8  In.  $50  and  $29 

See  "Streets  plain  backing  concrete  blocks,  standard  each  respectively,  and  to  Drummond  McCall 

size,  and  12  boxes,  300  lbs.  each  96  x  96  in.  A  Co.,  160  Wellington  St.,  six  3  In.  and  six 

as — See  'Con-  Follensbys  long  turn  roofing  tin  plates,  5  In.  $8.75  and  $17  respectively.  Noted 

also  25  cu.yd.  clean  washed  sharp  sand,  Feb.  18. 

See  propo,al  advertiting  on  page  117,  AdvertUing  Section 
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I  Bethlehem  Industrial  and 
I  Electric  Railway  Products 

I  Tee  and  Girder  Rails;  Machine  Fitted  Joints;  Splice 
I  Bars;  Hard  Center  Frogs;  Hard  Center  Mates;  Rolled 
I  Alloy  Steel  Crossings;  Abbott  and  Center  Rib  Base 
I  Plates;  Rolled  Steel  Wheels  and  Forged  Axles;  Tie 
I  Rods;  Bolts;  Tie  Plates;  Pole  Line  Material;  Mine 
I  Ties;  Light  Rails;  Switches;  Switch  Stands;  Grimm 
I  Rail  Clamps  and  Industrial  Track  Specialties. 

I  Catalog  Sent  on  Request 

I  BETHLEHEM  STEEL  COMPANY,  Bethlehem,  Pa. 


Positive  gear  drive.  Four  speeds  in  either  direction.  |  | 

Sizes  built,  to  25  tons  in  weight.  |  I 

Write  for  catalogue  |  f 
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MILLHLRS.  N  Y. 
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May  4  Liong  Beach.  Miss. 

May  4  Phlla.,  Mls« . 

May  4  North  Dakota  .  . .  . 
May  4  North  Carolina  . . 


May  3  Kingston,  Pa.  .  . , 
May  3  Jordan.  Minn.  .  , 
May  3  Cookeville.  Tenn. 


May  11  Grand  Rapids,  Mich. 

May  12  Maine  . 

May  12  Goodinft,  Idaho  ... 


Engineering  News-Record,  April  29.  1926 

Construction 

News 


Some  of  the  Week'*s  Large  Projects 


Among  the  announcements  for  the  cur- 
'rent  week  are  the  following: 

Proposed  W  ork 

Clubhouse,  New  York,  N.  Y.,  New  York 
Athletic  Club  having  pians  prepared, 

$7,500,000.  V.  xr 

t'hurch  and  rectory.  New  ^ork,  N.  Y., 

Church  of  the  Heavenly  Rest  having  plans 
prepared.  $2.000,<»00.  ,  „  „ 

I’aiMt  mill.  Monroe.  L.a.,  Brown  Paper 
Mill  i’o  having  preliminary  plans  prepared 
for  plant  addition.  $2,000,000. 

Hotel,  Dayton.  O.,  Caldwell  &  Son  having 
plan.s  prepared,  $2,000,000.  i.,  •  «  i , 

Paving  and  surfacing  roads,  !•  airneld, 
la  Jefferson  Co.  voted  bonds.  total 
$1.30H.0OO. 

Hotel.  Santa  Monica.  Calif.,  Miramar 
Hotel  Co.  having  plans  prepared,  $1,250,000. 

School.  St.  Louis,  Mo..  Preparatory 
OiiH-esan  Seminary  making  preliminary 
plans.  $1,000,000. 

Grain  elevator,  Decatur,  Ill.,  A.  K. 

Staley  Mfg.  Co.  having  plans  prepared, 
$1,000,000. 


Hotel.  Pasadena,  Calif.,  Marylaml  Hotel 
Co.  plans  fireproof  hotel.  $1.000,(iiHi, 

Road  work.  Newton.  la.,  .las\ier  Co  plans 
bond  election  for  roail  work.  $l.i>oii,o<Mt. 

Hotel.  New  Orleans.  I.:i.,  Gulfixirt  Com. 
headed  by  A.  L.  Jagoe  plan  liotel.  $l.ooo,- 
000. 

Textile  mill.  Texarkana.  Tex..  M.  K. 
Melton  having  prellminarv  plans  prepand, 
$1,000,000. 

Bids  W  anted 

Bridge.  Augusta.  Maine.  .May  12  (ex¬ 
tended  date)  by  State  Hy.  Dept.,  Iiridge 
over  Kennebec.  $3,000,000. 

Dormitory,  New  York,  N.  Y..  June  II. 
J.  J.  McGrath,  pres.  Bellevue  &  Alliel 
Hospitals,  $2,500,11(10. 

Hotel,  Chicago.  Ill.,  W.  Reichert,  archt.. 
taking  bids  for  Flamingo  Hotel  «'orp.. 
$2,000,000. 

Hospital.  St.  Cloud.  Minn.,  Sclimidt, 
Garden  &  Martin,  archts..  $l.5o0.0oo. 


AiKirtment,  Boston.  Mass..  The  Kmbassy, 
Inc.,  taking  bids,  $l,250,0oo. 

Freight  depot  and  warehouse,  Houston, 
Tex.,  Slay  1  by  J.  K.  Sconland.  dlv  freight 
agt..  $1,000,000. 

t'ourt  house,  Shreveport.  La..  Caddo 
Parish,  after  June  1,  $I,ooo.ooo. 

Contracts 

.\dininistratioii,  Massapequa.  N.  V.. 
Deauville  Kstate,  Inc.,  to  T.  C.  Desmond  A 
Co..  Inc.,  $4,500,000 

Store  and  ottlce,  Los  .\ngeles.  Calif., 
Sun  Realty  Investment  t'o.  to  J.  W  McNeil 
Co.,  $4,000,000. 

Gftice.  New  York.  N.  Y.  Lower  Bway 
Proiiertles  to  C.  L  Fra.ser,  $2,500,000. 

Hospitals.  Chicago.  HI..  H.  A.  Zender, 
I  Supt.  Pub.  Serv.  t'ook  Co.  to  several  <  on- 
j  tracts,  total,  $2,155,770. 

Store,  Chicago.  Ill.,  Carson.  Pirie,  Sciitt 
I  &  Co  to  J.  P.  &  J.  \V.  O’Conner  Co., 
1  $1,000,000. 

Paper  plant.  Port  Angeles,  Wash  .  Wash- 
:  ington  Pulp  A  Paper  t'orp.  to  Kuppler  A 
I  Son.  $1,000,000. 


Classified  Index  of  Bids  Wanted 


8t0|*4VOI*ks  mds  close  See  Eng.  A  cirs-/?cror<f  Hids  vlottf  Sff!  Eng.  A’cics-ffccorif 

,  ,  n  r-  D  J  13  Oklahoma  City,  Okla . Apr.  22  May  24  Buffalo,  N.  Y .  Anr  2” 

Bids  close  Sec  Eng.  ^ew8-Record  Adv.  Apr.  22  and  29.  !  Adv  Apr.  22  and  29.  ‘  ‘•- 

Apr.  30  Hawthorne  (Ind.  hr.  Paterson),  May  18  Sacket  Harbor,  N.  Y . \pr.  29  June  1  Galveston,  Tex  ...  ..  Apr  "O 

N.  J . Apr.  15  Adv.  Apr.  22  and  29.  I 

Apr.  30  New  Market,  Va . Mar.  25  May  20  Dexter,  N.  Y . Apr.  29  i  Streets  and  Roads 

May  1  Okmulgee,  Okla . Apr.  29  Adv.  Apr.  22  and  29. 

May  3  Kewanee.  Ill . Apr.  22  May  20  Salisbury,  Md . Apr.  29  •'P*'-  30  Roxbury  (Boston  P.  O  ). 

May  3  Jordan,  Minn . Apr.  22  May  21  La  Grange.  N.  C . Apr.  29  Mb-'*** . Apr.  22 

May  3  Haledon  (mall  Paterson),  Adv.  Apr.  22  and  29.  V-P''-  30  Ohio  .  .  .  . . Apr.  29 

N.  J . Apr.  22  May  25  Muskegon,  Mich . Apr.  29  J  Akron,  O . Apr.  22 

Adv.  Apr.  22  and  29.  ,  May  1  Marion,  O . Apr.  15 

May  4  Little  Chute,  Wis . Apr.  29  H  a»te  Dlfiposal  Mb^  i  *!'*■•’ . Apr.  29 

May  4  Asbury  Park.  N.  J . Apr.  29  „  „  ,  ,  „  '  ,  May  3  Marshall.  Minn . Apr.  22 

May  4  Long  Island  City,  N.  Y.  ..Apr.  29  3Iaj  2i  Galveston,  Tex . Apr.  29  May  3  St.  I'aul,  Minn . Apr.  22 

Mav  4  Union  Beach  (Br.  Kevport),  n  -j  7.  1  5  rowler,  Ind . Apr.  22 

N.  J . Apr.  29  Bridges  May  3  Pryor.  Okla . Apr.  15 

Adv.  Apr.  29.  Mav  1  V«I  Morin  One  Anr  «  3"T’’ey  . Apr.  15 


Adv.  Apr.  29.  Mav  1  Vnl  Morin  One  Anr  a  ;'I®y  2  New  Jersey  . Apr.  15 

May  5  Evergreen  Park.  Ill . Apr.  29  i  •  Va . 8  I  California  . Apr.  22 

May  6  Evansville,  Ind . Apr.  29  mIv  3  Fliza^th  N  J  ’  '  . ^  r  *>9  5  Martinez  Calif . Apr  22 

May  6  Quincy  (Ind.  br.  Boston).  1  M„me  ’  *' . 'Vnr  "a  M®y  ?  Marysville.  Calif . Apr.  22 

Mass.  .. . ..Apr.  29  1  OoVniino . 'Ji^rOS  May  3  Corinth.  Miss . Apr.  29 

May  7  Nelson.  Neb . Apr.  29  k  M?rmi  Relei!  “i..' . Anr  5?  May  3  Huntington,  W.  Va . Apr.  29 

May  11  Perry.  N.  Y . Apr.  15  ?  5*nnmL^  x  . ^  .  oe  May  5  Paintsville,  Ky . Apr  29 

May  11  Cape  May.  N.  J . Apr.  29  ^1®^  %  . Anr  55  May  3  Ames,  la.  . Apr  29 

Adv.  Apr.  29.  Mav  7  Davton  O . A^r  15  5  Angola.  Ind . Apr.  29 

May  14  Oakland,  Calif . Apr.  22  . Anr  9?  May  3  Bayonne.  N.  J . Apr.  29 

May  18  Hagerstown.  Md . Apr.  22  I  miVW . a  nr  5q  May  3  St.  Clalrsville.  O . Apr,  29 

Ady.  Apr.  22  and  29.  ^  “J  J  M«ho‘’  ^  . tr.r  ll  May  3  (ialesburg.  111 . Apr!  29 

-May  19  Rye.  N.  Y. . Apr.  29  ,5  JacksonviuV  ‘  Flk . A  r  15  ^  . . *^P'' 

Adv.  Apr.  22-29.  May  lu  jacKsonviiie.  ri&.  . . Apr.  to  May  3  Hollis.  Okla . Apr.  29 

. . Sp;  5?  P  |  I? 

Srweri.  K  |S  Ilf-.rC'b, K  5  II 

Apr.  30  Boston,  Mass . Apr.  22  xiav  ll  •••••••••••••• May  4  Rocky  River,  O . Apr.  22 


May  11  Bourg.  La . Apr.  22 


May  4  St.' Paul,  Minn.”'.’ .  I!!!  i  '.]  i  Apr!  29  ****A<fv**Alw^’22' and’ ‘‘>’9' " May  4  Washington  . Apr.  22 

May  4  Llbertyville,  Ill . Apr.  29  MoAr  l<;  AndiJro'on  ^  an  -  .  May  4  Port  Angeles,  Wash . Apr.  22 

May  4  Long  Island  City,  N.  Y....Apr.  29  MaJ  17  "Akro^  O  *  “ . Anr  29  May  4  Massachusetts  . Apr.  22 

May  4  Toronto.  Ont.  . . Apr.  29  ® . ^!’.r  ll  May  4  Vincennes.  Ind . Apr.  2f 

p  I  ii  4  mPI  !  K.VKn.w(ek.  N;i:  ::::5PI:  II 

May  6  Bloomington,  Ill . Apr.  8  V,  . a ’.r  29  May  4  Rush  Springs.  Okla . Apr.  29 

May  6  Chicago,  Ill . Apr.  29  “®y  An;  ’?^ .  '  May  4  Lucedale,  Miss . Apr.  29 

May  6  Cleveland,  O . Apr.  29  Adv.  Apr.  29.  May  4  St.  Louis,  Mo . Apr.  29 

May  7  North  Plainfield  (mail  Plain-  Fwfnvnlinn  nrninn<r<>  Irrivntinn  May  4  Cleveland.  O . Apr.  29 

field),  N.  J . Apr.  22  II<XCaV8llOn,  LFrainageA  irrigaiion.  May  4  Tampa,  Fla . Apr.  29 

May  7  Lakewood.  N.  J . Apr.  29  Levees,  River  and  Harbor  May  4  New  York,  N  Y.  ...... .Apr  29 

Adv.  Apr.  29.  ’  May  4  I»ng  Island  City,  N.  Y.  ...Apr.’  29 

May  10  Richmond,  Va . Apr.  29  May  3  Lancaster,  N.  Y . Apr.  22  May  4  I^iulsiana  . Apr.  29 

Adv.  Apr.  29.  May  4  Beaumont,  Tex . Apr.  29  May  4  Elizabeth.  N.  J . Apr.  29 

May  10  Wanamingo,  Minn . Apr.  29  May  8  Sycamore,  Ill . Apr.  22  May  4  Massachusetts  . Apr.  29 

May  10  West  Roxbury  (sta.  Boston),  May  8  DeKalb,  Ill . Apr.  29  May  4  Toronto,  Que . Apr.  29 

Mass . Apr.  29  May  10  La  Mesa.  Calif . Apr.  29  May  4  Ft.  I>odge,  la . Apr.  29 

May  12  Mt.  Clemens,  Mich . Apr.  29  May  12  New  Madrid,  Mo . Apr.  29  May  4  Idaho  Falls,  Idaho . Apr.  29 

See  proposed  advertising  on  page  114f  Advertising  Sectio:':  253 
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“LEADITE” 


MARK 


Registered  U.  S.  Pat.  Office 


iMying  20-in.  r.  i.  water  mains  with  LEA  DUE  joints 
thru  rough  and  mountainous  country. 


Jointing 
Water  Mains 

Whether  you  are  buildinii  an  entirely  new 
system  or  making  an  extension,  laying  large  or 
small  mains,  you  will  save  time,  money  and 
labor  by  using  LEADITE. 

In  making  a  LEADITE  joint  NO  CAULKING 
is  necessary.  Just  yarn  the  joint  and  pour  it  full 
of  molten  LEADITE;  it  is  an  easy  and  quick 
ojjeration. 

LEADITE  allows  you  to  lay  more  pipe  per  day. 
This  means  getting  water  into  the  line  with«)ut 
delay. 

The  quicker  you  get  water  to  the  consumer,  tlie 
sooner  the  line  produces  revenue. 

LEADITE  makes  the  work  easier  on  the  men 
by  eliminating  much  of  the  drudgery  of  pipe 
laying.  You  know  what  this  means  in  the  cnld 
of  winter  and  the  heat  of  summer,  and  in  had 
trenches. 

The  varied  applicability  of  LEADITE  makes  it 
the  ideal  material  for  jointing  cast  iron  B.  A  S. 
water  mains. 

You  will  use  LEADITE  sooner  or  later  as  its 
advantages  cannot  help  but  appeal  to  you 
favorably. 

Familiarize  yourself  with  LEADITE  now. 
LEADITE  does  not  corrode  or  rust. 

Users  know  LEADITE  makes  a  good  joint. 
LEADITE  joints  improve  with  age. 

LEADITE  has  been  successfully  tested  and 
used  for  over  30  years. 

Thousands  of  miles  of  pipe  jointed  with 
LEADITE  are  in  service. 

The  up-to-date  water  works  man  specifies  and 
uses  LEADITE. 

LEADITE  saves  at  least  75^c 

LEADITE  is  the  pioneer  self-caulking 
material  for  c.  i.  pipe 
Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 

THE  LEADITE  COMPANY,  Inc. 

1512  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  .A 


NO  CAULKING 


April  29,  1926 
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;  close  ‘‘'ff 

4  Jefferson,  la . 

>i:,v  '»  IlellinKhain,  Wash . 

\i  iv  5  Florida  . 

\i  .'v  5  Freehold.  S.  J . 

Adv.  Apr.  22  and  29. 

\!.iy  5  North  Dakota  . 

'\i  ly  5  Kastman.  Ga . 

‘m'iv  5  Columbus,  O . 

Mav  5  OhieaRO.  III.  . . 

.\l;iv  5  Baltimore,  Md . 

’\l;,v  5  Idaho  . 

V  t'v  5  Toledo,  la . _ . 

yi.iv  r>  Brooklyn,  N.  Y . 

M.iv  r>  Colorado  . 

yiaV  5  Boston.  Mass . 

V  ly  5  .Saskatchewan  . 

M:,v  6  Creston.  la.  . . 

May  6  New  Brunswick,  N.  J . 

Sl'iy  6  North  Dakota . 

\lav  fi  Pennsylvania  . 

Mav  6  FleminKton.  N.  J . 

Ma'v  fi  BirminKham,  Ala . 

Mav  fi  Idaho  . 

Mav  fi  ChlcaKO.  Ill . 

Slav  7  North  Dakota  . 

Sl:i>'  1  Pennsylvania  . 

Slav  7  Salem,  N.  J . 

Adv.  Apr.  22  and  29. 

Mav  7  Russell.  Kan . 

Mav  7  Fulton,  N.  Y . 

.Adv.  Apr.  22  and  29. 

.May  7  Montgomery,  Pa . 

.Mav  7  New  York  . 

Adv.  Apr.  22  and  29. 

.May  7  Wisconsin  . 

Mav  7  Missouri  . 

Mav  7  Clehurne.  Tex . 

Mav  7  Noblesville,  O . 

.May  7  Tulsa,  Okla . 

Mav  8  Idaho  . 

Mav  10  New  Jersey  . 

Adv.  Apr.  22  and  29. 

Mav  10  Akron,  O . 

Mav  10  Kentucky  . 

Mav  10  California  . 

.May  10  Decatur.  Tex . 

Mav  10  San  DIcko,  Calif . 

Mav  10  St.  Clairsville,  O . 

Ma\'  11  Maryland  . 

MaS’  11  WashinKton  . 

.May  11  North  Dakota  . 

MaS'  11  Massachusetts  . 

Mav  12  Glenville,  W.  Va . 

May  12  Mississippi  . 

May  12  Bclvidere,  N.  J . 

Adv.  Apr.  22  and  29. 

.May  12  North  Dakota  . 

■May  12  Santa  Rosa.  Calif . 

.Mav  13  North  Dakota . 

.MaS’  13  Texas  . 

May  14  North  Dakota  . 

May  15  Anderson,  Ind . 

May  17  MorRantown,  W.  Va . 

May  19  Alabama  . 

May  21  Alma,  Kan . 

May  26  Delaware  . 

Adv.  Apr.  29. 

.lune  1  Birmingham,  Ala . 


i-ficcord 
Apr.  29 
Apr.  22 
.Apr.  22 
,.\pr.  22 

Apr.  15 
Apr.  22 
.Apr.  22 
Apr.  29 
.Apr.  29 
Apr.  29 
.  Apr.  29 
.Apr.  29 
Apr.  29 
.Apr.  29 
.Apr.  29 
.Apr.  22 
.Apr.  15 
.Apr.  15 
.  A  pr.  1 5 
.Apr.  29 
.Apr  29 
Apr.  29 
Apr.  29 
.Apr.  15 
.Apr.  15 
.Apr.  22 

.Apr.  22 
.  Apr.  22 


Xetrs. record 


Sir  h:iiij.  Xi  u  s-rccorit 


30 

30 

1 

Pittst^urgh,  Pa.  .  . . 

WInniis'g,  Man . 

Birmingh.'iin.  .-Ala.  .  . 

. A  pr  15 

. Apr  29 

Mav 

11 

Gat«'  ('hanila-rs,  elc. — AA'j 

DC . 

•Adv.  .Apr  15  to  29. 

iJih., 

.  Apr  IS 

3 

Amarillo.  Tex . 

. Ai.r  29 

•Mav 

11 

Road — .Arizona  . . 

..Apr  29 

3 

Royal  Dak  (Ind  br. 

I >elroii ). 

M  av 

12 

Ro.'td  —  .Alaska  . 

.  .  .Apr  29 

Mich . 

. Ai>r  29 

•May 

12 

la  v«-«—  A'icksburg,  Miss. 

.  .Apr  29 

4  Iowa  City,  la  . 

4  CambridBe,  Minn.  .  . 
4  Kenosha.  Wis . 

4  I’hila.,  I>a . 

5  Marysville.  O . 

5  Coun<-ll  Bluffs,  la.  . 

6  Thiells.  N  Y . 

7  Granville,  I’a . 

8  Frederick,  Md . 

10  New  Ro<  helle.  N.  Y. 

Adv.  .\pr.  22  and 

11  New  Britain,  Conn. 
14  FarmlnKton.  Mo.  ... 

14  New  York.  N  Y,  ... 

15  Atlantic  CItv.  N.  J. 

IS  Columbus,  G . 

20  Ohio  . 

25  Iowa  City.  la . 

1  Texarkana.  Tex.  .  .  . 
1  Vancouver,  B.  C.  .  .  . 


. \pr  1 

. Apr.  22 

. Apr  29 

.  .\l>r  39 

. \pr  15 

. .\pr  29 

. \pr  8 

. .\pr.  29 

. Apr.  29 

. Apr.  22 

29. 

. Apr  29 

. Apr  29 

. Apr  29 

. Apr  22 

. \pr  15 

. X  pr.  1 

. .Apr.  15 

. Apr  22 

. Apr  22 


BuildingH — Intliistrial 


Apr.  29  1 
Apr.  29  ! 
Apr.  29  ; 
Apr.  29  ' 
Apr.  29 
Apr.  29 
..Apr.  22 

..Apr.  22 
.Apr.  22 
.  .Apr.  29 
Apr.  29 
.Apr.  29 
Apr.  29 
Apr.  29 
Apr.  29 
Apr.  29 
..Apr.  29 
.  .Xpr.  29 
.Apr.  29 
Apr.  29 

.Apr.  29 
Apr.  29 
Apr.  29 
.Apr.  29 
.Apr.  29 
.  Apr.  8 
.Apr.  22 
.  Apr.  29 
Apr.  22 
.Apr.  29 


.Apr.  30  Fhlla.,  Pa . 

May  1  Canton.  O . 

I  May  3  Phila.,  Pa . 

!  May  4  St.  I.,ouis,  Mo.  . 

i  May  4  Phila.,  Pa . 

1  May  6  Madison.  Wis.  .  . 


. Apr.  29 

. Apr.  15 

. Apr.  29 

. Apr.  29 

. Xpr  29 

. Xiir  29 


Buildings — Commercial 


.Apr.  30  Trenton,  N.  J. 
.Apr.  30  Albany.  N.  Y. 
Apr.  30  Kerrvllle,  Tex. 
,Xpr.  30  Boston,  Mass.  . 
.Apr.  30  Kaston,  Pa.  .  . 


. Apr.  22 

. Apr.  22 

. Apr.  22 

. Apr.  22 

. Apr.  15 


Buildings — Educational,  Religious  ; 

Apr.  30  Bellows  Falls.  Vt . .Apr.  22 

May  1  BridKeport,  Conn . .Apr  29 

May  3  Montrose.  N.  \ . Apr.  29 

May  5  A’an  Nuys,  Calif . Xpr.  29 

May  6  Peoria,  111 . Apr.  22 

May  6  t^orninjr,  N.  A' . .Apr.  22 

May  6  West  New  A'ork  (Ind.  br. 

XX'eehawken),  N.  J . Apr.  29 

May  fi  AX'hittler,  Calif . Apr.  29 

May  fi  Br<K>klyn.  N.  A’ . Apr.  29 

May  fi  lamisburK,  N.  C . .Apr.  29 

May  fi  West  Newton  (Ind.  br.  Bostoif). 

Mass . ,A|)r.  29 

May  10  AVichita  Falls.  Tex . Apr  29 

May  10  Sparta,  AA'is . .Apr.  29 

May  11  South  Jacksonville  (Ind.  br. 

Jacksonville),  Fla . .Apr.  22 

May  11  Hillside  (mail  Elizabeth), 

N.  J . Apr.  29 

Adv.  Apr.  29. 

May  11  Gary.  Ind . .Apr.  29 

May  12  Baltimore,  Md . .Apr  29 

May  17  Dayton,  () . Apr.  29 

Federal  Government  Work 

■Apr.  30  Cranes — AA'ash.,  D.  C . Apr.  1 

Adv.  Apr.  1  to  29. 

M.ay  3  Chain — St.  GeorRe,  N.  A'.  ..Apr.  22 

May  4  Power  Plant — AA'ash.,  D.  C.Apr.  8 

Adv.  Apr.  8  to  29 
May  5  DredRing — South  Boston 

(sta.  Boston),  Mas.s . Mar.  25 

j  May  6  SubdrainaRe — DouRlas,  Ga.Apr.  22 
;  May  7  RemodellnR — San  Francisco, 

,  Calif.  . . Apr.  22 

May  10  RemodeliuR — Hamilton,  ().  Apr.  22 


.Adv.  Apr.  29. 

May  12  Apartim-nt  (treat  Rakes  (mail 

XXaukeRan).  Ill . .Apr.  29 

May  12  Mains,  etc. — Anna|H>lis, 

Md . Apr.  29 

May  12  KefriReratiiiR  Plant — New 

Itondon,  Cttiin . .Apr  29 

May  12  Tile  IJniiiR — Newixirt, 

R  I . Apr  29 

May  13  DredRinR  —  Indiana  . .Apr  29 

•Adv.  .Apr.  '29. 

May  14  RemodelinR — .Aliami.  Fla. ...Apr  29 
Adv.  .Apr.  29. 

May  14  RemodelinR  —  Miami.  Fla.  ..Ai>r  29 
May  14  Pipe  I.ine  AX'ash.,  I*  C...Apr.  15 
.Adv  Apr  15  to  29, 

May  18  Recreation — .XuRiista,  Ga.  .Apr.  15 
.Adv.  A|>r  15  to  29 

May  18  Generators — AA'ash,  D.  C.  ..Apr  22 
Adv.  A|)r.  22  and  29. 

May  18  ('urhs,  etc. — Cantp  Custer 

( Br  Battle  ('reek »,  Mich  Apr.  29 
May  25  Needle  A’alves — OreRon  ...Apr.  29 
Adv.  .Apr,  29. 

Unclassified 

Apr.  30  Platform  Extensions — New 

A'ork,  N.  Y . Apr.  22 

Mav  3  Culvert — New  Rts'lielle, 

N,  Y . Apr  15 

.Adv.  .A|>i’.  15  to  29. 

May  3  Boilers,  etc. — Mason  City, 

la . Apr.  29 

May  3  RiRhtinR  Svsteiii — Peoria, 

Ill . Aim.  29 

May  5  Tunnel — San  Fram  iseo, 

('allf . Apr.  1 

May  6  Shore  Protection  —  Massa¬ 
chusetts  . Attr.  29 

May  6  Standpipe  and  Elevated  Tank 
— (Juincy  (Ind.  br.  Boston). 

Mass .  Ai>r.  29 

May  13  ('ami>- -Tiillahoma.  Tenii  .  Ai)r.  22 

May  14  Tunnel — Oakland,  Calif _ Apr.  8 

May  18  SiRiial  Svstem — lluffalo, 

N.  Y . Apr.  1 

Mav  19  Fire  Alarm  Svstem,  etc. — 

rtica.  .N.  Y . Apr.  29 

Adv.  Apr.  29. 

May  28  AA'aterpriHttinR  Standplja*,  etc. 

— AA'aliMile,  Mass . Apr.  29 

Adv.  Apr.  29. 

.Alay  31  Wharf — Mobile.  Ala . Apr.  29 

Adv.  Apr.  29. 

Materials 

May  1  Mixed  Concrete — ('leveland. 

O . Apr.  22 

I  May  1  Pi|»'  ('ulverts  —  IteRina, 

I  Sask . Apr.  29 

'  May  3  Portland  Cement — FerRus 

j  Falls,  Alinn . Apr.  29 

i  May  3  As|)halt  —  Montreal,  (Jue.  ..Apr.  29 

1  Mav  4  Gravel — lamR  Island  ('itv, 

N.  Y . Apr.  29 

i  May  5  Road  Oil — Hartford,  Conn.Apr.  29 

I  Adv.  Apr.  29. 

;  May  5  Drain  Tile — EmmetsburR, 

I  la . Apr.  29 


ISews  of  /Veir  Work 


Waterworks 

Proposed  Work 


1  rnrh  rliiss  iwnter-tcorics,  srwerit, 
etc.)  and  utider  each  stage  of  the  trork 
(proposed,  bids  desired,  etc.),  accord¬ 
ing  to  the  following  geographic  sec¬ 
tions:  Sew  England,  ifiddle  Atlantic, 
South,  .ifiddle  West,  between  .ifissis- 
sippi  and  Rocky  Mountains,  Far  West, 
and  Canada. 


-  N.  II..  ('rwsb> — A'oted  $33,000  bonds. 

.  ,  .  waterworks.  O.  Woolfrey,  city  aud.  Notetl 

HhSE  reports  are  grouped  under  n 

each  class  (water-works  sc  went,  y'  K„,k»— Making  plans  con- 

etc.)  and  und^-  each  stage  of  the  work  crete  reservoir.  $30,000.  L.  J,  Smith,  city 

(proponra,  btan  d*nired»  etc.),  acrord-  f-nKr 

ing  to  the  following  frographic  sec-  ^  Jamestown— Vot.d  $90,000  bonds, 

N.  J.,  Matawan  — <'ommon  Council,  _  G.  filtration  plant.  Noted  Feb.  18. 

(.ifiis,  chn.  AAater  Com.,  plans  new  filter  Cassvlll.— Defeated  $25,000  bonds, 

l^d  and  repairing  pumps  at  pumping  sta-  JlS  .Mountains,  Far  Mrst,  nater  distribution  system,  deep  well.  lOO,- 

tion.  $15,000.  Engineer  not  selected.  Canada.  RUssell  A  Axon,  412 

(ia.,  (iriffln  —  E.  P.  Bridges,  city  mgr..  Where  name  of  ofdrial  is  not  given  McDaniels  BidR.,  SprinRfleld,  engrs.  Noted 

plans  filtration  plant,  2  deep  wells  and  inquires  should  br  addressed  to'  dtp  Jan.  28. 

ntcessary  etjuipment.  $40,000.  Clerk,  County  Clerk,  or  corresponding  Mo..  Heymour Defeated  $35,000  bonds. 

r lay  M  inter  Park — Voted  $100,000  bonds,  official.  complete  waterworks  and  distribution  sys- 

extendinR  water  system.  _ _ _ tern.  Noted  Mar.  11. 

>100.0«0unw.rd.,  K.  Pl«d  Ca  .  1 1 1 2  i-hem-  .j!'?'.!*  Brown.vni»)-S,. 

h"’  Sunk  bnnd,.  2  OU...  Ch.ndl-,  -  Vn.nd  I.O.OOO  lx,nd. 

Kldi:.,  Hammond  ener  nii.  18  or  20  In.  c.l.  malnB  in  various  streets,  new  reservoir,  wells,  punipi^  elevated  tank 

^  Tenn  .  Elisabeth— Mountain  Spring  Water  F  Humes,  Emporia  engr. 

*  o.,  W.  p.  Duncan  secy.,  soon  takes  bids  Kan.,  I’t.  Hrott — Made  preliminary  sur-  R^df?.,  Kansas  City,  Mo.,  en^rs. 

10,000  ft.  10  in.  and  336  ft.  6  in.  Class  "B”  veys,  waterworks  Improvements.  $75,000.  ^med  Ai^.  1. 

c.i.  pipe,  also  5  tons  specials.  R-  Toles,  city  engr.  S.  A.  Sulentic,  215  Okla..  Cherokee — Election  May  4,  $37,500 

Mleh..  South  llavea — Making  plans  water  New  England  Bldg.,  Topeka,  consult,  engrs.  bonds,  new  engine,  pump  and  equipment  for 


Where  name  of  official  is  not  given 
inquiries  should  br  addressed  to  City 
Clerk,  County  Clerk,  or  corresponding 
official. 


filtration  plant.  $150,000.  P^fee,  Greeley  This  corrects  report  in  Apr.  8  issue.  present  power  plant.  B.  I)avls,  city  elk. 

A  Hansen,  6  North  Michigan  Ave.,  Chicago,  Kau..  Ransom — Election  May  3.  $29,000  Okla.,  Covington — Election  May  3,  $3.5,- 
111.,  engrs.  bonds,  new  waterworks.  W.  B.  Rollins  A  000  bonds,  main  extensions,  deep  well 


.,  engrs.  bonds,  new  waterworks.  AV.  B.  Rollins  A  OOO  bonds,  main  extensions,  deep  well 

III..  OInry — Plans  waterworks  plant,  Incl.  Co.,  512  Ry.  Exch.  Bldg.,  Kansas  City,  Mo.,  pumps  and  motors.  C.  A.  AV<K)d.  Stillwater, 
mping  equlpmt^nt  and  distribution  mains,  engrs.  Noted  Dec.  17.  engr. 


pumping  equipi})(^t  and  distribution  mains,  engrs.  Noted  Dec.  17.  engr. 

See  classified  index  on  bids  wanted  on  page  253 
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Architects 
Engineers 
Contractors 
Public  Officials 


Emergencies  in  your  work  often  demand  rush 
construction.  Then  time  is  vital;  time  must  be 
saved ;  time  means  money. 

In  such  cases  you  do  not  want  to  wait  the  time 
usually  required  for  concrete  to  reach  the  desired 
strength.  You  do  not  need  to. 

By  using  well-authenticated  methods  and  stand¬ 
ard  U tiiversal  cement,  the  same  quality  Universal 
regularly  used,  you  can  obtain  strong  concrete  in 
3  days  and  much  better  and  much  stronger  con¬ 
crete  forever  after. 

You  can  prepare  yourself  for  these  emergencies 
by  writing  for  the  detailed  information  on  how 
to  obtain  this  time-saving,  strong  concrete  in  3 
days  with  standard  U niversal  cement. 

Universal  Portland  Cement  Co. 

Chicago  Pittsburgh  Minneapolis  Duluth  Cleveland  Columbus  New  York 

Concrete  for  Permanence 
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\  lUrworks  (Continued) 
itanh..  BelUnnham  —  Water  Dept,  soon 
k  «  bid«  2,00O  ft.  20  in.  c.i.  mams  and 
V-ximately  2  m‘-  “"d  16  in.  pii>e  in 

riou.s  streets.  J.  B.  McMillan,  supt. 

«a»li..  Tacoma  —  See  "Contracts 
n  aided.” 

t  alif..  Burbank— Voted  $200,000  bonds, 
.ii'iidine  watermains  and  tire  hydrants  in 
rinus  streets.  Noted  Feb.  2.'i. 

4  alif  Redlands — Voted  $525,000  bonds, 
ddition’al  water  facility  improvements. 
N..ted  .Mar.  11. 

Calif..  San  Jose — See  "Unclassified.” 

Bidg  Desired 

Vluhs..  tluincy  (Ind.  br.  Boston) — May 
I,  bv  liept.  Pub.  Wks..  excavatinB.  back- 
tiiliirt  trench  and  7.600  ft.  c.i.  pipe  from 
lb  ale  to  .4dam8  Sts.  $15,000  bonds.  J.  J. 

1  ►ve.  comr. 

N.  Y..  Dexter — See  "Sewers. 

Y  V  .  I.oii*  Island  C’lty — May  4.  by  N.  J. 
Hives  i-omr.  Water  Supply.  Gas  &  Klec- 
triiiiv’  .Municipal  BldR..  New  York  City, 
mains  etc.  in  58th  Kd..  Commonwealth 
Hlvd  Grand  Central  Parkway.  Polk.  54th. 
■f’od  and  89th  Aves..  Orville.  Pansy,  Sandol, 
lOCth.  195th  and  210th  Sts.,  here. 

N.  Y.,  Saeket  Harbor— See  "Sewers.” 

J..  Ahbiiry  Park  —  May  4,  by  City 
Ci.mn..  2  wells  about  1,135  ft.  deep,  15  in. 
and  10  in  casinffs.  etc.  Former  bids 
rejected.  A.  G.  Klnp.  city  elk.  Noted 
Bar.  18.  ,  ^  ^ 

\.  J.,  Bayonne — See  Streets  and  Roads.” 
v.  J.,  Cape  May — May  11,  by  Mayor  and 
fitv  ('omrs.,  waterworks  pumpinB  station, 

2  5  in.p.  capacity,  Contrs.  1,  2  and  3. 

IteininKton  &  Vosbury,  509  Cooper  St.,  Cam- 
di  n.  en^rs.  ;  adv.  K.  N.-R.  Apr.  29. 

\.  4..  I'liion  Beach  (br.  Keyport) — May 
4  liv  Water  Com.  Boro  Council,  A.  CowlinB. 
eik  .  I’nion  Fire  Co.,  Union  Ave.,  approx¬ 
imately  16  ml.  4-  to  12-in.  pipe,  etc.  C. 
fotts.  30  Church  St.,  New  York  City,  con¬ 
sult.  engr.  :  adv.  K.  N.-R.  Apr.  29. 

N.  (’.,  I.iberty — Sption  &  l.iewi8,  4'onsult. 
MiKts..  407-8-9  Amer.  Bank  BldR.,  Greens- 
Ixiro.  taking  bids  drillinB  wells,  here,  for 
Citv. 

I.a.,  .YxurH  —  T.  McCarthy,  elk.,  takinB 
new  bids  water  distributing  system.  $35,- 
I'OO.  Former  bids  rejected.  C.  D.  Evans, 
414  I^evy  Bldg.,  Shreveport,  engr.  Noted 
.\l>r.  15. 

Milts.,  tiiilfport — May  29  (extended  date), 
tiv  Mayor  and  Bd.  City  Comrs.,  2  direct 
eonnected  motor  driven  centrifugal  pumps 
delivering  1.500  and  1,000  g.p.m.  against 
head  of  115|  ft.,  also  pipe,  etc.  Noted 
Feb  18. 

Ind..  Kvansvlllc — May  6,  by  Bd.  Trustees 
Water  Dept.,  5,000  ft.  12  in.,  5,000  8  in.  and 
1(1,000  6  in.  c.i.  pipe,  etc.,  f.o.b.  Evansville. 

111..  Kvergreen  Park — May  5,  by  Village 
('lerk,  6-  to  12-in.  c.i.  mains  In  various 
streets.  $170,000.  E.  Hancock  Eng.  Co.. 
2047  Ogden  Ave.,  Chicago,  engrs.  Noted 
.Ian  28. 

M  is..  I.ittlc  f'hiitc — May  4,  by  M.  Van 
HtH.f,  village  elk.,  10,230  ft.  6-  to  10-in. 
mains  in  various  streets.  To  exceed  $15,000. 
McMahon  &  Clark,  Menasha.  engrs.  Owner 
furnishes  pipe. 

Neb..  Nelson — May  7,  by  J.  J.  Pfeiffer, 
city  elk.,  2,608  ft.  Class  B  c.i.  or  De 
T..avand  "150”  pipe;  two  250  g.p.m.  vertical 
and  one  1,000  g.p.m.  horizontal  centrifugal 
pump  d.c.  to  3  phase,  220  volt  motors  re¬ 
mote  control  ;  concrete  dam  spillway  and 
silt  line,  etc.  $35,000.  Henningson  Eng.  Co., 
Natl.  Bank  Bldg.,  Omaha,  engrs. 

Dkla.,  Okmulgee — May  1,  by  Bd.  City 
('’omrs.,  at  office  A.  Baker,  Comr.  Finance, 
new  water  supply,  incl.  dam,  etc.  L.  F. 
Harza.  919  Monadnnek  Bldg.,  Chicago,  Ill., 
*ngr.  Noted  Apr.  22. 

Calif..  I.a  Mesa — See  "Excavation.  Drain¬ 
age,  Irrigation,  I./eveea,  River  and  Harbor.” 

B.  C.,  Sonth  Vaneoiiver — See  "Contracts 
.\warded.” 

Bids  Received 

Pn.,  Phlla. — Dept.  Pub.  WTis.,  Bureau  of 
Water,  Apr.  20,  Contr.  811,  from  A.  P. 
Smith  Mfg.  C?o.,  Ill  Norman  St.,  East 
Grange,  N.  J.,  $18,375;  Contr.  812,  from 
C.  S.  Cast  Iron  Pipe  &  Fdry.  Co.,  142 
Ghestnut  St.,  $7,266  ;  Contr.  816,  from 
Republic  Flow  Meters  Co.,  Real  Estate 
Trust  Bldg.,  $2,760;  also  Contrs.  815  and 
817,  from  C.  M.  Brown  &  Co.,  I^afayette 
Bldg.,  $20,177  and  $1,596  respectively. 
Noted  Apr.  15. 

O. .  Upper  Arilngtoa  (Columbus  P.  O.) — 
Si-e  "Sewers.” 

M’ls..  Milwaukee— Central  Bd.  Purchases, 
Apr.  15,  from  U.  S.  Cast  Iron  Pipe  &  Fdry. 
Co..  122  South  Michigan  Ave.,  Chicago,  Ill., 
1,860  tons  plain,  straight  water  pipe  at 
$46.90  per  ton,  114.40  tons  lugged  $66.90 
and  58.42  tons  special  castings  $160. 


Contracts  Awarded 

K.  1..  Provldenee — Water  Bd..  City  Hall, 
suiH-rstructure  gatehouse  of  Scltuate  Dam 
and  siphon  chamtx'r  of  Scituate  Aqueduc., 
in  Scituate,  to  O.  D.  Purrington  &  Co.,  In¬ 
dustrial  Trust  Bldg.,  $55,419.  Noted 
Apr.  8. 

Conn.,  New  Britain — Bd.  Water  Comrs., 
4,300  ft.  12  in.  c.i.  mains  in  East  Main  St., 
Contr.  L,  to  H.  W.  Golden  &  Son.  Troy, 
N.  Y.,  $9,184  ;  8,250  ft.  in  East  St.,  Contr. 
K,  to  A.  1)1  Marco.  61  East  Main  St.,  i’lain- 
ville,  $14,785  and  4,700  ft.  in  East  Ellis  and 
Stanley  Sts.,  Contr.  J,  to  M.  Marinello,  156 
l..ake  Ave.,  Bristiil,  $7,350.  Grand  total 
$31,319.  Noted  Mar.  18. 

N.  J.,  Trenton — Water  Ib'pt.,  275  tons  4 
and  6  in.  c.i.  piin-,  to  I'.  S.  Cast  Iron 
I*ipe  &  Fdry.  Co.,  71  Bway.,  New  York 
City,  at  $54  and  $50  p«‘r  ton  respectively. 
Noted  Apr.  1. 

W.  MrUormlck — Waterworks,  to  Tucker 
&  laixton.  Realty  Bldg.,  Charlotte,  N.  C. 
Noted  Apr.  15. 

Fla..  Brtiftksville — Extending  waterworks, 
to  W.  G.  Fritz  &  Co.,  258  Valiev  ltd..  West 
Orange.  N.  J.,  $56,673. 

O. .  Ylassillon  -  Extending  mains  in  25 
streets,  to  D.  E.  Bickel,  Massillon,  $40,000- 
$45,000.  Engrs.  est.  $40,000. 

Mieh.,  Ylelvindale  (Dearborn  P.  O.)  — 
For  1.200  ft.  8-  to  12-in.  c.i.  mains  in  Dix 
Ave.  and  I*epp«'r  Rd.,  to  (Nxilsaet  Bros., 
12734  Michigan  Ave.,  Detroit,  $45,000. 

M'Is.,  Centuria — C.  Anderson,  city  «'lk., 
8,000  ft.  6  and  8  in.  c.i.  mains,  etc.,  in  vari¬ 
ous  streets,  to  Republic  Co.,  427  Home 
Invst.  Bldg.,  Albert  Lea,  Minn.,  $14,000; 
and  75,000  gal.  elevated  steel  tank,  to  Chi¬ 
cago  Bridge  &  Iron  W’ks.,  37  West  Van 
Buren  St.,  Chicago,  III.,  $7,700.  Noted 
Apr.  1. 

Minn.,  Jeffers — For  9,400  ft.  4  and  6  in. 
c.i.  mains,  30,000  gal.  steel  tank  on  lOo  ft. 
tower,  pumping  e<|uipment.  etc.,  to  Bruce, 
Bickelhaupt  Co.,  241  insurance  Exch.  Bldg., 
Des  Moines,  la.  Noted  Feb.  4. 

N.  D..  Fargo — A.  R.  Watkins,  city  aud., 
mains  in  various  streets,  to  Nordlund 
Constr.  Co..  Starbuck,  Minn.,  $21,586. 

Mo..  Forsythe — (^oncrete  reservoir,  pumj)- 
ing  plant,  75,000  gal.  tank  on  tower  and 
distribution  system,  to  YV.  E.  Plummer, 
I'nion  Natl.  Bldg..  Springfield.  Engrs.  est. 
$15,000.  Noted  Mar.  18. 

Mo..  St.  Louia— Bd.  I'ub.  Wks.,  208  City 
Hall,  brick  settings  for  four  460  hp.  boilers, 
to  D.  Seeger,  1317  Ry.  Exch.  Bldg.,  $13,875 
engrs.  est.  $15,000,  constructing  and  in¬ 
stalling  sheet  metal  breeching  In  boiler 
room,  to  I,.  J.  Kickham,  Boiler  &  Sheet  Iron 
YVks.,  2515  North  25th  St.,  $3,490  engrs.  est. 
$6,000.  Noted  Apr.  22. 

Mush.,  Prosser — Rein. -con.  reservoir,  to 
C.  Power,  S))okane,  and  distribution  system, 
to  Wilson  &  DeBlasio,  Y’akima,  $66,187. 
Engrs.  est.  $80,000. 

Mash.,  Tacoma — City  will  replace  2,600 
ft  4  8  in.  wood  stave  pipe  line  with  52  In. 
pipe,  A  in.  copper  bearing  flange  steel  plate, 
by  day  labor.  $66,000. 

B.  C.,  Sonth  Y'ancoiiver — YVill  install  4 
ml.  4  in.  mains  In  various  streets,  by  day 
labor.  $30,000.  E.  D.  Todd.  Municipal 
Hall,  engr. 

B.  C.,  Y'anroiiver — YV.  McQueen,  city  elk., 
one  hundred  6  in.,  50  eight  in.  and  50  twelve 
in.  valves,  to  Jenkins  Bros.  Ltd..  103  St. 
Remi  St.,  Montreal.  $6,144  ;  20.000  ft.  6- 
to  12-In.  C.I.  pipe,  light  centrifugal  cast  to 
Evans,  Coleman  &  Evans,  foot  of  C'olumbl.a 
Ave.,  $22,539  ;  and  heavy  pij>e,  to  Grinnell 
Co.  Ltd..  1132  Hamilton  St.,  $32,500.  Grand 
total  $61,183.  Noted  Mar.  25. 


Sewers 


Proposed  Work 

N.  J..  Interlaken  (mall  Allenhurst) — Boro 
and  Mayor  plan  sanitary  sewers  in  Bridle- 
mere  Ave.  $30,000.  Engineer  not  selected. 

Fin..  M'lnter  Park — Y’oted  $235,000  bonds, 
sewerage  system. 

YIIbb..  MrComb — No  election  held  Apr.  9, 
$40,000  bonds,  disposal  plant  and  sewer 
extensions.  Date  for  same  not  set.  H.  A. 
Mentz.  Citizens  Bank  Bldg.,  Hammond, 
I.,a.,  engr.  Noted  Apr.  8. 

La.,  Bnnkle  —  Election  May  6,  $160,000 
bonds,  sewerage  system.  H.  A.  Mentz. 
Citizens  Bank  Bldg.,  Hammond,  engr. 
Noted  Dec.  10. 

MIrh.,  rharlerolx — Making  plans  sewer¬ 
age  system  and  disposal  plant.  Pearce, 
Greeley  &  Hansen,  6  North  Michigan  Ave., 
Chicago,  Ill.,  engrs. 

Mirk.,  Detroit  —  Frishkorn  Real  Estate 
Co.,  301  YVest  Fort  St.,  making  plans 
10,000  ft.  12-  to  48-ln.  vitr.  or  concrete 
sewers,  etc.,  in  Grand  Dale  Gardens.  Red- 
ford  Twp.  $25,000.  Hubbell,  Hartgerlng  & 
Roth,  2640  Buhl  Bldg.,  engrs. 


.4iich'„  Moskegon  Heights  (Ind.  br. 
Muskegon)  Made  plans  amt  eU>ction  nl>«ut 
May  1  3150,000  bonds,  vitr,  clay  storm 
sewers,  etc.  In  Terrace.  Riverto.i,  and  Oak- 
wood  St*.  R.  E.  Miles.  City  Hall,  engr. 

Mich..  Royal  Oak  (Ind.  br.  Detroit)  — 
LInx.-ooa  Really  Co.  made  plans  i2,(Hiit 
lin.ft.  12-  to  IS-in.  vitr.  clay  s«'wers  in 
Twelve  Mile  R.l  and  Campbtdl  .Yve..  R«  d 
Ru"  Golf  Subdivision.  M.  U  ilrown  A 
4oV  Capitol  Theatre  Bldg.,  l><troit, 

engrs. 

Kan.,  t'en  or  '.’il"* — Making  p’ (ns  sewer¬ 
age  system.  M5,000,  Dev;;.i  Eng.  Co., 
Bitting  Bldg.,  Wichita.  .■'ii„rs. 

Ylo..  St.  l^als — Bd.  rub.  Serv.,  208  <  i'y 
Hall,  made  plana  East  Rock  Joint  Sewif, 
7,920  ft.  12-  to  66-ln.  vitr.  clay,  brick  or 
segmental  tile,  1,590  ft.  96  in.  and  2.620 
ft.  108  in.  brick  or  8  ft.  6  in.  and  9  ft  6 
in.  rein. -con.  horseshoe  pllie  ;  (liaise  Creek 
Sewer  25,  1.400  ft.  10-  to  18-in.  vitr.  <lay 
pilie,  etc.  ;  and  (liaise  ('reek  Sew«  r  26.  12,- 
250  ft.  8-  to  4S-ln.  vitr,  clay,  brick  or  si  g- 
mental  tile  pil>e.  YY’.  YY'.  Horner.  3oo  City 
Hall,  engr. 

Tex.,  San  Saha — Recent  election  $6(i,O0() 
bond.s.  declared  null  and  void,  sewer  im¬ 
provements.  Municipal  Eng.  ('<>.,  11o7 

Athletic  Club  Bldg.,  Dallas,  *  iigrs.  Not*  u 
Mar.  18. 

Dkla..  t'uvlngton — Election  May  3,  $35,000 
bonds,  extending  sewers  in  all  streets.  ('. 
A.  YY'ood,  Stillwater,  engr. 

Okla.,  Guymun  —  Making  plans  7  mi. 
sewerage  system.  $61,000.  F  E  I  •♦•vim. 
Bitting  Bldg.,  YY’Ichita.  Kan.,  engr 

M’ash.,  AiiaeorteB— Making  plans  s«w<rs 
in  20  blocks  various  streets.  $4  5.ooo. 

Calif.,  Fnllrrton  —  Plans  election  $62,500 
bonds,  outfall  sewer  extension. 

Calif..  Orange  Plans  election  $6o.ii(i() 
bonds,  outfall  sewer  In  various  strtets. 

Calif.,  Santa  .Ynn»-—(  (range  ('o  .  election 
May  19,  $379,000  bonds,  outfall  sewer  to 
connect  several  towns.  Burns  A  McDonioll 
Eng.  Co.,  415  Marsh  Strong  Bldg.,  Loa 
Angeles,  engrs. 

Calif..  Sonoma  Defeated  $35,000  bonds, 
sewer  improvements. 

Bids  Desired 

Maas.,  Meat  Koxbiiry  (sta.  Boston) — 
May  10,  by  Dept.  Pub.  YY'ks.,  Boston, 
Sewerage  works  in  Stony  Br<K>k  Sect  1o, 
and  Rosindale  Branch,  here.  $75. Olio  bonds. 
J.  H.  Sullivan,  comr. 

N.  Y’.,  Dexter  -May  20,  by  Bd.  Trustees, 
Engine  House,  sewer  and  water  systems. 
YV.  T.  Field.  YY'atertown,  consult,  engr.  ; 
adv.  E.  N.-R.  Apr.  29. 

N.  \.,  Long  Inland  Cil.v — May  4,  by  M. 
E,  Connolly,  pres.  Queens  Boro,  Queens 
Subway  Bldg,,  outlet  barrell  stave  sewer, 
and  necessary  pumping  facilities  in  connec¬ 
tion  therewith,  at  westerly  end  5th  Ave. 
near  10th  St.,  Flushing  Bay.  ('tillege  Point, 
also  pumping  station  and  necessary  con¬ 
nections  between  existing  sewer  and  16  in. 
YY'.  S.  P.  force  main. 

N.  Y'.,  Kyr— May  19,  by  Bd.  Y’illage 
Trustees,  Municipal  Hall,  extending  sewer¬ 
age  system.  J.  A.  Ehler,  Municipal  Hal' 
village  engr.  ;  adv.  E.  N.-R.,  Apr.  29. 

N.  Y..  Sackrt  Harbor  —  May  18,  by  Bd. 
Y’illage  Trustees,  Engine  House,  sewer  and 
waterworks.  YY’.  T.  Field,  Watertown,  con¬ 
sult.  engr.  ;  adv.  E.  N.-R.  Apr.  29. 

N.  Y’.,  St.  George — May  5.  by  J.  A.  Lynch, 
pres.  Richmond  Boro,  Boro  Hall,  sanitary 
sewer  in  Shaughnessy  I.,ane  from  Tomp¬ 
kins  Ave.  to  point  about  100  ft.  cast  ot 
Charles  St. 

N.  J.,  LakewoiMl  —  May  7,  by  I.,iikewood 
Twp.  Com.,  G.  Garon,  elk.,  constructing 
North  Drainage  Area  Storm  Sewer  and 
storm  sewer  In  Clifton  Ave.  H.  C.  Shinn, 
Municipal  Bldg.,  twp.  engr. ;  adv.  E.  N.-R. 
Apr.  29. 

Md..  Salisbury — May  20,  at  office  Salis¬ 
bury  Water  &  Sewer  Comn.,  constructing 
sewers.  Contr.  18.  F.  H.  Dryden,  ch. 
engr.  ;  adv.  E.  N.-R.  Apr.  29. 

N.  r..  La  Grange  —  May  21.  by  Town, 
sewerage  system.  J.  B.  McCrary  Engr. 
Corp.,  Atlanta,  Ga.,  engrs. ;  adv.  E.  N.-R. 
Apr.  29. 

Y’a.,  Richmond — May  10,  at  office  R.  K. 
Compton,  dir.  Pub.  YY’ks.,  combined  sani¬ 
tary  and  storm  sewers  In  various  streets ; 
adv.  E.N.-R.  Apr.  29. 

Tenn.,  ('ookeyllle — May  3,  by  J.  E.  Owen, 
city  elk.,  sewerage  system.  192  ft.  Id-  to 
18-In.  C.I.  pipe.  12.900  ft.  8-  to  18-ln.  vitr. 
pipe.  100  cu.yd.  loose  rock  and  500  cu.yd. 
solid  rock  excav.,  etc.  Y’.  Y’.  Ixing  &  Co., 
1300  ColcOrd  Bldg.,  Oklahoma  City,  engrs. 
Noted  May  28. 

O. ,  Cleveland — May  6.  by  City,  pumping 
station  substructure,  concrete.  32  ft.  dceji ; 
12  X  19  concrete  with  two  100  g  p.m.  elec¬ 
tors,  Barberton  Ave.  Creek.  To  ex«  e<  d 
$25,000.  R.  Hoffman.  City  Hall,  engr. 

MIrh.,  Mt.  Clemen*  —  May  12,  at  office 
E.  D.  Miller.  Macomb  Co,  I'rain  Comr  . 
71  mi.  sewer  in  Nine  Mile  Rd.  with  disposal 
plant,  manholes,  etc.  ;  adv.  E.  N.-R.  Apr.  29. 


H 


Mark  et— ¥.  N  G  I  N  E  E  R  I  N  G  N  E  W  S  -  R  E  C  0  R  H— Place 


FRICTION  CLUTCH  CONTROL 
THROUGHOUT 
— for  maximum  efficiency 

mo  give  an  operator  a  material  handling 
machine  that  requires  real  physical  effort 
to  operate  is  decreasing  the  efficiency  of  his 
operation.  You  do  not  consciously  do  this,  of 
course,  but  many  times  such  is  the  case.  When 
you  buy  an  INDUSTRIAL  you  are  assured  of 
a  machine  that  handles  with  the  least  possible 
physical  exertion  and  your  operators  will  be 
pleased  with  your  decision. 

Ask  the  operator — he  knows  that  full  friction 
clutch  control  is  the  best.  He  knows  that  fric¬ 
tion  clutches  are  the  answer  to  smooth,  easy 
operation.  No  INDUSTRIAL  operator  tires  from 
operating  his  crane. 

This  is  another  reason  why  INDUSTRIALS  excel.  Keep  your  eyes 
on  this  space — we  have  a  lot  to  tell  you. 


Other  products:  T.ocomo- 
tn'C  cranes,  5  to  300  tons 
capacity,  freight  cranes, 
pile  drivers,  clamshell 
hill  kets. 


INDUSTRIAL  WORKS”  BAY  CITY  •  MICHIGAN 


.rs  (i'ontinued) 

fiii'h  .Mu»krif«n  —  May  23  »«-xti*ndt-d 
,1  ,  )  by  K.  K.  Cookerill,  supt.  MuskfRon 
I)riii'n.s.  drains  Huddiman  Creek  Valley. 

. .  M.  M.  Buck,  I'nion  Bank 

1  iir  .Muskeffon.  en^r.  Noted  Apr.  8. 

Mieh  Koval  Oak  <Ind.  br.  Detroit) — 
M  ,x  :i  by  K.  J  Whitney,  eity  mgr  .  ».680 
ill  ft  10-  to  30-ln.  sewers  in  Dist.  10  ; 

-  (IS  ft  10-  to  42-in.  in  Dist.  11;  and 
V’to  ft  10-  to  30-tn.  in  Dist.  12.  Hoad, 
iv.ker,  Shoecraft  &  Drury,  Ann  Arbor. 

'  ''ni'"  <  hira«o — May  6.  by  H.  K.  Wallace. 

,  ik  .Sanitary  Dist.  of  ChicaRo.  Broadview- 
i:,.Hxv(M)d  Intercepting  Sewer.  10. 800  ft.  con- 
.r*te  .-tewers  5  ft.  high  and  31  ft.  internal 
\niith  in  H<«<sevelt  Kd.  front  Des  Blaines 
Kiver'  to  Busheck  Rd..  and  2.650  ft.  sewer 
in  internal  diani.  in  Busheck  Hd.  from 
Koi.sevelt  Kd.  to  Harrison  St.  J.  M. 
Whalen,  vice  chn. 

Ill  Chiragu — May  6,  by  Bd.  Trustees 
North  Side  Sewage  Treatment  Wks.,  Div. 
u  main  building  and  grit  chamber  suiter- 
strmture.  incl.  21,000  cu.yd.  excav.,  6.300 
iu  vd.  concrete.  650.000  lb.  reinforcing,  1.- 
"•••>■  0110  lb.  miscellaneous  steel,  825,000  lb. 
,’'i”'pipe  siH-cials  and  l,130,0o0  cu.ft.  build¬ 
ing  struitures,  north  of  Howard  St.  and 
west  of  Chicago  &  Northwestern  R.R. 
tracks,  at  Niles  Center. 

III..  Mbertyvllle — May  4.  by  Bd.  Lo<-al 
Iinpvts.,  sewage  disposal  plant  and  outfall 
sewers  in  various  streets,  incl.  12-  to  24-In. 
concrete  pii>e.  etc.  Kelker  &  DeLeuw,  111 
West  Washington  St.,  Chicago,  engrs. 
.Voted  Mar.  18. 

Minn.,  Manamingo— May  10,  by  H.  Loken, 
village  elk.,  11,500  ft.  8  and  10  In.  sewers, 
etc  in  Di.st.  1.  $25,000.  W.  K.  Buell  &  Co., 

205  David.son  Bldg.,  Sioux  City,  la.,  engrs. 
This  corrects  report  in  Apr.  22  is.sue. 

Minn.,  St.  Paul — May  4,  by  A.  E.  Eggert, 
citv  purch.  agt..  constructing  Trout  Brook 
Sewer,  Contr.  A.  $600,000.  O.  M.  Shepard, 

.  ity  engr.  .  „  ^ 

Mo..  St.  Louis — See  "Streets  and  Roads. 

t'nilf.,  Los  .\iigeles — May  5,  by  Bd.  Pub. 
Wks.,  con.structing  Sect.  28.  North  Outfall 
.Sewer  between  12th.  Blower,  Oth  and 
Hoover  Sts.  To  exceed  $25,000.  J.  C. 
Shaw,  City  Hall.  engr. 

Out..  Toronto  —  May  4.  by  T.  Foster, 
mavor.  City  Hall,  8  and  12  In.  vltr.  tile 
sewer  in  Heath  and  Duchess  Sts.,  also  lane 
west  of  Dovercourt  Rd.  ;  and  brick  or  con¬ 
crete  sewer  in  Old  Orchard  drove  and 
Vonge  Blvd.  $100,000.  R.  C.  Harris,  City 
Hall.  engr. 

It.  South  Vancouver — See  "Contracts 
.Vwariled." 

Bids  Received 

N.  Y.,  Brooklyn  —  J.  A.  Guider,  pres. 
Bnmklyn  Boro,  Boro  Hall,  Apr.  21,  repair¬ 
ing  sewer  basin  culverts  in  various  streets, 
from  Manmill  Constr.  Co.,  2035  Douglass 
St..  $16,520.  Noted  Apr.  13. 

\.  Y..  Long  Island  City — M.  E.  Connolly, 
pres.  Queens  Bor«),  Queens  Subway  Bldg., 
Apr.  21.  temporary  sewer  In  (1)  Riker 
.\ve.  (2)  Hazen  St.  (3)  Calamus  Ave.  (4) 
Bacific  St.  (S)  Polk  Ave.  (6)  37th  St.  (7) 
Leavitt  St.  (8>  91st  Ave.,  from  .1.  Gallo, 
30th  and  State  Sts..  Flushing,  <l)  $7,614; 
from  Kennedy  &  Smith,  93  Bratlford  St., 
Flushing.  (3.V)  $234,382  <3bl  $219,980 
(.5A)  $167,939  (SBl  $143,814  (8A)  $36,010 
and  (8B)  $36,400  ;  from  Muccinni  &  Decker, 
6102  18th  Ave.,  Brooklyn,  (S.\)  $93,023; 
from  J.  H.  Johnson,  37  Britton  Ave.,  Elm¬ 
hurst,  t.lB)  $84,541  ;  from  Greenough  Kop- 
pinger  Inc.,  Flushing,  (4)  $3,581  ;  from  C. 
Pettrancca,  737  Kathleen  Court.  Brooklyn, 
(6A)  $43,794  (6B)  $37,887  ;  from  Welch 
Bros.  Contg.  Co.,  Queens  St.,  A.storia,  (7.%) 
$44,915  (7B)  $45,253;  from  (VBrien  & 

Kurth,  Inc..  8625  137th  St.,  Jamaica,  (8) 
$5,471.  Noted  Apr.  15. 

N.  J.,  Hasbroiirk  Heights  find.  br. 
Hackensack) — Mayor  and  Boro  Council. 
J.  P.  Breeze,  elk.,  29,000  lln.ft.  4  In.  vltr 
sewers,  etc.  between  curb  line  and  main 
sewers  In  various  streets,  from  Ix>Proto 
Constr.  Co.,  50  Main  St.,  Lodi,  $26,212. 
Noted  Apr.  1. 

Pa.,  Phlla. — Dept.  Pub.  Wks.,  Bureau  of 
Engineering,  Apr.  21,  from  A.  Mattia,  310 
North  65th  St.,  branch  sewers  In  Almond 
St.  $20,866.  from  A.  Perna  &  Son,  752 
South  loth  St.,  Bc‘n.salem  St.  $13,053,  from 

A.  DiSandro  &  Son,  3906  North  3th  St.. 
Bingham  St.  $51  667,  from  J.  Moss,  1652 
M  akeling  St.,  Edgemont  Ave.  $1,246,  and 
Salmon  St.  $1,096,  from  Higgins  &  Reilly. 
Re.al  Estate  Trust  Bldg.,  Elmwood  St.  $36,- 
096.  from  Garson  &  Garson,  5031  Brown 
St.,  49th  St.  $44,071,  from  J.  Hastle.  5720 
lerginan  Ave.,  Glenrock  Ave.  $5,039,  and 
Tyson  St.  $19,401,  from  J.  J.  McHugh,  1617 
Race  St.,  Homer  St.  $10,304,  and  main 
sewers  in  Aramingo  St.  $27,872  ;  from  A. 
Oasciato,  1602  M^arton  St.,  branch  sewer 
in  Jackson  St.  $5,341.  and  Marsden  St. 
$6. .09,  from  P.  and  A.  J.  Ellis,  4th  and 


Wyoming  Sts.,  Igirge  St.  $12,770,  and  main 
sewer  in  Sth  St.  $46,322  ;  from  Perna  Eng. 

&  Constr.  <\).,  362  North  65th  St.,  branch 
sewer  in  N  St.  $18,159.  from  A.  Frunzi,  513 
High  St.,  Bhilelena  St.  $13,278,  from  F.  T. 
Buckins,  4050  Kensington  Ave..  7Sth  Ave. 
N.  $16,968;  and  from  O'Neill  t'o.,  127  East 
Mermaid  Lane,  main  sewer  In  Mansfield  St. 
$159,661,  and  Gillespie  St.  $141,399. 

O.,  I'pper  .\rlingluii  (Columbus  B.  O. )  — 
N.  R.  (’opeland,  village  elk..  Apr.  7,  26,900 
ft.  8  and  10  in.  sewers  in  Baldridge.  Suf¬ 
folk.  Tewsburg,  Beverly,  Coventry,  Chat- 
field,  Ih'rk.shire.  CollinswcMxd.  .Andover, 
Coventry.  Henthorne,  Barkway,  Kent,  York 
and  Wilshore  Rds.,  from  .Ames  Bros.,  1777 
Coventry  Rd.,  $39,870  ;  also  6,130  ft.  6-  to 
12-in.  c.l.  mains  in  above  roads  except 
Tewsbury  Rd.,  from  A.  F.  Riley,  1220  Esiwr 
St.,  Columbus,  $10,705.  Noted  Apr.  1. 

Minn.,  St.  Paul — A.  E.  Eggert,  city  purch. 
agt.,  Apr.  13,  approximately  4,400  ft.  12- 
to  42-ln.  sewers,  etc.,  in  Summit  .Ave.  be¬ 
tween  Cretin  and  Dewey  Aves.,  from  O'Neil 
&  Preston.  608  Exch.  Bank  Bldg.,  $37,000. 

Contracts  Awarded 

N.  Y'.,  St.  George  —  J.  A.  Lynch,  pres. 
Richmond  Boro,  Boro  Hall,  sy.stem 
temporary  sanitary  sewers  in  New  Dorp. 
Oakwood,  and  vicinity  and  at  pumping  sta¬ 
tion  near  Oakwood  Beach,  to  Merritt, 
t'hapman  &  Scott  Corp.,  1'7  Battery  Bl.. 
New  York  City,  $50,521  ;  also  sewage  treat¬ 
ment  and  pumping  plant  west  of  Ocean 
Ave.  near  Oakwood  Beach,  to  Moharg  Bar¬ 
ton  Co.,  Inc.,  1328  Bway.,  New  A'ork  City, 
$96,839.  Noted  Apr.  15. 

N.  J.,  Oakhnmt — Interlaken  Boro  Sewer¬ 
age  Dists.  1,  2,  3  and  4,  Ocean  Twp.,  Mon¬ 
mouth  Co.,  settling  tank  and  sea  outlet  into 
Atlantic  (>cean,  at  Lock  Arbour,  here,  to 
T  Proctor.  212  North  fth  Ave.,  Long 
Branch,  $36,952.  Noted  Apr.  22. 

N.  4.,  Pleasantvllle— Common  Council, 
c.l.  sewer  across  meadows,  to  D.  S.  Bader, 
107  .South  Richards  St.,  Atlantic  City.  $35.- 
485. 

Md.,  Baltimore — Bd.  Awards.  Dead  Run 
Trunk  Sewer,  Sect.  1.  in  ?ewer  I>lst.  G-7, 
Contr.  228,  to  F.  Angelozzi,  Springlake  Way 
and  St.  Dustans  Rd.,  $28,704.  Noted 
Apr.  15. 

Mil.,  Baltimore — Bd.  Awards,  sludge  dry¬ 
ing  beds  11  to  14  (inclusive),  to  Adams  & 
Marino,  Did  Town  Natl.  Bank,  $129,238. 
Noted  Apr.  22. 

S.  C.,  MeCormlok — Sewerage  system,  to 
Tucker  &  Laxton,  Inc.  Realty  Bldg.,  Char¬ 
lotte,  N.  C.  Noted  Apr.  15. 

Fla.,  Brookavlllr  —  Sewerage  system,  to 
Bennett  &  Crane,  Brooksville,  $80,076. 

lai..  Baton  Koiige  —  See  "Streets  and 
Roads." 

«.,  .Akron — W.  F.  Peters,  dir.  Pub.  Serv. 
6,600  ft.  8-  to  30-ln.  vltr.  clay  sewer  in 
(Jlenwood  Ave.  et  al..  to  S.  Erslan  &  Co., 
370  Bowery  St..  $23,840.  Engrs.  est.  $33,- 
900.  Noted  Mar.  23. 

O. ,  Ashtabula  —  A.shtabula  Co..  Sewer 
Dist.  2,  Impvt.  3,  Sect.  A,  1.223  <  u  yd. 
excav.,  505  cu.yd.  concrete,  48,000  lbs.  rein¬ 
forcing,  etc.,  and  S*‘ct.  B.  1.33ti  ft.  21  in. 
vltr.  tile  pli>e  outfall  sewer,  1,350  ft.  24  in. 
vltr.  tile  pipe  covered  with  concrete,  26.5 
ft.  24  in.  storm  sewer,  to  Koski  Constr.  Co., 
$32,077  and  $17,564  res|>ectively  ;  and  Sect. 
C,  c.i.  pllJe,  to  L.  A.  AVells  Constr.  Co.,  30 
Euclid  Arcade,  Cleveland,  $23,993.  Grand 
total  $73,636.  Noted  Mar.  IS. 

O.,  Rocky  River  —  For  22,000  ft.  8-  to 
24-ln.  vitr.  tile  sewer  line  and  curb  connec¬ 
tions  in  Detroit  Rd..  to  Randall  &  C<«>per, 
Lorain,  $84,976. 

Mich.,  Alelvlndalr  (Dearborn  P.  O. ) — For 
2,377  ft.  42  in.  rein. -con.  sewer  in  Sect.  1, 
and  3,375  ft.  36  in.  and  832  ft.  33  in.  rein  - 
con.  sewer  in  Sect.  2  Sanitary  Trunk  Sewer, 
to  Callahan  &  Gross,  2631  Woodward  Ave.. 
Detroit.  $105,600, 

111.,  Chicago  —  Bd.  Loc-al  Impvts.,  Room 
207,  City  Hall,  sewers  In  South  Bishop  St. 
from  West  95th  to  AVest  97th  Sts.,  in  South 
Millard  Ave,  from  West  51st  to  West  55th 
Sts.,  97th  St.  from  A'incennes  to  Winston 
Aves.,  South  Oakley  and  South  Irving  Aves. 
from  West  103rd  to  West  105th  Sts.,  South 
Claremont  Ave.  from  West  103rd  to  West 
107th  Sts.,  South  Monroe,  South  Lincoln 
and  South  Winchester  Aves.  from  West 
79th  to  West  83rd  Sts.,  West  83rd  St.  from 
South  Lincoln  to  South  Robey  Sts.,  Hari>er 
and  Dorchester  Aves.  from  East  87th  to 
East  90th  Sts.,  Blackstone  and  Dante  Aves. 
from  East  87th  to  East  91st  Sts.,  Ea.st  Ken¬ 
wood  Ave.  from  East  87th  to  East  89th 
Sts.,  Kimbarg  Ave.  from  East  87th  to  East 
88th  Sts.,  East  88th  St.  from  Kenwood  to 
Kimbarg  Aves.,  East  89th  St.  from  I'lorchea- 
ter  to  Kenwood  Aves.,  and  East  90th  St. 
from  Dante  to  Dorchester  Aves.,  to  Dignan 
&  O’Brien,  in  Ellwood  St.  from  Blrchwood 
to  Jarvis  Aves.,  West  103rd  St.  from  South 
Wood  St.  to  I.rf)ngwood  Dr.,  Imperial  Ave. 
from  Oshkosh  to  Ozanam  Aves.,  Ottawa 
Ave.  from  Imperial  St.  to  Ozanam  Ave., 
Oshkosh  Ave.  from  Avondale  to  Ozanam 


.\\es..  and  Oxford  Ave.  from  .\\ondale  to 
Osage  .Aves.,  to  lionato  *  Benedetto;  in 
Greeiishaw  St.  from  South  Keeler  to  South 
Kildare  Aves..  Montxale  .Ave.  from  Viii 
cennes  Ave.  to  l.>avol  St.,  Fitch  .\\e  from 
North  California  to  North  Washtenaw 
•Aves.,  Estes  and  Greeiileaf  .\ves  from 
North  California  to  North  Rockwell  Sts  .  to 
D.  Cuzzone,  711  Farquer  ,'tt  ;  In  South  State 
St.  from  East  and  West  79th  to  East  and 
West  91st  Sts.,  to  F.  I>e  Christoforo 

III..  Chicago — See  "Streets  and  Roads." 

la.,  .\udiiboa — J.  L.  Rip|wy.  city  elk., 
sewage  dis|H>sul  plant  and  12.000  ft.'  is  in. 
outlet  sewers  in  various  streets,  to  Weigh- 
ton  Constr.  Co.,  Audubon.  $11,687.  Noted 
Mar.  4. 

.Ark.,  Paris — Comrs  Sewer  Dist  2,  Logan 
Co.,  51,893  ft.  8-  to  20-in.  \itr  clav  sewers, 
etc.  in  various  streets,  to  R  \V.  'Langston 
Co.,  Springfield,  .Mo..  $67,111  Noted 

Mar.  11. 

Calif.,  San  Francisco — Bd.  Bui)  Wks., 
2.99.8  ft.  5  ft.  6  in.  and  76  lin.  ft.  2  ft.  3  in. 
rein. -con.  sewer  in  43rd  .Ave.  (Sunset  Dist  ). 
to  C.  B.  Eaton,  715  (K'ean  .\ve  ,  $60,985. 
Noted  Mar.  23. 

B.  C.,  South  A'ancniivcr — Will  construct 
sewer  in  Brince  Albert  St  hetwe.-n  32n.l 
and  41st  .Aves.  and  ladweeii  Fraser  ainl 
Ross  Sts.,  by  day  lalsir.  $114.00((.  E.  D. 
Todd,  Municipal  Hall.  engr. 


Waste  Disposal 


Bids  Desired 

Tex.,  Galveston  —  May  27,  by  Bd.  City 
Comrs.,  brick,  tile  and  rein. -con.  incinerator. 
8(1  ton  24  hr.  rated  capu»lty.  $83,(m»(). 

C.  .A.  Holt,  city  engr. 

Bids  Received 

Calif.,  Los  .Angeles — Bd.  Pub.  AVks.,  Apr. 
7.  (a)  206  ton  or  (h)  loo  ton  la-r  12  hr. 
refu.se  incinerator.  East  26th  St.,  in  A'er- 
non,  from  Hller  Eng.  &  Constr.  Co..  122 
I,ivingston  St.,  Brooklvn,  New  York.  N.  A'., 
(a)  $189,000  (h)  $318,000.  .Noted  Mar.  25. 

Contracts  Awarded 

N.  4.,  Irvington  (br.  Newark) — Bd.  Town 
Comrs.,  W.  11.  Jainouneau,  town  elk..  Town 
Hall.  2  story,  brick,  .steel  and  concrete 
incinerator.  (Toit  St.  near  Paine  Ave.  to 
DeCarle  Incinerating  ('o.,  342  Madison  .Ave., 
New  A'ork  City,  $124, 20U. 


Bridges 


Proposed  Work 

.N.  4..  Salem — Salem  Co.  plans  Penn’s 
.Neck  Bridge,  38o  ft.  long,  30  ft.  wide,  bas¬ 
cule  lift  typ'.  over  Salem  River.  $330,001). 
H.  C.  Keasbey,  Salem,  engr. 

Ga.,  Atlanta — See  “Streets  and  Roads." 

.Michigan  —  State  Hy.  Dept.,  Lansing, 
making  plana  260  ft.  steel  bridge  over  Cedar 
Creek  Channel-Muskegon  River,  Muskegon 
Co.  $75,000.  A.  E.  Mellck,  c/o  owner 
bridge  engr. 

.Alich..  Traverse  City  —  Plans  Boardman 
River  bridge,  on  East  8th  St.  $30,000. 

AVIs..  .Madison — Making  plans  rein. -con. 
and  steel  overhead  bridge  over  Chicago  and 
Northwestern  R.R.  tracks,  on  Pond  St. 
$6n.o()0.  E.  E.  Barker,  City  Hall,  engr, 

Tex.,  .Albany — See  "Streets  and  Roads.” 

Tex.,  Eastland — See  "Streets  and  Roads.” 

Tex.,  tlroTcton— -See  "Streets  and  Roads.” 

Tex.,  La  Grange  —  See  "Streets  ami 
Roads." 

Tex.,  L'valde — See  "Streets  and  Roads.” 

Wash.,  Longview — City  Council  created 
L.  I.  D.  19  and  20  consisting  of  new  bridge 
over  Cowlitz  River,  $264, Ooo  ;  approach  at 
each  end,  $110, 000  ;  and  subway  under  long- 
view,  Portland  &.  Northern  R.R.  tracks, 
$66,000. 

Calif.,  Fullerton — Plans  election  $30,000 
bonds,  constructing  3  bridges  In  various 
sections. 

Bids  Desired 

Maine— May  12  (extended  date),  by  State 
Hy.  Dept.,  Augusta,  bridge  over  Kennebec 
River  In  Bath  and  AVoolwIch.  $3,000,000 
J.  H.  L.  AA’addell,  150  Bway.,  New  York 
CItv..  engr.  Noted  Apr.  8. 

N.  4.,  Elisabeth  —  May  3.  by  Bd.  Fr»-e- 
holders  Bnlon  Co.,  Court  House,  bridges 
over  stream  on  I,arned  Rd.  in  Summit ;  at 
Oak  St.  and  5th  Ave.  Boro  Garwood;  at 
Elm  St.  near  Colfax  Ave.,  Roselle  Park  ; 
Kimball  Ave.  near  Mountain  Ave..  AVest- 
fleld,  and  over  West  Brook,  Munsell  Ave. 
Linden  ;  also  repairing  bridges  over  Cedar 
Brook,  at  Stell  Ave.  Plainfield.  Tooker  Ave. 


k 


Mark  et— E  N  G  I  N  E  E  R  I  N  G  N  E  VV  S  -  R  E  C  O  R  D— Place 


60  BE  skid-proof  and 
protect  heavily  bur¬ 
dened  draft-horses — 
to  be  moisture-proof  and  not 
absorb  oil,  grease  or  water — 
to  be  wear-proof  and  avoid 
continuous  repairs  and  fre¬ 
quent  replacement — a  drive¬ 
way  in  industrial  service 
should  be  of  vitrified  brick,  lE 
asphalt- filled. 

The  fire-toughened 
surface  of  vitrified  brick  « 
resists  traffic  almost  in-  ] 


definitely.  The  asphalt  filler 
makes  the  wearing  surface 
water-tight,  flexible  and  quiet 
under  impact  and  easy  to  take 
up  and  relay  with  practically 
100%  salvage  value.  And  the 
surface  is  always  skid-proof 
and  non-absorbent 


VITRIFIED 


y^pril  29.  1926 


ENGINEERING  NEWS-RECORD 


l<iiclp«s  (Continued) 

„  r  Mountain  Ave.,  Sprinttneld.  over  Rah-  ' 
ttiver  at  Union  Ave.  and  at  Kastman 
c  '  (  ranford,  and  South  Ist  St.,  lift  bridge, 

',t,  I  K.  Hauer,  80  Hroad  St.,  engr.  ' 

'  ',v..n..»lvanla  — May  19.  by  Beaver 
iH.ner(  superstructure  for  4  pier  bridge 
„v.r  Ohio  River  between  Ambridge  and 
\v  dlawn  T.  J.  Wilkerson.  Federal  Title 

Trust  Bldg.,  Beaver  Falls,  consult  engr. 

H.  Va..  Bienville  —  .See  “Streets  and 
r;.  a>is." 

North  t'urollna  —  May  4,  by  State  Hy. 

Cl. HIM  Raleigh,  rein. -con.  bridges,  etc.,  on 
I  ct  6fi9.  Rowan  Co.  $.53..--.00  ;  Project 
,7  Iredell  Co.,  $67,500;  Project  624, 

C  ii'iwlia  Co..  $29,000;  Project  398,  Robeson 
c"i  '  $47  600  ;  Project  303.  Bladen  Co.,  $32,- 
V'ui  aiid  Project  165,  Northampton  Co., 

V  ,7.000.  C.  M.  Upham,  Raleigh,  engr. 
,\.it.d  Apr.  22. 

I  hi  Safely  Harbor— May  10,  by  City 
Ci'iiin’  rein. -con.  deck  girder  or  arch  bridge, 

411  ft  roadwav,  etc.,  over  Muller  Creek,  at 
Ivt  .\ve.  $25.0(10.  K.  H.  Thompson,  city  mgr. 

viu-isidppi— .See  “Streets  and  Roads." 

l  .>iTo.iana — May  27,  by  State  Hy.  Comn., 
ICiloii  Rouge,  Bayou  Boeuf  Bridge,  on 
Hoiima-.Morgan  City  Highway.  Federal  Aid 
1^01.11  155-B,  Assumption  and  St.  Mary 
l  itnshes.  W.  B.  Robert,  Raymond  Bldg., 
hu;liway  engr.;  adv.  K.  N.-R.  Apr.  29. 

(I  \kr»n — May  17,  by  Comrs.  Summit 
Co  40  ft.  bridge  on  New  Portage-Union- 
towii  Rd  $18,000;  May  19,  143J  ft.  truss 
hriili;.  on  ('uvahoga  St.,  $62,000;  and  May 
■>l  ft.  flat  slab  rein. -con.  bridge  on 

Cnitain  Rd..  $15,300.  S.  (1.  Sours,  Court 
Hiiisi  engr. 

Mieli..  Hetniit  —  May  7,  by  Dept.  Pub. 
Wks  .  70  ft.  steel  I-beam  and  concrete 
liniiite  on  concrete  abutments  over  Michigan 
c.iitral  Rv.  tracks,  on  West  I,4(fayette 
A\e.  P.  A.  Fellows,  city  engr.  Noted 
Apr  1. 

Mieh.,  Brand  Kapids  —  May  11,  Director 
I’uli  Si-rv.,  rein. -con.  viaduct  and  ap- 
iiroacties  on  Franklin  St.  F.  H.  Kov'ke,  city 
mgr  :  adv.  K.  N.-R.  Apr.  29. 

Illiniiin — May  5,  by  Dept.  Pub.  Wks.  & 
Huildings.  Div.  Highways,  Springfield,  30 
ft  and  40  ft.  span  conrTcte  girder  bridges, 
alsi'  one  substructure  for  70  ft.  steel  span 
liridge.  on  Route  13,  Sect.  16-B,  Perry-  Co.  ; 

70  ft  steel  sutierstructure  on  Route  13, 
Sect  16-C,  Perry  Co.,  51.380  lb.  reinforcing, 
eic  :  and  160  ft.  span  steel  superstructure 
on  Route  24.  Sect.  14-C,  Sangamon  Co., 
17!'. 060  lb,  reinforcing,  etc.  F.  T.  Sheets, 
eh.  engr. 

tt  .Miming — See  “Streets  and  Roads." 

MiNHonri  —  May  7.  by  State  Hy.  Dept., 
■lefferson  ('ity,  two  8  ft.  and  three  14  ft. 
rein. -con.  slab,  also  80  ft.  rein. -con.  arch 
spans  in  Bates  Co.  ;  six  4  ft.  and  two  10  ft. 
rein  -con.  slab  also  30  ft.  rein. -con.  deck 
girder  spans,  etc.  in  Carroll  Co.  ;  two  8  ft., 
eight  10  ft.  rein. -con.  slab,  and  three  35  ft. 
rein  -con.  deck  girder,  also  three  20  ft. 
l-lieatn  s|>ans,  etc.  in  Cass  Co.;  two  12  ft. 
and  sixteen  20  ft.  rein. -con.  slab,  also  tw’o 
40  ft.  re.in.-con.  deck  and  60  ft.  steel  truss 
spans,  et<-.,  Franklin  Co.;  four  12  ft.  rein.- 
(on  slab.  40  ft.  and  45  ft.  rein. -con.  deck 
girder,  and  24  h.  rein. -con.  arch  spans,  etc. 
.lackson  Co.  ;  45  ft.  and  two  60  ft.  rein. -con. 
deek  girder  spans,  etc.  Jasper  Co.  ;  two 
30  ft.  rein. -con.  deck  girder  and  three  80 
ft  steel  truss  spans,  etc.,  Kincoln  Co.  ;  20 
ft  and  40  ft.  I-beam,  also  two  60  ft.,  three 
80  ft.  and  two  240  ft.  steel  truss  spans,  etc., 
•Maries  Co.  ;  four  22  ft.  rein. -con.  slab 
stians.  etc.,  Dregon  Co.  ;  three  24  ft.  rein.- 
con  slab  and  three  35  ft.  rein. -con.  deck 
girder  spans,  etc.,  Pettis  Co.;  two  12  ft. 
rein -i-on.  slab,  and  12  ft.  rein. -con.  arch 
siians,  etc..  Pike  Co.  ;  two  12  ft.  rein. -con. 
slal).  two  30  ft.,  35  ft.  and  45  ft.  rein. -con. 
deck  girder  spans,  etc.,  St.  Charles  Co. ; 
and  three  24  ft.  rein. -con.  slab  spans,  etc., 
Vernon  Co.  B.  H.  Piepmeier,  highway  engr. 
Noted  Apr.  1. 

Texas — May  18,  by  E.  W.  Davis,  mgr., 
Palestine.  600  ft.  timber  pile  trestle  and 
earth  approaches,  etc.  across  Neches  River, 
for  Anderson  Co.  (Palestine)  and  Cherokee 
(]o  (Rusk),  $48,000;  also  1.09  mi.  crr»oaoted 
tindwr  or  concrete  pile  trestle  and  earth  ap¬ 
proaches  across  Trinity  River,  on  Highway 
41,  for  Anderson  Co.  (Palestine)  and  Free¬ 
stone  Co.  (Fairfield),  $250,000.  Noted  Feb. 

Texas — See  "Streets  and  Roads.” 

Tex.,  Decatur — See  "Streets  and  Roads.” 

Idaho— May  8,  by  Comrs.  Pub.  Wks.,  c/o 
'■omrs.  Butte  Co..  Arco,  4  concrete  bridges 
on  Federal  Aid  Project  117-A  and  118-A, 
882  cu.yd.  excav.  and  78,442  lb.  reinforcing, 
ell  A.  N.  Ashline,  Shoshone,  dlst.  engr. 
...Idaho,  Booriiag — May  12,  by  Comr.  Pub. 
Wks.,  c/o  Comrs.  Oooding  Co.,  Gooding,  2 


Project  120-A,  near  here,  4,865  cu.yd. 
excav.,  23,000  sta.yd.  overhaul.  33,150  lb. 
reinforcing  and  78.200  lb.  structural  steel, 
478  cu.yd.  crushed  rwk  or  gravel  surfacing, 
etc.  A.  N.  Ashline,  Shoshone,  dist.  engr. 

Washington — May  11.  by  State  Hy.  Dept., 
Olympia.  2  T-beam  bridges  «tne  to  have  42 
ft.  and  two  32  ft.  spans,  and  other  32  ft. 
and  two  28  ft.  spans,  also  one  20  ft.  cul¬ 
vert,  all  rein. -con.  or  timber  over  Indian 
Creek,  on  State  Rd.  9  between  I-ake  Suther¬ 
land  and  Klwha  River.  Clallam  Co.  J.  W. 
Hmiver,  Olympia,  ch.  engr. 

Calif.,  I-Inroln — May  10,  by  State  Hy. 
Comn.,  Sacramento,  rein. -con.  bridge  over 
Auburn  Ravine,  Placer  Co.,  here.  32o  cu.yd. 
concrete,  47,000  lb.  reinforcing  1,200  cu.yd. 
roadway  embankment,  etc.  or  alternate 
235  cu.yd.  concrete.  58,000  lb.  reinforcing, 
etc.  R.  M.  Morton,  Forum  Bldg.,  Sacra¬ 
mento,  engr. 

Calif.,  Los  Angeles  —  May  10,  by  Bd? 
SuiM'rvs.  I.iOS  Angeles  Co..  1,139  ft.  timber 
truss  bridge,  30  ft.,  over  San  Gabriel  River, 
at  K1  Monte  Ave.,  2,650  cu.yd.  earth  excav., 
9.940  ft.  35  ft.  wood  piling,  etc.  $82,993. 
A.  Armstrong,  Hall  of  Records,  engr. 

Calif.,  Los  .Angeles  —  May  10,  by  Bd. 
Suiiervs.  lais  Angeles  Co.,  seven  60  ft.  s)ian 
bridge,  etc.,  over  lais  Angeles  River,  at 
Slauson,  $26,576  ;  alst>  one  40  ft.  concrete 
span  bridge  over  Rubio  AVash  at  KImonty 
Pomona  Rd.,  $25,896.  A.  Armstrong,  Hall 
of  Records,  engr. 

Bids  Received 

3luHNUchusetts — Sec  "Streets  and  Roads.” 

South  (’arollna—  See  “Streets  and  Roads." 

South  Carolina- -State  Hy.  Deiit..  Colum¬ 
bia,  rein. -con.  bridge  over  Pacolet  River  on 
Route  10,  State  Project  628,  from  l.«itimer 
&  Peake,  Columbia,  $28,797. 

Mississippi  —  Bd.  Supervs.  Harrison  and 
Hancock  Counties,  Chancery  Court,  Bay  St. 
Louis,  Apr.  14.  creosoted  bridge  over  Bay 
of  St.  Louis  between  Bay  St.  laiuis  and 
Pass  Christian,  from  J.  B.  Smith. 
Alexandria,  lat.,  $725,788.  Noted  Mar.  25. 

Ohio — Dept.  Hys.  and  Pub.  Wks.,  Colum¬ 
bus.  Apr.  16,  constructing  McConnel  Hun 
Bridge,  rein. -con.  over  Mt^onnel  Run,  and 
Perry  Run  Bridge  over  Perry  Run,  both  on 
.Marietta-McConnelsvllle  Rd..  Morgan  Co., 
from  I.  J.  Kuhner,  Jackson,  $10,932  and 
$8,690  respectively;  (xmcrete  slab  bridge  on 
Sect.  “D“  Zanesville-New  Ia>xington  Rd. 
Perry  Co.  from  Glass  Bros.,  Crooksville, 
$3,352  ;  concrete  bridge  on  Sect.  "K”  Logan- 
{..ancaster  Rd.,  Hocking  Co.,  from  L.  S. 
Gaty,  387  IJnwood  Ave.,  Columbus,  $9,837  ; 
bridge  on  Sec.  "E”  Clnclnnati-Batavia  Rd., 
Clermont  Co.,  from  C.  H.  Dunn,  Mt.  Grab, 
$3,771  ;  and  3  bridges  on  Sect.  "B,"  Athens 
Co.,  from  F.  H.  Beckler,  Athens,  $12,990. 
Noted  Apr.  8. 

Tex.,  Abilene — See  "Streets  and  Roads.” 

Contracts  Awarded 

North  Carolina  —  State  Hy.  Dept., 
Raleigh,  rein. -con.  bridges,  etc.,  on  Project 
591,  Rockingham  Co.,  to  Draper  &  Wood, 
Roanoke,  Va.,  $45,507.  Noted  Apr.  15. 

Tenn.,  Smlthvllle  —  De  Kalb  Co.  Bridge 
Com.  2  steel  and  concrete  bridges,  one 
over  Holmes  Creek,  and  other  over  Loves 
Ferry,  to  Nashville  Bridge  Co.,  Shelby  Ave., 
Nashville.  Engrs.  est.  $25,000. 

Illinois  —  Dept.  Pub.  Wks.  &  Buildings, 
Div.  Highways,  Springfield,  bridge  on  Route 
39,  Sect.  1-B,  McLean  Co.,  to  O.  Stewart, 
Urbana,  $4,716;  on  Route  39,  Sect.  2-B, 
McLean  (io.,  to  G.  C.  Falrclo,  Champaign. 
$11,623  ;  on  Route  39,  Sect.  2-C,  McLean 
Co.,  to  Vincennes  Bridge  Co.,  Vincennes, 
Ind.,  $6,297  ;  on  Route  29,  Sect.  V-2,  Bureau 
Co.,  to  J.  P.  Schmitt  Constr.  Co.,  I’eoria, 
$7,912.  Grand  total  $30,548.  Noted  Nov. 
5,  Mar.  4. 

la.,  Logan — Harrison  Co.,  4  I-beam  and 

1  arch  bridges,  and  60  culverts  and  exten¬ 
sions  on  Federal  Aid  Project  138,  to  Mate¬ 
rial  Supply  A  Constr.  Co.,  ^sine,  $77,332  ; 

2  pony  trusses,  to  Heseel  Roords,  Rock 
Valley,  $24,200. 


Dams 


Railways 

Proposed  Work 

.MasRnrhiisrtts — New  York,  New  Haven  & 
Hartford  R.R.,  K.  Gagel,  ch.  engr..  New 
Haven,  plans  transfer  railroad  yards  on 
property  formerly  known  as  Readville  Race 
Track.  To  exceed  $25, HOC.  Private  plans. 

.Alabama  —  Mu8»-le  Shoals,  Birmingham 
&  Pensacola  R.R.  Co.,  c/o  St.  lauiis  At  San 
Francisco  R.R.  Ct)..  F.  G.  Jonah,  ch.  engr., 
Frisco  Bldg.,  St.  Ia>uis,  Mo.,  making  pre¬ 
liminary  plans  reka-ating  and  eliminating 
curves  and  heavy  grades  on  7.6  ml.  (two 
sections),  here.  $150,0(10.  This  corrects 
report  in  Apr.  15  Issue  under  “Misstiuri." 

Contracts  Awarded 

At  ashington  —  Cowlitz,  Cheh.alis  &  Cas¬ 
cade  R.R.  Co..  Chehalis,  constructing  (2ii<l 
unit)  5  mi.  road  bed  for  tracks,  in  Chehalis, 
to  Hendricks  &  Olson.  Chehalis;  remaining 
3  mi.,  to  Graham  Bros.  A  Medley,  Chehalis. 


Excavation,  Drainage, 
Irrigation,  Levees, 
River  and  Harbor 


Proposed  Work 

ITa.,  FI.  Myers — See  "Unclassified.” 

.Miss..  Biilfimrt — Gulfport  Yacht  Club,  c/o 
A.  S.  Hopkins,  making  preliminary  plans 
yacht  harbor,  clubhouse,  etc. 

().,  (Tevelanil — City,  W.  R.  Hopkins,  mgr., 
made  plans  bulkheads  at  Gordon  and  Edge- 
water  Parks  along  1-ake  Erie,  double  row 
of  piling  with  fill  of  stone  and  Iimis**  mate¬ 
rials.  $75(i,(t(i(i.  R.  Hoffman,  City  Hall, 
engr. 

WU..  Madison — Defeated  $200,000  bonds, 
dredging  laike  Monona.  E.  E.  I’arker,  City 
Hall,  engr.  Noted  Jan.  14. 

Tex.,  (timito  (mail  Brownsville) — Sec 
■■Unclassified." 

Bids  Desired 

III..  De  Kalb  —  May  8,  by  Comrs.  Coon 
Creek  1).  1).  at  office  Clerk  De  Kalb  C«).. 
Sycamore,  cleaning  out  old  channel,  incl. 
15,000  cu.yd.  excav.,  etc.,  here.  W.  .M. 
Hay,  De  Kalb,  dlst.,  engr. 

Mo.,  New  AladrkL  May  12.  by  Morgan 
Eng.  Co.,  engrs..  Court  House,  approx¬ 
imately  2,715,000  cu.yd.  ex<-av..  etc.  from 
Ditches  2,  3  and  4,  D.I>.  38.  New  Madrid  Co. 

Tex.,  Heaumoat — May  4,  by  Jefferson  Co. 
D.  D.  6,  c/o  E.  W.  Boyt,  chn.,  taking  bids 
lateral  drainage  ditches,  using  Hilde- 
brandfs  Willow,  Marsh,  Pevito,  Bayou  Din 
and  north  fork  Taylor’s  Bayou  as  mains, 
approximately  385,000  yd.  exi-av.  $75,000. 
G.  Masterson,  Beaumont,  engr.  Noted 
Feb.  18. 

Tex.,  Galveaton — June  1,  by  J.  M.  Murch. 
aud.  Galveston  Co.,  2,800  ft.  sea  wall  ad¬ 
jacent  to  government  wall  on  west  end  of 
Island,  9,765  lln.ft.  35  ft.  round  piling,  89,- 
280  lin.ft.  40  ft.  and  12,555  lln.ft.  round 
piles,  44,208  lin.ft.  24  ft.  rein. -con.  sheet 
piling,  etc. 

t'allf..  La  Mesa — May  10,  by  Directors 
La  Mesa,  I^^mon  Grove  and  Spring  Valley 
Irrigation  Dlst.,  constructing  pipe  line,  36,- 
225  ft.  8-  to  26-in.  riveted  or  lock  bar 
pip<‘.  etc.,  (I)  furnishing  (2)  dig  trench 
(3)  haul  pipe  (4)  furnishing  valves  and  fit¬ 
tings.  T.  H.  King,  121  South  Spring  St., 
engr.  Noted  Feb.  4. 

Bids  Received 

N.  A'.,  Albany — Albany  Port  Dlst.  Comn., 
100  State  St.,  Apr.  23.  dredging  in  Hudson 
River,  here,  from  Amer.  Pipe  A  Constr.  Co., 
Amsterdam.  $367,037.  Noted  Apr.  8. 


Streets  and  Roads 


Bids  Desired 

Ark.,  Slloan  Springs  —  See  ‘■Contracts 
Awarded.’^ 

Contracts  Awarded 

Ark.,  Siloam  Springs  —  Ozark  Co.,  J.  K. 
Livlnraton,  mgr.,  will  build  150  ft.  rein.- 
con.  dam  atross  Illinois  River,  |  mi.  above 
Watts-Siloam  S'  ‘  *  ... 


Proposed  W'ork 


Maaa..  Reading — Plans  constructing  and 
reconstructing  various  roads.  $74,000  ap¬ 
propriated.  Bd.  Selectmen,  engr. 

N.  J.,  Anbury  Park — Plans  paving  Pine, 
Central,  Dunlewey,  Drummond,  3rd,  4th 
and  Springfield  Aves.  $186,000.  N.  Rogera. 


Split  face”  GRANITE  makes 
an  everlasting  CURBING 


This  is  a  curb  having  the  face  left  rough,  as  it  naturally 
comes  from  the  quarry.  It  is  inexpensive,  no  high  priced 
stone-cutters  being  needed  to  finish  it.  Given  a  depth  about 
3^  times  its  width,  you  have  a  curbing  that  “lives  forever”,  en¬ 
hancing  the  appearance  of  road  or  sidewalk. 

Granite  curbing  is  easy  to  handle  without  special  equipment, 
and  its  makers  can  be  relied  upon  for  speedy  delivery  by  rail, 
water  or  truck  from  a  nearby  quarry.  This  saves  thousands 
of  dollars  in  labor  costs  for  cities  and  contractors — for  once 
granite  curbing  is  in  place  all  further  costs  are  over. 

lyrite  for  Booklet,  *‘Granite  Street  Construction.” 

It  covers  the  curbing  question  in  detail. 


The  Granite  Paving  Block  Mfgrs.  Assoc,  of  the  U.  S.,  Inc« 

31  State  Street,  BOSTON,  MASS. 

Representing  The  H'nrIJ's  Greatest  Granite  Quarries 
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Sti-fts  and  Koads  (Continued) 

\  4  Keeimbiira— Monmouth  Co.  (Free- 

n’lans  concrete  pavinft  :t  ml.  Keans- 
b\ir»r- Key  port  Kd.  G.  K.  Allen.  Ked  Bank, 
encr. 

V  4  Mount  Rone  —  Freeholders  Mercer 
<■..  '(Trenton)  making  plans  bituminous 
..nerete  paving  2  mi.  Mount  Hose  Ud. 
j;:;ii,ii()(t.  H.  F.  Harris,  Courthouse,  Tren- 
ti.ii,  engr. 


\  4  New  Brunswick — Flans  sheet  as- 

iihalt  on  concrete  paving  George’s  ltd  from 
\  itl  Music  String  Co.  plant  to  Commercial 
‘vve  iCSO.OOO.  State  and  Middlesex  Co.  to 
share  cost.  A.  Atkinson.  New  Brunswick, 
ellgr 


>  4..  Trenton — Kwing  Twp.  plans  cement 
.siiiewalks  on  westerly  side  Pennington  ltd. 
'jni,."iito.  K.  N.  Storne,  ICilS  Kiverside  Kr.. 
engr. 


N  4..  Trenton — City  Coinn.,  L,.  I>.  Hirsch. 
I  Ik  plans  sheet  asphalt  paving  !•  streets. 
}'"oi  1)0(1.  J.  K.  Knglish.  City  Hall,  engr. 


I'a..  rhllu. — Dept.  I’ub.  Wks.,  Bureau  of 
H)ghways,  rejected  bids  Apr.  S.  grading  K, 
Knierson.  Hoffnagle.  Kyer.s,  Fdna.  Fern, 
Franklin,  Front.  Gale,  Ijawrence,  SisMicer, 
2nd.  1th,  yth,  llth,  12th,  Glen-Kcho,  and 
Tv.son  Sts.  Noted  Ai)r.  22. 


M  .  Vu.,  Moundovllle — City  Council  soon 
takes  bi)ls  vltr.  brick  paving  Water  and 
other  streets.  $50,000.  J.  J.  Sammons, 
Moundsville,  engr. 


North  Carolina  —  State  Hy.  Dept.,  Ra¬ 
leigh,  rejected  bids  Mar.  30,  clearing,  grub¬ 
bing,  grading,  etc.,  11.55  mi.  Project  24t. 
Jones  Co.  $87,000.  Will  readvertise.  C. 
.Vt  Cpham,  Raleigh,  engr.  Noted  Apr.  15. 

Ga..  Swalnalwro  —  Kmanuel  Co.  voted 
$100,000  bonds,  improving  various  roads. 

Ga..  Newman — Voted  $50,000  bonds,  pav¬ 
ing  various  streets. 


.%la..  .\tlalla — Plans  concrete  paving  13 
blocks  various  streets.  $50,000. 


Id*..  Covington  —  St.  Tammany  Parish 
l(lans  issuing  $30,000  bonds  hardsurfacing 
roa(ls  in  Road  Dists.  1.  3  and  1.  inch  John 
Paintville  Highway,  Abita  Si>rings-.Monde- 
ville  Highway  and  Abita  Springs-Kloren- 
ville  highwa.v  to  Lower  Davis  Rd. 

I.U.,  Tlilhoilauv  —  Road  Dist.  8  plans 
is.suing  $50,000  bonds,  hardsurfacing  roads 
tetween  Cut-off  and  Golden  Meadow. 


TenncKser — State  Det>t.  Highways  &  Pub. 
Wk.s.,  Nashville,  takes  bids  about  June  9, 
grading,  etc..  7  ml.  McMinville-Grundy  Co. 
line  R)l.,  Warren  Co.  C.  N.  Bass,  highway 
<<)(iir. 


Trim.,  Krin  —  Houston  Co.  election  soon 
$1.)0,00()  bonds,  grading  and  surfacing 
various  roads. 


Tenn.,  Huntsville — Scott  Co.  making  sur¬ 
veys  improving  16  mi.  Huntsville-Campbell 
Co.  line  Rd.  Work  will  probably  be  done 
under  sui>ervlsion  State  Dei)t.  Highways  & 
Pub.  Wks.,  Nashville.  C.  N.  Bass.  comr. 
Noted  Feb.  4. 


Tenn.,  Murfreesboro  —  Rutherford  Co. 
Court  and  State  Dept.  Highways  &  Pub. 
Wks.,  Nashville,  plan  improving  20  ml. 
Murfreesboro-Shelbyville  Rd.  and  Murfrees¬ 
boro- Beech  Grove  Rd.  C.  N.  Bass,  high¬ 
way  comr. 

Tenn.,  Springfleld  —  Robertson  Co.  and 
r>ept.  Highways  &  Pub.  Wks.,  Nashville 
making  surveys  constructing  and  surfacing 
5  mi.  Springfield-Orlinda  Rd.  To  exceed 
$25,000. 

Ky.,  Cynthlana — Election  in  May,  $150,- 
000  bonds,  paving  various  streets. 


t>hlo— Dept.  Highways  &  Pub.  Wks.,  Co- 
lumbu.s,  cancelled  bids  to  have  been  opened 
Apr.  16,  grading  and  bituminous  macadam 
or  waterbound  macadam  paving  3.954  ml. 
Sect.  "C"  Medina-Ashland  Rd.,  Ashland 
Co.;  concrete  paving  0.464  mi.  Sect.  “K" 
.National  Rd.,  Belmont  Co. ;  concrete  or 
bituminous  macadam  paving  Sect.  “Spring 
Valley”  Columbus-Cincinnatl  Rd.,  Greene 
("o. :  and  brick  on  concrete  paving,  4.01  mi. 
Sects.  “A  and  B”  Akron-Massillon  Rd., 
Sunmiit  Co.  G.  F.  Schlesinger,  ch.  engr. 
and  highway  dir.  Noted  Apr.  8. 


<>.,  rinrlnnutl — Plans  vertical  fibre  brick 
repaving  13,000  sq.yd.  Highland  Ave.  from 
Mc.Millan  St.  to  Melish  Ave.  $98,907,  and 
17.5)10  sq.yd.  Florence  Ave.  $137,296  ; 
granite  block  paving  8,000  sq.yd.  McMIcken 
.tve.  from  Vine  to  Main  Sts.,  $51,083,  and 
••.t'lO  sq.yd.  Main  St.  from  4th  to  Front 
Sts  $57,096  ;  concrete  paving  26,000  sq.yd. 
'juebec  Rd.  from  Queen  City  to  Glenway 
.\ves.  $279,000,  19,000  sq.yd.  Fairbanks 


Ave.  from  Price  to  l*elhi  .\ves.  $2oo.57o, 
17,000  sq.yd.  Madison  Rd.  from  W<M(dburn 
to  Observation  .Vves.  $63,060,  and  3,500 
sq.yd.  3rd  St.  fnxii  Eggleston  Ave.  to  Pike 
St.  $25,355.  C.  O.  Sherrill.  )'ity  Hall, 
engr. 

O.,  f'antun — Bd.  Control  s)«>n  takes  bids 
repaving  and  extending  Haxlelte  .\ve. 
N.  W.,  to  McKinley  monument  a|)pi-oach. 
$30,000.  W.  E.  Sarver,  City  Hall,  engr. 

IllinnU  —  Dept.  Pub.  Wks.  &  Buildings, 
Div.  Highways,  Springfield,  rejected  bids 
Jan.  9  and  Feb.  19.  paving  Route  36.  Sect 
17,  Pike  Co..  !*nd  Route  19,  Sect.  86-W, 
Cook  Co.  F.  T.  Sheets,  ch.  engr.  Nolisl 
Mar.  4. 

III.,  MurHeilles — Takes  bids  about  June 
1,  grading,  curbing,  and  concrete  (laviiig  2 
mi.  Bluff  St.,  30  ft.  $149,000.  Consin'r, 
Older  &  (Juinlan,  14o  South  Dearborn  St., 
('hicago,  engrs. 

HI..  Mounds — Plans  grading,  curbing  and 
concrete  paving  various  streets.  $27, "oo 
G  F.  Dewey.  Cairo,  engr. 

III.,  Koekfurd. —  Plans  grading,  curbing, 
sewers  and  warrenite  bitulithic  on  5  in.  con¬ 
crete  paving  8  blocks  15th  Ave.,  29  ft.,  $41.- 
050;  grading,  curbing,  macadam  and  con¬ 
crete  paving  4  bl(H'ks  Mulberry  and  South 
Gregory  Sts.,  and  2  alleys,  $29,840.  B.  C. 
Harvey,  City  Hall.  engr. 


yio..  (antoii  —  Election  .M)*y  4,  $2.'>,00)) 
bonds,  grading,  paving,  etc.  10  bbsks 
various  streets.  $)5.ooo.  W  B.  Rollins 
Co..  521  Ry.  Exch.  Bldg.,  Kansas  City, 
engrs. 

Mo.,  Kirkwood  —  Dublnsky  Realty  Co., 
Wainwrlght  Bldg.,  St.  Ia>uls,  making  pre¬ 
liminary  |>lans  grading,  concrete  paving, 
etc.,  various  streets  In  Corona  Park  Sub¬ 
division.  To  exceed  $25,000.  Keck  Surv 
Co..  7211  Chestnut  St.,  engrs. 

Mo.,  Mu|ilen)HMl  ( br.  St.  Ia>uis) — Making 
preliminary  iilans  non. -con.  widening  ap 
proximately  7,ooo  s(|.yd.  Big  Bend  Rd 

.Mo..  St.  I.oiiIh — SiMin  takes  bids  improv¬ 
ing  Cass  Ave.  l»>tween  Bway.  and  Hogan 
St.,  17.950  sq.yd.  recut  granite  block  paving. 
6,355  ft.  granite  curbing,  etc.  $115,000; 
als)>  Cass  Ave.  lietween  Hogan  and  Glasgow 
Sts..  $18,530  s(|.yd.  shallow  granite  bi)H'k 
luiving,  7,840  ft.  granite  curbing,  etc 
$135,000.  W.  W  Horner.  3oo  (Mty  Hall. 
♦  ngr 

Mo.,  M  ebb  City — iH-feated  $60,000  bonds, 
paving  various  streets.  Noted  Feb.  18. 

.XrkanHas  State  Hy.  De)>t.,  Little  Ibsk. 
making  jilans  grading  and  graveling  12  mi. 
Tuckernian-.Micia  Rd.,  Jackson  Co.  ;  5  mi 
Buena  Vista-Stepheiis  Rd,.  Ouachita  t'o  ;  8 
mi.  Magnolia-laike  Village  Rd.,  Columbia 
Co.;  12  mi.  Almap-Mullierry  Rd..  Crawford 
Co.  ;  and  7  ml,  Barton-Lee  Co,  Rd..  Pbilliiis 
Co.  R.  C.  Limerick,  state  highway  engr. 


HI..  Staunton — Takes  bids  about  July  7, 
grading,  curbing  and  paving  8,200  ft.  Main 
St.,  .State  Highway  4.  30  ft..  State  Hy.  Dept., 
Nashville,  will  pave  center  18  ft.  and  city 
the  balance ;  also  reln.-con.  paving  1  mi. 
in  city,  30  ft.,  to  connect  with  State  High¬ 
ways  4  and  16.  $100,000.  W.  A.  Fuller 

Co.,  1817  Railway  Exch.  Bldg.,  St.  Louis, 
Md..  engrs.  Noted  Jan.  28. 

H'Is..  Madlxon — Defeated  $609,000  Isinds, 
extending  I’niversity  Ave.  to  t'a|iitol  S)|uare. 
E.  E.  Parker,  CItv  Hall.  engr.  Noted  Mar. 
11. 


WIs.,  Milwaukee — W.  Cavanaugh,  comr. 
Milwaukee  t'o.,  133  2nd  St.,  plans  concrete 
paving  0.5  mi.  Granville  Rd.,  1  mi.  High¬ 
way  F.  1.4  mi.  Lincoln,  0.5  ml.  Hawthorne. 
2  mi.  Rawson,  2  mi.  I.4iyton  and  1  mi. 
Wauwatosa  Aves.  J.  T.  Donaghey,  Madi¬ 
son,  highway  engr. 

la..  .Xlbla — -Monroe  Co.  defeated  $600,000 
bonds,  inqiroving  various  roads.  Noted 
Apr.  15. 


la..  Center* llle  —  Appanoo.se  <N).  voted 
$650,000  lamds,  grading  26  mi.,  gravel  sur¬ 
facing  34.5  mi.,  and  paving  24  mi.  Primary 
Roads  3  and  59.  F.  L.  Davis,  Centerville, 
CO.  engr. 

la..  Fairfield — Jefferson  Co.  voted  $800,- 
000  bonds,  concrete  surfacing  40  mi.  and 
gravel  surfacing  9  mi.  various  roads.  18 
ft.  Total  $1,308,000.  M.  H.  Bryant,  Fair- 
field.  CO.  engr. 

la..  Iowa  City — Made  prelitninary  plans 
grading,  curbing  and  hardsurfacing,  etc., 
various  streets.  F.  E.  Voung.  City  Hall, 
engr. 


la.,  Newton — Jasix'r  C)».  plans  new  elec¬ 
tion  $1,000,000  bonds  grading  35  mi.,  gravel 
surfacing  37  mi.,  and  paving  47.5  mi.  Prim¬ 
ary  Road  System.  Former  bond  Issue  de¬ 
feated.  R.  McMurray,  Newton,  engr. 


Tex.,  .\lbany  Shackleford  (’o.  mad>- 
plans  grading  and  bridging  13.69  mi.  High¬ 
way  18,  Federal  Aid  Project  477-B.  26  ft 
$45,600.  J.  E.  Pirie,  Albany,  co.  engr. 

Tex.,  Henisnn  —  Voted  $50,000  boud.s. 
Itaving  various  streets.  C.  E.  Haydon. 
iHmison.  engr.  Noted  Mar.  11. 

Tex..  F.astlund — Eastland  Co.  returned 
bids  uno|*ened  which  were  received  Apr.  12, 
grading  and  bridging  3.69  mi.  ('isto-tlalla- 
han  Co.  I,lne  Rd.  $140,000.  Will  probably 
readvertise.  G.  E.  Franklin,  Eastland,  engr 

Tex..  fialveHton — Soon  takes  bids  paving 
25th  St.  from  South  Bway.  to  Boulevard. 
Ave.  H  from  4oth  to  46th  Sts.,  and  24th 
St.  from  Market  St.  to  Bway.  $30,000.  C. 
.\.  Holt,  Jr.,  Galveston,  engr. 

Te\..  (iaHeston — Galvt*slon  Co.,  voted 
$150,000  bonds,  constructing  I’ort  .\rthur- 
Galveston  Highway  from  Port  Bolivar  to 
High  Island.  C.  C.  Washington,  Galveston. 
CO.  engr. 

Tex.,  Groveton — Trinity  Co.  takes  bid.s 
after  May  1,  grading  and  bridging  19J  mi 
Highway  94.  $90,000.  J.  O.  Bisiker.  Grove- 

ton,  engr. 

Tex..  llallettHvllle  —  I.,avaca  Co.  making 
revised  plans  bituminous  macadam  paving 
11.07  mi.  Highway  72.  State  Aid  Project 
320,  18  ft.  $220,000.  W.  H.  Koether. 

Hallettsville,  resident  engr. 

Tex.,  La  Grange — Fayette  Co.  making 
plans  grading,  bridging  and  gravel  sur¬ 
facing  6  ml.  High*\'ay  44,  18  ft.  $119,400. 
R.  E.  Schiller,  I.rfi  Grange,  co.  engr. 

Tex.,  .Memphis — Hall  Co.  soon  takes  bld.s 
grading  and  bridging  3.147  mi.  State  High¬ 
way  5.  Federal  Aid  I’roject  438-4,  26  ft. 
$42,7)»0.  C.  L.  Hasle,  Memphis,  co.  engr. 

Tex.,  I'valde — Uvalde  Co.  making  plan.s 
grading  and  bridging  8.6  mi.  Highway  55, 
State  Aid  Project  671,  26  ft.  $55,000. 

M.  B.  Hodges,  Uvalde,  co.  engr. 


la.,  Osceola — Making  preliminary  (dans 
grading,  curbing,  concrete,  asphalt  or  hard- 
surfacing  various  streets.  Brown  &  Cook, 
Ottumwa,  engrs. 

la.,  Oskaloose — Mahaska  Co.  voted  $1.- 
000,000  bonds,  grading  55  mi.  and  paving  35 
ml.  Primary  Road  System.  R.  H.  Tumy, 
Oskaloosa,  co.  engr.  Noted  Apr.  8. 

Kan.,  .\trhlnson — Making  plans  concrete 
paving,  etc..  4.572  ml.  Cemetery  Rd.,  18 
ft.  R.  D.  Coleman,  604  North  3rd  Rt.,  engr. 


Oklahoma  —  State  Hy.  Dept.,  Oklahoma 
City,  made  surveys  concrete  surfacing  8 
ml.  State  Highway  7,  3o  ft..  Nowata  Co. 
$175,000.  J.  M.  Page,  highway  engr. 

Okla.,  Blackwell — Plans  curbing,  grading 
and  vertical  fibre  brick  paving  10,200  s(| 
yd.  8th,  Cedar  and  3rd  Sts.  $43,OOo.  W. 
Ritzhaupt,  Jr.,  Blackwell,  engr, 

Okla.,  Diiacan — Made  preliminary  plans 
grading  and  concrete  paving  8,800  sq.yd 
various  alleys.  $26,400.  V.  Z.  Rogers. 
Duncan,  engr. 


Kan.,  Bonner  Springs— and  Wyan¬ 
dotte  Co.  soon  take  bids  brick  and  concrete 
paving  1  ml.  road,  18  and  40  ft.  P.  A.  Wil¬ 
liamson,  1327  Waverly  Ave.,  Kansas  City, 
Mo.,  engrs. 

Kan..  Lawrence  —  Douglas  Co.  making 
plans  concrete  or  bituminous  concrete  sur¬ 
facing  5  mi.  Federal  Aid  Project  227-D,  18 
ft.  E.  E.  Trueblood,  I.,awrence.  engr. 

North  Dakota  —  State  Hy.  Dept.,  Bis¬ 
marck,  rejected  bids  Apr.  8.  grading  and 
concrete  paving  6.011  mi.  Federal  Aid  Proj¬ 
ect  2 19- A.  Pierce  Co.  C.  Christensen,  high¬ 
way  comr.  Noted  Mar.  25. 


Okla.,  Hollis  —  City  Council  made  plans, 
grading,  curbing  and  concrete  paving  9.80)» 
s(i.yd.  Main  St.  and  Bway.  $31,600.  Gantt- 
Baker  Co.,  1116  West  Main  St.,  Oklahoma 
City,  engrs. 

Okla..  Lawton — Plans  grading  and  con¬ 
crete  paving  10,600  8(|.yd.  streets  In  Dists.  8 
and  9.  $31,000.  G.  Dale,  I.,a*vton,  engr. 

Okla.,  Muskogee — Plans  grading,  curb¬ 
ing  and  concrete  paving  20,700  s<(.yd.  Bal¬ 
timore.  Ellsworth  and  Montana  Sts.  $63.- 
300.  J.  R.  Marsh.  Muskogee,  engr. 

Okla.,  Oklahoma  City  —  Plans  grading, 
curbing  and  sheet  asphalt  paving  5,400  sq 
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Loaders 

can  < 


^  they  have  the  advantage  of 
IIaixt  patented  Feeding  Pinpellers  / 


PATENTED 


The  powerful,  positive,  picking  and  conveying  action  of 
the  revolving  paddles  of  the  Haiss  Self-Feeding  Device 
does  more  than  push  loose  stockpiled  material  into  the 
buckets.  They  dig:  you  can  use  a  Haiss  Loader  for 
digging  sand  or  gravel  from  a  bank,  for  excavating  soil, 
for  grading  (with  or  without  preliminary  plowing  as 
necessary).  This  flexibility  of  application  makes  the 
Haiss  Loader  more  valuable  to  any  man  who  uses 
equipment  of  this  kind.  He  can  keep  the  machine  busy 
all  the  time. 


HaitM  Feeding  Propellerm,  in  com¬ 
bination  with  other  featuree  of  our 
machine  are  covered  by  Reiteue 
patent  No.  15,5 tS,  dated  January 
2,  1923,  a  reieeue  of  patent  No. 
1,345,172,  dated  June  29,  1920. 

We  have  instituted  suit  against  an 
infringing  manufacturer  advertis¬ 
ing  for  sale  loaders  containing  the 
above  mentioned  features. 


Back  of  the  simple,  sturdy  feeding  device  is  the  driving  p>ower 
of  a  big  37-h.p.  Waukesha  motor — with  i>ower,  enough  to  meet 
any  need.  And,  matching  this  high  power  is  the  strength  of 
materials  and  design  of  parts  which  enables  you  to  put  the  load 
on  the  machine  without  fear  of  breakage. 

Ask  for  Catalog  523  and  learn  more  about  this 
heavy  duty  loader. 

Geors^e  Haiss  Manufacturing  Co.,  Inc. 

140th  Street  and  Rider  Avenue,  New  York 

FsrlahU  Brit  Conveyors  Clanshrl'  Buckets  FJevators,  Screens,  etc. 


Notice  is  hereby  given  that  we  will 
vigorously  prosecute  any  infringe¬ 
ment  and  the  public  is  wanted 
against  buying  or  using  any  prod¬ 
uct  infringing  our  patents. 

George  Heist  Mfg.  Co.,  Inc. 
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<  ts  and  Uoads  (Continued) 

ill  'Ist  St  (rom  Younffs  Blvd.  to  May  Ave. 

Tit'u  B.  M.  Hart,  City  Hall,  enRr. 

Oklahoma  City  —  Plans  RradinK, 
i-mliinK  and  sheet  asphalt  pavinR  14.200  sq. 
ill  and  concrete  pavinB  D.SOO  sq.yd. 
VM  nues  C  and  G,  Villa  and  McKinley  Sts. 
i.  •  "oo  B.  M.  Hart,  City  Hall,  engr. 

okla  ronra  City — Made  plans  BradipB, 
iiirl.iriK’and  vertical  fibre  brick  pavinK  8,100 
in  vd  South  4th  and  Peachtree  Sts.  *36,700. 
k  \  Jones,  Ponca  City,  enttr. 

»,»»h.,  I.onaview— See  KridRCS 

sub  Kaymond — Takes  bids  about  May 
I  "  s  in  concrete  paving,  etc.,  5  blocks 
ivniinercial  St.,  36  ft.  J.  E.  Buckingham. 
i;;niiiond.  engr.  N<ned  Mar.  18. 

w  inIi.  Seattle  —  Comrs.  King  Co.  take 
about  May  1.  constructing  2  mi.  (3rd 
htik)  Kirkland-Redmond  Highway;  also 
iinil.r  crossing  Ixneath  Northern  Pacific 
If  •  tracks  at  Kirkland.  *41,000.  Work 
involves  53,000  cu.yd.  excav.  T.  K, 
lU  . man,  Seattle,  engr  .  . 

MhhIi  Yakima — City  Comrs.  take  bids 
•ilHiut  Mav  12,  concrete  paving,  etc.  6th  St. 

(h  tween  S'akima  Ave.  and  A  St.  *64,156. 

(•  K  Wilson,  Yakima,  engr. 

rniif  Monterey — City,  cancelled  contract 
(line  to  error)  curbing,  guttering,  walks,  as- 
iilultic  concrete  paving,  etc.,  161,400  sq.ft. 
i*irk  and  Ocean  Aves.  Noted  Apr.  8. 

Calif  San  Illego — Common  Council  made 
plans  improving  Playa  del  Sur,  etc.  249,378 
S.1  ft  5  in  concrete  paving,  20,368  sq.ft, 
concrete  sidewalk,  7,587  lin.ft.  concrete 
curlting,  2,035  cu.yd.  excav.,  etc.  F.  A. 
Rhodes,  city  engr.  .  t  t  , 

Ont.,  Bridgeburg — Town,  A.  L.  Jackson, 
elk  plans  asphalt,  macadam  or  concrete 
paving  16,000  sq.yd.  Gllmour  Rd.  *65,000. 
Kngincer  not  selected.  Noted  Apr.  15. 

On!.,  Leamlnifton  —  Making  plans  and 
prohiiblv  takes  bids  about  May  15,  con¬ 
crete  paving  Talbot  St.  $35,000.  J.  J. 
.S'evvinan.  Davis  Blk.,  Windsor,  engr. 

Ont.,  Toronto  —  City  Council  plans  as¬ 
phalt  surfacing  Colborne  St.  *9,396,  and 
lane  1st  North  of  King  St.  *1,608  :  concrete 
paving  lane  1st  South  of  Grange  Ave. 
$2  141,  and  Lancaster  Ave.  *3,374;  also 
asphalt  on  concrete  paving  Hud.son  Ave. 
$11  221.  R.  C.  Harris,  City  Hall,  engr. 

H.  r.,  Kerrisdnle  —  Made  plans  paving 
Dnnli.ar  St.  W.  B.  Grieg,  municipal  engr. 
*152,500. 

Bids  Desired 

Maine  —  May  4,  by  State  Hy.  Com., 
•Augusta,  concrete  paving  2  sections  •’S” 
Paris,  7.39  mi.  and  "X”  4.94  mi.  in  Bangor; 
bituminous  macadam  paving  3  sections  1.81 
mi.  •  F"  in  Auburn.  1.08  mi.  '  K-Spur”  in 
Fort  Fairfield  and  1.49  mi.  "M”  Mt.  Desert  ; 
graveling  4  sections  5.25  mi.  "N”  Steuben. 
5.58  mi.  Jonesboro-Whitneyville-Machias. 

3  5  mi.  ‘‘Y-Spur’’  Drland-Penobscot,  and 
«.8S  mi.  "Sokokis  Trail,”  Cornish-Llmerick. 
P  1).  Sargent,  ch.  engr. 

Ma-saehiisetts  —  May  4,  by  Dept.  Pub. 
Wks.,  Boston,  bituminous  macadam  paving 
1,1*00  ft.  Highway  in  Holbrook,  and  3,340 
ft  in  Sharon.  18  ft,  W.  F.  Williams,  comr. 

MasHarhusetts  —  May  11,  by  Dept.  Pub. 
Wks.,  Boston,  bituminous  macadam  paving 
18,548  ft.  Highway  in  Hingham  and  Wey¬ 
mouth,  18  ft.  W.  F.  Williams,  comr. 

Muiot.,  Boston  —  May  5,  by  Dept.  Pub. 
Wks.,  sheet  asphalt  or  bltulithlc  paving 
.Arlington,  Ashford,  Coffin  and  Clarendon 
Sts.  $25,000  bonds.  J.  H.  Sullivan,  cbmr. 

N.  Y..  Brooklyn— May  5,  by  J.  A.  Guider, 
pres.  Brooklyn  Boro,  Boro  Hall,  asphalt  re¬ 
surfacing  by  heater  method  Chester, 
I'rystal,  East  32nd.  Hendrix  and  Huron 
Sts. ;  Christopher,  I.atfayette,  Vandervoort, 
mth,  Ditmas  Aves.;  also  grading  and  as¬ 
phalt  on  6  in.  concrete  paving  Court  St. 

N.  Y.,  Long  Island  City — May  4,  by  M. 
K.  Connolly,  pres.  Queens  Boro.  Queens 
Subway  Bldg.,  grading  and  sheet  asphalt 
repaving  Jackson  Ave. ;  grading  and  as¬ 
phalt  block  repaving  Jamaica  Ave.  (Kissena 
Blvd.)  and  Franklin  St.;  grading  and 
granite  block  on  concrete  paving  Myrtle 
•Ave. ;  and  sheet  asphalt  on  macadam  pav¬ 
ing  Sutphin  Rd. 

N.  Y’.,  New  Y'ork — May  4,  by  H.  Bruckner, 
pres.  Bronx  Boro.  Crotona  Park,  3rd  and 
Tremont  Aves.,  grading,  curbing,  sidewalks 
ami  sheet  asphalt  paving  Leland  Ave.  and 
I  'hi-shom  St.  ;  asphalt  block  on  concrete  re¬ 
paving  I.,a  Fontaine  St. ;  and  granite  block 
on  concrete  paving  Kast  152nd  St. 

N.  Y.,  8t.  George  —  .^r.  30,  by  J.  A. 
Lynch,  pres.  Richmond  Boro,  Boro  Hall, 
I'oncrete  sidewalks  on  southerly  side  New 
Dorp  Lane  from  Hylan  Blvd.  to  Britton 
l.ane ;  and  bituminous  concrete  paving 
Targee  St.  and  Castleton  Ave. 

N.  J.,  Bayonne  —  May  3,  by  Hudson  Co. 
Park  Comn.,  921  Bergen  Ave.,  Jersey  City, 
J  Filoramo,  Jr.,  secy.,  grading,  bulkhead, 
water  supply  and  electrical  work,  etc.  at 
Bayonne  County  Park,  here. 

N.  J.,  Belrldere — May  12  (extended  date), 
by  Bd.  Freeholders  Warren  Co.,  reln.-con. 


I  laving  61,256  stiyd.  Phillipsburg-Ih'lvidere 
td..  Sect.  3.  from  Harmony  to  Roxbury 
inch  Lincoln  ,  St.,  etc.  H.  W.  Vetter, 
Itelvidcre,  co.  engr.  ;  adv.  E.  N.-R.  Apr.  29. 
Noted  Apr.  15. 

N.  J.,  Klixalirth — May  4.  by  Bd.  Free¬ 
holders  Cnion  Co.,  Court  Hou.se,  grading 
and  sheet  asphalt  on  concrete  or  rein. -con. 
paving  20,666  sq.yd.  Kenilworth  Blvd.  from 
20th  St.  to  Springfield  .\ve.  J.  L  Bauer,  80 
Broad  St.,  co.  engr. 

N.  J.,  FIrmIngtoii — May  6,  by  Hunter¬ 
don  Co.,  bituminous  macadam  paving  17,320 
8«|.yd.  Bristols  Corner-West  Portal  Rd.,  in 
West  Portal,  and  15,499  stj.yd.  Point 
Breeze-Arwine  Bridge,  Kingwood.  G.  Day, 
Whitehouse  Station,  engr. 

N.  J..  New  Brunawlrk — May  4.  by  City 
Comn..  sheet  asphalt  paving  Hale.  Suydam, 
Bri.stol  and  Bethany  Sfk..  etc.  $76,300.  A. 
Atkinson,  New  Brunswick,  engr.  Noted 
Apr  22. 

I'a.,  West  View  (mail  Pittsburgh) — May 
4,  by  C.  A.  Mcl.aiin,  Isiro  s<‘cy..  Boro  Hall, 
grading,  iiaving,  etc.  Jamaica  Ave.  b«-tween 
Harlem  and  Center  .Aves.  $30,000.  Blum, 
Weldin  &  Co.,  417  Grant  St.,  Pittsburgh, 
engrs. 

Delaware — May  26,  by  State  Hy.  Dept., 
Dover,  grading,  etc.,  3  mi.  Kitts  llammiH-k 
Rd,.  (''ontr.  65  ;  grading  and  concrete 
paving  3  mi.  Delmar  Toward  Columbia. 
Contr.  ('S51,  0.85  mi.  Seaford  Cut  Off. 
Contr.  CS52  and  o.4  mi.  Summit  Bridge 
Ajiproaches.  Contr,  CN19D;  adv.  E.  N.-U. 
Apr.  29. 

Maryland  —  May  11,  by  State  Roads 
Comn.,  Baltimore  graveling  2  mi.  Contr. 
Sm-35,  St.  Marys  ('o,  ;  concrete  paving  1 
mi.  ('ontr.  F-91  Frederick  Co.,  1  mi.  ('ontr. 
Cl-57  t'arroll  Co.,  1.38  mi.  ('ontr.  B-73 
Baltimore  ('o..  1  mi.  Contr.  Q-37  Queen 
Amies  Co.,  and  0.5  mi.  Contr.  D-42  Dorches¬ 
ter  Co,  J.  N.  Mackall,  chn.  ;  adv.  H.  N.-R. 
Apr  29. 

.Md.,  Baltimore — May  5,  by  Bd.  Awards, 
concrete  paving  9,840  sq.yd.  roads  listed 
on  Contr.  338.  S.  Purcell,  highways  engr. 

W.  Va..  Glenville  —  May  12,  by  Court. 
Gilmer  Co.,  grading,  etc.,  7.4  mi.  Third 
Run-Tanner-Mill  Seat  Rd.,  Project  5 ; 
Sinking  ('reek  Bridge,  SO  h.  span  pony 
tru.ss  steel  and  concrete  on  Project  4.  Proj¬ 
ect  6.  both  in  De  Kalb  Dist.  N.  E.  Ftymer, 
elk. 

W.  A'a.,  Iluiitingtoii — May  3,  by  Bd.  C'ity 
Comrs.,  grading,  curbing  and  paving 
Simms  St.  from  Priddie  St.  to  Maupin  Rd., 
Illinois  St.  from  Auburn  Rd.  to  Riverside 
Dr.,  22nd  St.  from  Washington  Ave.  to 
Riverside  Dr.,  ('rane  Ave.  from  Apple  to 
High  Sts.,  and  Ohio  Ave.  from  28th 
St.  to  Stanley  Lane.  A.  B.  Maupin,  city 
engr. 

Fla.,  Tampa  —  May  4,  by  City  Comn., 
granite  curbing  2}  in.  asphalt  bl<x-k  on  6  in. 
rock  or  shell  paving  9,000  sq.ft,  portion 
15th  and  20th  Aves.,  Impvt.  172  and  176, 
*28,000  ;  also  2}  in.  asphalt  block  on  6  in. 
shell  or  rock  paving  36,750  s<i.yd.  Central 
Ave.  from  Buffalo  Ave.  to  Broad  St., 
Impvt.  189.  *80,000.  R.  D.  Marton,  City 
Hall,  engr. 

.Ala.,  Birmingham — May  6,  by  City  Comn., 
asphalt  on  concrete  paving  2  blocks  St., 
60  ft..  *26,250;  4  bUx-ks  3rd  St.  W.,  40  ft., 
*23,250  ;  6  bbx'ks  7th  St.  and  4th  Terrace, 
50  ft.,  *24,500  ;  5  blocks  9th  Court,  40  ft., 
*23,560;  2  blocks  3rd  Ave.  S..  40  ft..  *13,- 
500;  8  blocks  4th  Ave.  S..  50  ft.,  *86,650; 

3  blocks  7th  Ave.  S..  40  ft..  *15,960;  4 
blocks  10th  Ave.  W.,  40  ft.,  *20,150. 

MisHissippi  —  May  12,  by  Bd.  Suiiervs. 
Holmes  Co.  ( I.iexington)  and  Madison  Co. 
(Canton)  at  office  Chancery  Clerk,  ('anton. 
Improving  2.582  mi.  Federal  Aid  Project 
72-A,  2.76  acres  clearing  and  grubbing, 

2,793  cu.yd.  excav.,  48,422  cu.yd.  borrow, 
1,785  lb.  reinforcing,  5,991  cu.yd.  gravel  1 
mi.  haul,  5,991  units  overhaul,  also  bridges 
over  20  ft.  span  and  one  120  ft.  steel  span 
bridge,  347.556  ft.  creosoted  and  16,182  ft. 
untreated  timber,  15,532  ft.  creosoted  and 
1,000  ft.  untreated  piling,  11,500  ib.  rein¬ 
forcing,  etc.  H.  C.  bietzer,  Jackson,  engr. 

■Allss.,  Corinth — May  3,  by  Bd.  Supervs. 
Alcorn  Co.  at  office  Chancery  Clerk, 
improving  Corinth-Ashland  Highway,  Sect. 
A,  16.044  acres  clearing  and  grubbing. 
28,861  cu.yd.  excav.,  28,916  yd.  borrow. 
Sect.  B,  20.394  acres  clearing  and  grubbing, 
55,113  cu.yd.  earth  and  1,000  cu.yd.  rock 
excav.,  20,544  cu.yd.  borrow,  etc.  also  1,767 
ft.  18  in.  vltr.  clay  pipie,  600  cu.yd.  concrete 
gravel,  300  cu.yd.  concrete  sand,  45,437  lb. 
reinforcing,  192,437  ft.  creosoted  and  7,172 
ft.  untreated  timber,  8,192  ft.  creosoted 

Biling.  850  bbl.  Portland  cement.  H.  C. 
fietzer,  Jackson,  engr. 

Miss.,  Lnrrdnle — May  4  by  Bd.  Supervs. 
George  Co.,  improving  7.351  ml.  Lucedale- 
Pascagoula  Highway,  10  acres  clearing  and 
grubbing.  21,386  cu.yd.  excav.,  4,364  yd. 
borrow,  881  ft.  15-  to  24-in.  vltr.  clay  pipe. 
3,640  yd.  sand  clay  1  mi.  haul,  875  units 
i  mi.  overhaul. 


I.oulsiana  —  May  4.  by  State  H>.  ('omn.. 
Baton  Rouge,  graveling  8  88  mi  t'ampti- 
(Niushatta  Ilighway,  Federal  .Aid  Project 
i58-B.  and  State  Project  158-('.  Red  River 
Parish.  W.  B.  Rolx-rt,  highway  engr. 

Ky..  I'aintsville  May  ;t,  by  ('ity,  con¬ 
crete  or  riK-k  asphalt  on  concrete  surfacing 
various  streets.  J.  (’.  Newman,  city  elk. 

Ohio — .Apr.  30,  by  IVpt.  Hys  and  Pub. 
Wks..  Columbus,  grading  and  concrete 
widening  3.557  mi  Sect,  'l-r’  ('leveland- 
Sandusky  Rd.,  Erie  (''o.  *60,949.  G  F 

Schlesinger,  highway  comr. 

O..  Cleveland  -May  5.  by  ('ity,  grading, 
curbing  and  iwving  Linn  Dr.  N.  E.,  Ea.st 
Iiitth,  East  117th  and  West  148th  Sis., 
Ardmore  Ave.  S.  W.,  BeinviHid  Ave.  S  E.. 
Botany  Ave.  S.  AV.,  ('ardwell  Ave.  S  E.. 
('raven  Ave.  S.  E.,  ('restline  .Ave.  S.  W.. 
Glen  Ave.  N.  E.,  Hale  Ave.  S.  W.,  Minor 
Av*v  S.  E.,  Nelson  Ave.  S.  E.  and  Prince 
Ave.  S.  E.  *400.0(m.  R.  HolTman.  City 
Hall,  engr. 

O.,  NolileNvIlle— May  7.  hy  Hamilton  ('o., 
grading  and  tar  bound  macadam  repaving 
17.9011  sq.yd.  Eagle  Creek  Rd.  from 
Harrison  to  Thompson  Rds  *53,115.  E.  .A. 
Cast,  t'ourt  Hou.se.  engr 

(>.,  SI.  Clalrsvllle  —  May  3,  by  t'omrs. 
Belmont  Co.,  tratfic-lxiund  macadam  paving, 
etc.  Egypt-North  Rd  $55,429.  E.  M 
Shirk.  St.  Clairsville,  engr. 

O..  St.  ClMlrsville  —  May  10,  by  t'omrs. 
Belmont  Co.,  cont-rete,  macadam  or  amesite 
paving,  etc.,  .Martins  Ferry-Mt.  Pleasanl 
Rd..  concrete  $91,000  and  macadam  *77,000 

E.  M.  Shirk.  St.  ('lairsv  ille,  engr 

Iiid.,  Angola — .May  3.  by  Comrs.  Steulsm 
Co.,  constructing  Freeman  Mc('ord.  et  al.. 
Rd..  Otsego  Twp.,  *7,329  ;  William  Compton, 
et  al.,  Rd..  Steulam  Twi>..  *8,460  ;  John  A. 
Taylor  Rd..  $13,356,  and  Earl  Northam  et 
al..  Rd.,  $3,912,  lM)th  in  Fremont  T^p. 

F.  ().  Watkins,  au(l. 

Alleh..  Saginaw  .May  1.  by  Saginaw  Co., 
stone  macadam  paving  1}  ml.  .A  D  Rd.  104. 
and  IJ  mi.  Rd.  Di3. 

Illiiioin-  May  5,  by  Dept.  Pub.  Wks.  & 
Buildings,  Div.  Highways.  Springfielcl,  con¬ 
crete,  bituminous  filled  vltr.  hrl<k  or  bitumi 
nous  concrete  with  or  without  binder  course- 
paving  6.71  mi.  Route  2,  Sect.  53  De  Witt  ('o  . 
0.26  mi.  Route  2,  Sect.  73-X  lav  Salle  (^>  . 
4.28  ml.  Route  3.  Sect.  5  ('ass  ('o.  2.57  mi 
Route  3.  Sect.  16  AA’hiteside  ('o..  1.09  mi. 
Route  3.  Sect.  33  AA’arren  ('o..  1.31  mi. 
Route  3,  Sect.  49  Greene  ('o.,  1.5  mi.  Route 
3.  Sect.  63  Madisitn  Co..  0.68  ini.  Route  5. 
Sect.  29-X.  0.9  mi.  Route  5.  Sect.  29- Y.  and 
0.65  ml.  Route  5,  Sect.  3()-Y,  all  Jo  Davie-ss 
Co.,  1.33  mi.  Route  9,  Sect.  27  Fulton  Co.. 

6.01  mi.  Route  13,  Sect.  15  Jackson  and 

Perry  ('ountles,  5.91  ml.  Route  13.  Sect.  16 
Perry  Co.,  0.49  ml.  Route  18,  Sect.  22-X  iJi 
Salle  ('(>.,  3.2  ml.  Route  20.  Sect.  14  Mc¬ 
Henry  ('o..  0.13  mi.  Route  25,  Sect.  16-X 
Coles  Co..  8,71  ml.  Route  31.  Sect.  18  Fulton 
Co.,  4.86  mi.  Route  36,  Sect.  17  Pike  Co., 
all  18  ft.  wide,  and  1  ml.  Route  46,  Soct. 
464-M  C<x)k  ('o.,  20  ft.  ;  grading  0.32  mi. 
Route  5,  Sects.  5  and  29  Jo  Daviess  Co., 

2.01  ml.  Route  13.  Sect.  16-A  Perry  Co., 

and  2.96  mi.  Sect.  1  Coi)peras  Creek  Iax?k- 
I tanner  Rd.  F.  T.  Sheets,  ch.  engr. 

111.,  Chirago — .May  6  (extended  date),  by 
H.  E.  Wallace,  elk.  Sanitary  Dist.  of  Chi¬ 
cago.  910  South  Michigan  Ave.,  approaches 
for  bascule  bridge  over  main  drainage 
channel  Sanitary  Dist.  of  Chicago,  at  South 
Cicero  Ave.  $150,000.  Noted  Apr.  8. 

111..  Galesburg  —  May  5,  by  Bd,  lax-al 
Impvts,,  grading,  curbing  and  brick  on  con¬ 
crete  paving  5  blocks  Kellogg  St.,  36  ft.  A. 
L.  Richey,  city  elk.  Noted  Feb.  4. 

111.,  Springfield  —  May  3,  by  Bd,  IvOcal 
Impvts.,  S.  A.  Ballard,  pres.,  grading, 
curbing  and  brick  on  concrete  paving  3 
blocks  Jefferson  St.,  40  ft.  *30,000.  AV’. 
Seele,  City  Hall,  engr.  Noted  Jan.  14. 

111..  RImhnrnt — May  3,  by  Village  t'lerk, 
macadam  paving  various  streets.  *182.000, 
E.  Hanc<x-k  Eng.  Co..  2047  Ogden  Ave., 
Chicago,  engrs. 

AVisronsIn  —  May  7,  by  State  Hy.  Dept.. 
Office  1,  Capitol  Annex,  Madison,  grading, 
concrete  paving,  etc.  46,173  sq.yd.  Federal 
Aid  Project  387-A.  Dane  Co.,  and  42,502 
sq.yd.  sta.  208  to  400,  Sect.  B.  J.  T. 
Donaghey,  ch.  engr. 

In..  Ames — May  3,  by  P.  P.  Hopkins,  city 
mgr.,  curbing,  guttering  and  concrete,  brick 
or  asphalt  paving  70,000  sq.yd.  various 
streets.  *200.000.  F.  P.  Hopkins,  Ames, 
engr.  Noted  Feb.  25. 

In..  JrlTrrson  —  May  4.  at  office  Auditor 
Greene  Co.,  grading,  gravel  surfacing,  etc. 
several  miles  various  roads.  J.  L.  Lindsay, 
Jefferson,  co.  engr. 

la..  Ft.  Dodge  —  May  4,  by  City  Clerk, 
resurfacing  old  wearing  surface  with  war- 
renite.  bitullthic.  natural  lake  asphalt,  oil 
sheet  asphalt,  or  vibrollthlc  6,600  sq.yd.  1st 
Ave.,  4th  and  6th  Sts.  C.  H.  Reynolds,  City 
Hall,  engr. 

In..  Toledo — May  5,  by  O.  A.  Benson,  (Htv 
elk.,  grading,  curbing,  guttering  and  6  iri. 
gravel,  crushed  stone,  4  in.  asphaltic  maca- 
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and  Koada  (<'ontinu*-d) 
dam,  2  in.  aaphaltic  macadam  nr  (i  in.  con- 
iTfti-  pavinK  65,286  a(j.yd.  various  stret-ts. 

$  1 M.  Tsi'hIrKi  At  Sons.  712  Amer. 
Trust  BldK.,  Ceditr  Uapids,  cnKr. 

North  Itakota  —  May  11,  l)\  State  Hy. 
I»«-pt.  and  t'omrs.  KurleiKh  t'o..  Cciurt 

House,  KradinK,  etc.  18  mi.  Federal  Aid 
I’rojett  306-I>.  C.  Fhristensen.  highway, 
«omr. 

North  Dakota  —  May  11,  by  State  Hy. 
iH-pt.  and  t’omrs.  Burleigh  Co.,  Court 

House  Bismarck,  grading,  etc.  7.95  mi. 
Federal  Aid  Project  17t-B,  and  1.994  mi. 
Federal  Aid  I’roject  174-C.  C.  Christensen, 
highway  comr. 

North  Ilakota  —  May  12.  by  State  Hy. 
I>«  pt.  and  Comrs,  Stutsman  Co.,  Jamestown, 
(I'’.  A.  I*,  means  Federal  .\id  i’roieet). 
grading,  etc.  2.716  ml.  F.A.B.  :113-A,  <  ml. 

F  A.IV  :ia6-(,’,  and  11.362  mi.  F.A.F.  279-B. 

C  Christensen,  highway  comr. 

North  Dakota -- May  12,  by  State  Hy. 
I>.pt.  and  Comrs.  Stutsman  Co..  Court 
Hoiisi-,  Jamestown,  grading,  etc.  9.925  ml. 
Federal  .Xid  Project  313-B.  C.  Christensen, 
highway  comr. 

North  Dakota  —  May  13,  by  State  Hy. 
lieiit.  and  Comrs.  I.jtMoure  Co.,  at  Court 
House,  laiMoure,  (¥.  \.  I*,  means  Federal 
.\ld  Project),  5.023  nti.  F.  A.  P.  140,  and 
7.74  nii.  F  A.  P.  297-B  ;  also  gravel  surfac¬ 
ing,  etc.,  12.029  mi.  F.  A.  P.  148.  C. 
Christensen,  highway  comr. 

North  Dakota  —  May  13,  by  State  Hy. 

I  O  pt.  and  Cfimrs.  l.ji  Moure  Court 

Hou.se  l.,a  Moure,  grading,  etc.  10.035  mi. 
Federal  Aid  Project  298-.\.  C.  Christensen, 
highway  comr. 

North  Dakota  -May  14,  by  State  Hy. 
I>ept.  and  Comrs.  (iriggs  Co.,  Court  House 
CooiM-rstown.  grading,  etc.  12  mi.  F'ederal 
Aid  Projcit  323-B.  Christensen,  high¬ 

way  comr 

Wyoming  —  May  4,  by  State  Hy.  Dept., 
Cheyenne,  grading,  graveling,  etc.  13,400  cu. 
yd  Sect.  ".X"  Federal  Aid  Project  165,  Platte 
Co.,  IHi5,12o;  grading,  constructing  2  pile 
bridges  and  graveling,  etc.  126,000  cu.yd. 
Sect  "B''  Federal  Aid  Project  180,  I’nita 
Co..  |63,oiiO  ;  also  grading,  two  24  ft.  I-beam 
spans,  etc.  on  9.8  ml.  Sect.  “B”  Federal  Aid 
Project  156,  Albany  Co..  127,000;  all  24  ft. 

Manfull,  Daramie,  engr. 

Missouri  —  May  7,  by  State  Hy.  Dept., 
Jefferson  City,  grading,  graveling  and  con¬ 
crete  paving  980.631  s<i.yd.  variims  roads  in 
Bates.  Boone,  Carroll.  Ca.ss,  Cole,  Franklin, 
Creen.  Jasper,  Dincoln,  Linn,  Macon.  Mont- 
fomt;ry,  Oregon.  Pettis,  I’ike,  Handolph, 
Halls.  Saline,  St.  Charles  and  Vernon 
Counties.  B.  H.  Piepmeier,  highway  engr. 
Xotell  .Xpr.  8. 

Mo..  St.  I.oiiis — May  4.  by  Bd.  I’ub.  Serv., 
208  City  Hall,  asphaltic  concrete  paving, 
»tc  4.220  s<i.yd.  Clifton  St.  $25,000,  77() 
s<|.y(l.  Cora  St.  $6,32o,  1,305  sepyd.  Farlin 
St  $8,800,  3,650  si|.yd.  Osceola  St.  $21,200; 
asphalt  paving,  etc.  3,095  sij.yd.  Oartleld 
.\ve.  $20,200,  7,805  sq.yd.  (lartield  Ave. 

lietweeT)  Prairie  and  Sarah  Sts.  $28,52o, 
4.610  s<i.yd.  Harney  St.  $33,520,  3,15o  sq.yd. 
XIagnolia  St.  $23,720  ;  Warrenite  hitulithic 
concrete  paving,  etc.  9. .555  s(i.yd.  Connecti¬ 
cut  .St.  $41,320,  and  13,275  sq.yd.  Wyoming 
St.  $54,000;  brick  paving,  etc.  2,645  s<i.yd. 
Thrush  St.,  $19,200;  and  1,285  ft.  12-  to 
.36-in.  vitr.  clay  sewers  in  Sect.  “C”  North 
Baden  Si  wer  Dist.,  $ll,32o.  XV.  XX".  Horner. 
300  i'ity  Hall,  engr. 

TeviiH  --  May  13.  Ij.v  H.  Moseley,  chn. 
State  Hy.  Comn.,  Austin,  grading  and 
oriclging  4. 87  mi.  Highway  26-A.  State  Aid 
Project  653,  $3o,oii0;  also  3.522  mi.  High¬ 
way  64,  State  Aid  Project  648,  $25,ooo, 
both  Henderson  Co.,  26  ft.  C.  R.  Newton, 
Husk,  resident  engr. 

Tex.,  Flehiirne  —  May  7.  by  J.  Hughes, 
*'lt.v  secy.,  paving  XX’est  XX'ellinghan  St. 
fro'm  North  Main  to  (Irandbury  Sts.,  East 
XX'ellinghan  St.  from  North  Main  to  North 
Anglin  Sts.,  Buffalo  St.  from  XX’est  Hender¬ 
son  to  XX'ellinghan  Sts.,  South  XX’alnut  St. 
from  XX’est  2nd  St.  to  Old  Meridian  Rd., 
XX’est  Heard  St.  from  Buffalo  to  (Irandbury 
Sts.,  XX’arhulle  St.  from  Mill  to  Grandbury 
Sts.,  and  Mill  St.  from  XX’est  Chambers  to 
Harrell  Sts  $40,000. 

Tex..  Derutiir — May  10,  by  S.  M.  XX’ard. 
judge  XX’ise  Co.,  grading  and  bridging  7.765 
ml.  Highway  39.  State  Aid  Proje<'t  667,  26 
ft.  $56,000.  H.  R.  Hayes,  Decatur,  co.  engr. 

DkU..  Hunts  —  May  3,  by  J  G.  XX’hite, 
mayor,  grading  and  concrete  paving  10,400 
.sq.yd.  Main  SI.  and  Harmon  Ave.  $31,700. 
Gantt-Baker  Co.,  1116  XX’est  Main  St.,  Ok¬ 
lahoma  City,  engrs. 

Dklu.,  Kush  Springs  —  May  4,  by  B.  A. 
I'arrish.  city  elk.,  grading,  curbing  and 
c«ini  nOe  paving  6,950  s<i.yd.  Blakeley  Ave. 
$29,756  X’.  X’.  Long  &  Co..  1300  Colcord 

Bldg..  Oklahoma  City,  engrs. 

Dklu..  Tulsu — May  7.  by  R.  Garbett,  city 
auditor,  grading  and  concrete  paving  7,140 
sq  vd  Dist.  717  $25,370,  6,100  sq.yd.  Di.st. 
712  $25,ooti.  6,200  sq.yd.  I»ist.  714  $27,400, 
and  6.OO0  sq.yd.  Dist.  715,  $25,000  ;  grading 


and  sheet  asphalt  paving  5,20ii  sq.vd.  Dist. 
713  $26,211)  and  4.9oo  s<i  yd.  Dist.  716  $28,- 
440.  C.  Schultz,  City  Hall,  engr. 

Culorudu  -  -  May  5,  by  State  Hy.  Dept., 
Ifenver,  clay  and  sand  sub-grade  treating 
20.62  ml.  Federal  .Aid  Project  287-A,  Constr. 
Div.  2.  Morgan  Co.  ;  also  5.409  mi.  Federal 
-Aid  Projects  288-A  and  B,  Paving  Div.  1 
and  2.  Logan  and  XX’ashington  Counties. 

L.  D.  Blauvelt,  highway  engr. 

Idaho — May  5,  by  Comr.  I’ub.  XX’ks.,  Office 
Comrs.,  BannoK'k  Co.,  Pwatello,  crushed 
ns’k  or  gravel  surfacing,  etc.,  56,204  cu.yd. 
Federal  Aid  Project  112-A.  P.  B.  XX’ilson, 
Boise,  dist.  engr. 

Idaho-  -May  6.  by  Comrs.  I’ub.  XX’ks.,  c/o 
(’onirs.  Bear  I.aike  Co.,  Paris,  im|)roving 
Federal  Aid  Project  96-B,  Old  Oregon 
Trail  Highway,  62,355  cu.yd.  earth.  8,944 
cu.yd.  solid  and  6,727  cu.yd.  loose  rock 
excav.,  17.236  cu.yd.  crushed  rock  or  gravel 
surfacing,  etc.  P.  B.  XX’ilson,  I’ocatello, 
dist.  engr. 

Idahae-  May  8,  by  Comr.  Pub.  XX’ks.,  Of¬ 
fice  Comrs.  Butte  Co.,  Arco,  grading  21.33 
mi.  Federal  Aid  Project  117-A,  and  15.06 
mi.  Federal  Aid  Project  118-A,  111.666  cu. 
yd.  earth,  9,184  cu.yd.  solid  and  5,676  cu.yd. 
l<K)se  retek  excav.,  34,367  sta.yd.  overhaul. 
26,837  lb.  reinforcing,  etc.  A.  N.  Ashline, 
Shoshone,  dist.  engr. 

lalaho.  Idaho  Falls  —  May  4,  at  aiffice 
Comrs.  Bonneville  Co.,  improving  7.72  ml. 
X’ellowstone  Park  Highway,  Federal  Aid 
Project  142-B  and  21 -B,  45,848  cu.yd.  earth, 
188  cu.yd.  solid  and  38  cu.yd.  loose  ro<?k 
excav..  81,074  sepyd.  paving,  etc.  P.  B. 
XX’ilson.  Sonnenkalb  Bldg.,  Pocatello,  dist. 
engr. 

W’ashinRton  —  May  11,  by  State  Hy. 
Dept.,  Olympia,  crushed  gravel  resurfacing 
6,300  cu.yd.  State  Rd.  9,  Clallam  Co.  ; 
crushed  gravel  surfacing  9,390  cu.yd.  State 
Rd.  12,  (Cowlitz  Co.;  grading,  etc.,  2.4  mi. 
State  Rd.  3,  Yakima  Co.,  and  6.1  mi.  State 
Rd.  1.  King  and  Snohomish  Counties;  also 
overhead  crossing  on  State  Rd.  9  between 
(’hlmacum  Rd.  and  Port  Townsend,  Jeffer¬ 
son  Co.  J.  XX’.  Hoover.  Olympia,  ch.  engr. 

('altfornla — May  10,  by  State  Hy.  Comn., 
Sacramento,  grading,  and  gravel  or  stone 
surfacing,  etc.,  6,000  cu.yd.  roadw.ay  be¬ 
tween  Sportsman  Hall  and  Riverton,  El 
Dorado  Co.  R.  M.  Morton,  Forum  Bldg., 
Sacramento,  engr. 

Calif.,  San  Diego  —  May  10,  by  Common 
Council,  Improving  Newton  Ave.,  197,577 
sq.ft.  5  In.  con<Tete  paving,  1,443  sq.ft, 
••oncrete  sidewalk,  162  lin.ft.  concrete  curb¬ 
ing,  etc.  F.  A.  Rhodes,  city  engr.  Noted 
Feb  26. 

<'Hllf.,  Santa  Rosa  -  May  12,  by  XX’.  XX’. 
Felt,  Jr.,  elk.,  Sonoma  Co.,  improving 
Dutton  Ave.  In  3rd  Supervisorial  Dist., 
2,100  cu.yd.  unclassified  excav.,  1,600  cu.yd. 
concrete  or  103,104  sq.yd.  2  in.  XX’illite  on 
3  in.  asphaltic  concrete  paving,  etc.  $25,000 
or  more.  K.  A.  Peugh,  Santa  Rosa,  co. 
surv. 

Ont.,  Toronto  —  May  4,  by  T.  Foster, 
mayor,  (’ity  Hall,  asphalt  on  concrete 
paving  1.4i8celles  Blvd.,  Turnberry  Ave., 
River,  St.  Pauls,  and  Tracy  Sts.  ;  asphaltic 
concrete  surfacing  Sparkhall  Ave.  ;  bitu- 
llthic  on  concrete  paving  Maughan 
Crescent ;  bitulithic  concrete  resurfacing 
Langley  Ave.  ;  brick  block  on  concrete 
paving  Park  Rd.  ;  grading  Folkes  St.,  con¬ 
crete  curbing  Maughan  Crescent  and  Tracy 
St.  ;  and  concrete  sidewalks  on  Brookdale, 
Edna,  Glenlake,  Glenview,  Hemlock.  I^eona, 
Northland,  Ridge,  Roselawn,  St.  Clair,  St. 
Clements  and  Turnberry  Aves.,  Edith  and 
Glenmanor  Drives,  Gerrard  St.  and  Heath 
(''rescent  Sts.,  Highfield  Rd.  and  Lascelles 
Blvd.  $200,000. 

Kaskutehewan — May  5.  by  H.  S.  Carpen¬ 
ter,  deputy  minister,  paving  8  mi.  road  from 
Hazenmore  to  Aneroid,  Project  41 -B,  and 
12  mi.  road  in  Superb  north  and  west,  for 
Provincial  Government.  Dept.  Hys.,  Regina. 
$55,000. 

B.  f'..  South  A’anroiiver — See  "Contracts 
Awarded.” 

Qiie.,  I’oltite  Clair  -  May  3,  by  O. 
Beaudoin,  city  engr.,  macadam  paving  1  mi. 
X’ictorla  and  Coolbreeze  Aves.  $50,000, 

Bids  Received 

.XlassachiiHettH — Dept.  Pub.  XX’ks.,  Boston, 
Apr.  20.  bitunilnous  macadam  paving  10,- 
700  ft.  Highway  in  Northfield,  from  Kelle- 
her  Corp.,  Turners  Falls  $77,146,  24,125  ft. 
in  Bernardston,  and  21,566  ft.  in  Monson, 
from  New  Haven  Road  Constr.  Co., 
70  Hill  St..  New  Haven.  $152,283  and  $159,- 
283  respectively,  and  12,200  ft.  in  Saugus 
and  Revere,  from  M.  McDonough  Co., 
Swampscott,  $132,459;  rein. -con.  paving 
1,200  ft.  in  Swampscott,  from  Simpson  Bros, 
(’orp.,  77  Summer  St.,  Boston  $11,685,  and 
5,284  ft.  in  Agawam,  from  D.  O'Connell 
Sons,  480  Hami)den  St..  Holyoke  $72,031  ; 
bituminous  concrete  paving  4,400  ft.  In 
Nantucket,  from  M.  F.  Roache,  35  Spring 
St.,  East  Bridgewater,  $16,497  ;  bridging. 


macadam  and  concrete  paving  l,o5ii  •  - 

Billerica,  from  J.  P.  Kennedy  Const  i  r,, 

6  Beacon  St.,  Boston,  $40,277  ;  2  1  .jj.,  ^ 
and  approaches  on  section  of  Highw  i, 
Amherst,  from  P.  Keating,  Fitchbure  i,,  1 
996.  Noted  Apr.  15. 

.Alas*.,  Koxbury  (Boston  P.  O. 

Pub.  Wks..  Boston,  Apr.  20,  recut  tr.njt. 
bliK’k  paving  Blue  Hill  Ave.,  here,  fr.  \ 

De  Stefano,  10  Everett  St.,  Boston,  $ 

Noted  Apr.  15. 

New  York — A.  XX’.  Brandt,  comr.  l  ,ui,. 
ways.  Albany,  Apr.  20,  (e.  e.  means  ,  ngi, 
neers  estimate).  Improving  2.39  mi.  1;.  iiuir 
Contr.  1496,  Highways  5026  and  5094.  st,.u. 
ben  Co.,  and  2.45  ml.  Repair  Contr 
Highway  5282,  Seneca  Co.,  from  H.  X\  I’ao 
terson,  Hornell,  $93,882  and  $74,577  ri^ii,., . 
lively,  e.  e.  $120,588  and  $89,859  r.  i,,., . 
tively ;  2.91  mi.  Repair  Contr.  1501,  II, uh- 
way  5208,  Chemung  Co.,  from  E.  C.  .1.  ii,^ 
Salamanca,  $114,988,  e.  e.  $146,443  t's 
mi.  Repair  Contr.  1495,  Highway  (i.ii 
Saratoga  Co.,  fi-om  Lane  Constr.  ('oi| 
Colony  St.,  Meriden,  Conn.,  $  136,36s.  .  ,. 

$179,024  ;  4.07  mi.  Repair  Contr.  3143.  l'.irt>i 
1  and  2,  Highways  250  and  271,  On.  idu 
Co.,  from  Hogeboom  &  Camplield.  In, 
Kingston,  $238,184,  e.  e.  $327,088;  o.':  nn 
Highway  1562-A.  Albany  Co.,  from  3  .s 
O’Brien,  Albany,  $33,170,  e.  e.  $43,93).. 
mi.  Repair  Contr.  1497,  Highway  .L’.’.r, 
Steuben  Co.,  from  XX’.  L.  Collins.  Hi.riull 
$119,331,  e.  e.  $155,871  ;  4.54  mi.  Highwav 
8244,  Part  2,  Albany  Co.,  from  B.  Imar 
Contg.  Co.,  Inc.,  Proctor  Bldg.,  Trov,  Jr,.4. 
825,  e.  e.  $296,400;  3.07  mi.  Repair  ('..ntr 
1499,  Highway  624,  Jefferson  Co.,  in.n. 
Miller,  Hayes  &  Gillette  Constr.  Co.,  XX'at.  r- 
town.  $115,571,  e.  e.  $137,901  ;  3.69  mi  U,. 
pair  Contr.  149.1,  Highways  337,  9))22-'."ii'^ 
Madison  Co.,  from  C.  D.  Murray,  Svra.n.v 
$149,111,  e.  e.  $185,576;  3.45  mi.'  K.  pair 
Contr.  1491,  Big  Tree  Highway  36.  llrii- 
Co.,  from  John  Irwin  Contg.  Co..  Inc.,  I.ck  k- 
port,  $160,205,  e.  e.  $242,628  ;  3.3  mi.  P..  pair 
Contr.  1492,  Hughsonville  Highway  222. 
Dutchess  Co.,  from  J.  L.  Dugan,  Inc.', 
burgh,  $158,374,  e.  e.  $200,382;  2.37  mi. 
Repair  Contr.  1493,  Part  1,  Highway  Dv. 
Ontario  Co.,  from  Di  Plllo  &  Balistnri 
Constr.  Co.,  Geneva.  $124,645,  e.  e.  $l.’.2.- 
975;  6  mi.  Repair  Contr.  1494,  Part  2. 
Highway  5267,  Jefferson  Co.,  from  Lcni, 
Coopy  &  Furnia.  Inc.,  XX’lllsboro,  $284. ''i'7, 
e.  e.  $338,044,  and  9.62  mi.  Highway  16s,'>-.\. 
XX’ashington  (^o.,  from  S.  B.  X’an  XX’ag*  ii.-n, 
Inc.,  Kingston,  $303,?31,  e.  e.  $397.2)'’, 
Noted  Ai)r.  1. 

N,  Y„  BnHiklyn  —  J.  A.  Guider,  pri  s 
Brooklyn  Boro,  Boro  Hall,  Apr.  15.  fr.'iii 
l.,eonard  Paving  Co.,  233  Bway.,  New  York 
City,  granite  paving  XX’averly  Ave.,  $18.- 
094  ;  from  F,  Persicano  350  Fulton  st  . 
grading  and  sidewalks  on  55th  St.  $  1.481 
and  grading  Ea.st  31st  St.  $2,618,  iroie 
A,  E.  Castle,  3313  Tilden  Ave.,  gradinp 
Caton  PI.  $1,993  and  East  34th  St.,  $1.54::, 
from  F.  De  Vito,  158  17th  St.  Georgia 
$3,550,  Avenue  S  $1,514,  9th  Ave.  $1.1:*:. 
21st  AVe.  $2,115,  from  XV.  J.  McHale,  125)) 
Jefferson  Ave.,  Rockaway  Parkway  $4,725. 
Snyder  Ave.  $10,071,  XX’est  10th  St.  $:’.,"V' 
and  East  3l8t  $2,058  ;  from  B.  Turecani" 
Contg.  Co.,  8706  16th  Ave.,  grading  and 
asphalt  paving  Colonial  Rd.,  $8,142,  Mast 
77th  St.  $5,425,  Avenue  S  $17,709,  XV.si 
9th  St.  $7,337,  10th  Ave.  $10,601.  2ltli 
Ave.  $9,432,  59th  St.  $6,600,  63rd  St.  $7.5;))'. 
72nd  -St.  $6,647,  East  31at  St.  $8,131.  21st 
Ave.  $6,905,  and  72nd  St.  $8,278,  from 
Uvalde  Asphalt  Paving  Co.,  1  Bway.,  New 
X'ork  ('ity.  East  34th  St.  $4,905,  East  :!4lli 
St.  $3,389,  Livonia  Ave.  $12,706,  Penn¬ 
sylvania  Ave.  $62,136,  Riverdale  .Xve. 
$2,513,  from  Cleveland  Trini(lad  Paving  I'o. 
Flushing.  Hegeman  Ave.  $4,320,  from 
Borough  Asphalt  Co.,  1301  Metropolitan 
Ave.,  Pulaski  St.  $1,852,  from  Brooklyn 
Alcatraz  Asphalt  Co.,  '  Hamilton  Ave.,  7th 
Ave.  $17,217,  9th  Ave.  $3,170,  48th  St 
$6,893,  71st  St.  $1,957,  New  York  Ave. 
$8,474,  and  i  in.  concrete  paving  Avenue  S 
$17,539.  Noted  Apr.  15. 

N.  Y'.,  St.  (irorge  —  J.  A.  Lynch,  pres 
Richmond  Boro,  Boro  Hall,  Apr.  20,  bitumi¬ 
nous  macadam  paving  St.  Marks  PI.  from 
Hamilton  to  XX’estervelt  Aves..  from  Vanbro 
Constr.  Corp.,  24  Elizabeth  St.,  XX’est  New 
Brighton,  $18,510.  Noted  Apr.  15. 

I’ennsylvanla  —  State  Hy.  Dept.,  Harris¬ 
burg,  Apr.  20  (K.  means  Route  and  A. 

means  .Ypplleatlon),  one  course  rein.-c")). 
paving  26,874  ft.  R.  181,  A.  2729,  XX’est- 
moreland  Co.,  from  Georges  Constr. 

Box  338.  t’niontown,  $194,408,  8,000  ft.  H. 
362,  A.  3916,  Montgomery  ('o..  and  37.282 
ft.  Rs.  382-310,  As.  3825-3981,  Berks  <’o. 
from  Ambler-Davis  Co..  Harrison  Bldg., 
Phila.,  $85,674  and  $293,442  respectviely. 
25,899  ft.  R.  214,  As.  3957  and  40^2, 
Clarion  Co.,  from  XV.  C.  Quick  &  ('". 

Brookvllle,  $176,545,  4,355  ft.  A.  3581,  All'- 
ghenv  Co.,  from  A.  G.  Rothey,  Elizabeth. 
$44,698,  22,631  ft.  R.  522,  As.  3744  aid 
3745,  Franklin  Co.,  from  Brlttl  &  Lozzi, 
35  North  Foundry  St.,  Hagerstoxvn,  Md., 
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clearing,  grubbing  and  grading,  etc.,  7.6  mi.  Washington  St.  :  grading,  curbing.  g\itt<-r- 


high  St.  192.29 


xtAWlttnin  Mountain  I»ierc.‘  Baton  Koiige  —  Curbing,  guttering  fi'.Mh  to  West  71st  St.  to  Central  I’aving 

ii’  in  Q'tfi  Hnverford  St  *163  -  and  warrenlte  on  5  in.  concrete  jiaving  12,-  Co..  17!*  West  Washington  St.,  North  Lamon 
Lndolnh  St  S4  473  '  to  Union  s<i..vd.  tlracie,  Claria,  (Jayoso,  S)>ain.  Ave.  from  Sunnyside  to  Fensais>la  Avt-s , 

anii  T.ooiist  Sts  asiihalt  and  Highland  Sts.,  etc.,  to  Southern  Hoads  lan-rosse  Ave.  from  Sunnysidt-  to  Montrose 
if  *17^,007  aanhalt 'renavine  Co.,  Baton  Rouge,  141,700;  also  s«'Wers  in  .\vea.,  I.ji|M>rte  .\ve.  from  Chi»-ago  & 
t  nnV  track 'area  151  178  Le-  Mct''all  and  I^ke  Hill  Id.st.,  to  C.  H.  Stew-  Northwestern  R  R.  right-*.f-way  to  Mont- 
*’00  Christian  St  $8  325  Kdge-  art.  Baton  Rouge,  $10,700.  Noted  Apr.  8  rose  .\ve..  North  Bavergne  Ave.  from  Xlont- 
Ijinihert  Marvine  Olive  under  “Sewers.”  rose  to  I'ensticola  Aves.  and  Montrose  .\v<v 

jV  007.  to  Eastern  Asphalt  Kentucky — State  Hy.  Dev)t.,  Frankfort.  from  Milwaukee  to  North  Cicero  Aves.  to  J. 

'hiaJ  ’asnhalt  naving  Kin'gsess-  means  Federal  .\ld  Project  and  .A  Sackley  Co.,  4608  Belmont  Ave.,  grad- 

iqq  Roanoke  St  $6  145  Wake-  means  State  .\ld  Troject).  grading  ing,  curbing,  guttering,  .sewers  and  asphalt 

713  17th  St  $5  898  61st  St.  "li.  Sligo-Bedford  Rd.,  F.  A.  1*.  145-A  on  6  in.  concrete  imving  Thorndale  Ave. 

I  r-ilester  St  *2  26’  ’  to  Xlack  Trimble  Co.,  and  11.9  ml.  same  road  Sect.  from  North  Mason  to  Markham  Aves.. 
-nnstr  Co  Nicetown  Lrfine  and  to  H.  S.  Tye  &  Son,  Cannonsburg,  $37,-  North  Mason  Ave.  from  Milwaukee  to 
'  <i«M>neer’  St  *16  806  Stoklev  962  and  $78,435  respectively,  ;».S  mi.  Jack-  Elston  Aves.  and  Markham  Ave.  from  Mil- 
■t7th^<3t  *7  343-  to’ United  Fav-  son-Hazard  Rd..  F.  A.  F.  138-B  Breathitt  waukee  to  Elston  Aves,  to  Contracting  & 
nl  Estate  T’rust’Bldg.  redressed  Co.,  and  4.6  mi.  Salyersville-Uoyalton  Rd  .  .Material  Co.,  844  Rush  St.  Noted  .■\pr.  1. 
fk  renaving  Bridge  St  $67  360  S.  A.  F.  28-B,  Maguthn  Co.,  to  H.  11.  Miller,  ,  M'Ucoiisln — State  Hy.  l>ept..  Madison,  to 

illman  Tavlor  and  Tiirner  Sts!  Jackson,  $162,471  and  $57,414  res|a-ctlvely.  Simpson-Farker  ('o.,  Appleton,  improving 
St  '  *6  831  concrete  naving  5.9  ml.  Owensboro-Howesville  ltd.,  F.  A.  I*  South  (lermantown-West  Bend  Rd..  Federal 
CoWmercial 'Museum  near  34th  105-B,  Daviess  Co.,  to  J.  C.  Ellis,  Owens-  .\id  Project  352-B.  Washington  Co..  31,595 
i  Sfa  *7  172-  and  to  Munlcinal  boro.  $48,1 1 1  ;  waterbound  macadam  surfac-  cu.yd.  earth  excav.  at  $0.65  per  cu.yd.,  75o 
702  Catharine  St  redressed  Ing  3.7  mi.  (leorgetown-Faris  Rd.,  S.  A.  1*.  Inoae  na-k  excav.  $1.75,  991  cu.yd. 

block  renaving  Richmond  St.  $68,-  32-A,  Scott  Co.,  to  J.  S.  I.,ancaster.  tleorge-  rock  ex<-ay.  $3.25.  1,184  cu.yd.  borrow 

sianite  b  P  Noted  Apr  22  town,  $34,599;  rein. -con.  surfacing  11.6  mi.  49.(87  stj.yd.  concrete  paving 

nttsbirgh--City  (e.  e  mean,  engra.  Mayesvill^-Oermantown  Rd..  S.  A.  F.  57-A.  »1.92.  etc.,  total  $141,061 

...11  to  T.  Cronin  Co’.,  South  18th  St.,  Jlason  Co.,  to  E.  K.  NtAvell.  Mayesyille.  la..  Unhiiiiiie — Dubu<iue  t^o.,  to  Ulrich  A: 
repaving  i.,aremlr  Ave.  $26,946  e.  e.  prand  total  $(3., 8. 9.  Noted  l*ipey,_  I.*ubu(jue._  improving  Federal  Aid 


Brand  total  $370,924. 

Pa..  Pittsburgh  —  Controller 
Co  concrete  paving  14.610  ft.  : 
lilvd.,  Contr.  1,  to  Frazier  &  Ma 


iller  Allegheny  t<>  Canton  Sand  &  C.ravel  Co.,  1300  (Maren-  11.791  mi.  Primary  Ud.  61,  Federal  Aid 
ft.  McKeesimrt  dnn  Ave.  S.  W..  $63,346,  engrs.  est.  $65.00o  Project  143,  to  E.  Sask,  Cedar  Rapids. 
Mansfield,  Me-  «nd  approximately  1  mi.  tllbbs  Ave.  N.  E.  $72,908.  Noted  Apr.  22. 


.M\.  rsville  $17,737,  and  1.35  mi.  Contr.  St  $8  034.  and  St.  Clair  Rd.  $3  240  :  to 
U-:i6.  Queen  Annes  Co.,  to  J.  K.  Flick,  Bituminous  Constr.  Co.,  Marshall  Bldg . 


iMMr.  urunii  ioiai  ♦  i i  iiivt^rNiiy  I'aui,  impmvtnK 

concrete  paving  2.05  mi.  Contr.  C.-34,  <»..  Cleveland — Cuyahoga  Co.,  to  Winter-  streets,  about  27,000  s<i.yd.  lake  asphalt  on 

C  trret*  Co  to  T  D.  Claiborne  Co.,  C.arrett  bottom-Connelly  Co.,  1426  West  2i>th  St  ,  6  in.  concrete  paving  at  $2.45  i>er  s<i.yd., 

Bldg  Baltimore  $44,232  1  ml.  Contr.  Cl-56,  bituminous  concrete  paving  Chardon  Rd.  and  10.500  ft.  concrete  curbing  $0.70. 

Cirr.Ill  Co  to  Hoffinberger  &  Mause,  *6,165.  Kinsman  Rd.  $5,078,  South  Miles  Noted  Feb.  4. 

V.O..  _n  .  g  .  ....  gnj  St.  Clair  Rd.  $3,240  ;  to  Kan..  Ferry  —  Concrete  paving  various 


street.s,  to  F.  Baldwin,  I'erry,  $25,827. 


Sodlersville.  $19,938;  concrete  shoulders  I.K)rain  Rd.  $4,263,  and  York  Rd.  *12,693.  Noted  Apr.  8. 

and  resurfacing  4.51  mi.  Contr.  Wi-6-B,  Orand  total  $39,473.  Neb.,  lioldrege  —  For  7  in.  rein  -con. 

\Vni.niico  Co.,  to  Hanneman-Burroughs  Co..  Illinnis  -Dept.  Pub.  Wks.  &  Buildings.  etc.  13.270  yd.  various  street.’,  to 

Salisbury,  $75,172;  concrete  shoulders  on  niv.  Highways.  Springfield,  to  Regenhardt  - 5  ^'’1  Natl.  Bank 

2  1  ini.  (.'ontr.  M-6-A,  Montgomery  Co.,  to  Constr.  Co.,  Ca|M-  (lirardeau.  Mo.,  concrete  ,  ''I,  ■  , 

.\I  .1.  drove  Dime  Co.,  Lime  Kiln.  $16,450  ;  paving  Route  .36.  Sect.  14  $75,236.  Route  ,,  *»•.  Kolia — J.  H.  Fenny,  aud.  Rolette 

graveling  1.69  mi.  Contr.  C-23,  Calvert  Co..  36,  Sect.  15  and  $75,554,  Route  36,  Sect.  16  -  -*9  453  cu.yd.  Federal  Aid 

to  1;  R  Jarvoe,  Mechanicsville,  $22,987.  $65,682,  all  Pike  Co.,  to  O.  A.  Hackett,  to  J.  Coghlan,  St.  Johns, 

Brand  total  $196,516.  Noted  Apr.  22.  Decatur,  Route  26,  Sect.  6,  Jersey  and  $-6,603. 

Maryland — State  Rds.  Comn.,  Baltimore.  Greene  Counties  $118,000,  to  Powers-  .'Vlismiuri — State  Hy.  Dept.,  Jefferson  ('ity, 

coiu  iete  paving  1.2  mi.  Contr.  Wo-46,  Thompson  Constr.  Co.,  Jtdiet,  Route  22,  .7?  <4}>l*oz,  Monett,  30  ft.  grading 

Worcester  Co.,  to  Hanneman-Burroughs  Co.,  Sect  14-S  Will  C'n  $22  472  and  to  J.  J.  "’*•  t^lever-NIxa  Rd.,  Christian  Co. 

Salisbury,  $31,770,  2.35  mi.  Contr  D-29,  Dunnegan  Constr.  Co.,  Park  Ridge,  Route  *22  970,  and  4.369  mi.  same  road  $52,91 1,  to 

liorchester  Co.,  to  Layfield  &  Waller,  19,  Sect.  86-W-2,  Cook  Co.  $11,966;  to  J;  Roark  &  Sons.  Anderson,  3.75  ml. 

Quantico.  $39,391,  and  1.43  mi.  Contr.  Cameron.  Jovee  &  Co.,  Keokuk,  la.,  grading  Kansas  CIty-Joplin  Rd.,  Bates  Co.  $24,242, 

Cl. -60,  Carroll  Co.,  to  Adams  &  Marino,  Old  Route  39.  Sects.  l-.\  and  2-A.  Mcl..ean  Co.  4.887  mi.  .same  road  $25,985,  to 

Town  Bank  Bldg.,  Baltimore,  $46,149  ;  con-  $31,034,  and  to  Smith  Bros.  Constr.  Co.,  Winstead  &_Gunter,  Siloam  Springs,  Ark., 

ertte  shoulders  on  6.5  ml.  Contr.  A-2-C,  Decatur,  Route  38,  Sect.  3-.\.  Jer.sev  Co.  3.5»3  m.i  Kansas  City-Joplin  Rd..  Bates 

.Allegany  Co.,  to  S.  T.  Brotemarkle,  Cum-  $32,042.  Grand  total  $431,996.  Noted'  Mar.  $12,761.  and  4.072  ml.  same  road  $18,- 

berland,  $43,510,  5  ml.  Contr.  K-l-.\,  Kent  4  and  18  and  Apr.  15.  !<’  Carte-Harlin  Constr.  Co.,  West 

Co  .  to  Kaufman  Constr.  Co.,  Denton,  $25,-  III.,  Chlrago — Bd.  Local  Impvts.,  Room  Plains,  4,886  ml.  road  from  Cahool  east, 
536,  and  5  mi.  Contr.  B-20-C,  Baltimore  207,  City  Hall,  grading,  curbing,  guttering,  Texas  Co.  *42,965,  to  Ij.  W.  Spengler.  6015 
to  H.  T.  Campbell  Sons  Co.,  Towson.  sewers  and  asphalt  on  6  in.  concrete  paving  Forest  St.,  Kansas  City.  0.734  ml.  Boon- 
$38,950.  Grand  total  *225,306.  Noted  Barry  Ave.  from  North  Kedzle  to  North  Cen-  ville-Bellalr  Rd..  Cooper  Co.  $6,532.  to  A. 
,\pr.  15.  tral  Park  Aves.,  North  Lotus  Ave.  from  West  'Y.  Mosley,  2006  East  40th  St.,  Kansas  City, 

Mil.,  Baltimore  —  Bd.  Awards,  concrete  North  to  Wabansla  Aves.,  and  Potomac  4.136  ml.  road  from  Warrenshurg  north, 
paving  footways  as  listed  in  Footway  Ave.  from  North  I..evergne  to  North  I^aramie  Johnson  Co.  $35,389,  and  to  F.  Kersting 
Contr.  91,  to  P.  Lavezza,  911  Eastern  Ave.,  Aves..  to  White  Paving  Co..  1735  Fullerton  f'o.,  Jefferson  City,  1.764  mi.  road  from 
$27,249.  Noted  Apr.  22.  Ave.,  West  105th  PI.  from  Prospect  Ave.  to  Brule,  Iron  Co.  $42,560  ;  to  Hannibal 

Md..  Baltimore — Bd.  Awards,  concrete  South  W<v>d  St..  Winchester  Ave.,  South  Constr.  Co..  Hannibal,  1 8  ft.  graveling  4.034 
paving  19,630  sq.yd.  Contr.  327,  to  J.  J.  Monroe  and  South  Lincoln  Sts.  from  West  mi.  road  from  Canton  north.  I.a-wis  Co. 
Bresnan,  Woodland  Ave.,  $54,201  ;  sheet  as-  79th  to  AVest  83rd  Sts.,  West  80th  St.  from  $30,775,  4.253  ml.  same  road  *42,382,  to  J. 
phalt  paving  12,860  sq.yd.  Contr.  328,  to  South  Hermitage  Ave.  to  South  Robev  St.,  R.  Burner.  Oblong,  Ill.,  4  243  ml.  Falrplay- 
.\mer.  Paving  Co.,  Montebello  Ave.  *52,085,  West  81st  and  82nd  Sts.  from  South  Wood  Humansville  Rd.,  Polk  Co.  *24,459,  to  H.  A. 
and  26.000  sq.yd.  Contr.  326,  to  P.  Flanigan  to  South  Robey  Sts.  and  West  R3rd  St.  Worman,  Pittsfield,  Ill.,  4.318  ml.  Bruns- 
X  Son,  Harford  Rd.  and  Baltimore  &  Ohio  from  South  Lincoln  to  South  Robey  Sts.,  wick-Keytesvllle  Rd.,  Charlton  Co.  *6,362, 
liy.  tracks  *96,736;  also  paving  alleys  grading,  curbing,  guttering,  sewers  and  and  2.06  ml.  same  road  *7,361,  and  to  C. 
listed  in  Contr,  119,  to  J.  I^avezza,  911  asphalt  on  8  in.  concrete  paving  South  K.  Kost,  Joplin,  3.769  ml.  Pomona-West 
Kastern  Ave.,  *22,497.  Grand  total  $225,-  California  Ave.  from  West  31st  to  West  Plains  Rd.  $10,636,  3.802  mi.  same  road 
•  '19.  Noted  Apr.  22.  35th  Sts.,  grading,  curbing,  guttering,  $11,707,  4.109  ml.  road  from  West  Plains 

''iorth  Carolina — State  Hy.  Dept.,  Raleigh,  sewers  and  reshapini  present  macadam  to  west  $8,462,  and  3.563  fni.  Pomona-West 
grading  and  plain  concrete  paving  0.84  ml.  serve  as  foundation  .  .1  jiaving  with  2  In.  Plains  Rd.  *13,938,  all  foregoing  In  Howell 
IToject  774,  Watauga  Co.,  to  Foster  Constr.  asphaltic  concrete  West  103rd  St.  from  South  Co.,  to  W.  P.  McGeorge  &  Co.,  Pine  Bluff, 
'"■•North  Wllkesboro,  *29,207;  clearing.  Wood  St.  to  Longwood  Dr.,  to  Amer.  Asphalt  Ark.,  grading  and  18  ft.  concrete  paving 
grubbing  and  plain  concrete  paving,  etc.,  Paving  Co.,  grading,  curbing,  guttering,  3.191  ml.  road  from  Fultrtn  north.  Callaway 
I  67  mi.  Project  112,  Camden  Co.,  to  Law-  sewers  and  asphalt  on  6  In.  concrete  paving  Co.  57,201,  3.199  ml.  same  road  *65,363. 
son  &  Brooke,  Norfolk,  Va.,  *234,235,  and  East  41st  St.  from  Ellis  to  Oakenwald  and  4.445  ml.  road  from  Washington  south 
9  6b  ml.  Project  3450,  Granville  Co.,  to  Aves.,  to  R.  F.  Conway  Co.,  844  Rush  St.  ;  Franklin  Co.  *87,890,  to  C.  H.  Atkinson 
'■’■'■cory  &  Weislger,  Plttsboro,  *252,612;  grading,  sewers  and  granite  asphaltic  Paving  Co..  Watertow”  S.  D.,  1.095  ml, 
grading,  and  sand  asphalt  paving  13.73  ml.  macadam  on  10  In.  limestone  paving  West  Stanberry-Albany  Rd.,  .lentry  Co.  *21,392. 
'.'■"i^t  550,  Hoke  Co.,  to  R.  G.  La.ssiter  &  lOlth  St.  from  South  Hoyne  Ave.  to  South  and  to  Du  Bols  &  Co.,  I'ittsburg,  Kan.,  1.12 
'  Citizens  Bank  Bldg.,  Raleigh,  *266,402  ;  Leavitt  St.,  to  Smith  &  Brown  Co.,  ill  West  mi.  l.,amar-Route  1,  Barton  Co.  *3o,521  ; 


Co.  57,201,  3.199  ml.  same  road  *65,363. 
and  4.445  ml.  road  from  Washington  south 
Franklin  Co.  *87,890,  to  C.  H.  Atkinson 
Paving  Co..  Watertow”  S.  D.,  1.095  mi. 
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Streeta  and  Roads  (Continued) 

$154,879,  2,598  ft.  A.  3995,  TioRa  Co.,  from 
Montour  Constr.  Co.,  Box  71.  Montoursville, 
$21,613,  15.286  ft.  R.  296,  A.  4000,  Sus«iue- 
hanna  Co.,  from  Freeland  Constr.  Co.,  104 
Mouth  Isx'Ust  St.,  Hazleton,  $116,664,  and 
7,234  ft.  R.  129,  Dauphin  Co.,  from 
Swiinner-Fackler  Constr.  Co..  Inc.,  2nd  and 
Canal  Sts..  Ix-banon,  $88,087  ;  also  Krad- 
InK.  et*v.  11,466  ft.  R.  33.  Miffln  Co.,  from 
Shamr<H'k  ContR.  Co.,  Box  13,  St.  Davids, 
$108,437.  Noted  Apr.  1. 

.Marylanil — State  Rds.  Comn.,  Baltimore, 
Apr.  2o,  concrete  pavltiR  1  mi.  Contr.  \Vi- 
35.  Wicomico  Co.,  and  »-oncrete  shoulders 
on  4  mi.  t'ontr.  Wti-5-B,  Worcester  Co., 
from  1’.  D.  Bhillips  &  Bros.  Salisbury  $19.- 
295  and  $13,774  res|»ectively ;  concrete 
l>avinR  1  mi.  Contr.  Cl-26  t'arroll  Co.,  from 
I'ortlnlx-rKer  &  Mause,  Myersville  $21,337, 
1.27  ml.  t'ontr.  M-47.  Harford  Co.,  from 
<1.  A.  Atkinson,  I’ort  Dei>osit  143,044,  and 
1  mi.  Contr.  11-49,  Harford  Co.,  from  Ward 

6  <»■(^>nnell,  New  Amsterdam  BldR..  Balti¬ 
more.  $21,813;  concrete  shoulders  on  3.35 
mi.  Contr.  M-IO-C,  MontRomery  Co.,  from 
K.  I*  CarozzH.  Garrett  BldR.,  Baltimore 
$26,6t:3.  4.95  mi.  Contr.  AB-l-B.  Anne 
Arundel  Co.,  from  Development  &  Constr. 
Co..  Atner.  BldR.,  Baltimore  $34,638.  Noted 
A|)r.  8, 

Maryland  —  State  Roads  Comn..  Balti¬ 
more.  A|)r.  20,  concrete  shoulders  and  re- 
surfaciiiR  4.72  mi.  Contr.  l’-3-B.  I’rince 
GeorRCS  Co.,  from  Cranford  Co.,  3056  K  St., 
Wash  ,  D.  C.,  $67,986.  Noted  Aj>r.  8. 

Md.,  Ballimorr  —  Bd.  Awards.  Apr.  21, 
conc-rete  pavinR  15.3t»0  s<|.yd.  Contr.  331, 
from  TvdiiiRs,  Marine  Co..  236  Allaonarle 
St..  142,671  ;  sheet  asphalt  pavinR  18,800 
Bo.vd.  Contr.  330,  from  Baltimore  Asphalt 
Block  &  Tile  Co..  1320  North  Monroe  St. 
$65,653.  and  16,700  sii  yd.  Contr.  329,  from 
Amer.  PavinR  Co.,  Montebello  Ave.  $62,673. 
Noted  Apr.  1  5. 

South  Carolina — State  Hy.  Dept.,  Colum¬ 
bia.  .H4tnd  clay  surfaclnR  6.8  mi.  State 
Route  311,  State  Project  614-A.  from  J.  B. 
Carroll.  1011  Barnwell  St.,  Columbia  $35,- 
839,  and  3.6  ml.  State  Route  46.  State 
Project  566-B,  from  Mayfield  Constr.  Co., 
Denti\ark.  $18,507.  both  Berkeley  Co.  5.2  mi. 
HiRhwav  22.  .State  Project  627-B,  Fair- 
field  Co.,  from  W.  B.  Boyle  Co..  Sumter 
'$69,315;  al.so  bridRe  on  latter  road.  froni 
R.  W.  (■'urtis,  BynchburR.  Va.,  $17,285. 

Florida  —  State  Rd  Dept.,  Tallahas.see, 
Ai>r.  14,  cleariiiR,  RrubbinR,  RradinR,  pav¬ 
inR.  ect  ,  8  73  ml.  road  in  St.  laicie  Co.,  and 
8  48  mi.  road  St.  Bucie  and  Martin  Coun- 
tie.s.  from  Boone  &  Wester,  St.  AuRUStine, 
$54,245  and  $55,996  respectively;  jiaviiiR  on 
8  in  comimcted  nwk  base  11.82  mi.  road 
In  Hamilton  Co.,  from  Duval  KnR.  &  ContR. 
Co,  216  Dval  I’lshurch  BldR.,  .lackson- 
vilie,  $219,436,  and  10.2  ini.  road  in  Putnam 
Co.,  from  T.  B.  Gillespie,  Palatka.  $190,- 
437;  pavinR,  etc..  5.16  mi.  road  in  Polk  Co., 
from  W.  I’.  McDonald  Constr.  Co..  Bake- 
land,  sheet  asphalt  $233,609.  and  bitumi¬ 
nous  concrete  $237,424;  also  10.2  ml.  road 
In  Ba.v  Co.,  from  Noonan-Ij.'ivvrence.  Box 
1071,  Pensacola,  concrete  $327,235,  from 
HodRson  &  Jones,  1st  Natl.  Bank  BldR., 
MontRomerv,  Ala,,  bituminous  concrete 
$385,359  Noted  Mar.  25. 

l,»iilstHns  —  State  Hy.  Comn..  Baton 
RouRe.  Atir.  15.  paviiiR  with  (a)  Alabama 
rock  asphalt  <b)  I'valde  rock  asphalt  (e) 
Warrenite  bitulithlc  (d>  sheet  asiihalt  (e) 
rein  -con.  <f)  Rravel  3.97  mi.  West  .,nd- 
Carrolton  Avenue  HlRhway  (new  Basin 
Canal  Shell  Rd.)  Orleans  Parish,  from 
Holland  Constr.  Co.,  Memphis,  Tenn..  (a) 
$154,152,  from  Southern  I  valde  Rock  as¬ 
phalt  Co.,  3905  Gravler  St.,  New  Orleans 
(b)  $160,647,  from  BanR  &  Craven.  2500 
Povdras  St..  New  Orleans,  (e)  $163,136  and 

(e)  $164,706  7.13  mi.  Shreveport  Marshall 
HlRhway.  Caddo  Parish,  from  Southern 
Roads  Co.,  Whitney  BldR.,  New  Orleans, 
(r)  $306,485,  from  Mever  Greenwald  Constr. 
Co..  Monroe.  <d)  $286,298.  from  J.  J.  Har¬ 
rison,  Oklahoma  C'lty,  Okla.,  (e)  $231,264  ; 

7  49  ml.  Monroe-Wlnnsboro  HlRhway,  Rich¬ 
land  Parish,  from  Alexandria  Constr.  Co., 

(f)  $77,739  ;  7.47  mi.  Biconia-Opelou.sas 

HiRhwav,  St.  I.^ndrv  Parish,  from  Mumford 
Phillips,'  Baton  RouRe,  (f)  $128,208  ;  6.65 
ml.  Camptl-Coushatta  HlRhway,  Natchi¬ 
toches  I*arlsh,  from  Hankins  Bros.,  Natchi¬ 
toches.  <f)  $43,042.  Noted  Mar.  2.5. 

O.,  .\kron — W.  F.  Peters,  dir.  Pub.  Serv., 
Apr.  12,  (e.  e.  means  enxrs.  rst.),  from  J. 
Hurak,  617  Brown  St.,  RradinR,  walks  and 
clnderinR  2,000  cu.yd.  Stanton  Ave.  et  al, 
$17,945  e.  e.  $23,500  :  from  Columbus  As¬ 
phalt  PavinR  Co.,  304  Buckeye  BldR.,  Rrad¬ 
inR,  curblnR,  walks  and  vitr.  brick  pavinR 
13,260  aq.yd.  Inman  St.,  $81,054  e.  e.  $101,- 
200;  6,650  aq.yd.  Gertrude  St.  et  al,  $36,151 
e.  e.  $44,400,  RradinR.  curblnR,  walks,  orna¬ 
mental  llRhtinR  system  and  vltr.  brick  pav¬ 
inR  7,700  aq.yd.  Sunset  View  and  Stadelman 
Aves.,  $57,047  e.  e.  $72,000,  and  6.055  sq. 
yd.  Bacon  Ave.,  $31,400  e.  e.  $38,900.  Noted 
Mar.  11. 


O.,  Cleveland — Comrs.  CuyahoRa  Co.,  Apr. 

14,  RradinR  and  travelbound  macadam  pav¬ 
inR  3.000  sq.yd.  River  Rd.  3,  from  Chap¬ 
man  &  Harris,  3305  Hyde  Park  Ave. 
$71,429. 

O.,  Fpper  ArlinRton  (Columbus  P.  O. )  — 
N.  W.  Copeland,  villaRe  clk.,  Apr.  7,  Rrad¬ 
inR.  curblnR,  RutterinR,  sheet  asphalt  pavinR 
46,005  5  sq.yd.  etc.  BaldridRe,  SufTolk, 

Twesbury,  Beverly,  WMckford,  Chatfield, 
Berkshire.  Collinswood,  Andover.  Coventry, 
Henthorne,  Parkway,  Kent,  York  and  Wil- 
shore  Rds.,  from  B.  F.  Patterson,  1214 
Nell  Ave.,  Columbus,  $247,737.  Noted 
Apr.  1. 

Wl»..  .Milwaukee — Dept.  Pub.  Wks.,  from 
F.  Doherty  Co.,  37th  St.  and  Fond  du  Bac 
Ave.,  RradinR  Auer  Ave.  $5,911,  from 
FroemminR  Bros.,  1326  Humboldt  Ave., 
Bonny  PI.  $5,647,  and  38th  St.  $5,119,  from 
Bartel-Mauer  Co.,  925  MuskeRo  Ave.,  4l8t 
St.  $14,631,  from  Schroeder  Constr.  Co., 
1009  Bake  Blvd.,  44th  St.  $10,095,  from  R. 
H  Gumz,  831  13th  Ave.,  59th  St.  $3,355, 
and  36th  St.  $10,634,  also  Rranite  block 
pavinR  Jackson  St.  $33,849  ;  from  J.  Bluhm 
&  Son.  1298  Achilles  PI.,  vibrolithlc  con¬ 
crete  iiavinR  40th  St.  $9,601,  and  Hadley 
St.  $7,576.  from  A.  K.  Retzlaff,  868  Island 
Ave.,  51st  St.  $6,862,  57th  St.  $10,389,  60th 
St.  $4,817,  and  12th  St.  $2,ti74,  from  Reid 
&  MahIberR,  818  I.,ake  Blvd.,  Galena  St. 
$8,300,  and  from  Milwaukee  General  Constr. 
Co..  427  Mitchell  St.,  34th  St.  $3,922,  and 
14th  Ave.  $3,180. 

Wls..  Kaiikauna — B.  C.  Wolf,  city  elk., 
Apr.  20.,  vibrollthic  concrete  pavinR  11,577 
sepyd.  Taylor  and  Deiiot  Sts.,  from  J. 
McCarthy  Constr.  Co.,  Kaukauna,  $37,000. 
Noted  Apr.  8. 

Minn.,  St.  Paul  —  A.  K.  KRRert,  city 
purch.  URt..  Apr.  13,  pavinR  Dale  St.  be¬ 
tween  ('omo  Ave.  and  Wheelock  Parkway, 
11,878  sq.yd.  2.5  in.  brick  and  2,449  s(|.yd. 
tarvia  or  p«.‘netratlon  asphalt,  from  Thorn¬ 
ton  Bros.,  318  Endicott  BldR.,  $46,731. 
Noted  Apr.  8. 

North  Dakota  —  State  Hy.  Dept.,  and 
Comrs.  Adams  Co.,  HettinRer,  RradinR,  Apr. 
13  55,977  cu.yd.  Federal  Aid  Project  243-C, 
from  Shelp  &  Malloy,  Bemmon,  S.  D.,  $25,- 
919.  Noted  Ajir.  1. 

Mo.,  St.  I.uiiis — Bd.  Pub.  Serv.,  208  City 
Hall,  makiPR  plans  RradinR.  brick  or  con¬ 
crete  paviiiR  alleys  in  City  Blocks  368,  677, 
1082,  1315,  1966.  2442,  1505,  2633,  2810, 
2917,  4082,  4487  S,  4822,  5120,  5321,  5464 
and  5830,  Concrete  $72,230  and  brick 
$107,700.  W.  W.  Horner,  300  City  Hall, 
enRr. 

Tex.,  .\bilenr — Taylor  Co.  RradinR  and 
bridRinR  5.739  ml.  HiRhway  1,  Federal  Aid 
Project  468-B.  I’nit  1,  from  Sullivan  & 
Davis,  GranRer,  approximately  $25,000. 
Noted  Apr.  8. 

Colorado — State  Hy.  Dept.,  Denver,  Apr. 

15.  pavinR  4.795  mi.  State  HiRhway  1, 
Federal  Aid  Project  275-C.  El  Paso  Co., 
from  J.  B.  Busselle  &  Co.,  203  Swope  Ave., 
Colorado  SprinRs,  $186,585.  Noted  Apr.  8. 

Colo.,  Denver — Dept.  Impvts.  &  P.arks, 
from  New  Mexico  Constr.  Co.,  4015  Gala- 
paRo  St.,  asphaltic  .concrete  pavinR  Ea.st 
Denver  PavinR  Dist.  20  $39,721,  and  Dist. 
21  $38,014  ;  from  Western  PavinR  Constr. 
Co..  5230  WashinRton  St.,  Dist.  22  $35,512, 
Dist.  25  $36,350,  and  Dist.  26  $38,707. 

California — State  Hy.  Dept.,  Sacramento, 
Apr.  12,  RradinR,  surfacinR,  etc.,  4.5  ml. 
road  between  Dor  Creek  and  Bamoine, 
Shasta  Co.,  from  Pollock  Co.,  Forum  BldR., 
Sacramento.  $272,598 ;  also  concrete 
shoulders  and  asphaltic  concrete  surfacinR 
7.8  ml.  road  from  Modesto  to  Stanislaus 
River,  Stanislaus  Co.,  from  Valley  Pa^'lnR 
&  Constr.  Co.,  Visalia.  $163,481. 

Calif.,  I,os  .\nRelrn — Bd.  Supervs.  Bos 
AnReles  Co.,  Apr.  5,  from  Griffith  Co.,  Rail¬ 
way  BldR.,  improvinR  portion  of  California 
Ave.,  4,898  cu.yd.  excav.  at  $0.50  per  cu.yd., 
148,952  sq.ft.  Willite  surfacinR  $0.09,  148.- 
952  sq.ft,  asphaltic  concrete  base  $0,085, 
etc.,  total  $66,465.  Noted  Mar.  11. 

Calif.,  Bos  Anireles — From  G.  H.  Oswald, 
366  East  56th  St.,  improvinR  Neptune  Ave., 
50,621  lin.ft.  curbinR  at  $0.45  per  lin.ft., 
114  lin.ft.  RUtterinR  $0.22,  7,303  com¬ 
bination  RutterinR  $0.23,  300,175  sq.ft, 

sidewalk  $0,125,  166,351  sq.ft.  6  in.  as¬ 
phaltic  concrete  pavinR  $0,215,  1.152  418  sq. 
ft.  7  in.  concrete  base  $0.20,  and  1,325  sq. 
ft.  8  in.  concrete  base  $0.22,  etc.,  total 
$404,479.  EnRrs.  est.  468,214.  Noted 
Apr.  22. 

Calif..  San  DIeRO— Common  Council,  Apr. 
12,  from  Griffith  Co.,  25  14th  St.,  improvinR 
Dale  St.  between  Beech  and  Juniper  Sts., 
149,996  sq.ft,  li  in.  asphaltic  concrete  on  5 
in.  concrete  pavinR  at  $0,229  per  sq.ft.,  81 
sq.ft,  concrete  sidewalk  $0.22,  42  lin.ft. 

concrete  curblnR  $0.65,  etc.,  total  $36,005  ; 
from  R.  E.  Hazard  ContR.  Co..  2548  Kett- 
ner  Blvd.,  OreRon  St.  between  University 
and  El  Cajon  Aves.,  120,551  sq.ft,  li  in.  as¬ 
phaltic  concrete  on  5  In.  concrete  pavinR 
$0,225,  422  sq.ft,  concrete  sidewalk  $0.22, 
37  lin.ft.  concrete  curblnR  $0.75,  etc.,  total 


$29,507;  also  from  G.  R.  Dalcv  (i-,. 
Boundary  St.,  Collier,  Arizona  st  -  .  i.'. 

227,367  sq.ft,  li  in.  asphaltic  concr.’  i 
in.  concrete  pavinR  $0,219,  8,467  sq.t 
Crete  sidewalk  $0.22,  300  lin.ft.  <  ri.t 
curbinR  $0.65,  etc.,  total  $61,496. 

Apr.  1.  ' 

Calif.,  Santa  Koaa — Supervs.  Sonoi  c,, 
Apr.  13,  from  A.  Teichert  &  Sons,  is)  17, , 
St.,  Sacramento.  improvinR  ivt 
Sonoma  Rd.,  7,600  cu.yd.  excav.  at  1  i, 
per  cu.yd.,  260,386  sq.ft.  5  in.  Will 
phaltic  concrete  pavinR  $0,214,  et'  .,V.i 
$65,540.  ‘ 

Contracts  Awarded 

R.  I.,  IVarwirk  —  Metropolitan  Park 
Comn.,  Providence,  RravelinR  1.6  mi.  .rra- 
Ransett  Parkway  from  SprinR  Green  llil  t.i 
Bayside  Ave.,  here,  to  Warren  Bain-  ,ii». 
&  EnR.  Co..  Warwick  Neck  St.,  f .  nil" 
Noted  Apr.  15. 

Conneeticut  —  J.  A.  Macdonald.  .nir 
State  Hy.  Dept.,  Hartford,  Rradine  l.;:.', 
ft.  hiRhway  and  Rrade  crossinR  elinui  .tinn 
over  New  York,  New  Haven  and  ll;'-  f.,r(i 
R.R.  tracks,  etc.  at  Saybrook  Juncti  ai,  to 
B.  E.  Mci.suRhlin,  200  Jefferson  Av- 
Bondon,  $53,614;  rein. -con.  paviiiR 
ft.  Willlmantic  Putnam  Rd.  in  ('hjiiiiai',  t,, 
J.  Arborio,  59  Center  St.,  New  Hav.-n  -i':;;. 
141,  and  28,719  ft.  New  Haven  Middl- town 
Turnpike,  in  Middletown,  to  F.  .Vrt  oitii 
&  Sons.  Inc.,  624  Main  St..  Middit  i  wii- 
$214,647.  Grand  total  $405,402.  V.a.j 
Apr.  15. 

N.  Y.,  New  York — J.  Miller,  pre.s  .Nl,in- 
hattan  Boro,  Municipal  BldR.,  relo.  iiins 
curb  on  easterly  side  NaRle  ami  St 
Nicholas  Aves.,  etc.,  to  Valatia  Con.str  c,. 
15  East  40th  St.,  $2,393  ;  RradinR  and  .-hc-t 
asphalt  repavinR  Bway.,  to  Gaffney  fotistr 
Corp.,  Grand  Central  Terminal  BldR  .  G:i.l. 
837  ;  RradinR,  curbinR  and  Rranite  blink 
pavinR  East  138th  St.,  to  St.  Georse  Pav¬ 
inR  Co.,  90  West  St.  $10,775,  and  Madi.ion 
St.,  to  Casper  Helbock  Co.,  Inc.,  633  W  ales 
Ave.,  $186,971  ;  RradinR,  curbinR  and  ilas- 
RinR  Payson  Ave.,  to  T.  DlRoma,  33  Kv,  Ivti 
PI.,  $38,419.  Grand  total  $352,395.  Nct'eil 
Apr.  22. 

N.  Y..  New  York  —  H.  Bruckner,  pres. 
Bronx  Boro,  Crotona  Park,  3rd  and  Tr.-- 
mont  Aves.,  sheet  asphalt  repavinR  Prospeet 
Ave.  from  Boston  Rd.  to  Crotona  Park 
West,  and  Claremont  Parkw.ay  from  3r(i  ta 
Pulton  Aves.,  to  Interboro  Asphalt  Pa  vine 
Co.,  2306  Creston  Ave.,  $12,778  and  $l.‘i.771 
respectively.  Noted  Apr.  22. 

N.  Y.,  PonRhkerpsie  —  Bd.  Pub.  W’k.s . 
Eastman  Park  Mansion,  RradinR,  cnihui:; 
and  2  in.  sheet  asphalt  on  concrete  inv- 
inR  27.600  sq.yd.  Verazzana  Blvd.,  .M.i.  k 
Rd..  Grand.  Worral,  Hoffman,  Fulton  .ii\d 
Palrview  Aves.,  Baker,  Grubb,  Bent  ami 
HiRh  Sts.,  to  Spoor-Basher  Co.,  54  Market 
St.,  $139,840.  Noted  Apr.  1. 

N.  Y.,  St.  OeorRe  —  J.  A.  Bynch,  pre.s 
Richmond  Boro,  Boro  Hall,  Rranite  blo.  k 
pavinR  Delafleld  PI.,  etc.,  to  J.  Johnson 
Sons.  .455  Bway.,  West  New  BriRhton.  $2n.- 
904  ;  bituminous  concrete  repavinR  Mornitn;- 
star  Rd.,  etc.,  to  J.  E.  Donovan  Pavir.R  C  ' . 
2205  Richmond  Terrace,  $42,664  :  and  re¬ 
pavinR  Hylan  Blvd.,  to  Vanbro  Con.str 
Corp.,  24  Elizabeth  St.,  West  New  Brichton. 
$121,997.  Grand  total  $185,565.  Noted 
Apr.  8  and  15. 

N.  Y.,  St.  Oeor*e — J.  A.  Bynch.  pre.s. 
Richmond  Boro,  Boro  Hall,  bituminous  con¬ 
crete  pavinR  Tompkins  St.,  to  J.  E.  Dono¬ 
van  PavinR  Co.,  Richmond  Terrace,  I’ort 
Richmond.  $30,883  ;  and  concrete  paviiiK  in 
yard  of  RarbaRe  destructor  at  We.st  New 
BriRhton,  to  Richmond  PavinR  Co.,  Ft. 
Wadsworth,  $3,419.  Noted  Apr.  22. 

N.  J.,  Elizabeth  —  Elizabeth  PavinR  Co.. 
RradinR,  curbinR,  sidewalks  and  as|ihnltii' 
concrete  pavinR  Grier  Ave.  $14,282,  .Amity 
St.  $24,103,  Essex  and  Middlesex  Turnpike 
$17,416,  1st  St.  $27,986,  Keats  Ave.  $2i>.:l'b> 
and  Clark  Ave.  $14,508  ;  to  Standard  Hitii- 
llthic  Co.,  50  Church  St..  New  York  city, 
Colonia  Rd.  $22,023,  and  West  Jer.sey  St 
$29,528;  to  J.  B.  GllliRan-Casey  Co.,  972 
Broad  St.,  Newark,  Sayre  St.  $21,''ii9. 
Pennsylvania  Ave.  $62,687,  and  3rd  .\ve 
$28,705.  Grand  total  $286,427. 

N.  J.,  Red  Bank — Monmouth  Co.  (I'rec- 
hold)  reconstructinR  3  ml.  Red  Bank-Home- 
dell  Rd.,  to  P.  Camillo  &  Co.,  335  Spring 
St,  $148,191.  Noted  Mar.  4. 

Pa.,  Phlla. — Dept.  Pub.  Wks.,  Bureau  of 
HiRhways,  to  D.  Duffln,  6101  Roo.scvelt 
Blvd.,  RradinR  Anchor  St.  $730.  Brill  .St. 
$965,  and  Summerdale  St.  $8,985,  to  <:iid- 
necht  &  Culllson,  Torresdale  and  Robbins 
Sts..  BleiRh  and  Whitaker  Sts.  $2,094.  and 
Bevlck  St.  $3,086,  to  T.  P.  Bee,  5629  Cherry 
St..  Callowhlll  and  Girard  Sts.  $21.13.5  to 
Dewees  Bros.,  7200  Shelbourne  St.,  Hunting 
Park,  CayauRa,  ClaridRe,  DunRan,  Glendale. 
Howland,  Buzeme,  Markland,  Maywood.  N. 
Nellson  and  Ormond  Sts.  $57,267,  Frontenac 
and  Ixiretta  Sts.  $4,401,  to  D.  C.  Ratzell. 
Bimekiln  Pike  and  Haines  St.,  Cornelius. 
Herman  and  Tulpehocken  Sts.  $12,025.  to 
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-  .  .Is  and  Roads  (I'ontlnued) 

J  Kesl  &  Sons,  Kdwardsvillo,  III.,  grad- 
,T -ind  9  ft.  coni-rete  paving  2.924  ml.  Mil- 
Pd-Iai  Plata  Rd..  Adair  <V>.  $19,042,  2.879 


nil  roads  from  Ui  Plata  north  and  south 
<  •**85  all  in  Macon  Po..  to  W.  C.  Menccly 
V  i'o  Uwatur.  III.,  2.fi95  mi.  I..incvlllp-Mcr- 
'.r  lid  $18,825,  2.476  6ml.  same  road  $17.- 
■  ’T  and  4.919  mi.  Mercer-l*rinceton  Rd. 
<:;'sil  all  in  Mercer  Co.;  to  Maney  Rros. 

.V  (^1..  Oklahoma  City.  Okla.,  30  ft.  grading 

I  it'.i  mi.  road  from  .\va  east  $57,844,  and 
4  '.sil  mi.  road  from  Ava  north  $.38,063,  both 

II  liouglas  Co.,  4.025  mi.  Iowa  State  Idne- 
il.‘lliany  Rd..  Harrison  (^o,  $50,776,  and 
I  1153  mi  same  road  $47,922  .  and  to  A.  1*. 
INiirot,  Helleville.  Ill.,  18  ft.  chats  surfac- 
rig  2  419  mi.  road  from  A.sh  Orove  we.st. 

Oreene  Co.  $38,813.  Orand  total  $1,165,316. 
Noted  Anr  15. 

Ten  \V«c€> — Paving  Webster  Ave.  from 
•;r(i  tii’  11th  Sts.,  to  Standard  Paving  Co., 
',"1  Provident  Bldg..  $51,171. 

Okla..  Oklahoma  City — Concrete  widen¬ 
ing  5  510  so.vd.  South  Robinson  St.,  to  M.  A. 
'Jwat’ek,  519  West  Main  St.,  $30,897.  Kngrs. 
ist  $32,164  Noted  .Ian.  7. 

Tolorailo — State  Hy.  Dept.,  Denver,  pav¬ 
ing  approaches  to  bridge  north  of  Las 
\nimaa.  in  Bent  Co.,  also  paving  0.3598  mi. 
^tate  Highway  6,  Federal  Aid  Project 
169-R  and  290-B,  to  F.  C.  Dreher,  1634 
.Madison  St..  Denver,  $23,933  ;  grading 
7  .".65  mi.  Federal  Aid  Project  287-B,  Weld 
Co.,  al.so  324  ft.  timber  bridge  and  graded 
ajiliroaches  over  Middle  Bijous  Creek,  State 
lid  I'roject  569,  Arapahoe  Co.,  to  A.  R. 
Mackey,  Sterling.  $115,730  and  $13,202  re- 
siiectively  ;  paving  6.662  mi.  State  Highway 
1.  Federal  .\ld  Project  2-R,  Div.  4.  Las 
.\nimas  Co.,  also  0.3229  ml.  State  Highway 
ti.  Federal  Aid  Project  272-C.  Pueblo  Co., 
to  Strange  &  McQuire  Co.,  Box  622,  Pueblo, 
$301,484  and  $10,243  respectively.  Grand 
total  $463,692.  Noted  Apr.  22. 

Wash..  Itelllngham — Whatcom  Co.,  com- 
[ileting  paving  Wickersham  Rd.,  to  L. 
Romano  &  Co.,  123  23rd  Ave.  S.,  Seattle, 
$26,500. 

Hash.,  Tacoma — Bd.  Pub.  Wks.,  widen¬ 
ing  South  Tacoma  Way,  doubling  present 
pavement,  to  Albertson,  Cornell  Bros.  & 
Walsh.  2  South  Tacoma  St.,  Tacoma,  $59,- 
493.  Engrs.  est.  $75,849. 

fallf.,  I-oa  .Angelca — Bd.  Pub.  Wks.,  curb¬ 
ing.  guttering,  paving,  etc.,  217,352  s^.ft. 
Iiortion  Sayre  Ave.,  to  E.  L.  Fleming.  144 
South  Brand  Blvd.,  $120,487.  Noted  Apr.  8. 

C'alif.,  1,00  .Vngeleo  --  Los  Angeles  Co.. 
I  urbing  guttering,  grading  and  6-  to  8-in. 
concrete  paving,  etc.  Ocean  and  College 
.Aves.  from  Gallatin  and  College  Rd.  to 
north  city  limits  of  I,ong  Beach,  to  T.  W. 
Oglesby,  423  Edgewood  Rd..  Santa  Ana. 
$Iii2.862.  Noted  Apr.  13. 

f'alif.,  Oakland — Supervs.  Alameda  Co., 
grading,  graveling,  2  In.  Warrenite  on  6 
in.  concrete  surfacing,  etc.,  Washington 
.\ve  bt'tween  San  I,eandro  and  San 
I.oretizo,  to  Heafey-Moore-McNalr,  344 
High  St..  $109,331.  Noted  Apr.  1. 


Buildings — Commercial 

Proposed  Work 

Mas*..  BoMton— APARTMENT— J.  Ar- 
iiello,  96  Porter  St.,  E.ast  Boston,  h.aving 
pieliminary  plans  prepared  by  B.  C.  Gallo. 
12  Maverick  Sq..  East  Boston,  3  or  4  story 
•  ind  basement,  brick,  Chelsea  St.  $130,000- 
$200,000. 

Ma**.,  Boston  —  HOSPIT.Al,  —  Common¬ 
wealth  of  Massachusett.s,  Health  I>ept., 
State  House,  plans  Massachusetts  Sana- 
tariuni,  for  cancer  patients.  $.500,000. 
Engineer  and  architect  not  selected. 

Mas*.,  Chelit,  a  (br.  Bostonl — AP.ART- 
MENT — I^evin  Gold,  3  Everett  Ave.,  hav¬ 
ing  sketches  made  by  Schein  &  Levine,  448 
Rwa.v.,  3  stoiy  and  basement,  brick, 
t'hester  St.  and  Shurtleff  Ave.  $200,000. 

Ma**..  Everett  (br.  Boston)  — R.ANK -r- 
Flrst  Natl.  Bank,  453  Bway.,  having  pre- 
li_minary  plans  prepared  by  Hutchins  & 
French,  11  Beacon  St.,  Boston,  2  story  and 
basement,  rein.-con..,  brick  and  stone,  Bway. 
and  Cottage  St.  $150,000  or  more. 

Mas*..  Fitchburg— THEATRE— E.  L.  Sni¬ 
der  18  Tremont  St.,  Boston,  plans  brick 
■*od  steel,  2,500  seating  capacity.  Main  St. 
$.. >0,000.  Engineer  and  architect  not  se¬ 
lected. 

Roxbury  (Boston  P.  O. ) — APART¬ 
MENT — A.  Shapiro,  73  Cornhill,  Boston, 
baying  plans  prepared  by  Silverman,  Brown 
«  Heenan,  51  Cornhill.  Boston,  5  story  and 
basement.  Maple  St.,  here,  $200,000. 


Conn..  Hartford  —  OFFICE  —  ll.irtford 
City  Gas  Light  Co.,  365  Main  St..  ]>lans 
brick  and  ste«-l  office.  I’earl  St.  $25o.iioii 
N.  Y..  .Albany— tlARAGE.  SERVICE  and 
REPAIR  STATION  owner,  e  o  <»  Gold- 
schlag,  engr.  and  archt..  1  182  Bway  .  New 
York  City,  having  plans  (ireiiared  2  story, 
rein.-con.,  brick  and  steel,  i>lain  founda¬ 
tion.  Hamilton  St.,  here.  $13ii,tMiii 

N.  Y..  Brooklyn— APARTMENT  -As.n 
&  la'Vlnson,  c/o  Shamiian  A  Shampan, 
engrs.  and  archts.,  188  Montague  St.,  hav¬ 
ing  plans  prepared  3  story,  briik,  steel 
and  stone,  jilain  foundation,  B*‘dford  .Vve 
and  Keaii  St,  $230. onn. 

N.  Y..  Brooklyn  —  IloSplTAI _ WykotT 

Heights  Hospital,  St.  Nii  holas  Ave  .  having 
plans  prejiared  by  Crow.  Lewis  Wick, 
engrs.  and  arehts..  2tm  5th  .Vve..  New  York 
City,  4  story.  100  x  130  ft  .  brick,  steel 
and  stone  addition,  plain  foundation.  St 
Nicholas  Ave. 

N.  V..  Brooklyn — THE.VTRE.  STORE 
and  OFFK'E — laiews  Ine  .  1360  Bway., 

New  York  City,  having  plans  prepar»'<l  by 
T.  W.  I.aimb.  engr.  and  archt.,  64  4  8th  .Vve  , 
New  Yi>rk  City,  brick.  st*-el  and  stone,  plain 
foundation.  8th  and  9th  Sts.  from  3th  to 
6th  Aves.,  here. 

N.  Y..  Far  Korkaway — APART.ME.NT — 
A.  Baylies,  engr.  and  areht.,  Bible  Hous*-, 
New  York  City,  preparing  plans  brick,  steel 
and  stone,  plain  foundation,  here  $3oo.i)oo. 
Owner's  name  withheld. 

N.  V..  New  York — .V  P.VRT.M  E.NTS — C 
«7ioffi.  c/o  L.  Pisciotta.  engr.  and  archt..  363 
East  Tremont  Ave.,  having  plans  |)repared 
two  6  story,  brick,  steel  and  stone,  plain 
foundations.  Cypress  Ave.  $2ito,ooo  each. 

N.  A'.,  New  York — A  PA  RT.M  ENT— .Sonai 
Realty  Corp.,  c/o  C.  M.  Meyers,  engr  and 
archt.,  31  I'nlon  Sq.,  having  plans  prepared 
5  story,  brick,  steel  and  stone,  plain  founda¬ 
tion,  Manor  Ave.  $150,000. 

N.  Y.,  New  York — CLPBHOCSE  —  New 
York  Athletic  (71ub.  R.  M.  Thompson,  chn 
building  com.,  6  East  43rd  St.,  having 
plans  prepared  by  York  ti  Sawyi-r,  engrs. 
and  archts.,  100  Ea.st  42nd  St..  23  story, 
brick,  steel  and  stone,  plain  foundation. 
58th  St.  and  7th  Ave.  $7.5oo,ooii.  Not>-d 
May  21,  1925. 

N.  Y.,  Syraru*e  —  HOSPIT.VL  —  State 
Hospital  Comn.,  Albany.  plans  state 
psychiatric  hospital,  at  Syracu.se  Cniversity, 
here. 

N.  J..  .Atlantir  City — HOTEl. — .Sea  Side 
Hotel,  c/o  F.  1*.  (."ooks  Sons,  having  revised 
plans  prepared  by  Lockwood,  Greene  &  Co., 
engrs.  and  archts..  24  F’ederal  St.,  Boston. 
Mass.,  13  story,  brick,  steel  and  stone,  plain 
foundation,  Pennsylvania  Ave.  near  Board¬ 
walk.  Noted  Mar.  25. 

N.  J..  East  Orange — DEPARTMENT 
STORE— R.  H.  Muir  &  Co.,  having  plans 
prepared  by  Starrett  it  Van  Vleek,  engrs 
and  archts..  393  7th  .Vve.,  New  York  City, 
altering  brick,  steel  and  stone,  plain  foun¬ 
dation,  Prospect  and  Main  Sts.,  h  re.  $20't.- 
000. 

I*a..  1*111^.- BPS  G  VR.VGE— Phila  Rai>id 
Transit  t'o.,  Sth  and  Dauiibin  Sts.  .soon  lets 
contract  1  story.  130  x  340  ft.,  rein.-con.  ainl 
brick,  plain  foundation.  Comly  and  Penn 
Sts.  Private  |>lans. 

Md.,  Baltimore — BANK-  Federal  Reserve 
Bank  of  Richmond.  South  and  Redwood 
Sts.,  having  plans  prepared  hy  Parker. 
Thomas  &  Rice,  I’nlon  Trust  Bldg.,  3  story 
and  basement.  loO  x  123  ft.,  steel  and  lime¬ 
stone.  plain  foundation,  le-xington  and 
Calvert  Sts.  $1,000,000.  Noted  Mar  23 
S.  riiarleston — BARRACKS — Citadel 

Military  Academy  &  State  of  South  Caro¬ 
lina.  having  plans  prepared  hy  Lm-kwood. 
Greene  &  Co.,  Spartanburg,  barracks  huilil- 
ing.  $300,000. 

Fla..  Be  Land — HOTEL— C.  McFerrin  & 
Associates,  having  plans  prejiared  b.v  J  W 
Carpenter,  De  Land,  Hotel  Casa  McFerrin. 
near  Countv  Club.  $1.0i»0,0oo. 

Ala..  Sheffleld — CITY  HALL— City  hav¬ 
ing  plans  prepared  by  H.  J.  Frahn  *  D 
L.  Sigmon,  Sheffield,  city  hall.  $15o,ooo 
bonds  sold. 

.Mi**..  Gulfport — CLl’BHOl’SE- See  "Ex¬ 
cavation.  Drainage,  Irrigation.  la'Vees. 
River  and  Harbor." 

La..  New  Orlean*— HOSPITAI _ ^^.Vndry  & 

Feitel,  archts.,  Carondelet  Bldg.,  soon  take 
bids  2  story  and  basement,  brick  and  con¬ 
crete  addition,  pile  foundation.  Annuncia¬ 
tion  St.  b«>tween  Matia  and  Melpome  Sts., 
for  Sonlat  Mercy  Hospital.  $253,000. 
Noted  Feb.  1 1 . 

La.,  New  Orlean*  —  HOTEL  —  Gulfport 
Com.  headed  by  A,  L.  Jagoe,  vice-pres.  First 
Natl.  Rank,  (iulfport.  Miss.,  et  al.,  plan 
Charles  H.  Markham  Hotel  8  story,  brick, 
steel  and  stone'  on  123  x  265  ft.  site. 
Herald  Sq..  23d  Ave.  and  14th  St.  $1,000,- 
000. 

La..  Rustoa — OFFICE — T  L.  James  Co.. 
Ruston,  soon  takes  bids  5  story.  40  x  100 
ft.,  rein.-con.,  brick  and  steel  Mississippi 
St.  Witt,  Seibert  &  Halsey,  Texarkana 
Ark.,  engr. 


La..  Shreveport — COl'RTHtll'SE  A'add.i 
Parish.  .1  M  Scntcll.  pres.  Polii-e  .jury 
takes  bids  after  June  1.  8  .story  and  has. 
nieiit.  120  X  22o  ft.  rein.-con..  brick  and 
stone  (ilain  foundation.  $1.000.000  E  F 
N.  lid.  1206  City  Bank  Bldg  ,  archt  Nol.  d 
.Mar  18. 

Tenii.,  Memphis  B.VNK  and  VlFFU'E 
Liberty  Savings  Bank  &  Trust  Co.,  Porter 
Bldg.,  having  plans  prepared  by  Jones  Ai 
Furbringer.  Porter  Bldg  .  and  Regan  A 
Weller,  Memphis,  and  takes  bids  about  May 
1.  6  story,  43  x  114  ft.  with  26  x  50  ft 
addition,  i-oncrete.  brick,  marble,  bronze 
and  terra  cotta.  South  2nd  St  $250,000 
.Noted  Get  8 

O.,  4  levelan.l— AP.VRTMENT  IIOTEI.— 

.M  B.  Abrams,  .'Society  for  Savings  Bldg  , 
plans  3  story,  brick.  Lake  Shore  Blvd 
$200,000.  Engineer  and  architect  not  se¬ 
lected. 

B..  Cleveland — i ’G.M .M EUCI A L  THEA’I’Ri: 
and  GYMN.ASH’M — S.  J.  .\.  Kamensky,  c/o 
F  J.  llronek.  archt.,  344-3  East  Hath  St, 
having  plans  jirepared  3  story  and  ba.s*- 
nient.  70x220  ft.,  brick.  East  131st  St  and 
Melzer  Ave.  $13o,00o. 

B..  Cleveland — < 'OM .M  I’.N ITY  (’E.NTER 
Phillis  Wheatley  .Assn.,  J.  Hunter,  .secy  . 
2269  East  4oth  St.,  having  jilans  jirepared 
hy  Hubbell  A  Belie.*,  4300  Euclid  Ave  . 
10  story,  brick,  steel  and  coiu'rete.  i'eilar 
.\ve.  $500,000 

O..  Buyton  —  HOTEI., — C'aldwell  A  Son, 
Indianajiolis,  jiurchased  site  and  having 
)>lans  jirejiared  bv  F.  J.  Hughes  (’o.,  II  B 
Bldg.,  Dayton.  13  to  13  story.  ISO  x  200  ft. 
brick,  rein.-con.  and  stone  jdaln  foundation. 
Main  and  1st  Sts.,  here.  $2,000,000 

B.,  I.uriiin— lodge  and  DA.Ni'E  HALL 
— Trustei-s  Lorain  Moose  Lodge  take  bids 
iibout  May  21.  1  story  and  basement,  too 
X  200  ft.  lodge,  dance  jiavilion  and  bath 
hou.se.  l.,ake  Rd.  at  edge  of  Lake  Eri*- 
$130,000. 

Ind.,  Ft.  Wayne— OF9'lCE- — Ft.  Wayne 
Chamber  of  Commerce,  having  plans  pre- 
jiared  by  G.  Mahurin.  501  I,incoln  l,lfe 
Bldg.,  4  story  and  basement,  brick  and 
steel  office  building.  $200,000. 

IniL,  Indiunupnll*  —  THEATRE  and 
STORE — O.  Markham.  4314  East  New  York 
St.,  having  jilans  j>rej>ared  2  story,  82  x 
136  ft.,  brick  and  steel  theatre,  Ind  2 
stores,  3420-36  North  Illinois  St.  $250,000 
Mich.,  Birmingham- LIBRARY — Village 
having  Jilans  jirepared  by  Burrows  & 
Eurich.  415  Brainard  St.,  Detroit,  2  story 
and  ba.sement,  rein.-con.,  brick  and  steel, 
plain  foundation.  Bates  St.  $150,000. 

Alleh.,  Betroit  —  GARAGE  —  Detroit 
Ciarages,  Inc.,  Elizabeth  St.,  having  plans 
jirejiared  8  or  9  story,  80  x  100  ft.,  rein.- 
con.  and  brick  addition,  jilain  foundation, 
Elizabeth  St.  $200,000.  Engineer  and 
architect's  names  withheld. 

Mirh..  Detroit  —  OFFICE  and  APART¬ 
MENT  —  Temjile  Methodist  Eplscojial 
i'hurch.  West  Grand  Blvd.  having  jilans 
jirejiared  by  J.  Ivan  Dlse.  324  McKerchey 
Bldg.,  9  story  and  basement.  74  x  100  ft  . 
rein.-con..  brick  and  stone,  plain  foundation. 
West  Grand  Blvd,  $850,000. 

Mirh.,  Betroit — THEATRE — Republic  In¬ 
vestment  Co..  H.  S.  Kojipln,  206  East 
Grand  River  Ave.,  bad  plans  jirepared  by 
Kohner  &  Payne,  405  Kresge  Bldg.,  2  story 
and  basement,  2.500  seating  capacity,  rein.- 
con.  and  brick,  plain  foundation.  Mack  and 
Chalmers  Aves.  $200,000. 

HI.,  f'lilrago^— APARTMENT — ll.  Ijinski, 
77  West  Washington  St.,  had  jilans  jire¬ 
jiared  by  M.  L.  Rein.  64  West  Randoljih 
St.  and  soon  takes  bids  3  story  and  base¬ 
ment.  120  X  200  ft.,  brick  and  stone.  5320- 
3321  Blai-kstone  Ave.  $600, oOO, 

III.,  Chlrago— APARTMENT— ll.  LanskI, 
77  AVest  Washington  St.,  had  jilans  pre¬ 
jiared  hy  M.  L.  Beln.  64  West  Randoljih  St., 
and  soon  takes  bids  7  story  and  ba.sement. 
60  X  250  ft.,  rein.-con.,  brick  and  stone. 
1  1  48-1  132  Sheridan  Rd.  $750.000 

III.,  Chlrago-  APARTMENT — Gallup  & 
Joy,  archts.,  646  North  Michigan  Ave., 
taiies  bids  about  May  3,  5  story,  '72  x  85  ft., 
rein.-con.,  brick  and  steel,  300  B.arry  St. 
$250,000  Owner's  name  withheld. 

III.,  Chlrago — APARTMENT— F.  Beck- 
lenlierg,  29  South  La  Salle  St.,  had  plans 
jirejiared  by  A.  Johnson,  archt.,  77  West 
Washington  St.,  and  taking  bids  13  story 
.and  basement,  75  x  135  ft.,  rein.-con.,  brick 
and  terra  cotta,  plain  foundation,  442  Well¬ 
ington  Ave.  $750,000.  R.  A.  Northqulst,  77 
West  Washington  St.,  engr. 

ni..  Chlrago— HOSPITAIr— Garfield  Park 
Hospital,  3813  West  Washington  Blvd., 
having  plans  prejiared  by  Schmidt,  Garden 
A  Martin,  104  South  Michigan  Ave.,  8 
story  and  basement,  75  x  158  ft.,  rein.-con. 
and  brick.  3821-3825  West  Washington 
Blvd.  $650,000. 

Wl*..  Milwaakee  —  APARTMENT  and 
BUSINESS — Chain  Investment  Co.,  c/o 
Rosman  &  Wlerdsma,  archts.,  409  Bway., 
had  plans  prejiared  and  soon  takes  bids  8 
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]{uil<linK» — ("onimt-rclal  (Contlnufd) 
ptory  and  baHt-nwnt,  rein.-fnn..  brick  and 
Btcci.  plain  foundation,  Crand  Avc.  J6oo,0(mi. 

Wla..  Mllwauki-p  —  STORAGE  —  Hansen 
StoraKP  Co.,  Jefferacvn  St.,  havinp  pre¬ 
liminary  plans  pre|>ared  by  Rrust  & 
Philipp,  40,^  Bway.,  ,1  story,  t«t2  x  5T.'>  ft., 
rein.-ron.  and  brick,  plain  foundation.  Erie 
St  $22G.OOO. 

\Vi«.,  Milwaukee  —  STORE  and  APART¬ 
MENT -- F  Schaetzke,  13f<&  I«ake  Ave.. 
had  plans  prepared  by  C.  ,1.  Keller  &  Son. 
432  Hway..  and  soon  takes  bids  5  story 
and  basement,  fi.'l  x  141  ft.,  brick  and  con¬ 
crete.  i)lain  foundation,  flrand  Ave.  $200,- 
00(1 

«1»..  Khinelander — HOTEI^ — C  E.  Blod¬ 
gett.  Central  Ave.,  Marshfield,  having  pre¬ 
liminary  plans  jirepared  by  Oj)penhamer  & 
Obel.  Nicollet  Bldg,  Green  Bay.  3  story 
and  liasement,  02  x  lo3  ft.,  brick  and  con¬ 
crete  addition,  here.  $l.">0.0on. 

Minn..  MInneapoliH  —  HOTEE  —  C'alhoun 
B.  n<  h  Ho'ding  ('o  ,  il  S  Goldie.  <•29  Ply¬ 
mouth  Mid  '  .  |>lans  0  story  and  l>asement, 
rein  -con  .  brick  and  stone.  West  l-ake  St. 
and  Heaii  Itlvd  $500,(100.  Magne.v  & 
Tiisler,  120  South  9th  St.,  archts. 

Minn..  St.  f'Iniid  —  IIGSPITAE- —Schmidt, 
Garden  Martin,  archts.,  101  South 

Michigan  .\ve.  take  bids  about  May  15.  0 
story,  l)a.sement  and  sub-ba.senieiit.  oo  x  5oo 
ft  .  rein. -con  .  brick,  cut  stone  and  gratiite 
hos|>itnl.  h«-rc.  for  Sisters  of  Order  .St. 
Meto'dict,  St  .los«'ph  $1,5oo.0O(( 

Kan.,  Great  Bend  —  APBITORIT^M  — 
('hanilii’r  of  Commeri’e  plans  150  x  2oo  ft. 
auditorium  $250. OOO  Engineer  and  archi¬ 
tect  not  selected. 

Kan..  M'ichita  —  WAREMOCSE —  Sears, 
RtH-buck  &  Co  .  .Arthlnirton  &  Homan  Sts., 
Chicago,  III.,  plans  1  story  and  basement, 
100  X  275  ft.,  rein -con  and  brick  ware¬ 
house,  here. 

N.  D..  Minot — THEATRE — F'inkelstein  * 
Ruben,  425  T.oeh  Arcade,  Minneapolis. 
Minn.,  idans  75  x  140  ft.,  rein. -con  and 
brick  theatre,  here.  $250,000.  Engineer 
and  architect  not  anncoinced. 

Mo..  KansaH  <  lt.v — B.\NK  and  OFFICE — ■ 
City  Bank.  ISOI  Grand  .Xve..  takes  bids 
aliout  May  15.  7  story  and  basement.  SI  x 
115  ft.  rein. -con..  l>rick  and  Bedford  stone, 
ISth  and  Grand  .Xye  $fi00,000.  Holden, 
l*rice  A  Biirties,  101(5  Baltiniore  Ave., 
iirchts.  Not«‘d  Mar  11 

Mo.,  Sedalia — HOTET.1 — Eocal  Syndicate 
(forming),  c/o  Hockenbury  System.  Inc., 
200  North  3rd  St.,  Harrisburg,  Pa.,  having 
preliminary  plans  prepared  by  H.  E. 
Stevens  Co.,  30  North  Michigan  Ave.,  Chi¬ 
cago.  Ill.,  100  room  hotel,  here.  $300,000. 

Ark..  Jonesboro — COI'RTHOI'SE.  etc. — 
Bd.  Comrs.,  Craighead  Co.,  E.  C,  Stack, 
chn.  soon  take  bids  4  and  fi  story  and 
basement,  rein. -con.,  brick  and  stone  court¬ 
house,  jail  and  sheriffs  residence.  $400,000. 
J.  P.  Almand.  11707  Boyle  Bldg,  Elttle 
Rock,  archt.  Noted  Nov.  2(5 

Tex..  .4bllene — HOTEE — Abilene  Hotel 
Co.,  purchased  site  and  plans  10  story, 
brick,  stone,  and  rein. -con.  hotel.  $.500, ooO. 

Tex..  rhildresB— HOTEI.^C.  C.  Elttle- 
ton  &  associates,  plan  4  story.  100  x  115 
ft.,  brick,  concrete  and  steel  hotel.  $150,000. 

Tex..  Corpus  Christl — OFFICE — S.  Nixon 
and  associates  having  plans  prepared  by 
Adams  &  Adams,  Builders  Exch.  Bldg.,  Ran 
Antonio,  8  story  and  basement.  50  x  100 
ft  ,  brick,  stone  and  rein. -con..  North  Bway. 
and  Eeopard  Sts.  $275,000. 

Tex.,  Ennis— HOME-  I.  O.  O.  F.  Widows 
fi  Orphans  Home,  c  o  E  O.  Vestal,  secy.. 
North  Eexington  Blvd.,  T'allas.  purchased 
site  and  plans  concrete  and  brick  home, 
here  $155,000.  Engineer  and  architect 
not  Selected. 

Tex.,  Houston  —  FREIGHT  PEPOT  and 
WAP.EllOrSE— ,1.  K  Rconland.  div.  freight 
agt  Missouri  Kansas  &  Texas  R.R.. 
F  Ringer,  ch,  engr.,  St  Eouis.  Mo.,  soon 
lets  contract  6  stoiy  191  x  2S0  ft.,  rein.- 
eon..  steel,  brick  and  tile,  with  1  story, 
53  X  220  ft  .  brick,  cut  st-mc  and  terra 
cotta  wing.  North  Main  and  Shea  Sts  ,  here. 
} 1 .000,00(1.  A  E.  Sparks.  Railway  Exch. 
Bldg.,  St.  Eouis.  Mo.,  archt.  Noted  .\pr.  22. 

Tex..  Houston  —  GAP.AGE  —  M.  E. 
Stewart.  1(511  2nd  Natl.  Bank  Bldg.,  hav¬ 
ing  plans  Jirepared  by  .1  Eberson.  212  East 
Supi'rlor  Ave.,  Chicago,  Ill  ,  5  story,  52  x 
100  ft.,  rein. -con  .  lirick  and  tile,  Milan  St. 
btdween  Rusk  and  Walker  .Aves.  $175,000. 

Tex.,  Oimitn  (mall  Brownsville) — HOTEL 
— See  "Enclassificd.” 

Tex..  Sun  .Angelo — HO.SPIT.AL — Kansas 
City,  Mexico  &  Orient  Ry.  Co„  Wichita, 
Kan.,  W.  E.  Churchill,  ch.  engr.,  plans  50 
room  hospital,  here.  $150.ooo.  Private 
jilans. 

Tex.,  San  Antonio — CEEB — San  Antonio 
Casino-Club.  303  Alamo  Bldg.,  had  jdans 
prepared  by  Kelwood  Co.,  engrs.  and 
archts.,  c/o  Travis  Bldg.,  and  takes  com- 
T>etltlve  bids  after  May  15.  6  story  and 
basement,  rein. -con.  .and  brick,  plain  foun¬ 


dation.  ('rockett  and  Presa  Sts.  $25o.o(i0. 
Noted  Julv  2. 

Tex..  Texarkana  —  .AFPlTORirM — City 
1  o  W.  W.  Shaw.  elk.  having  jilans  jire- 
jiared  by  Will.  Serliert  A-  Helsey.  807 
Texarkana  Natl.  Bank  Bldg.,  brick,  stone 
and  rein  -con..  East  3rd  and  Walnut  Sts. 
$225,(10(1. 

Gkla.,  I'awliuska  — EXCHANGE — South¬ 
western  Bell  TelejihoPe  Co.,  3rd  Ave,  and 
Bway,,  (•klahoma  City,  having  jireliminary 
Jilans  jirejiared  4  story  and  basement,  50 
X  140  ft.,  brick,  jilain  foundation.  Osage 
St,,  here.  $180,000,  I{.  J,  Benzel,  Pioneer 

Bldg.  Oklahoma  City,  engr. 

('ulif.,  I’asuilenu  —  HOTEE  —  Maryland 
Hotel  Co..  East  Cidorado  St..  Jilans  tire- 
jiroof  hotel.  $1,000,000  or  more. 

Calif.,  KedlanilH  —  CEI’B — Y.  M.  C.  A. 
jdans  (irejiroof  clul>.  $15(i,ooo. 

Calif.,  Sun  Itlego  STt»RE.  OFFU'E.  etc. 
— Monarch  I  »rug  Co,  971  5th  Ave..  jilans 
(irejiroof.  5th  Ave  and  Bwav.  $150,000. 

Calif.,  Man  Kranciseu  APARTME.NT  — 
.\.  H  Ear.son.  archt..  447  Sutter  St.,  made 
jireliminar.v  jdans  7  stori  and  basement, 
rein. -con  .  in  Richmond  Pist.  $150,000  or 
more.  Owner's  name  withheld. 

Calif..  San  Fra  neisen- -.A  RM(  )RY — State, 
rejected  bids  new  structural  steel  roof  and 
minor  additions,  here.  Noted  Ajir.  8. 

Calif.,  Man  l.eaiidro  —  CITY  H.AEE  - 
I'efeated  $175,000  bonds,  city  hall.  Noted 
Mar  25. 

Calif.,  Manta  Monica — HOTEI., — Miramar 
Hotel  Co.  having  jdans  jirejiared  b.i  A\'.  W. 
.Ache.  1(51(5  4th  Ave.,  Eos  .Angeles  (central 
unit).  To  story  and  ba.sement.  125  x  13o  ft... 
rein. -con  ,  0<-ean  Ave.  $l,25(i,ooo. 

B.  C..  Vancouver  —  THEATRE  —  J.  F. 
Eanger  (Eanger  Theatre  Circuit),  553 
Granville  St.,  had  jdans  jirepared  by 
Orpheum  Theatre  Architects,  112  South 
State  St..  Chicago.  HI..  2  story,  120  x  175 
ft.,  rein. -con.,  Seymour  and  Smith  Sts.  $1,- 
(“10,000.  Townley  &  Mntheson,  archts.,  325 
Homer  St.,  will  sujierintend  «'onstructlon. 
Noted  Oct.  22. 

Bids  Desired 

Mass..  Boston  —  APARTMENT  —  The 
Emb.assey,  Inc.,  c  ••  ,1.  S.  Prajier.  209  Wash¬ 
ington  St,,  taking  bids  11  story  and  base¬ 
ment,  15(1  X  150  ft.,  rein -con.,  brick  and 
steel,  jdain  foundation.  Beacon  St  $1,250,- 
000.  IE  H.  Poane,  1(52  Newburv  St.,  archt. 

Alass.,  Boston — STORE,  G.ARAGE  and 
W.AREHOESE — See  "(’optracts  .Awardetl." 

Alass.,  Alilton  (br,  Boston) — THEATRE — 
See  "('ontracts  Awarded." 

Alass.,  Mjiringfleld  —  HOTEE  —  See  "Con¬ 
tracts  Awarded" 

Conn.,  Hartford- — CI^I’B — W.  F.  Brooks, 
archt..  Lewis  and  Gold  Sts.,  taking  bids  2 
story  club.  Lewis  St.,  for  I'niversitv  Club. 
$175,000.  Noted  Pec.  24. 

ronn..  Ilurtford  —  APARTMENT  —  See 
"Contracts  Awarded.” 

Conn.,  New  Britain — B.ANK  —  May  11.  by 
Commercial  Trust  Co.,  274  Alain  St.,  f> 
story  and  basement.  50  x  140  ft.,  brick  and 
stone.  West  Mjiin  St.  $400. Ooo.  ,A.  Hop¬ 
kins,  415  Eexington  .Ave.,  New  A'ork  City, 
archt. 

Conn.,  AA  est  Haven  (br.  New  Haven)  — 
THEATRE  —  State  Amu.sement  ('o..  195 
George  St..  New  Haven,  taking  new  bids  2 
stor.v,  13(1  X  150  ft,,  brick  and  steel.  Center 
St.  and  Camjibell  .Ave.,  here.  $200,000.  C. 
H.  .Abramowitz.  42  Chui'ch  St..  New  Haven, 
archt.  Former  bids  rejected.  Noted  ,Ajir,  1. 

N.  Y.,  New  York— APARTMENT— See 
"Contracts  Awarded.” 

X.  V..  New  York — PPRMITORA'-  June 
14.  by  .1.  J,  AIcGrath,  jires.  Bellevue  & 
Allii-d  Hosjiitals.  2()th  St.  and  East  River.  7 
story,  brick,  steel  and  stone,  plain  founda¬ 
tion.  2f.th  .St.  and  1st  .Ave.  $2,500,000. 
McKim.  Mead  &  White,  101  Park  Ave., 
engrs.  and  archts. 

Pa..  (Jraiiville  —  CHILPRENS  HOME  — 
May  7.  by  Knights  of  Malta,  and  AA'.  G. 
Eckles  Co.,  archts..  New  Castle.  2  and  3 
story,  irregular  shaped,  brick,  steel  and 
hollow  tile  home.  $250,000. 

Pa.,  AIrKee  Rocks— RANK — First  Natl. 
Bank,  and  Simons,  Brittain  &  English, 
archts.,  Magee  Bldg..  Pittsburgh,  taking 
bids  and  open  same  about  Apr.  28,  2  story 
and  ba.sement,  48  x  95  ft.  bank.  $150,000. 
Noted  Apr.  8. 

I*a..  Gakmont  —  APARTMENT  and 
STORE — See  "Contracts  Awarded.” 

Pa..  Phlla.— AVAREHOI’SE— May  4.  by 
R.  Benckert.  Bellevue  Court  Bldg.,  8  story 
and  basement,  90  x  99  ft.,  rein. -con.,  brick 
and  steel,  10th  and  I..ocust  Sts.,  for  Horn  & 
Hardart,  210  South  10th  St.  $500,000. 
Noted  Mar.  18. 

Pa..  Pittsburgh— HOSPITAI.!— St.  Johns 
Hospital  Assn.,  North  Side  and  R.  Martier, 
archt..  Empire  Bldg.,  taking  bids  4  story 
and  basement.  68  x  116  ft.,  brick  and  steel 
addition,  Flemming  Ave.  $150,000. 

Allch.,  Royal  Oak  (Ind.  br.  Detroit) — 
EXGH.A.NGE— May  3.  by  Smith.  HInchman 


Grylls,  archts.,  800  Manjuette  1 
Detroit,  2  story  and  basement,  IdOxl  •: 
rein. -con.,  brick  and  steel,  jilain  fouiio  ,, 
here.  for  Michigan  Bell  Telejihotc  • 

13(55  Cass  St.,  Detroit,  $150,000. 

HI..  Chicago  —  APARTMENT  —  ,1 

Ghrenstein  &  Hild,  archts.,  222  E:i'; 
tario  St.,  taking  bids  8  story.  62i  x  .. 
ft.,  rein. -con.  and  brick.  3941  I’ine 
.Ave.  $300,000.  Owner's  name  witbli. 

HI..  Chicago  —  HOTEI,  —  AA'.  R.  1.  rl 
archt.,  35  South  Dearborn  St.,  takioc  .| 

17  story  and  basement,  50  x  15o  ft  .  1 
con.,  brick  and  terra  cotta.  South  k. 
.Mhore  Dr.  between  55th  and  5(5th  St-  ■  .r 
Flamingo  Hotel  Corjt.,  c  d  arc  1,  ••  • 
$2,000,000.  Noted  Mar.  11. 

AA'Is..  KenoHhu — CEl'BHOl'SE — .A!.;  ; 

by  Kenosha  Aerie  laidge  1055  F  (  1; 

J.  M.  Herrman.  secy.,  2  story  and  basi  ,  tiV 
loo  X  102  ft.,  brick  and  concrete  add 
Jilain  foundation,  here.  $150,000.  Eii  o;  .y 
Schutte,  82  AA'isconsin  St.,  Milwa.i;.  , 
archts.  Noted  Mar.  25. 

AVIa.,  Winnebago — HOSPITAL — Stilt,  i'.il 
{'ontrol,  A.  AA'.  Bagley.  secy..  State 
tol,  Madi.son,  taking  bids  2  rein. -con  .  hi  , 
and  steel  buildings,  jilain  foundiiii.T,- 
$150,000.  A.  Peabody,  State  ('ii], 
Madi.son,  archt.  Noted  Mar.  11. 

AIo.,  Farmington  —  COl'RT  HOI'S! 
May  14.  by  M.  AA'.  Crowder,  elk  St 
Francois  Co.,  3  story  and  basement.  9ii  x 
ft.,  rein. -con.,  brick  and  stone  court  lii.ux, 
$250,000.  Howard  &  Finley,  Internaticin, 
Life  Bldg.,  St.  Iduls,  archts.  .Nct.d 
Mar.  4. 

AIo.,  Frederick — THE.ATRE — May  -  Ic 
.1.  J.  Zink,  archt.,  2726  Overland  Ave  ll:d- 
timore,  1  story  and  balcony,  61  x  2m-  ft 
rein. -con.  and  brick,  jilain  foundation.  h<  ri 
for  Stanley-Crandall  Co.,  934  F  St.,  Wii'-h 
D.  C.  $225,000. 

la..  Council  Bluffs — HOSPIT.AI., —  Miiy 
b.v  Mercy  Hosjiital,  4  story  and  biiseitifM 
47  X  91  ft.,  an(l  32  x  41  ft.,  rein. -con.,  bru  k 
and  stone  addition.  $15o.ooo.  .1,  \\ 

AA'heeler,  508  Exch.  Bldg.,  St.  Paul.  Mum 
Noti‘d  Nov.  26. 

Tex.,  Amarillo — OFFICE— May  3.  by  AV 
C.  Headrick,  archts.,  1005  1st  Natl.  Bank 
Bldg.,  Ft.  AA'orth,  10  story  and  ba.«etiient. 
60  X  140  ft.  brick,  stone  and  rein. -con.,  t'.th 
and  Pake  Sts.,  here,  for  M.  P.  O.  Eakh- 
$500,000.  Noted  Ajir.  15. 

Calif.,  Berkeley — STORE  and  EOilGK 
J.  AA'.  Plachek.  archt..  Mercantile  Bank 
Bldg.,  taking  bids  3  story  and  basenn-nt. 
steel  and  rein. -con.,  Bancroft  AA'ay  ami 
Fulton  St.,  for  I.  O.  O.  F.  Hall  Assn.,  c  i- 
architect.  $160,000. 

Calif.,  Brawley — HOTEIv — Noernberg  A. 
Johnson,  archts..  Railway  Bldg..  Ees 
Angeles,  taking  bids  4  story,  concrete  ami 
steel  hotel,  here,  for  Sears  &  Patterson, 
c  o  architects.  $150,000.  Noted  Aj>r  S 

Calif.,  Long  Beach  —  TEMPLE  —  AVright 
&  Gentry,  archts..  Marine  Bank  Bldg . 
taking  bids  structural  steel,  for  rein  -con 
and  steol  temjjle.  Locust  .-Ave.,  for  Masonii 
Temple  Building  Assn.  To  exceed  $5oo.(i0" 

Calif.,  Los  Angeles— APARTMENT— Se. 
"Contracts  Awarded." 

Calif.,  Loo  Angeles — LOFT— M  .Marst.  n. 
archt.,  Douglas  Bldg.,  taking  bids  5  story. 
50  X  145  ft.,  rein. -con..  East  AA'ashington 
St.,  for  T.  N,  Fiece,  c/o  architect. 

Calif.,  Los  Angeles — S.ALES  AND 
GARAGE — T.  B.  Keim,  Jr.,  archt.,  Hass 
Bldg.,  taking  bids  4  story,  rein. -con.,  12th 
and  Figueroa  Sts.,  for  A.  P.  Mlthcell,  et  al, 
505  South  Irving  Blvd.  Noted  Mar.  25. 

Calif..  Tracy- HOTEI>— P.  A’.  Tuttle  (i: 
H.  C.  Slocum,  archts..  337  17th  St.,  <iak- 
land,  taking  bids  2  story,  rein. -con.  hotel, 
here,  for  Traev  Community  Hotel  Co.  $15n.- 
000. 

Calif..  San  Francisco  —  .A P.-ARTMENT  — 
See  "Contracts  Awarded.” 

Calif..  San  Quentin  —  CELL  BLOCK 
HOl'SE — See  "Contracts  Awarded." 

.Alan..  AVinnIpeg — HOSPITAI. — Ajir.  3". 
by  F.  R.  Evans.  suj>erv.  archt.,  902  Con¬ 
federation  Life  Bldg.,  3  story,  basement 
and  sub-basement,  46  x  150  ft.,  and  4(5  x 
205  ft.,  rein. -con.,  brick  and  stone.  Shi  r- 
brooke  and  AA'ol.seley  Sts.,  for  Sisters  of 
Misericorde,  Sherbrooke  St.  and  AA'ol-seh  y 
Ave.  $180,000.  Noted  Mar.  25. 

Bids  Received 

Ind.,  Indianapolis  —  OFFICE  —  Modern 
Woodmen  of  America,  J.  P.  Volz,  chn,,  3“9 
Bd.  Trade  Bldg.,  general  contract  2  story 
and  basement,  75  x  180  ft.,  brick  and  steel, 
from  J.  R.  Curry  Constr.  Co.,  202  Empir- 
Life  Bldg.  Archts.  est.  $150,000. 

Ind.,  Washington  —  THEATRE  —  M 
Switlow  &  Sons,  651  South  4th  St.,  I.oui.- 
vllle,  Ky.,  general  contract  2  story  ami 
basement,  60  x  115  ft.,  brick  and  sti  •  . 
motion  picture  theatre,  4th  and  Main  St- 
from  J.  Kretz  Constr.  Co.,  AA’ashingto: 
Archts.  e.st.  $150,000.  Noted  Apr.  8. 
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};uiliiings — Commercial  (Continued) 

Contracts  Atrartled 


Miihk  Boston  —  (IFFICK  —  Boston  Con- 
...liiHted  tJaa  Co.,  Hi*  Tremont  St.,  Boston, 

1  slorv  and  basement,  S(*  x  1****  ft.,  Itrick 
ind  limestone,  Arlingtr.n  and  Stuart  Sts., 

.  W  ^  &  H.  A.  HiM>t,  Bark  Sq.  Bldjf. 

\ri  hts.  "est.  to  exceed  $150,0(111.  Noted 
<>.t  1. 

Mass..  Boston— THKATRE—1  Sonna- 
l„n<i  ’13  Hanover  St.,  1  story  and  base- 
iiu  at'  'lo<ixl2.=>  ft.,  brick,  stone  and  steel, 
n-.iiover  St.,  to  M.  and  I>.  Constr.  «'o..  44 
S.  hiHil  St.,  Archts.  est.  $150,000.  Noted 
(lit.  S'. 

Mush.,  Milton  (br.  Boston) — THEATTtE — 
.M  (Ireenspan.  333  Washintston  St.,  Boston, 
will  liuild  2  story  and  basement,  75x1  Ko  ft., 
iiri.  k  and  steel,  plain  foundation.  Adams 
.and  Cranite  Ave.,  here.  Work  will  be 
llcii.  bv  separate  contracts.  $15o,iioo. 

I  '.la.  kair,  Clapp  &  Whittemore.  .’,1  M  est 
St  ,  Itostoii.  archts. 

Mohs..  Boston — STORE,  OARAtiE  .and 
\V  MtEHOrSE  —  Lesser  &  In  vine,  2:* 
rreston  St.,  Roxbury,  will  build  1  story, 
lull  (100  s«i.ft.  floor  space,  rein. -con.,  brick 
and  steel,  plain  foundation,  Elmwood  St., 
Kiixlmry  Crossing,  here.  Work  will  b<' 
done  bv  separate  contracts.  $4oo.ooo. 
Miller  &  Levi,  4G  Cornhill,  Boston,  archts. 

Mhhh.,  Springfield  —  HOTEL  —  Hotel 
Hridgeway,  50  Bway.,  will  build  4  story, 
71  X  122  ft.,  brick  and  steel  addition.  Bway. 
Work  will  l>e  done  by  separate  contracts. 
}  150,000.  Huestis  &  ilueslis.  145  Chestnut 
<1  archts.  Noted  Mar.  25. 

Mbhh..  Wollaston  (Ind.  br.  Bostonl — 
THE.VTRE — Wollaston  Balace  Theatre  Co., 
e/o  -M  Allen,  guincy,  3  story,  XOx215  ft  , 
brick  and  steel,  to  XI.  &  1).  ('onstr.  Co..  44 
School  St.,  Boston,  archts.,  here.  $lt>0,000. 
Noted  Jan.  28.  _ 

(  OIIII.,  Hartford — ^APARTMENT — I.«puck 
Mros.,  80  Sharon  St.,  will  build  4  story,  loO 
X  115  ft.,  brick,  steel  and  stone.  Charter 
oak  Bl.  $250,(t00.  Work  will  be  done  by 
separate  contracts.  Berenson  &  Moses,  30 
.•\llvn  St.,  archts.  Noted  Feb  18. 

Coiiii.,  Hartford  —  AB.XRTMENT  —  H. 
Kesnick,  34  Vine  St.,  will  build  4  story, 
brick  and  steel,  by  day  labor.  $150, ooo. 
Private  plans.  Noted  Feb.  25. 

Conn.,  Meriden — B.ANK — Bankers  Trust 
Co.,  18  .Asylum  St.,  Hartford,  2  story.  70 
X  ;*4  ft.,  brick,  Farmington  Ave.,  to  Indus¬ 
trial  Constr.  Co.,  721  Main  St.,  Hartford, 
$150.0(01. 

X.  Y.,  Hrookl.vn — WAREHOl'SES — Bush 
Terminal  Co..  Broad  St.,  .New  York  City, 
two  8  story,  r<‘in.-con.,  brick  and  steel, 
plain  foundations.  SMth  St.  to  Turner  Constr. 
('o..  24  4  Madison  Ave.,  New  Y'ork  City. 
.\rchls.  est.  $750,000  each. 

X.  Y..  .MasHapetnia — ADMINISTRATION, 
etc. — Deauville  Estates.  Inc.,  J.  Frankel, 
vice-pres..  570  7th  Ave..  New  York  City, 
general  contract  administration  building. 
Yacht  club,  hotel  and  several  hundred 
houses,  etc.,  her»\  to  T.  C.  Desmond  &  Co., 
Inc.,  247  Bark  Ave.,  New  York  City.  Archts. 
est  $4.5((0.000. 

X.  Y  ..  Xew  Y  ork — APARTMENT — XI.  D. 
.1  Realty  Co.,  c/o  J.  P.  Boyland,  engr.  and 
archt.,  i20  East  Fordham  Rd..  will  build 
brick,  steel  and  stone,  plain  foundation, 
(Irand  (Concourse  and  204th  St.,  by  day 
labor.  $175,000. 

X.  Y’.,  Xew  Y'ork  —  AI’.-YRTXIENT  — 
Neiwan  Realty  Co.,  c-'o  J.  XI.  Felson,  engr. 
and  archt..  250  We.st  57th  St.,  will  build  5 
story,  brick,  steel  and  stone,  plain  founda¬ 
tion.  Williamsbridge  Rd..  by  day  lalxir. 
$325,000. 


X.  Y..  New  York  —  OFFICE  -  Taiwer 
Bway.  Woperties,  36  YVest  4  4th  St.,  35 
story,  brick,  steel  and  stone.  Bway.  and 
Sew  St.,  to  C.  L.  Fraser,  50  East  42nd 
.'^t.  Archts.  eat.  $2,500,000. 

X.  Y..  New  York— OFFICE  and  STORE 
— Burroughs-'W'elcome  Co.,  XI.  Welcome, 
tires.,  9  East  4l8t  St.,  6  story,  brick,  steel 
and  stone,  plain  foundation.  East  41st 
St,,  to  Fountain  &  Choate,  110  East  23rd 
St.  Archts.  est.  $200,00((. 

I’a..  Allentown  —  OARAOE  —  Central 
Motoramp  Oarage  Co..  4  story  and  base¬ 
ment,  83  X  140  ft.,  rein. -con.  and  bric'k, 
plain  foundation.  28-3  4  North  5th  St.,  to 
Hughes  Foulkrod  Co.,  Commtmwealth  Tru.st 
Hldg.,  Phila.  Archts.  est.  $175,000.  Noted 
.Apr.  8. 

I’b..  Bryn  Ylawr — HAT-1.1 — Bryn  Mawr 
College.  1  and  2  story  and  basement,  20 
X  51  ft.,  and  65  x  107  ft.,  rein. -con.,  brick 
and  stone,  Oiaidhart  Hall,  plain  foundation, 
to  R.  c.  Ballinger  Co..  925  YValnut  St. 
Archts.  eat.  $400,000. 

I’a..  Oakmont  —  APARTMENT  and 
STfiRE  —  S.  Schifter,  Ardmore,  will  build 
3  story  and  basement,  95  x  190  ft.,  brick 
and  steel,  plain  foundation-.  Merwood  Park. 
$300,000.  Work  to  be  done  bv  separate 
contracts.  S.  Kaplan.  10  Soutli  18th  St., 
archt. 


I‘a.,  I  pper  Itarliy  ( br  Bhila  )  -  HO.S- 
BITAL —  Ib-laware  Co.  Hospital  Building 
Comn..  .Ashby  and  Copley  Rds..  Stouehurst. 
general  contract.  3  story  and  basement,  48 
X  110  ft.,  rein. -con.  and  brick,  plain  founda¬ 
tion,  l-ansdowne  Ave.  and  (larrett  Rd..  to 
David  Lutz  A-  Co..  231  Chestnut  St  .  $115.- 
850  :  and  electrical  work,  to  W.  V.  Bang- 
borne.  1927  West  Xlontgomery  St..  $03,502. 
Noted  .Yjir.  1. 

.Ala..  .Yloblle  —  W.AREIB  >CSE--.Alabama 
State  Doi  ks  Comn.,  State  ( (flice  Bldg.,  steel 
contract  2oo  x  400  ft.  warehou.se.  to  Deiatur 
Cornii'e  Ac  Roofing  t'o..  Albany.  $100,298; 
foundation,  floors  and  walls,  to  W.  H  Wil¬ 
liams  Co..  810  Howard  Ave.,  New  ( (rleans. 
La.,  $253,0(*0.  Noted  Apr.  15. 

O.,  Canton  —  (LAUACE  and  STORE  — 
R.  E.  Hay  XIotor  t'ar  Co..  134  XIcKinley 
A\e.,  1  story  and  basement,  114  x  119  ft., 
brick,  llazlette  Tuscarawas  St.  W..  to  E.  H. 
Walker,  Zinninger  Bldg.,  $150,000. 

(*..  Cleveland — ('OXIXl  ERCI A  I-—  - Brooklyn 
Xlasoni*'  T«‘m|ile  Bldg.  Co.,  (!.  Orr.  mgr. 
Rose  Bldg.,  chn.  building  com.,  3  story  ami 
basement,  81x221  ft.,  brick.  West  25th  St., 
to  J.  (Irant  &  Son.  4500  Euclid  .Ave.  Archts. 
est.  $200,000. 

MIrh..  Detroit  —  CLrUHOBSE  —  Detroit 
Boat  Club.  714  I'nion  Trust  Bldg.,  2  story, 
rein. -con.  and  brick  addition  plain  founda¬ 
tion.  ind.  swimming  p<M>l,  Belle  Isle,  to 
.1,  W.  Butler  Constr.  Co.,  919  Free  Bress 
Bldg.  Archt.s,  est.  $150,000. 

HI..  (  hlcago— ABARTMENT— Rissman  & 
Hirschlield,  archts.,  64  West  Randolph  St., 
generiil  contract  16  story,  107  x  174  ft., 
402-18  .Mdine  Ave.  and  Sheridan  Rd..  to 
•McLennan  Constr.  Co.,  307  North  Xlichigan 
Ave.,  for  Edith  Rm-kefeller  XlcCormick,  c  d 
Krenn  At  Dato,  936  North  Xlichigan  Ave. 
Archts.  est.  $950,000.  Noted  Ai>r.  1. 

111..  <  hlcago — HOSBITALS— H.  A.  Z.  n- 
der,  stipt.  Bub.  Serv.  Cook  Co.,  County  Bldg., 
general  contract  additions  to  hosiiitals.  to 
•  Ireat  I-Jikes  Constr.  Co.,  306  South  Wabash 
Ave.,  $1,917,800,  steam  fitting,  to  Kinzie 
Eng.  Co.,  216  West  Kinzie  St..  $161,370. 
ele<trical  Work,  to  XT.  S.  Electric  Co.,  303 
AVest  Van  Buren  St.,  $76,600.  Crand  toUil 
$2,155,770.  -Noted  XIar.  11. 

111..  Chicago  —  STORE -- Carson.  Piria 
Scott  Air  Co..  Adams  and  Franklin  St.*., 
altering  and  constructing  8  story,  40 
X  14(>  ft.  addition.  102-138  South  Xlarket 
St.,  to  J.  P.  and  J.  W.  O'Conner  Co.,  15 
North  T-a  Salle  St.  $1,000,000. 

111..  Joliet  —  THEATRE.  STORE  and 
AI’ARTXlENT — J.  J.  Redfling  Ait  Co.  (owner 
and  general  contractor),  lo  North  Clark 
St..  Chicago,  will  build  Rialto  Siiuare 
Theatre,  h  -re.  $750,000. 

Nev..  Rente- OFFICE  and  STORE— H.  11. 
Sheeline,  5  story,  rein. -con.  office  and 
store  building,  to  Hilton  At  I-eatherman, 
Reno.  $150,000, 

Calif.,  I-OH  Angeles— APARTXIENT—E. 
Ccrciat,  752  North  I-afayette  Bark  Bl.,  will 
build  4  story,  75  x  125  ft.,  brick,  San 
.Marino  St.,  bv  dav  labor.  $150.(*00. 

Calif..  I-os  Angeles  —  STORE  and  OF¬ 
FICE  —  Sun  Realty  Investment  Co.,  742 
South  Hill  St..  12  story.  137  x  250  ft.,  steel 
and  rein. -con.,  7th  and  Flower  Sts.,  to  J.  V. 
-McNeil  Co..  5860  South  Bark  Ave, 
$4,000,000. 

Calif.,  San  Francisco  —  ABARTXIENT  — 
E.  V.  I-acey.  Hearst  Bldg.,  will  build  12 
story  and  basement,  rein. -con.,  O'Farrell 
St.,  near  Leavenworth  St.,  bv  dav  labor. 
$175,000.  H.  W.  Bott,  708  Hearst  Bldg., 
archt. 

Calif..  San  ()iirntln  —  CELL  BT-(X"K 
HOBSE  —  State  Building  Comn.,  Sacra¬ 
mento.  will  build  cell  block  house.  5  tier 
high,  rein. -con.,  each  containing  90  cells, 
here,  by  day  labor.  $175,000.  (5.  B.  XIo- 

Dougall.  Forum  Bldg.,  Sacramento,  state 
archt.  Noted  July  2. 

Ont..  Toronto — WAREHDl’SE — C.tnadi.an 
Rail  &  Harbor  Terminals,  Ltd.,  8  story, 
main  storage  warehoust*  210  x  420  ft.,  cold 
storage  warehouse  120  x  220  ft.,  rein. -con., 
resting  on  10,000  piles  driven  30  ft.  to 
rock,  also  containing  more  than  l.ooo  ft. 
railroad  track,  and  imwerhouse,  to  Bark- 
laps,  Inc.,  84  Pine  St.,  New  York  City,  and 
512  Harbour  Commissioners  Bldg.,  about 
$5,00(1.00(1. 

.YIta..  Ranir  Springs — HOTEI- — Canadian 
Pacific  Ry.,  230  St.  James  St.,  Montreal, 
gue.,  general  contract  4  story,  rein. -con.,  to 
Carter  Halls  Aldinger  Co.  I-td.,  TTnIon  Bank 
Bide..  Winnliieg,  Man.  Archts.  est. 
$2, (too, 000. 


Buildings — Industrial 


Proposed  Work 

Me.,  Brnnswlrk— TANNINO  FACTORY— 
A.  B.  Holmes,  secy.  Chamber  of  Commerce, 
plans  canning  factory.  $40,000  or  more. 
Engineer  and  architect  not  selected. 


Mshh..  Fast  Springflelil —  F.YCTORY 
W'estinghouse  Eleilric  Co.  B.-lge  BI\(1 
plans  4  story.  4o,t(0(i  ft.  IIiMir  space,  bri.  k. 
steel  and  rein  -con  factory  addition,  m  w 
building  for  machinery  and  storing  lastiiigs. 
remodeling  dr.\  kiln  building,  punch  pr>-.ss 
shop  and  i-res.  nt  otli.  e  building,  also  3 
story.  54  X  3(1(1  ft  .  brick,  st.-el  and  com  rete 
administration  building  $ 3 5o. oim- $ 4(>0. (((•(•. 

.A  B  Reyiiders.  mgr 

Mhhh.,  Siiniertllle  (Boston  B  O  >  RE- 
B.AIR  and  C.VR.VCE  .SIKH’ —  Boston 
EU*\aled  R\’  (’o,.  Bark  Si|.  Bldg..  Boston, 

had  plans  prepared  !>>  .A.  .1  Blackburn. 

Bark  Sip  Bldg  .  Boston.  2  story.  45  x  1  45  ft  . 
rein  -ion.  brick  and  steel,  plain  foundation, 
here.  $85, (1(1(1 

YIhhh..  Y\  liichrkter — BI-.ANT — Bay  Stall 
Saw  Ai  Tool  Co.  Lake  and  .Main  Sts..  i>lans 
rebuilding  idaiit  recently  damaged  by  liri- 
$5(1. (((((I.  Engineer  and  architect  not  se- 
l.ited 

Fnnn.,  New  Hiitrn  F.XCTORY  —  J  I 
Suisman.  1926  .Main  St..  Hartford,  having 
plans  )ire|>ared  by  Storrs  Ai  Feinberg,  1127 
XIain  St  .  Hartford,  rein. -con.,  51  Chaiiel 
St.,  here  (Ir-tybar  Electric  Co.,  (suhsidiarv 
of  Westinghouse  Electric  Ai  Xlfg.  Co.,  15(i 
Bway..  New  York  Cltv),  lessee 

I'onn..  StBrnforil— BAINT  BLANT — Baer 
Bros.,  7('(*-68  Canal  St.,  had  iilans  preimred 
by  A.  Freeman.  29  West  43rd  St  .  .New 
York  City.  2  story.  125  x  132  ft.,  brick  and 
steel  addition  $75. (um. 

N.  Y  ..  BiilTulw^ -FLOl'R  XI ILL  -  Hecker- 
Jones  Jewell  Xlilling  Co.,  503  Seneca  St  . 
plans  flour  mill  Louisiana  St.  $5oii.ooo.  .\. 
E.  Baxter  Eng.  Co.,  Elllcott  Sq.  Bldg  , 
engrs. 

N.  Y.,  Riiirulo  —  FEED  and  Ft-DCR 
MILL  —  AVashburn  Crosby  Milling  Co. 
Ch.amber  of  Commerce  Bldg.,  Minnea|silis. 
Minn..  plans  mill.  ilanson  St.,  hire. 
$300,000. 

N.  Y'..  l.niig  IhIkiiiI  4'lf.v  BLANT  J 
Heinrichs  Cortc.  948  Bway.,  New  A'ork 
City,  soon  takes  bids  3  story,  rein. -con  , 
brick  and  steel,  plain  foundation,  here. 
$75,000.  C  D  Howell,  11  East  45th  St., 
New  A’ork  City,  engr  and  archt. 

N.  Y ..  YIntteiiwiin  (mail  ('ilenham)  — 
BOAA'ER  HOI'SE — Stall-  a|>pro)iriated  $75o.- 
000,  tuirchaslng  site  and  constructing 
liower  house  at  Xlatteawan  State  Hospital 
for  Criminal  Insane,  here. 

N.  Y'..  New  York  —  REFR1C.ERATIN(  1 
BLANT — BriHiklyn  Bridge  Freezing  Ac  Cold 
Storage  Co..  24  A’anderwater  St.,  plans 
rein. -con.,  brick  and  steel  addition,  jilaln 
foundation.  A'anderwater  St  $150,oo0.  En¬ 
gineer  and  architect  not  selected. 

N.  Y’..  Ray  Rrnnk — POAA'ER  PLANT— 
State  Ilians  to  sell  $2oo.ooo  bonds,  powir 
house,  at  New  A’ork  Stale  Hos)>ital  for 
Treatment  of  Inciiiient  Pulmonary  Tubercu- 
los's.  here. 

N.  Y’..  Rochrater-  FABRICATINtJ  SHOP 
—  Ilolderle  Bros..  339  Exchange  St.,  having 
plans  Jiretiared  by  A\’.  Lee.  13  4  Fulton  Ave., 
1  .story,  47  X  95  ft  .  rein. -con.,  jilain  founda¬ 
tion.  Exchange  St.  $40,000. 

N.  J..  Jersey  City— MACHINE  SHOP — 
B.  Kozans  having  iilans  prepared  by  C  A. 
Flagg,  engr.  and  archt.,  665  Newark  Ave., 

1  story,  brick,  steel  and  stone,  iilain  founda¬ 
tion.  157  St.  I’auls  Ave,  $50,000. 

N.  J..  Newark— SERA'ICE  and  REPAIR 
(l.ARAtlE — t  iwner,  c  (i  J.  11.  and  AA'.  C. 
Ely.  engr.  and  archt.,  784  Broad  St.,  having 
plans  prepared  rein. -con.,  brick  and  steel, 
Iilain  foundation.  Central  Ave.  $85,000. 

N.  J..  I’liiewalil  (mail  Bayville) — SOAP 
FACTOR A’  -I.  Rokeach  &  Sons.  345  Hewes 
St..  Brooklyn.  N.  A’.,  soon  take  bids  rein  - 
con.,  brick  and  steel,  plain  foundation,  here. 
$150,000.  H.  J.  Nurick,  44  Court  St. 
Brooklyn,  engr  and  archt. 

I’B.,  Yleaiivllle  -MA  .NFFACTFRI.NC, — 
Hookless  Fastener  Co.  hav'ing  plans  pre- 
p.ared  by  Wilbur,  Watson  &  associates, 
4614  I’rogress  St..  Cleveland,  O.,  3  story, 
60  X  100  ft.,  brick  and  concrete  addition. 
$150,000 

Md..  St.  Helena  (Baltimore  P.  t»  )  — 
AVIRE  AVELDlNtl  FACTORY— Reid  Avery 
Co.,  2l8t  and  AA’ashington  Sts.,  Bhila.,  Ba.. 
plans  wire  welding  faitory,  Chesapeake 
and  Cleveland  Aves..  here.  $100,000. 

l-a..  Monrne  —  BABER  XIILL —  Brown 
Paper  Xlill  Co.,  having  preliminary  plans 
prepared  plant  addition.  $2,000,000.  O.  F. 
Hardy.  309  Bway.,  New  A’ork  CTIty,  N.  A’., 
enc'r. 

Ylirh..  Detroit-  FACTOItY — E.  C,  Budd 
Xlfg,  Co..  12141  Charlevoix  Ave.,  had  plans 
prepared  by  A.  Kahn,  1000  Marquette 
Illdg.,  1  story,  132  x  550  ft.,  rein. -con., 
brick  and  steel,  plain  foundation,  along 
lotroit  Terminal  Ry.  track  and  Charlevoix 
Ave. 

Mleh.,  Detroit — ENAMEI-INO  PI-ANT — 
C  Kotting,  archt.,  2306  Dime  Bank  Hldg , 
takes  bids  about  May  3,  2  story.  85  x  100 
ft.,  rein. -con.,  brick  and  steel,  plain  foun¬ 
dation,  Jefferson  Ave.,  for  Detroit  Stove 
Wks.,  East  Jefferson  Ave. 
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HiiihliiiKH — ImluHt  rial  (Contiiiui-d) 

Mich..  Hclrolt— F<'A<'T<>RY — T.  F.  I^'cson, 
so  (’c>lt:iK<'  Crovc  Avc..  Highland  I’ark, 
plan.*!  1  Htory  and  part  hast-mcnt,  1(H)  x  2(H) 
ft  .  rcin.-fim.,  hrirk  attd  -stcfl.  plain  founda¬ 
tion.  .\lfViT.s  Ud.  $r>)),(HH(.  Private  plans. 

Mil'll..’  SHKinaw  -  FACTORY  —  l.ufkin 
Rule  Co..  haviiiK  (ilans  prepared  li.v  Sniith. 
ilinriiinan  Ai  C.rylls,  SOO  Maniuetle  Rldt;.. 
l>etroit.  2  story  and  part  liaseinenl.  rein.- 
eon..  Iiriek  and  steel,  plain  foundation. 

111.,  lie  Kulli  FAtTToRY — Creamery 
Paekane  Mfs.  Co.,  »;7  West  Kenzie  St..  Chi- 
caKo,  liaviiiK  preliminary  plans  iirepared  1 
.story,  rein. -eon.  and  hriek  factory  addition, 
here.  IKHl.oon.  Private  (ilaiis. 

111.,  Fast  St.  I.011U  -  OIR  STORAtlK 

WARKHOI'SK — Roxana  Petroleum  Oorp., 
.Shell  HIiIk..  I.lth  St.  and  Locust  Rlvd..  St. 
Louis,  Mo..  liavinK  preliminary  plans  pre- 
tiared  1  story,  oil  storatte  warehou.se.  rein.- 
eon.  and  steel.  $50. (HH).  Private  plans. 

111.,  Knrktunl  —  F.VCTORY  and  WARK- 
IK'IISK  —  .1  W.  Miller  Incubator  Co.,  2500 
Latham  St.,  plans  2  story  and  basement, 
150  X  250  ft.,  rein. -con.,  brick  and  steel, 
Latham  St.  l■'nBineer  and  architect  not 
.selected 

Wla..  Illoomer — PLANT — See  "Contracts 
warded." 

MU.,  tJaya  Mills — PLANT — See  "Con¬ 
tracts  Awarded." 

M’U..  MadUon  —  St'.r,VlCE  STATION  — 
International  H.srvester  Co.,  OOfi  South 
Michiftan  Rlvd..  ChicaBo,  III.,  had  plans  pre¬ 
pared  bv  W.  I>.  Price,  c/o  owner,  1  story, 
ILO  X  130  ft.,  rein. -con.,  brick  and  steel, 
plain  found.ttion.  $70,000 

MU..  Miiaeuda — I’l.ANT— See  "Contracts 
Awarded  ” 

M'U.,  Shebo.vBan — FACTORY — Northfleld 
Co.,  Irtth  St.  and  Martin  Ave.,  havinB  plans 
prepared  by  K.  A.  Juul,  Security  Natl.  Rank 
HldB-.  4  story  .and  basement.  42  x  108  ft., 
brick  .and  timber  addition,  plain  founda¬ 
tion.  $t:o.()00. 

M'U.,  Soldiers  <■  rove^PI..'\NT — Interstate 
Power  (To..  11.  O.  Ortin,  niBr.,  Dubmiue,  la., 
plans  rein. -con  atid  .steel,  jilain  foundation. 
KiiBineer  and  architect  not  .selected.  $75,- 
000 

Minjt.,  LItchfleld — CPEAMKRY — Minne¬ 
sota  Co-operative  Creameries,  Inc.,  2201 
Kennedy  St..  Minneapolis,  plana  2  story  and 
basement,  rein. -con.  and  brick  creamery. 
$65,000.  Knirineer  and  architect  not  se- 
leited. 

Mo.,  Kansas  City — :R.\KFRY  -Oolden 
Rule  Bakery  ('"o.,  LUO  independence  Ave., 
plans  3  storv  and  basement,  rein. -con. 
bakery.  $3no,'on„.  Fnr'''’eer  and  architect 
not  Selected.  _ 

Mo.,  \'i'rsnllVs  —  SHOE  FACTORV 
Tweedie  Shoe  Co.,  Jeflerson  City,  soon  letr 
contract  1  story  ami  basement.  50  x  234  ft., 
brick  and  conc’rete  shoe  factory,  here.  $60,- 
oOO.  L  .\bt.  Moberly,  archt.  Noted  Mar.  25. 

Tex..  iloiiNlon  —  FOITNDRY  —  Oklahoma 
Steel  CastinBs  Co.,  c/o  K.  H.  Cornelious, 
tires.,  Tiil.sa.,  Okla.,  iiur.-hased  site  and 
plans  I  story,  .30.000  si),  ft.  lioor  space,  stee'. 
foundry.  150,000.  t’rivate  iilans 

Tex..  Olinito  (mail  Rrownsville) — I.IOHT 
PI,.'\NT — See  "1 ’nclassitled." 

Tex..  San  .\ntor.ln — M.XTTItFSS  F.\C- 
Tory — .\.  Orona  Mattress  Factory.  1032 

I'bist  Commerce  St.,  imrchased  3  acre  site 
and  pliins  brii-k.  stone  and  rein. -con., 

mattress  factor.v.  Oardeii  St.,  (1st  unit)  will 
house  machiner.v  of  old  factory,  and  (2nd 
unit)  for  new  maehinery  $i;(I.(H)().  Private 
Ilians 

Tex.,  San  Marcim  —  OARAOK  —  E.  S. 
Sutton.  havinB  tdans  iirepared  by  I), 
nonahlson.  San  Alarcos,  brick,  tile  and 
rein. -con.  parape.  $50,000. 

Tex..  Texarkana  TE-XTII.E  MILL  — 
.M.  E  Melton,  havinp  |ireliminary  plans 
pretiared  lireproof  textile  mill  $1,000,000. 
Private  tdans 

Tex.,  Texarkana  F  IT  R  N  I  T  H  R  E 

F.ACTORY  M  E.  .Melton,  havinp  pre¬ 
liminary  plans  pretiari'd  rein. -con.  and 
brick,  idain  foundation  $150,000.  Private 
Ilians 

Tex..  Texarkana  —  ICE  and  COI.D 
SToR.VdK  PL.NNT  —  J.  N.  Myers,  c^o 
Hotel  (Irim.  p'lreliased  site  25  ton  ice  plant 
and  100  ton  "old  storape  iilant.  both  rein.- 
con.,  brick  .'iiuT  steel.  $75,000.  Private 
tdans. 

Tex.,  Texarkana  — BRK'K  PLANT — G.  P. 
Winhani,  c  o  Standard  Lumber  Co.,  plan.s 
brick  idant.  $40,000.  Private  plans. 

Okla.,  KarrU  -COTTON  C.IN-  C.  Good- 
iron  plans  5  saw  60  stand  capacity  cotton 
pin,  iirobably  electrically  driven.  $40,000. 
Private  plans. 

Okla.,  I’rentUs  (mail  Mayfield)  — 
COTTON  GIN  -  S.  H  Yoakum  plans  8 
stand  80  saw  capacity  cotton  pin,  probably 
elecfrically  driven.  $40,000.  I'rivate  plans. 

Okla.,  Moravia  (mail  OcIna) — COTTON 
GIN  — M.  H.  Pace  plans  cotton  pin.  probably 
6  stand  80  saw  capacity.  $35,000.  Private 
plans 


Calif..  lain  AnpelcH  —  APTO  REPAIR 
SHOPS  —  ,1.  Kreutzer,  c/o  K.  M.  Frasier, 
archt..  Insurance  Exch.  Rldp.,  had  tdans 
|ire|iared  3  storv,  rein. -con..  South  Ho|ie 
St.  $()(), (100. 

Calif..  Puente — DAIRY  PLANT— A.  V. 
Hendorf  had  plans  prepared  by  J.  E. 
Kunst,  Cotton  Exch.  Bldp.,  IjOS  AnBeles. 
dairy  plant  buildinps,  brick  and  concrete. 
To  exceed  $150,000. 

Calif..  Manta  Monica  —  FACTORY  — 
Douplas  Co,.  2435  Wilshire  Rlvd.,  plans 
factory  for  manufacture  of  airplanes, 
(Tlover  Field  To  exceed  $40,000. 

(»nt..  Clinton  —  PLANT  —  Huron  Milk 
Products  Ltd.,  W.  Miles,  mpr.,  plans  new 
milk  powder  plant.  $100,000  incl.  equip¬ 
ment. 

()nt.,  (ioderirh — PLANT — J.  E.  Baechler, 
tdans  new  woodworkins  specialty  plant. 
HOO.OOO  incl.  equipment. 

Bids  Desired 

Mass.,  Cambridge  (Boston  P.  O.)  — 
BOILER  HORSE  — Natl.  Casket  Co..  122 
Lst  St.,  taking  bids  1  story,  brick  addition. 
$40. 000.  R.  D.  Kimball  Co.,  6  Beacon 
St.,  Boston.  .TiBrs,  and  archts. 

Mass.,  .Mattapan  (sta.  Boston) — REPAIR 
and  SERVICE  GARAGE — See  "Contracts 
Awarded." 

Pa..  I'hlla. — SITR-STATION— May  4,  by 
Phila.  I'TIectric  Co.,  loth  and  Chestnut  Sts., 

1  story,  balcon.v  and  ba.senient,  50x1)!)  ft., 
rein. -con.  and  brick,  plain  foundation,  52-54 
North  6th  St.  ,1.  T.  Wlndrim,  Common¬ 
wealth  Rldg.,  archt. 

I'a.,  I'hila.  FAtTTORY  --  Apr  30,  by 
Shetler  &  Dysher,  archts.,  Jefferson  BUIb-, 

1  and  2  story,  60  x  275  ft.,  rein. -con.,  brick 
and  steel  factory  and  boiler  room,  plain 
foundation,  57th  and  Lancaster  Sts.,  for 
J.  N.  Driver,  Inc.,  1644  North  55th  St. 

I'a.,  Phila.  —  FACTORY  —  May  3.  by 
Stearns  &  W(»odnut,  archts.,  St.  Girard 
Bldg.,  4  story  and  basement,  50  x  131  ft., 
rein. -con.  and  brick,  plain  foundation. 
Worth  and  Kinsey  Sts.,  for  Glove  Dye  Wks. 
D.  R.  Greenwood,  pres. 

Pa..  Pittsburgh  —  FREIGHT  WARE- 
HOITSE  —  Penns.vlvania  R.R.  Co.,  A.  C. 
Shand,  ch.  engr..  Broad  St.  Sta.,  Phila., 
takinB  bids  1  and  2  story,  40  x  265  ft., 
brick  and  steel.  11th  and  Pike  Sts.,  here. 
$150,000 

Pa..  .Sharon — BOILER  HOUSE,  etc. — 
See  "Contracts  Awarded.” 

M  U..  Madison  —  SERVICE  STATION - 
May  6.  by  International  Harvester  Co.,  606 
South  Michigan  Rlvd..  Chicago,  HI-.  1 
story,  120  x  130  ft.,  brick  and  concrete, 
plain  foundation.  $7(),()(H).  W.  D.  Price, 

c/o  owner,  archt. 

M’U.,  Milwaukee — BAKERY — Anr.  27,  by 
W.  E.  Long  (To.,  engrs.  and  archts.,  155 
North  Clark  St.,  Chicago,  Ill.,  3  story  and 
basement.  128  x  152  ft.,  rein. -con.  and  brick, 
plain  foundation,  Clybourn  St.,  here,  for 
Natl.  Biscuit  Co..  85  »th  Ave.,  New  York 
City.  N.  Y.  $ino,()(H). 

M’U..  Karine — FOUNDRY — C.  S.  Ander¬ 
son,  mgr.  Belle  City  Malleable  Iron  Co., 
Kewaunee  St.,  taking  bids  (2nd  unit)  1 
story.  116x202  ft.,  brick  and  steel,  plain 
foundation.  A.  A.  Wickland  Co.,  5  South 
Wabash  St..  Chicago.  Ill.,  engrs. 

Neb..  Hastings  —  MANUFACTURING  — 
F.  A.  Roth  Mfg.  Co.,  1600  South  Kilbourn 
St.,  taking  bids  2  story.  100  x  200  ft.,  brick 
and  terra  cotta  factory.  $100,000.  K.  H. 
Gedney,  Hastings,  archt.  Noted  Mar.  4. 

Mo..  St.  I.uiiis — SUB-STATIONS— May  4. 
by  Rd.  Pub.  Serv.,  208  City  Hall  Sub¬ 
stations  R,  C  and  D,  1  story,  rein. -con.  and 
brick  $46,000.  W.  W.  Horner,  300  City 
Hall.  engr. 

.\rk..  Malvern — PT,.\N1NG  MILI.< —  See 
"Contracts  Awarded." 

Tex..  Ft.  Morth  —  PRINTING  PLANT, 
etc. — Runker  Printing  &  Rook  Co.,  c/o  A. 
Goodhart,  Worth  Rldg.,  taking  bids  1  and 

2  story,  brick,  stone,  rein. -con,  and  .steel 
printing  i>lant  and  office  building.  $175,000. 
Austin  Co..  16112  Euclid  Ave.,  Cleveland, 
(».,  engrs. 

rallf..  Kyde  —  SUB-STATION  —  See 
"Contracts  Awarded.” 

Contracts  Atcarded 

Mass..  Everett  (Boston  P.  O. ) — PI^ANT 
— M.vstic  Iron  Wks..  1  Federal  St.,  Boston. 

3  story,  brick  addition,  here,  to  D.  E.  Mc- 

Intire,  Inc.  ,  74  Bro.ad  St.,  Boston.  Archts. 
c.-^t  $40,000. 

Mass.,  Jamaica  Plain  (Boston  P.  O. )  — 
FACTORY  —  ('lifton  Mfg.  Co.,  Brookside 
Ave.,  1  story,  brick,  Rnmkside  Ave.,  to  W, 
T.  Reed  Co.,  201  Devonshire  St.,  Boston. 
Archts.  est.  $50,000. 

Mass.,  Mattapan  (sta.  Boston) — REPAIR 
and  SERVICE  GARAGE— H.  B.  Barrown, 
32  Abbott  St.,  I'lorchester,  will  build  2 
story,  rein. -con.  and  steel,  plain  foundation. 
Wellington  Hill  and  Greendale  Sts.  Work 
will  be  done  by  separate  contracts.  $50,000. 
S.  S,  Levy.  35  Court  St..  Boston,  archt. 
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Conn..  Bridgeport  —  FACTORY  —  i;  . 

(.■•o.,  38  Austin  St..  1  and  2  story,  loo  x  ■„ 
ft.,  and  2  story  wing  brick  iimi  .'1 
Austin  and  IVarren  Sts.,  to  Hewlett 
884  Main  St.  Archts.  est.  $65,()tH)  '  ,i 

Apr.  1. 

N.  4..  Camden — FAt'TORY  -.Mai-.-Vtidi  ,\.x 
&  Forbes  Co.,  3rd  and  Jefferson  Sts.,  3  ,,x 

and  basement.  56  x  360  ft.  factory,  3rcl  ,| 
Jefferson  Sts.,  to  Barela ,v- White  Co.,  ;; 
Sansom  St..  Phila.,  Pa.  .Xrchts.  .-st  $ 

1100. 

N.  J..  Plalnlleld  I('E  PLANT  P  01 
field  b-e  &  .Supply  Co..  222  Madison  , 
general  contract  1  story,  rein. -con.,  to  ■  (,’ 
and  .steel,  plain  foundation,  to  Wa-i  ri- 
Abiiott  Corp.,  552  West  23rd  .St..  N.-w  )  rk 
City.  .-Vrehts.  est.  $75, (Hid. 

N.  4..  PleuHuntvill(> — KNITTING  MILL 
Starr  Knitting  Mill  (’o..  2  story  5o  \  ":.,i 
ft.  mill,  to  W.  H.  Joslin,  Pleasant vill.. 
$75,001). 

I’a..  Pittshiirgh  -WAREHOUSE— I'l-oii- 
sylvania  R.R.  Co.,  C.  Shand.  ch  .oBr 
Itroad  St.  Station,  Phila.,  general  contro' t 
renuxleling  warehouse,  here,  t<i  T.  .1.  Fol.  y 
Co..  Fulton  Rldg.  Engrs.  e.st.  $150, 000 
Pa..  PilUbiirgh  — MANUFA('TURI.N): 

Steel  City  Electric  Co.,  1207  Columbus  Ave, 
general  contract  2  stor.v  and  basement,  to 
x  60  ft.,  brick  and  concrete,  (^olumbu.s  .\ve, 
to  W.  F.  Trinible  &  Sons  ('o.,  171!)  P.-on.i 
Ave.  .\rchta.  est.  $40,000. 

Pa..  Sharon  B()1LER  HOUSE,  et. 
Sharon  Steel  ('o.  will  build  gas  and  boil.i 
house,  .also  electrify  8  and  10  ntills,  .itol 
rentodel  unit  14,  by  da.v  labor.  Private 
plans.  G.  S.  Warren,  c  <»  owner,  engr 
Teiin..  Nasliville-  PRINTING  PLANT 
Brandett-Craig-Dicker-son  Printing  Co  ,  'at;) 
5th  Ave.  N.,  general  contract  2  story,  lot) 

X  175  ft.,  concrete  brick  and  steel,  loth 
Ave.,  to  E.  G.  Holladav  Constr.  (To..  151 
4th  Ave.  N..  $80. 000. 

O. ,  Troy  —  FACTORY  —  Troy  Sunshailo 
Co.,  2  story.  56  x  121  ft.,  and  3  story,  48  x 
65  ft.,  rein. -con.  and  brick  addition,  Waliiut 
St.,  to  H  R.  Blagg  Co.,  122!)  Ea.st  3rd  St, 
Dayton.  $65,000, 

III..  ('Iiieagte — DAIRY — S.  Wanzer  &  Sons, 

21  East  30th  St.,  general  contr.act  2  story 
and  basement.  225  x  202  ft.  dairy  |ilant. 
to  W.  Mavor  Co.,  7  South  Dearborn  St 
Archts  est.  $400,000. 

Mis..  KhMimer — PL.XNT — RIoonter  Datry 
Produ<'ts  ('o.,  W.  R.  Freund,  ntgr..  will 
build  1  story,  60  x  00  ft.,  rein.-<'on.,  brick 
and  steel,  plain  foundation,  b.v  d»y  labor 
$40,000.  Kampfer  &  Buetow.  1380  Blair 
St.,  St.  Paul.  archt.s. 

M  is..  (iuys  Mills- -PL.VNT— Interstate 
Power  Co.,  c  o  H.  C.  Grtin,  mgr.,  Du)>ui|tie, 
la.,  will  build  1  story,  75  x  00  ft.,  rein  -con  . 
brick  and  steel,  plain  foundation,  by  day 
labor.  $60,000.  Private  plans.  Noted 
Apr.  8. 

Mis..  Milwiiiikee  SAUSAGE  FA(’T(>RY 
— C.  T.  Gross,  3020  State  St.,  2  story  and 
basement,  OO  x  100  x  112  ft.,  brick  and  con¬ 
crete.  Poplar  St.,  to  M'.  W.  Oedein,  86 
Michigan'  Ave.  Archts.  est.  $65,000.  Noteil 
Mar.  25. 

M  is..  Milwiiiikee  -  FACTORY  —  Stol|ier 
Steel  Products  ("o.  (formerly  A.  It.  and  I! 
Sheet  Metal  M’ks. ),  3300  Fond  du  Lac  .\ve  , 

2  story.  36  x  130  ft.,  brick  addition,  idain 
foundation,  to  H.  Danischefsky,  1  484  Huin- 
l)oIdt  Ave,  Noted  Mar.  25. 

Mis..  MiiscimIh  —  PI.ANT  —  Mu.scoda 
Cheese  &  Creamer.v  Co.  will  build  2  story. 
60  X  70  ft.,  rein, -con.,  brick  and  steel  ware¬ 
house  and  cold  storage  plant,  plain  founda¬ 
tion.  by  day  labor.  $40,000.  Private  idans. 

Wls..  M’aiikesliH  —  FOUNDRY  —  Quality 
Aluminum  Casting  Co.,  Lincoln  Ave.,  gen¬ 
eral  contract  1  story,  40  x  120  ft.  addition, 
to  P.  Gierke,  816  Lincoln  Ave.:  steel,  to 
Ijakeside  Bridge  &  Steel  Co.,  North  Mil¬ 
waukee.  Archts.  est.  $40,000. 

Minn..  St.  Paul  —  POWER  PLANT  — 
Brown  &  Biglow.  Quality  Park,  general 
contract  1  stor.v  and  basement,  48  x  74  ft  . 
and  54  x  74  ft.,  rein. -con.  and  brick.  Mid¬ 
way  Dist.  of  Quality  Park,  to  W.  Murphy  & 
Son,  346  Endicott  Bldg.  An-hts.  total  est. 
approximately  $31)0,0(10. 

Mo..  Flat  River-POMER  PLA.NT— St 
Louis  Smelting  &  Refining  M’ks.,  44  x  !•()  ft  . 
rein. -con.  and  brlcP  power  plant,  5!)  ft.  high, 
with  250  ft.  rein. -con.  stack,  etc.,  to  .1.  V 
Roland  Constr.  Co.,  Chemical  Bldg..  St 
Louis.  Archts.  est.  $185.(100. 

Mo..  St.  Louis  —  MHIEEL  FACTORY  — 
Southern  Wheel  Co.,  Commonwealth  Bldg . 
Pittsburgh,  Pa..  1  story.  230  x  420  ft.,  rein  - 
con.,  Goodfellow  St.  and  Terminal  Belt  R.R. 
tracks,  here,  to  ('ornet -Casey  Constr.  Co  . 
Chemical  Bldg.  Archts.  est.  ■$250,000. 

Ark.,  Malvern — PLANING  Mlldv—  M'is- 
consin  &  Arkansas  I^umber  Co..  A.  B.  Cook, 
genl.  mgr.,  will  build  1  story.  120x166  ft  . 
with  20x40  ft.  and  30x80  ft.  addititms,  con¬ 
crete  foundations^  by  dav  labor.  $100,000 
Tex.,  Houston — DAIRY — Phenox  Dairy 
Co.,  c/o  M.  C.  Oldham,  mgr.,  1502  Heiner 
St.,  general  contract  2  story,  106  x  120  ft  , 


,  uil«linBs— Industrial  (Continued) 

k  ind  tile.  Pake  and  Smith  Sts.,  to  J. 
nind. -542  "'eat  BldB  .  »163.3!.5 
(Ikla..  t  hU  Uaithu  —  K  K  I  I^A.NI  -  ( >  I... 
‘“ham  1  story  ice  plant  addition,  to 
l.ri'k  and  stone^to  A.  J.  Puckett.  Chic  kasha. 

crchts  est.  $4»,00«.  |>I  AXT _ 

Mash..  I'ort  Anitele* — I'Al  KK  ll..A.>.l  — 

w'VhinKton  Pulp  &  Paper  (>.rp..  (2nd  unit) 
Milp  and  |>aia;r  plant,  to  t  .  Kujipler  A:  Son. 
I’l.rt  AnKeles.  about  $1,00(1.000. 

»lif  Berkeley  —  FACTOKY  —  Pacific- 
I'iint  &  Varnish  Co..  Wells  KarRo  IddB  , 

<  .  11  Francisco.  2  story,  paint  factory,  rein.- 
iiiii.  to  CiUtleben  Bros.,  614  Mills  ItldR.,  San 
Kranci.sco.  $45,000.  i>i  iV’T 

Ciilif.,  IMttsbur*  —  POM  KB  I  KANT  — 
noneer  Rubber  Mills,  brick  power  t.lant. 

I.,  A.  Johnson.  Call  BldR..  San  Francisco, 

’Vim  Kvde  —  SttB-STATIOX  —  C.reat 
We.stern  Power  Co..  530  Bush  St.  San 
h^anclsco,  will  build  rein.-con.  sub-station. 
h,r.ri»-  day  labor.  $200,000. 

Buildings— Educational, 
Religious 

Proposed  Work 

Me  — Bd.  Kdu<‘..  hav- 

inK  .sketches  made  hy  Bunker-SavaRc,  256 
Water  St  2  story  and  basement  addition, 
Conev  anti  Stone  Sts..  $175,000  appropriated. 

Boston— A BMINISTRATIOX-Cn- 
RreRation  of  Adath  Isreal  Temple,  H.  la-vi, 
rabbi  havinR  preliminary  sketches  made  by 
McI^a’uRhlin  &  Burr,  88  Tremont  St..  3  story 
and  basement,  brick  and  limestone.  River- 
way  and  KonRwood  Aves..  Plymouth  and 
Brenner  Sts.  $150,000  or  tuofe. 

MaHH..  Kverett  (Boston  P.  O. ) — HKiH 
SCH()ClI.r — City,  K.  D.  Chisholm,  mayor, 
Ilians  2  storv  and  ba.sement,  brick  and 
.stone.  Summer  St.  $150,000.  KnRineer  and 
architect  not  selected. 

Mass..  Kramlnuhain  -  -  CHI  R(  H  -  (irace 
CoiiRreRational  Church.  T  l^athrop.  Pastor, 
e/o  R.  H  M’amboldt.  archt.,  6  Beacon  St., 
Ho.ston,  havinR  preliminary  sketches  made 
1  storv  ami  basement,  brick  and  stone, 
i  nion  Ave.  $150,000.  Xoted  Mar.  4. 

Miihm.,  tirnnby  —  SCHOOI,  —  Franciscan 
Fathers,  soon  let  contract  3  story  and  base¬ 
ment.  55  X  205  ft.,  brick,  limestone  and 
Rranitt*  schcwil.  $225,000.  T.  F.  l*unn,  37 
West  57th  St.,  Xew  York  City,  engr.  and 

MasH.,  Hingham  —  HIOH  St'HOOT,  — 
Town.  T.  B.  Hlngham,  chn.,  having  plans 
prepared  by  Derby  &  Robinson.  3  Joy  St.. 
Boston,  brick  and  steel  high  school.  Central 
St.  $230,000.  Xoted  Apr.  22. 

Mava.,  Whitman  —  HKIH  SCHOfil^  — 
Town,  Bd,  Selectmen,  Town  Hall  voted  to 
borrow  $300,000.  new  high  school. 

N.  Y.,  .Albany — CCKKKHK — State  appro¬ 
priated  $850,000,  constructing  buildings  at 
Slate  College  for  Teachers. 

N.  Y..  Bayport — SCHOOI,— Bd.  F^duc. 
takes  bids  about  May  3,  brick,  steel  and 
stone,  plain  foundation,  $250.000.  W. 
Potter,  22  Fast  17th  St..  Xew  York  City, 
eiiRr  and  archt.,  Xoted  Apr.  15. 

N.  Y'..  .»w  York  —  ('HCRCH  and 

RKCTORY  —  Church  of  Heavenly  Rest.  3 
Fast  45th  St.,  having  plans  prepared  by 
Bertram  G.  Goodhue,  engr.  and  archt.,  2 
West  47th  St.,  brick,  steel  and  stone,  plain 
foundation,  5th  Ave.  and  90th  St.  $2,000,- 
ooo. 

N.  J.,  Franklin— HIGH  SCHOOI — Mayor 
and  City  Council  plan  12  room  addition  to 
high  school.  $150,000.  Gilbert  &  Betelle, 
('ommerce  Bldg..  Xewark.  archts. 

N.  4..  Rldgefleld— HIGH  SCHOOI^Bd. 
Fduc.  having  plans  prepared  by  F.  Sibley, 
engr.  and  archt..  Bluff  Rd.,  Pali.sade,  brick, 
steel  and  stone  addition,  plain  foundation, 
Bergen  Ave.  $300,000. 

Pa.,  Greenabiirg  —  CHURCH  —  Zion 
Lutheran  Church  2nd  and  Vanmas  Ave., 
having  plans  prepared  by  J.  C.  Fulton  & 
Son.  Uniontown,  1  and  2  story,  irregular 
.«ha|)ed  church,  here.  $225,000. 

I’a.,  Williamsport — SCHOOI., — St.  Bonl- 
fai-e  Catholic  Church,  having  plans  pre- 
IMired  3  story  and  basement,  52  x  150  ft., 
addition  to  St.  Marys  Academy,  VV’ashing- 
ton  St.  $150,000.  Fngineer  and  architect 
not  announced. 

Pa..  Wlndber  —  CHURCH  —  St.  Marks 
('•reek  Catholic  Church.  S.  Rolansky,  pastor, 
lakes  bids  about  May  20,  2  story  and 
b.-isement,  54  x  102  ft.,  brick.  Somerset  Ave. 
$150,000.  W.  R.  Myton,  1204  1st  Natl. 
Hank  Bldg.,  Johnstown,  archt. 

Miss.,  Natchrc  —  HIOH  SCHOOL  —  City 
plans  new  high  8<-hool.  $200,000.  A. 
Whittington,  mavor. 

Cleveland  —  MUSFUM  —  Cleveland 
Museum  of  Art,  F.  A.  Whiting,  dir..  East 


Blvd.  and  Wade  Park,  plans  art  must  um 
for  children,  incl.  outdisir  stage,  amphi¬ 
theatre.  etc.,  'Wade  Park  $500,000.  Ftigi- 
neer  and  architect  not  selected 

(I..  Cleveland — SCHOOL.  Bd.  Fduc.,  F. 

G.  liogeii,  dir.,  (ilans  altering  brick  school. 
Fast  71st  St.  and  Hough  .Vve  G  M 
Hopkinson.  Auditorium  Garage  Bldg  .  archt 

Mich..  Iron  River  —  HIGH  SCHOOL  — 
Voted  $300,000  bunds.  3  story  and  base¬ 
ment.  rein.-con.  and  brick  iiiain  founda¬ 
tion,  for  Bd.  Fduc.  Van  le'yeii.  Schilling 
A-  Keough,  3440  Cass  Ave.,  lletroit.  archts. 

III.,  I  rbaiia — CHl’RCH — First  Slcihoilist 
Fpiscopal  Congregation.  c  o  G  laisb. 
Pastor,  having  preliminary  plans  prepared 
by  R.  .Maxwell.  611  West  Illinois  St.  2 
story  and  basement,  concrete,  brii  k  and 
stone.  Race  and  Green  Sts.  $175. ooo. 

la..  Iowa  City — FI  FLO  IIOUSF- -State 
University  of  Iowa  having  revised  plans 
prepared  brick,  steid  and  stone  held  house. 
Former  bids  rejected.  $400,000.  Proudfoot, 
Raw.son  A  Sours.  810  Hubbell  Bldg.,  Oes 
Moines,  archts.  Xoted  Apr.  2. 

Ark.,  Mttle  Rook  —  Y.  M.  C  A  .  J  B. 
Withee,  secy.,  5th  and  Scott  Sts.,  having 
preliminary  plans  prepared  rein.-con.,  brick 
and  stone,  6th  St.  and  Bway.  $500,000. 
Fngineer  and  architect  not  selected. 

Mo..  St.  lamiH — SCH(M>US — Bd  Fduc. 
making  plans  constructing  18  ro<on  school 
to  replace  Si'ullin  lairtable  s<-hool  $150,000, 
Kennard  Schtsil  $2oo.ooo.  and  Canterbury 
School  $260,000  ;  reconstructing  Central 
High  School  $150,000,  18  room  and  kinder¬ 
garten  school  on  Shaw  Tract  $35o,ooo.  ami 
West  Belle  iwirtable  $350,000  ;  additions  to 
Mullanphy  School  $3oo,ooo,  l,3oo  pupil 
.school  at  St.  I.aiuis  St.  and  Kingshighway 
$1,000,000,  auditorium  and  shops  to  Blow 
School  $300,000,  12  room  addition  to  Ruder 
S<‘h(K)l  $180,000,  Si'ruggs  School  $2oo.ooo,  6 
room  addition  to  Rm-  School  $  loo, ooo,  12 
room  unit  of  24  rtMuii  sch<Hil  district  bounded 
by  Clara,  Xatural  Bridge,  Union  and  Xorth 
Market  Sts.  $200,000,  I.indenwisid  Hist. 
$200,000,  and  8  rcsmi  addition  and  audi¬ 
torium  Harris  Teai'hers  College  $140,000 
R.  M.  Milligan,  911  Lmust  St.,  comr. 
buildings. 

Mo.,  St.  I.oiiIh  —  SCHfiOL — Prejiartitory 
Diocesan  Seminary.  4244  Washington  Blvd., 
making  preliminary  plans  rein.-con.,  brick 
and  stone  preparatory  .school.  $1,000,000. 

Tex.,  Kastlund  —  HIGH  SCHOOI, —  Bd. 
Fduc.,  J.  H.  Caton,  pres.,  having  plans  pre¬ 
pared  by  D.  S.  Castle  Co.,  701-4  Alexander 
Bldg.,  Abilene,  2  story  and  basement.  80 
X  120  ft.  rein.-con.,  brick  and  stone,  plain 
foundation.  $150,000  bonds  voted. 

Tex.,  Merre4leH  HIGH  SCHOOI, — Flec¬ 
tion  .soon  $150,000  bonds,  2  story,  rein.-con. 
and  brick,  plain  foundation,  high  .school,  for 
Bd.  Fduc.  Fngineer  and  architect  selected 
soon. 

Tex..  Texarkana — HIGH  SCHOOL— Flec¬ 
tion  soon  $150,000  bonds,  2  or  .3  story, 
rein.-con.,  brick  and  stone  high  school. 
YVItt,  Seibert  &  Halsey,  8(>7  Texarkana 
Xatl.  Bank  Bldg.,  archts. 

Ore.,  Portland — SY.X.VGOGUE — H  Brook- 
man,  archt.,  Henry  Bldg.,  soon  lets  contract 
90  X  150  ft.,  rein.-con.  and  steel,  i>lain 
foundation,  19th.  Flanders  ami  Gilson  Sts. 
$300,000.  Owner’s  name  withheld. 

rallf.,  Santa  Crux  —  SCHOOLS  --  Santa 
Cruz  Sch(M>l  Dist.  plana  election  $350,000 
bonds,  replacing  3  old  school  buildings. 

Man.,  YVinnipeg — CHURCH— All  Saints 
Congregation,  R.  G.  Baird,  chn.  building 

com. ,  200  YVentworth  St.,  take  bids  about 
May  1,  rein.-con.,  brick  and  stone.  Bway. 
and  Colony  Sts.  $160,000.  G.  Xorthwisid, 
615  Union  Bank  Bldg.,  archt. 

Bids  Desired 

Maas..  Boston — SCHOOI., — Cathedr.al  of 
Holy  Cross.  W.  B.  Finigan,  pastor,  taking 
bids  3  story  and  basement.  120  x  150  ft., 
brick  and  stone,  Malden  St.  $200,000.  F.  T. 
P.  Graham.  171  Xewburv  St.,  archt. 

Mass..  Milton  (br.  Boston) — CHURCH 
and  SUNDAY  SCHOOL  —  Parkway  Metho¬ 
dist  Fpiscopal  Church.  T.  Hancock,  pastor. 
Blue  Hill  Parkway,  taking  bids  1  story  and 
basement,  40  x  85  ft.  and  35  x  60  ft.,  rein.- 

con.  and  stone,  plain  foundation.  $150,000. 
Wodbury  &  Stuart,  581  Boylston  .St.. 
Bo.ston,  archts. 

Mass..  Roxbury  (Boston  P.  O. )  — 
TFMPLE  and  CHAPFL  -  Rabbinical 
College,  Inc.,  J.  M.  Jacobson,  rabbi,  35 
Intervale  St.,  taking  bids  2  story  and  bas*'- 
ment,  95  x  120  ft.,  brick,  terra  cotta  and 
steel,  Warren  and  Brunswick  Sts.  $150,000. 
J.  A.  Tuck,  Park  Sq.  Bldg.,  archLs.  Clifford 
&  Rosenblatt,  101  Tremont  St.,  Boston, 
engrs. 

Mass..  West  Newton  (Ind.  br.  Boston) — 
HIGH  SCHOGI.,— May  12,  by  City  of  New¬ 
ton.  Dept.  Pub.  Buildings,  City  Hall,  'W'est 
Newton,  Junior  High  School.  2  story  and 
basement,  rein.-con.,  brick  and  stone,  plain 
foundation,  Washington  St.,  here.  $500,000. 
Ripley  &  Le  Boutlllier,  45  Bromfleld  St., 
Boston,  archts. 


Mass..  Morrestrr — SCIKHM, — City.  D<  pt 
1‘ub.  Buildings.  City  Hull,  taking  bid'  . 
story  and  basement,  brick  and  stom  .  Gran¬ 
ite  .St.  $22K.o«o.  F  P  Fitzgerald.  34n  .Main 
St  .  archt  Noted  F*  b  4 

Coiiu.,  Hriilxepiirt  Si'IKXiL  Ma\  I.  b\ 
Bd  Fduc.,  2  story  and  baseiiii'iit.  brick  and 
steel  addition.  Bo.ston  .\\e  and  Hunlinglon 
Rd  $175,000  F  G  Southev.  983  Bro.ol 
St,,  archt  Noted  Feb  II 

N.  Hrooklyii  SCHt »( il.S- -  .Ma  v  C,.  )i\ 
W.  H  Gompert.  supt  .scb.Mil  l>uilding.'. 
Flatbush  .\ye.  extension  and  Concord  Si  . 
constructing  P  S  203.  Avenue  M  fr.en 
Fast  51st  to  Fast  52nd  Sts.  ;  and  P  .“s  2(0‘. 
-Wettue  D  from  Fast  48th  to  Fast  49th  Sts. 
for  Bd.  Fduc.  5nn  park  New  York 

City. 

V.  Y..  .Montrose-  -HIGH  SCHOOL  .Ma\ 

3  by  Bd.  Fduc..  brick,  ste.-l  and  stone, 
plain  foundation.  $325. ono.  Knap|H'  A  Mot 
ris,  171  Madison  Ave.,  Xi-w  York  ('it\. 
engrs.  and  archts.  Noted  .\i>r  S 

Md.,  R»ltimore — S('HO<lL  Ma\  12  b\ 
Mayor  and  City  Council.  City  Hall,  2  story 
and  hasement,  irregular  sba|>ed,  brick  and 
steel,  plain  foundation.  Patterson  Pk  ami 
McFIderry  St.  Van  Rensselaer  Saxe 
KnIckerbiH  ker  Bldg  .  engr  .Archer  A  All.  n. 
Central  Savings  Bank  Bldg.,  archts 

N.  J..  Hillside  (mail  Flizalsdh) — SCHOOL 
— May  11,  by  Bd.  Fduc.  Hillside  Twp  . 
Central  Grammar  and  High  S.'ho.d,  Co. 
.\ye.,  for  P.  S.  7,  Gurd  Av.-.  C  Godfr.v 
I’oggi.  275  Morris  Ave.,  Fli2ab.  th,  ar.  ht  . 
adv.  F.  X.-R.  Apr.  29. 

N.  4..  West  New  York  (Ind  br.  W.-.haw- 
k.n)  —  HIGH  S(’HoOL — Mav  6,  by  Bd 
Fduc.,  Municipal  Bldg.,  G.  I'l.  Kilveiiton, 
secy.,  .M.'morial  High  School.  Park  Ave. 
Bway.,  nth  and  12th  .Sts  $70(1, non  W 

Mayer,  Jr.,  711  Bergenline  Av.-.,  ar.hl 

N.  4'.,  I.oiiisbiirg — COLLFGF  May  6.  b\ 
Bd.  Trust .-es  L.>ui.sburg  ('(dlege,  for  Frank¬ 
lin  Co.  Building,  3  St.  tr.y  and  bas.mi.'iit. 
brick,  incl.  s.  ienc.’,  class  room.  Ilbrarv  ami 
dormitory.  $3on,ono.  Noted  .luly  9 

O. .  Haytoii— SCIIOOI,  May  i7.  bv  Bd 
Fduc.,  F.  S.  Schmidt.  .  Ik  ,  C.>.>)»-r  .S.  h.sd.  . 
st.iry  an.l  basein.-iit  and  r.dii. -.-on.,  plain 
foundation,  L.>w.'S  .St  $175, non 

■  n.l.,  ((ary  —  HIGH  SCHOOI., — Mav  11.  b\ 
Bd  Fdit.-.,  3  st.iry,  r.-in  -.-on  .  bri.  k  ami 
St. me  high  scho.d.  $5oo.(ino.  W  B  Ittn.  r 
911  L...u.st  St.,  Si  laniis.  .Mo  ,  ar.  hl 

-Mich.,  I.aiisinx  (’HFMISTRY  Mi.higaii 
State  Coll.  g.',  taking  bids  3  st.iry  and  bas.  - 
ment,  rein.-c.m.,  brick  and  ste.-l,  pl.ain 
f.  undati.m,  .-amims  $25n,non.  Mal.-olm- 
s.>n  A  Iligginlsitham.  1217  Grlsw.dd  Si. 
Detr.iit,  archts. 

YVIs..  Hlaek  River  Fulls  -SCHOOI _ Bd 

Fduc.,  A.  P.  Jones,  elk.,  taking  new  bills  2 
story,  63  x  113  ft.,  n-in.-i-on..  brick  and 
st.-.l  s.-hool.  $150,000.  F.  Tough.  Wash¬ 
ington  Bldg.,  Madison,  archt.  Noted 
Feb.  25 

WIs..  Madison — CHURCH — St.  Bermir.ls 
Catholic  Congregation,  .-'o  W.  Fggers. 
pastor,  735  Atwood  Ave.,  ami  Small  A  Flad 
archts..  Fllsworth  Bldg.,  taking  bids  1  storv, 

71  X  154  ft.,  rein.-con.,  bri.-k.  steel  aiid 
sandstone,  Atwood  Ave.  $150,000. 

YVIa..  Sparta — SCHOdL,  etc. — May  10,  by 
State  Bd.  Control,  A.  W.  Bagl.-y  se.-y  , 
Madison.  2  story,  60  x  150  ft.,  reln.-coii.. 
brick  and  steel  .school  anil  i-ottagis.  here. 
A.  Peabody,  State  Capitol,  Madison,  an-ht 
Xot.-d  Mar.  11. 

Tex.,  Wlehlta  Falls— CHURCH— May  10, 
uy  J-  W.  Johnson,  pastor  First  Methodist 
Congregation,  2  story  and  ba.sement.  bri.k. 
stone  and  rein.-con..  10th  and  latm.ar  Sts. 
$40,000.  W.  W.  Watkins,  212  Si-anlaml 
Bldg.,  W.  C.  Hedrick.  10o5  First  Natl.  Ilank 
Bldg.,  Ft.  Worth,  and  C.  J  Pate.  1005  City 
Xatl.  Rank  Bldg.,  anso.-iat.'d  archts 

Fallf.,  Los  Angeles  —  CHURCH  —  F.  G. 
Martin,  archt..  Citizens  Xatl.  Bank  Bldg, 
taking  bids  brick  and  steel.  3rd  St.,  for 
Roman  Catholic  Archbishop  of  I>.s  Angeles 
$150,000. 

C'allf.,  Van  Ntiys-  HIGH  SCHOOL — Mav 
5.  by  Ixis  Angeles  Bd.  Fduc.,  2  story.  75 
X  225  ft.  domestic  science  building,  I  story, 

72  X  223  ft.  manual  arts  building,  and  I 
story.  30  x  40  ft.  bi.ller  house,  here.  $166.- 
000.  Noted  Feb  IS. 

Calif.,  Mhlttier  —  .S('HOOL — May  6.  by 
Trustees  Whittier  School  DIst..  Hailey 
Sch.M.I,  2  story,  reln.-c-on.  $175, ooo.  Austin 
A  Ashley.  Chamber  of  Commerce  Bldg., 
Angeles,  archts.  Noted  Mar  25. 

Ont..  YVInilsor  -SCHOOI, — May  13.  by  T. 
Noble,  secy.  Bd.  Fduc..  24  room  school, 
Tecumseh  Rd.  $140,000.  Noted  Jan.  14. 


Bids  Received 

N.  Y.,  Pelham  (Ind.  br.  New  York) — 
SCHOOI.. — Bd.  Fduc.,  Apr.  22.  general  con¬ 
tract,  altering  and  constructing  2  story, 
50x100  ft.,  brick,  steel  and  stone  addition  to 
Hutchinson  School,  plain  foundation,  from 
W.  A.  Berbusse,  Jr,  Puritan  Dr..  Pi.rt 
Chester,  $188,000;  heating,  from  Johnston 
Heating  (To.,  131  East  26th  St.,  New  York 
City,  $41,175.  Noted  Apr.  8. 
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liuilditiKN — Kclucational,  UeliRiouji  (font.) 

N.  Y.  Kirhiiiuiiil  Hill  ( ind.  br.  Jamaota) 
— KCI10()1j--\\’.  H.  <  lonnM-rt,  enKr.  and 
archt.,  Klatbu.sh  Avr.  t-xtcnsion  and  fon- 
«-<ird  St.,  Krixiklyn,  Kenrral  contract  I*.  S. 
124,  Stanley  and  Hlackstonc  AvcN»^  her**, 
for  Hd.  Kduo.,  5(mi  I’ark  Avc.,  New  York 
flty,  from  Hayson  fonxtr.  fo.,  44  ('ourt 
St.,  Hrooklyn,  >337,0(lii  ;  heatini:.  frrnn  Al- 
inirall  &  fo.,  1  I)omlnU-k  St  ,  New  York 
flty,  $42,633.  .Noted  Apr.  s 

N.  4.,  Newark — SfHOOI. — Rd.  Kduc., 
Apr.  21.  Keneral  contract.  allerinK  and  oon- 
.structinR  brU’k,  .steel  and  .stone  addition, 
plain  foundation.  Maple  .\ve..  from  Katzler 
fo..  676  South  16th  .St  .  $122,900  Noted 
Dec.  17. 

I'M..  W.viinew  <mmI — SfllOtdj — Sch<H)l  Bd 
Uower  Merlon  Twp.,  Apr.  19.  general  con¬ 
tract  2  story  and  hasemeiit.  42  x  IXS  ft., 
and  91  X  174  ft.  s<hool.  Arule  Ud.,  from 
H.  Kvana.  lO.'i  North  Btth  St.  $318,846; 
heatiiiK  and  ventilatinK  from  .\mer.  lleatiiiK 
&  VentilatinK  fo.,  Schaff  BldK  .  $31,899. 

Noted  Apr.  15. 

Ind.,  Kvannvllle — HIOH  SfHOOI.S — B(t. 
School  TruMfcees,  Apr.  5,  Francis  Ueitz  HlRh 
Sc-hool,  masonry  work,  from  f.  Kanzler  & 
Son,  500  Kurn  BldK.,  $106,862  ;  al.so  Bosse 
fllKh  School  and  stadium,  from  Scar- 
horoUKh-Davles  fo..  Old  St.  lildK..  $110,882 
Noted  Mar.  25. 


Wl».,  Waukesha  —  HBIH  St'HOOl - Bd 

Kduc.,  E.  U.  E.stberK.  pres.,  Keiieral  con¬ 
tract  (1st  unit)  Junior  IllKh  School.  2  story 
and  basement,  brick  and  concrete,  plain 
foundation,  to  Pehrson  Bros..  555  Temple 
Court,  Minneapolis,  Minn.,  $114,888.  Noted 
Apr.  1. 

I8.,  Deeorah  —  GYMNASIUM  —  Buther 
ColleKe.  Keneral  contract  2  story  and  base¬ 
ment,  100  X  120  ft.,  rein. -con.,  steel  and 
stone,  to  A.  R.  Cotteen,  Decorah,  $134,132. 

Tallf..  San  Franrlseo — CHURf  H— Roman 
fathollc  Archbishop,  1100  Franklin  St., 
steel  and  rein. -con.,  Slasonic  Ave.  near  PaRe 
St.,  to  X'oRt  &  Davidson,  185  Steven.son  St., 
approximately  $154,500.  Noted  Jan  21. 


Olhce.  here. 

Charlottesvill 


III 


from  KinK  Bumli.-r  ■  , 
Va..  $11,989.  Noted  '  ,  i 
l>.  <■.,  W  ash. — RemodelinK — Treas 
at  ottlce  SupervisinR  Archt.,  Wash., 
remodelinK  f.  S.  ('ourthouse,  her.’ 

W.  Ij.  Morrison  (7onatr.  Co.,  Metr.ii  -.‘I, 
Bank  Bldg.,  $19,300.  Noted  Apr.  8. 

I).  4'.,  Wash.  —  (Granite  —  Ex.  .uv, 
Officer  ArlinRton  Memorial  Bridge  ,  ’i„ 
Apr  22,  granite  for  Arlington  Men  ■  ria 
Bridge  acro.ss  Potomac  River,  from 
Mountain  Granite  <'o..  Stone  Mountain  i;, 
fontr.  1,  $2o7,000-$240,ooo,  and  four'' 

part  la)  . . .  part  (In 

500-$157.500,  and  part  (ei  $311. Son-,  .i' 
300.  Noted  Mar.  25. 


Federal  Government 
Work 


Proposed  Work 


III.,  Great  l.akes  (br.  Waukegan) — Hos¬ 
pital — II.  S.  Veterans  Bureau.  Arlington  _  _ 

Bldg..  Wash.,  D.  C..  takes  bids  about  May  84o’  (4b)  $8,883' ’(4V)$V,obV  (id)  'irri'Iu  Vp.’, 


D.  C'..  Wash. — U.  S.  Veterans  By. 
Arlington  Bldg.,  Apr.  21.  general  c.im.;,,; 
mess  and  kitchen  huilding,  3  ward  Ii  c'i). 
ings,  etc.  from  G.  K.  Wyne,  292  ('.  v.-ri  Si 
N.  W.  (la)  $817,700  (lb)  $252,9  ii,., 

$146,800  (Id)  $147,000  (le)  $170. on 

$70,000  Ok)  $10,000  and  (Ih)  $21  . 

plumbing,  from  W.  G.  ("'ornell  Co..  19  Pm  i 
son  St.  N.  K.  Cia)  $45,608  (2b)  $1..  -i 
(2e)  $10,832  (2d)  $10,832  (2e)  $100,832  (2  . 
$2,821;  electrical  work,  from  H.  E.  ci  .,... 
fo.,  28  Light  St.,  Baltimore,  Md..  (4a) 


1,  1  and  2  storv,  rein. -con.  and  tile,  here. 
$600,000. 

Bids  Desired 


Contracts  Awarded 


Masn..  Cobasset  —  SCHOOL  —  Town. 
Schoolhouse  fomn.,  1  story  and  basement, 
125x140  ft.,  brick  and  stone,  plain  founda¬ 
tion.  Summer  and  Main  Sts.,  to  R.  H.  Bean, 
Inc.,  14  Ontral  Ave.,  Lynn  Archts  eat. 
$150,000.  Noted  Apr.  22. 

*)IaHH.,  Jamalra  Plain  (Bo.ston  P.  O. )  — 
SCHOOL  —  St.  Thomas  Roman  C'atholic 
('hurch.  E.  J.  Moriaty,  iiastor,  2  story  and 
basement,  4o  x  150  ft.,  brick,  atone  and 
steel,  to  J.  W  Griffin  fo..  15  Exchange  St., 
Bo.ston.  .\rchts.  est.  $150,000. 

Mass..  New  Bedford  —  CHAPEL  and 
SCHOOL-  (»ur  Lilly  of  Peris-tual  Help, 
c'o  Learv  &  Walker,  archts..  lat  Natl. 
Bank  Bldg.,  1  and  2  story  and  ba.sement. 
Iirick  and  stone,  Acushnet  Ave.,  to  farey 
tiuarry  &  fonstr.  fo.,  56  North  Main  St., 
Fall  Itiver.  Arihts.  est.  to  exceed  $150,000. 

Mass.,  Worcester  —  CHURCH  —  St. 
Josephs  Roman  Catholic  Church.  34  Wall 
St.,  1  storv  and  basement.  75  .\  190  ft., 
brick  and  stone,  plain  foundation.  Hamilton 
St.,  to  J.  J.  Roberts.  4  Wall  St.  Archts. 
i-st.  to  exceed  $150,000.  Noted  Dec.  24. 

R.  I..  Providence — SCHGt^lj — I'ity.  com. 
Pub.  Buildings,  flty  Hall,  general  contract 
2  and  3  storv  and  basement.  85  x  90  ft. 
and  90  X  17it  ft.,  brick  and  stone,  plain 
foundation,  America  St.,  to  Greaney  & 
Sherrv,  827  Davol  St..  Fall  River,  Mass., 
$413, (ion  ;  heating  and  ventilating,  to  Files 
Eng.  fo.,  75  Westminster  St..  $46,922. 
Noted  Apr.  22. 

N.  Y'..  .Ystorla  (.sta  Ixmg  Island  City)  — 
CHUIK'H — Trinity  Lutheran  ("hurch  of 
Astoria.  346-9th  Ave.,  F.  H.  Lindeman, 
pastor,  brick,  steel  and  stone,  plain  founda¬ 
tion.  to  Moore  &  I>atience.  103  Park  Ave., 
New  York  City,  Noted  Apr.  8. 

N.  Y’.,  IIoIIIh  (mail  Jamaica) — SCHOOIy^ — 
W.  H.  Gompert,  supt.  School  Building.s, 
Flatbush  Ave.  extension  and  ('uncord  St., 
Brooklvn,  general  contract  P.  S.  118, 
Wildey  Ave.,  here,  for  Bd.  Educ.,  50o  Park 
Ave.,  'New  York  City,  to  G.  F.  Driscoll  I'o. 
548  Union  Ave.,  Brooklyn,  $289,387  ;  heat¬ 
ing.  to  H.  Starkman  &  Bros,,  333  East  81st 
St..  New  Y’ork  City,  $35,160.  Noted  Apr.  15. 

N’.  Y’.,  Mariners  Harbor  (Ind.  Sta.  Staten 
Island) — S('HOGI.i — W  H.  Gompert.  supt. 
School  Buildings.  Flatbush  Ave.  extension 
and  t'oncord  St.,  Brooklyn,  general  con¬ 
tract  P.  S.  44,  Maple  Parkway,  here,  for 
Bd.  Educ.,  500  Park  Ave.,  New  Y'ork  City, 
to  Carleton  ('o.,  Inc.,  151  West  42nd  St.. 
New  York  City,  $624,333;  plumbing,  to  J. 
Kahn,  244  West  20th  St..  New  York  ("ity. 
$27,390 ;  and  heating,  to  D,  J.  Rice.  Inc.. 
606  1st  Ave.,  New  Y'ork  City.  $68,817.  Grand 
total  $720,540.  Noted  Apr.  15 

Pa..  Berwick — CHURCH— First  Presby¬ 
terian  Congregation,  general  i-ontract  1  and 
2  storv  and  basement,  irregular  shaped 
church.'  to  Berwick  Lumber  &  Supply  ('o., 
Berwick.  $17  8,500. 

Yllss.,  I.niirel  —  SCHOOL  —  Bd  Educ., 
R  II  Watkins,  supt.,  2  story,  154  x  265  ft., 
concrete  and  brick  schiMil,  to  A.  Blair.  11 
South  Liwreiice  St..  Montgomery,  Ala. 
Noted  Feb  18. 

III.,  Vrbana  —  PHARMACY'  —  University 
of  Illinois,  general  contract  4  story  and 
basement.  85  x  112  ft..  715  South  Wood 
St  .  to  C.  A.  Moss.  Constr  Co.,  133  West 
Washington  St.,  ("hlcago.  Archts.  est. 
$400,001),  Noted  Sept.  10. 


K.  I.,  Newport — Tile  Lining — S|K“c.  5213 — 
May  12.  by  Bureau  Y'ards  &  Dix-ks,  Navy 
Dept.,  Wa.sh..  1).  f.,  tile  lining  swimming 
IHiol,  at  Naval  Training  Station,  here. 

Conn.,  New  London — Refrigerating  Plant 
— S|M-c.  5199 — May  12,  by  Bureau  Y'ards  & 
Docks,  Navy  Dept.,  Wash.,  D.  f.,  automatic- 
refrigerating  plant,  with  2  ton  motor-driven 
ammonia  refrigerating  machine,  etc.  L.  E. 
Gregory,  ch.  bureau. 

YId.,  Annapolis — Mains,  etc. — Spec.  5203 
and  5175 — May  12,  by  Bureau  Y'ards  & 
Docks,  Navy  I)ept.,  Wash.,  D.  C.,  under¬ 
ground  and  subaqueous  water  mains,  and 
Improving  coal  handling  plant,  at  Naval 
Academy,  here.  L.  E.  Gregory,  ch.  bureau. 

Fla..  Yllami — Remodeling — May  14.  by 
Treas.  Dept,  at  office  Supervising  Archt., 
Wash.,  D.  C.,  remodeling  U.  S.  Post  Office, 
court  house  and  custom  house,  here.  J.  A. 
Wetmore.  acting  suiH-rvising  archt.  ;  adv, 
E.  N.-R.  Apr.  29. 

Yllss..  Y'lcksbiirg  -  Levee  —  May  12.  at 
office  Third  Mississippi  River  Dist.,  P.  O 
Box  404,  for  6.747,000  cu.yd.  levee  work 
in  quantities  varying  from  20.000  to  1,250.- 
000  cu.yd.  ;  adv.  E.  N.-R.  Apr.  29. 

Indiana  —  Dredging  —  May  13,  by  U.  S. 
Engineer  Office.  537  So-ath  Dearborn  St., 
('hicago.  Ill.,  dredging  in  Indiana  Harbor 
Canal,  here  ;  adv.  E.  N.-R.  Apr.  29. 

Ylleh.,  Camp  Custer  (hr.  Battle  Creek)  — 
Curbs,  etc. — May  1 8,  by  U.  S.  Veterans 
Bureau,  Arlington  Bldg.,  Wash..  D.  ('.,  L. 
H.  Tripp,  ch.  constr.  div.,  curbs  and  gutters 
at  U.  S.  Y'eterans  Hospital  100,  here. 

III.,  Great  Lakes  (mail  Waukegan) — 
Apartment — Spec.  5158 — May  12.  by  Bureau 
Y'ards  &  Docks,  Navy  l)ept..  Wash.,  D.  C., 
brick,  steel  and  stone  apartment  for 
officers  quarters,  at  Naval  Training  Station, 
here.  L.  E.  Gregory.  I'h.  bureau.  Noted 
Apr.  22. 

Arizona — Road — May  11,  by  C.  H.  Sweet- 
ser,  dist.  engr.  Bureau  Pub.  Rds.,  Washing¬ 
ton  St..  Phoenix,  grading,  crushed  rock 
surfacing.  etc.,  5,600  cu.yd.  ("lifton- 
Springerville  (Greenlee  Co.  Sect.),  Natl. 
Forest  Rd.  Project,  in  Apache  Natl.  Forest. 
Greenlee  Co. 

OreKon — Needle  Y’alves — May  25.  by 
Bureau  Reclamation.  Denver.  Col.,  two  48 
in.  balanced  needle  valves  for  McKay  Dam, 
Umatilla  Project,  here.  P.  YY'.  Dent,  acting 
comr.  ;  adv.  E.  N.-R.  Apr.  29. 

Alaska — Roads — May  11.  by  Bureau  Pub. 
Rds..  M.  D,  Williams,  acting  dist.  engr., 
Juneau,  Improving  3.1  mi.  Tongrass  High¬ 
way,  Saxman-Mountain  Point  Sect.  Natl. 
Forest  Rd.  Project,  0.62  ml.  Glacier  High¬ 
way,  Mendenhall  I<oop  Extension.  Natl. 
Fore.st  Rd.  Project  3.12  mi.  Salmon  River, 
Cetnetery-Fish  Creek  Sect.  Natl.  Forest  Rd. 
Project,  all  foregoing  in  Tongrass  Natl. 
Forest  ;  also  8.37  mi.  Moose  Pass,  Hope- 
Sunrise  Sect.  Natl  Forest  Rd.  Project,  in 
Chugach  Natl.  Forest. 


$5,834,  (4f)  $4,102;  also  con.structing  l;.ii 
Cross  building,  froni  J.  C.  Curtis.  Dentiii;ii 
Va.,  (I)  $182,500  and  moving  builciuiK.s' 

from  .Skinker  *  Garrett,  1416  F  St.  N  \v’ 
(la)  $45,000.  Noted  Mar.  25 


HI.,  Ylaeninb— Extension — Treas.  Dept  ,n 
office  Supervising  .Archt.,  Wash.,  D.  C  ,  i 
stor.v  U.  S.  Post  (Yfllee  extension,  here,  lr..in 
D.  Bright,  ('linton,  Ind.,  $3,900,  Noted 
Apr.  1. 


Oklu.,  Oklahoma  City — Extension — Tre;is, 
Dept,  at  office  Supervising  Archt.,  Wash 
D.  C,.  extension  to  U.  S.  Post  Office.  Iiere 
from  .M  I.undberg,  208  North  Bw.iv 
St.  Louis,  Mo..  $13,779. 

ralifornia — Road — C.  H.  Sweetser,  dist 
engr.  Bureau  Pub.  Rds.,  9  Main  St.,  .s.m 
Francisco,  Apr.  15,  grading,  etc.,  4.9  mi  and 
4.8  mi.  Tahoe  Clty-Truckee  Highway,  in 
Tahoe  Natl.  Forest,  Placer  Co.,  from  islsdl 
Constr.  ('o..  Fresno,  $58,326  and  $62,372 
respectively. 

C.  7..,  Panama  —  Masts  —  Spec.  5191 
Bureau  Y'ards  &  Docks,  Navy  Dept.,  Wasii  . 
D.  C.,  Apr.  23,  guyed  masts  at  Cape  .Mala, 
here,  from  J.  E.  Lingo  &  Son,  Delaware 
Ave.  and  Elm  St.,  Camden.  N.  J..  $3,775 
Noted  Ai)r.  15. 


Contracts  Awarded 


Cuiiii.,  Hartford  —  Dredging  —  U.  S.  F.n- 
gineers  Office,  Providence.  R.  I.,  dredging 
in  Connecticut  River,  below  here,  to  Hart¬ 
ford  &  New  York  Transfer  Co..  285  State 
St..  $15,009.  Noted  Mar.  4. 


Bids  Received 


Ylass.,  Rutland  lleiKht* — Refrigeration 
and  Ice  Making  Machinery — U.  S.  Veterans 
Bureau,  Arlington  Bldg.,  Wash.,  D.  C..  Apr. 
20,  refrigeration  and  ice  making  plant  at 
IT.  S.  Y'eterans  Hospital  89,  here,  from  Hines 
Mfg.  Co.,  418  St.  Charles  St.,  Baltimore. 
$18,300.  Noted  Mar.  25. 


N.  Y'.,  Newark — Addition — Treas.  Dept, 
at  office  Supervising  Archt.,  YVash.,  D.  C.. 
Apr.  20,  1  story  extension  at  U.  S.  Post 


N.  Y'.,  Syracuse — Mezzanine,  etc. — Trea.s. 
Dept,  at  office  Supervising  Archt.,  YY’ash.. 
1).  C..  (Mezzanine  floor,  etc.  for  U.  S.  I’o.st 
Office,  here,  to  W.  L.  Morrison  Constr  Co. 
Metropolitan  Bank  Bldg.,  YY'ash.,  I)  C . 
$10,300.  Noted  Apr,  22. 

Pa..  Phila. — Steel  Pence,  etc. — Spec.  5212 
— Bureau  Yards  &  Docks,  Navy  Dcjit  . 
YY'ash.,  D.  ('..  wrought  8t(*el  fence  and  gates, 
to  F.  Pettit  Ornamental  Iron  YVks.,  15n5 
North  Mascher  St.,  $8,526. 

Pa..  Plilla. — Paving — S|>ec.  5207 — Bureau 
Y'ards  &  Docks,  Navy  Dept.,  Wash.,  D.  C., 
concrete  paving  at  U.  S.  Navy  Y'ard,  here, 
to  Curtis  Bros.,  State  Rd.  and  Unruh  St  . 
Tacony.  Phila.,  $26,820  (75  days).  Noted 
Apr.  15. 

Pa..  Phila.— Gate  Buildings — Spec.  5196 — 
Bureau  Y'ards  &  Dm-ks,  Navv  Dept.,  YY'ash. 
D.  C.,  Apr.  23,  2  gate  buildings  at  Navy 
Y'ard,  here,  to  S.  S.  Lewis,  1238  Real  Estate 
Trust  Bldg.,  $73,478  (105  days).  Noted 

Apr.  8. 

Ob.,  Fitzgerald — Mains  in  various  streets, 
to  Dysard  Constr.  Co.,  Austell  Bldg.,  .\t- 
lanta,  approximately  $17,ooo. 

Fla..  Pensacola — Storage — Spec.  5187 — 
Bureau  Y'ards  &  Docks,  Navy  Dept.,  YY'ash., 
D.  C.,  fuel  oil  and  gasoline  storage,  at 
Naval  Air  Station,  here,  to  Pittsburg.  Des 
Moines  Steel  Co.,  Curry  Bldg.,  Pittsburgh, 
Pa.,  $52,720  (210  days).  Noted  Apr.  1. 

Tenn.,  Memphis — Ijcvee — Dist.  Engineer¬ 
ing  Mississippi  River  Comn.,  5,600,000 
cu.yd.  earthwork  in  Uptier  St.  Francis. 
Lower  St.  Francis,  Reeffcsit  and  YY'hite 
River  Dists.,  to  R.  T.  Clark,  Co.,  Inc.. 
Natchez.  Miss.,  $384,909.  Noted  Mar.  25 
Tex.,  Galveston — -Dredging — U.  S.  Engi¬ 
neer  Office,  dredging  Sabine-Neches  YY'ater- 
way,  to  F.  H.  Ijovell  &  Co.,  Forest  St.. 
Arlington,  N.  J..  $3,876.  Noted  Mar.  18. 

Calif..  Santa  Barbara — Extension — Trea.s 
Dept,  at  office  Supervising  Archt.,  Wash  . 
D.  C..  1  story  extension  to  U.  S.  Post 
Office,  here,  to  J.  A.  Malloy,  Santa  Barbara. 
$9,475.  Noted  Apr.  22. 


Unclassified 


Propoaed  Work 

l^jll _ MaMaohusett* — Boston  &  Maine 

I>  !•  P'  C  Shepherd,  asst.  ch.  enBr.,  Boston, 
olins  (in  solid  entire  area  Millers  River 
Hii-sin  in  Boston,  CainbridKe  and  Somerville. 
Ijri.oOO  or  more.  Private  plana. 

platform  —  Cambridge  (Boston  P.  O.), 

—  Boston  Klevated  R.U.  Co.,  31  St. 
James  Ave.,  plans  steel  and  concrete  raised 
ii'l  it forms  on  both  sides  Massachusetts  Ave. 
.and  Central  S<i.  $25,000.  Private  plans. 

I  nderpass  —  Hartford,  Conn.  —  City, 
Street  Bd.,  R.  H.  P'reiich.  plans  underpass 
at  junction  Albany  Ave.,  Alain,  ili^h,  Ann 
and  Klv  Sts.,  for  safety  of  pedestrians. 

or  more.  R.  N.  Clark,  City  Hall, 

enttr 

CoallnK  Station — liiiffalo,  N.  Y. — Dela¬ 
ware  l^ckawanna  &  Western  R.R.,  Hobo¬ 
ken  ’.V.  J-.  <5.  J.  Hay,  ch.  enKr.,  having 
plans  prepared  1,000  ton  concrete  coal¬ 
ing  station,  1,000  ton  sand  bin  and  105  ft. 
.steel  turntable.  $105,000. 

I'nderpaMS — .Vtlanta.  Oa. — See  ‘•Stn-ets 
and  Roads.  " 

Pl,r — Ft.  Myers.  Fla. — Making  plans  668 
ft  pier  out  beyond  present  wall,  seawall 
and  buildings.  $150,000.  K.  N.  Stanley,  Ft. 
Myers,  engr. 

I.iRhttng  .System — Winter  Park,  Fla.- 

Voted  $50,000  bonds,  extending  lighting 
system. 

(;rade  Crussing  Flimination — Nashville, 
Teiin. — State  Dept.  Highways  &  Ihib.  Wks.. 
plans  resurfacing  concrete  overhead  cross¬ 
ing  over  Louisville  &  Nashville  R.R.  tracks, 
on  Nashville-Callatin  Rd..  6  mi.  north  of 
here,  Davidson  Co.  To  exceed  $25,000.  C. 

X.  Hass,  highway  engr.  ^ 

(irain  Klevator — Ueeatiir,  III. — A.  K. 
.Staler  Mfg.  Co.  having  plans  prepared  2,- 
iion.oiio  bu.  grain  elevator  of  circular  tank 
i-onstruction.  24  in.  diam.,  100  ft.  high,  also 
175x200  ft.  rein. -con.  and  steel  work  houses, 
.■oncrete  pile  foundation,  Decatur  and  Staley 
••^ts.  $l,o<io,0ii0.  Kngineer  and  architect 

not  .selected. 

Park  llevelopment — Fast  St.  Louis,  Ill. — 
Fast  St.  Louis  Park  Dlst.,  Cahokia  Bldg., 
voted  $500,000  bonds,  developing  Big  Lake 
Park.  incl.  roads,  drainage,  landscaping, 
athletic  field,  golf  cour.se,  etc.  Noted 
Mar  IS. 

Park  and  Playground — Madlaon,  Wla. — 
Citv,  \V.  Winckler,  elk.,  plans  purchasing 
.sitt'  and  constructing  park  and  playground, 
Bedford  and  West  Dayton  Sts.  $30,000. 
Fngineer  not  selected. 

Stadium — St.  I.ouis.  Mo. — Bd.  Kduc.  mak¬ 
ing  plans  (1st  unit),  rein. -con.  stadium,  15,- 
ooo  seating  capacity,  and  athletic  field, 
Kingshighway  and  Natural  Bridge  Aves. 
j:{.')0,ooo.  R.  M.  Milligan,  911  Locust  St., 
comr  buildings. 

Parks  and  Playgrounda  —  Webster 
(ind.  br.  St.  I.a>uis),  Mo. — Flection  May  15. 
*225, too)  bonds,  purchasing,  equipping^  and 
im|)roving  5  ptirks  and  playgrounds.  Noted 
Mur  4. 

Town  Site,  etc. — Olmito  (mail  Browns¬ 
ville)  Tex. — A.  I’arker.  Brownsville  making 
plans  town  side  here,  incl.  bridge  across  the 
Itesaca,  paving  streets  on  1,000  acre  tract, 
waterworks,  light  plants,  50  room  tourist 
hotel,  artificial  lake  swimming  imol.  etc. 
$600,000.  W.  H.  Ampher,  I..a  Feria,  engr. 
Subway  —  I.ongview,  Wash.  —  See 
llridges.” 

I’nder  Crossing  —  Seattle,  Wash.  —  See 

•'.Streets  and  Roads.” 

Plunge  Building  —  I.os  Angeles.  Calif.  — 
W.  (1.  Knglish,  305  Chapman  Bldg.,  had 
plans  prepared  by  A.  Hesse,  320  Union  DU 
Bldg..  2  story  and  basement,  135  x  213  ft., 
brick  plunge  building,  Incl.  4  pools,  Dordon 
St.  and  Sunset  Blvd.  To  exceed  $20,000. 

Freight  Terminal  —  Oakland.  Calif.  — 
Drayage  Serv.  Corp.,  4th  and  Castro  Scs., 
Ilians  1  story,  126  x  481  ft.,  rein. -con. 
freight  terminal,  incl.  administration  build¬ 
ing.  garage,  and  loading  platforms,  18th 
St.  and  Peralta  Ave. 

Swimming  Pool — San  Jose,  Calif. — San 
Jose  Rotary  Club  making  plans  68  x  80  ft. 
rein. -con.  pool,  2  to  5  ft.  deep,  pumping 
plant,  dressing  rooms,  etc.  $30,000.  C.  B. 
McKenzie,  Bank  of  San  Jose  Bldg.,  archt. 

Power  Development,  etc.  —  Ontario  — 
Hydro-Electric  Power  Com.  of  Ontario, 
305|  Hank  St.,  Ottawa,  plans  develop¬ 
ments.  extensions,  transformer  stations, 
condenser  stations,  distribution  systems, 
transmi.sslon  lines,  etc.,  for  year  end¬ 
ing  Oct.  31,  1927,  Niagara  System  $7,125,- 
"tiu,  Oeorgian  Bay  System  $415,000,  St. 
I.jtwrence  and  Ottawa  Systems  $250,000, 
Rideau  System  $17,000,  Thunder  Bay  Sys¬ 


tem  $5,055,000,  Central  Ontiirio  System 
$490,000,  and  Nipissing  System  $14o.0(i0; 
miscellaneous  exiu-nditures  in  general  serv¬ 
ice  $600,000,  and  provincial  $83,829. 

Coal  Hanilling  Plant — Port  Stanley,  Diit. 
— Century  Coal  Cu..  145th  .St.  James  St  . 
Montreal,  plans  eiiuipping  coal  handling 
plant,  here.  $75,000 

IlorkH  —  I'ort  Stanley,  Out.  —  t,ondon  & 
I’ort  Stanley  Ry..  leoidoii.  plans  improving 
docks,  here.  $25,000. 

Bids  Deaired 

Shore  Prute<‘U<in — yiassaebusetts — M.tv  6. 
by  Metro|H>litan  Dist.  Comn  .  1  .V.-thhurton 
PI.,  Boston,  improving  llighway-llancock 
St..  Quincy  Shore  Reservation.  6.000  ft. 
concrete  shore  protection.  22  tons  trushed 
stone.  17,000  ft.  granite  curbing.  15,000 
cu.yds.  excav.,  20, 000  im  yd  tiliing  To 
exceed  $25,000.  J.  R  Rahim,  c  .>  own.  r, 
engr. 

Standpipe  and  Flevated  Tank  —  ttuine.v 
(Ind.  hr.  Boston)  Mass — May  6.  by  Dept. 
Pub.  Wks.,  1  m.g.  capacity  rein. -con  stan.l- 
pipe  at  Penns  Hill.  300,000  gal  capa.'ity 
rein. -con.  elevattsl  lank  at  Scpianlum.  .ind 
400. Ooo  gal.  capacity  tank  at  Houghs  Neck 
$30,000  bonds.  J.  J.  Cosgrove,  comr. 

\1  aterprnotlng  Standpipe — Walpole,  Mass. 
— May  28,  at  c'l’.je  A.  F  Hart,  town  engr., 
waterproofing  standpi|>e  for  Town  ;  adv. 
K  N.-R.  Apr.  29. 

Fire  .Harm  Syateni,  etc. — I'tica,  >.  \. — 
May  19.  by  State  Hospital  Comn  ,  Capitol, 
Albany,  tire  alafin  system,  exit  facilities, 
fire  stops,  and  replacing  electric  wiring  at 
ITtica  State  Hospital,  here.  S.  W.  Jone.s, 
state  archt.  ;  adv.  K.  N.-R.  Apr.  29. 

Bulkhead,  etc.  —  Bayonne,  X.  J.  —  .See 
“Streets  and  Roads.” 

HTiarf — Mobile.  Ala. — May  31.  by  .\la- 
baina  State  Docks  Comn.,  State  Ottice  Bldg., 
concrete  apron  wharf  for  Pier  1.  W.  I. 
Slbr-rt.  chn.  ;  adv.  E.N.-R.  Apr  29. 

Lighting  System — I’eorla,  III. — May  3.  by 
Bd.  Local  Impvts.,  City  Hall.  2  mi  orna¬ 
mental  electrical  lighting  system  on  Knox¬ 
ville  Ave.,  incl.  91  ornamental  metal  i>osts 
complete.  15  ft.  high,  cable,  *'oil  lamps,  etc. 
$30,11(10.  W.  E.  Backes,  City  Hall,  engr 

Boiler,  etc. — .Mason  <’lty.  In. — May  3,  by 
C.  L.  Pillsbury  Co.,  consult,  eiigrs,.  2311 
Nick  .\ve.,  Minneapolis,  Minn.,  furnishing 
and  Setting  tme  250  hp.  boiler,  250  hp. 
mechanical  stoker,  coal  and  ash  handling 
equipment,  also  resetting  two  150  hp  boilers 
and  minor  building  alterations,  here,  for 
Bd.  Educ 

Overhead  Crossing  —  Washington  —  Sea 
■'Streets  and  Roads.” 

Heating,  etc. — London.  Out. —  May  15.  by 
J.  M.  Moore,  archt..  489  Richmond  St., 
heating,  plumbing,  and  ventilating  offices, 
f<»r  London  Life  Insurance  )'o..  424  Well¬ 
ington  St.  $100,000. 


sidewalks,  constructing  concrete  hand  stand, 
etc.,  to  C.  H.  Kinney  Co..  39  Elmwiv>d  Ave  . 
Waterkury.  Engrs.  est.  $25, mm  Noted 
Mar.  25. 

Steel  Car  Floats — Phlla.,  l*a. — Pentisyl 
vania  R.R  Co.  O  c.  Shand.  ch  engi 
Broad  St.  Sta..  4  steel  car  tloats  each  250 
ft.  long  to  have  beam  of  32  ft  ,  lo  to  12 
.car  capaiity,  and  2  lines  railway  tracks 
With  loading  p.atform  running  lengthwise 
l>etween  tracks,  to  William  Cramp  <it  Sons 
Ship  >8;  Engine  Building  t'o.,  Richmond  and 
Norris  Sts. 

Swimming  Pool  —  Detroit,  Mich.  —  Sis- 
"Buildings — I'onimercial." 

tirain  Silo— Milwaukee,  WIs.  -Chicago, 
Milwaukee  &  St  I’aul  R  R  Co  .  Union  Sta.. 
Chicago.  Ill  .  C  F  Lowther.  i  h.  engr.,  grain 
silos  and  working  house,  rein. -con.,  plain 
foundation,  6th  Ave..  to  Burrell  Eng  Ai 
Con.str  (’o.,  513  West  Jackson  Blvd.  Chi¬ 
cago,  III.  Engrs.  est.  $500, imu.  Noted 
Apr.  15. 

tirain  Flevators — siuperior.  Mis. — C.  T 
Mears.  pres.  Itasca  Elevator  Co.  Tin  Bd 
of  Trade  Bldg.,  Duluth.  Minn.,  15  grain  bins 
each  95  ft.  high.  21  ft.  diam..  concrete  on 
pile  and  concr«-te  foundations,  here,  to 
liarnett  &  Record  ('o.,  418  Lyceum  Bldg. 
Duluth,  Minn.,  $38o,ooo 

4'ulverts — l.ogan,  la. — See  "Bridge.s.” 

Ornamental  Lighting  System  —  I.os 
Angeles.  f'alif.  Ornamental  lighting 

system  on  Figueroa  St.  between  Jefferson 
St.  and  Mt.  Vernon  Ave..  etc.,  to  A.  C 
Rice,  1957  Santee  .St.,  $33,436.  Noted 

Mar.  25. 

I.amp  Standards — Vancouver,  B.  4', — For 
500  ornamental  single  c.i.  light  standards  to 
M’allace  Fdry.  Co..  Cranville  Island  $23.- 
860.  Noted  Feb.  4. 

Street  I.lghting  System — Vancouver,  B. 

— City,  street  lighting  throughout  West 
End  area,  80,()(Ui  lb  1  and  IJ  in.  conduit 
for  extensions,  to  Coiie  &  Sons,  Ltd  ,  150 
Hastings  St.  W.,  $6,200  ;  60.000  ft.  lead 
covered  i-ahle  6.  8  and  10.  to  F.  Darling  (it 
Co.  Ltd.,  1144  Homer  St.  $12,110:  and 
10,000  lamps  250,  300  and  540  watts,  to 
Canadian  (leiieral  Electrii-  ('"o.  and  l.,iico 
('o..  $905  each. 


Materials 


Propoaed  W  ork 


Bida  Received 

Scale  I’ll.  etc. — Sew  York,  S.  V.— Bd 
Transijortation,  J.  H.  IVlaney.  chn.,  49 
laifayette  St..  Apr.  23.  con.structing  scale 
pit  and  foundation  for  coal  luakets  in 
Imnox  Ave.  and  148th  St.  Yard,  from  Hart 
&  Early,  Inc.,  18  East  4 1st  St  ,  $19,140 
Noted  Apr.  15. 

I'nloiMlrr — New  Orleans,  I. a. — Bd.  Port 
Comrs.,  New  Court  House.  Apr.  20,  marine 
log  unloader  at  Stuyve.sant  Docks  from 
Folwell  Ahlskog,  323  North  Michigan  Blvd., 
Chicago.  Ill.,  $137,560;  electric  motors, 
from  L.  C.  Reed,  Hitiernia  Bidg..  $3.3o2  ; 
1,900  lin.ft.  rubber  beits.  frton  Doodyear 
Tire  &  Rubber  Co.,  830  Howard  Ave.,  $4,- 
400.  Noted  Mar.  25. 

Wharf — New  Drieans,  La.— — Bd.  Port 
Comrs.,  New  Court  House  Bldg.,  recon¬ 
structing  Manville  St.  Wharf,  from  O’Brein 
Constr.  Co.,  Q  &  C  Bidg.  ;  approximately 
985,000  lin.ft.  creosoted  timber,  from  (Julf 
States  Creosote  Co.,  Chalmette  St.  $73,378  ; 
and  coal  conveyor  belts,  from  U.  S.  Rubber 
C<».,  201  North  Front  St..  $11,575.  Noted 
Apr.  8  under  “Materials.” 

Rolling  Doors  —  San  Frunciaco.  Calif. — 
State  Bd.  Harbor  Comrs.,  Ferry  Bldg.,  Apr. 
8,  steel  rolling  doors  for  Pier  50.  from  Price 
Teltz  Co.,  523  Market  St.,  $29,250.  Noted 
Apr.  1. 

Contracta  Awarded 

tlaa  Distributing  System  —  (ireenwlch. 
Conn. — Greenwich  Gas  Co.  retain'  d  Stone 
&  Webster,  Inc.,  147  Milk  St.,  Boston,  to 
design  and  construct  8  mi.  6  in.  high  pres¬ 
sure  transmission  line,  8  reducing  gov¬ 
ernor  stations,  40  ml.  high  pressure  dis¬ 
tribution  main  and  2.000  gas.  service 
connections,  each  Incl.  meter  and  governor, 
also  2  story.  25  x  75  ft.  service  building. 
C  F.  Green,  constr.  supt. 

Park  Improvements— Thomaston,  Conn. — 
Town,  R.  H.  French,  comr..  High  St.,  im¬ 
proving  Center  Park,  adding  soil,  new  turf. 


Kuail  Oil  —  (ireenhush.  III.  —  Greenbush 
Twp.  plans  furnishing  and  spreading  2  or 
3  car  loads  road  oil  for  township  roatls.  (^. 
Mitchell,  highway  comr. 

Bida  Deaired 

Kuad  4>il — Hartford,  Conn. — May  5,  by 
Rd.  Contr.  &  Supply  at  Mayor's  Office. 
Municipal  Bldg.,  road  oil,  f.o.b.  tank  cars. 
Hartford.  C.  DeLancey  Alton,  Jr.,  secy.  ; 
adv.  E.  N.-R.  Apr.  29. 

(•ravel — l.ung  Island  City,  N.  V. — May 
4,  by  M.  E.  (X)nnolly,  pres.  Queens  Boro, 
Queens  Subway  Bldg.,  5,(i()0  cu.yd.  $  in 
(|uartz  gravel. 

Cement,  Sand.  etc. — Corinth,  Miss. — See 
"Streets  and  Roads" 

Timber,  etc.— New  Orleans,  La.— See 

"I’nclassified" 

Drain  Tile — Fmmetshiirg,  la. — May  5,  by 
Auditor  Palo  Alto  Co.,  4)(,9))i)  ft.  6  In.,  and 
2  450  ft.  8  in.  drain  tile,  also  17  intakes. 

Portland  Cement — Fergus  Falls,  Minn. — 
May  3.  by  H.  J.  Collins,  city  elk.,  1  carload 
more  or  less  |s)rtland  i-ement. 

Pipe  Calverts — Keglna,  Sask. — May  I.  by 
H  S.  Car|)enter,  deputy  minister.  32.000  ft. 
12  in..  13,000  ft.  18  In.,  5,600  ft.  15  in.,  and 
6,600  ft  24  in.  pli)e  culverts.  fi>r  D«-i>t 
Highways. 

.isphalt,  etc. — Montreal.  (Jiie. — May  3,  by 
City  Executive  Com.,  for  a.sphalt.  bitumi¬ 
nous  dust  layer  and  stone  dust. 


Bida  Received 

Sewer  Brick — Boston.  Mass. — Bd.  Pub. 
M'ks.,  City  Hall,  260.000  sewer  bricks,  from 
J.  P.  O'Connell  Co.,  11  Beacon  St..  Ikjston. 
$25.00  per  M.  Noted  Apr.  1. 

Contracta  Awarded 

Curbing  and  Headers— Hartford.  Conn. — 

City,  Bd.  Contr.  &  Supply,  granite  curbing 
and  headers,  to  J.  Cronsell,  7  Mosart  St., 
M'est  Hardford,  $5,644. 

Cement,  Fxpanslon  Joints,  etc.— tlrccn- 
vllle.  Miss. — Washington  Co.,  to  M.  L.  Vlr- 
den  Lumber  Co.,  Greenville.  14.000  bbl. 
Portland  cement,  at  $2.93  per  bbl.,  and  9,500 
ft.  J  in.  expansion  Joints  at  $16.55  ist  100 
ft.  :  to  Clark  Building  Material  Co.,  Jack- 
son.  66,000  ft.  i  in.  plain  round  bars  $2.54 
per  100  lb.,  and  20,000  lin.ft.  |  In.  square 
deformed  bars  at  $2.74  i»er  100  lb. 


See  propoaal  advertiaing  on  page  1 1  Ay  Advertiaing  Section 


N  E  W  S  -  R  E  C  O  R  D— Place 


Market— E  N  (I  I  N  E  E  R  I  N  C 


Stephens- Adamson  Uses  FARRELL’S  85 
Where  The  Wear  Comes 


CONTINUOUSLY',  day  in  and  day  out, 
the  buckets  of  this  Stephens-Adamson 
bucket  carrier  travel  over  the  tripper. 

To  withstand  the  constant  wear,  Stephens- 
Adamson  builds  the  tripper  side  frames  of 
FAHKLLI/S  85. 

But  wear  resistance  is  only  one  of  the  many 
desirable  qualities  of  FARRELL’S  85.  In 
strenjith  it  exceeds  nickel  steel.  There  is  no 


distortion  or  flowing  under  repeated  blows 
(a  weakness  of  some  alloy  steels).  Nor  does 
high  wear  resistance  mean  an  undue  sacrifice 
of  ductility  and  resistance  to  shock. 

Wherever  a  casting  is  subject  to  bigh  strain 
or  excessive  wear,  FARRELL’S  85  gives 
longer  life  at  very  little  increase  in  cost. 

Use  FARRELL’S  85  for  dipper  teeth,  bucket 
lips  and  everywhere  replacements  are  now 
frequent. 

The  Farrell-Gheek  Steel  Foundry  Company 

Third  Street,  Sandusky,  Ohio 
>\'cstern  Office:  19  S.  La  Salle  St.,  Chicago,  III. 
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Engineering  News-Record,  May  6, 1926 


CONSTRDCnON 

News _ 

Some  of  the  Week'*s  Large  Projects 

ttids  Wanted 

•  'lub,  am)  half).  Xew  York.  N.  Y.,  Orirma 
<'lul)  Ilf  Aiiici  li  a,  iDi-..  .siMin  taki  s  liiils, 
$4,0II0,IMMI. 

t'it.v  Hall,  Philaililphia.  I’a..  May  1!', 
it  11.  <til«-«,  (Ur.  I’ub.  Wks.,  $2,<>00.iib0  or 

Contracts 

lliRh  School,  New  York,  X.  Y.,  Hd.  of 
Kdiic.  to  .Kcvcral  contract.'*,  grand  total. 
J2.7«ri.8X2. 

ScwciM,  Ivong  Island  I'ity,  X.  Y.,  M.  K 
Ponnolly  to  Highway  Iniitvt.  &  Kcpalr  Co., 
grand  total,  |2,57U,150. 

Church  and  Hotel,  Xew  York.  X.  Y  . 
Calvary  Haptist  Church  to  K.  M.  t!att.s 
Corp.,  $2,51)0,(100. 

Hospital,  Hoa  .\ngelcs.  C.alif.,  t7ood 
Ssimaritan  Hospital  to  Scofield  Kng.  Co.. 
$1,215,000. 

Shops.  Hecatur,  HI..  tYabash  H.ll.  Co. 
to  the  Koundation  Co.,  X.  Y.  C.,  $1,000,000. 


»  Mo.VtJ  the  announccira-nts  for  the  cur- 
j\  rent  week  are  the  following : 

Propttsed  W  ork 

Power  plant.  Muscle  Shoals,  Ala.,  Mis- 
sissiimi  Power  Co.  idan.s  iKiwer  plant  and 
iliiiii  on  Tennessee  River.  $20,000,000. 

I'lm'r  mill.  Kapuskaaing.  Ont..  Spence 
K:dl.«  Power  &  Paper  Co.  having  plans  pre- 
pai'ed.  $5,000,000. 

Tlieatre,  Hotel,  and  Store,  ('hicago.  111., 
((merican  Amusement  Co.,  having  plans 
inepared.  $2,800,000. 

Oil  lletinery,  Robinson,  Ill.,  Hinooln  Oil 
lietining  ('<>  plans  new  buildings,  $2,500,000. 

Sewers.  Webster  droves,  .Mii..  making 
preliminary  plana  for  s  to  36  in.  sewers, 

$■>  lidll  000. 

"runnel  and  stontge  reservoir.  Ojai,  Calif., 
ojai  Irrigation  Dlst.  making  plans. 
$•>  ooo.ooo. 

.\partment.  Chicago,  111.,  C.  W.  Morris 
had  Ilians  prepared.  $1,750,000. 

Paving  and  curbing,  Fordson,  Mich., 
making  plans  for  street  work.  $1,600,000. 


Re.servoirs  and  canals,  Placerville,  Calif., 
K1  l>»rado  Irrigation  Hist.,  plans  bond  elec-  ; 
tion,  $1,500,000.  I 

Theatre,  store,  and  aiMirtmcnt,  Chicago,  | 
111..  C.  .\ndrews,  et  al.,  plans  building, 
$1,500,000. 

Social  center,  Seattle,  Wash.,  University 
of  Washington  having  plans  prepareil, 
$1.. 500,000. 

Schools,  Raleigh.  X.  C..  voted  $1,300,000 
bonds  for  n<\v  schools. 

Otlice,  naltimore,  Md.,  Civic  Centro  Realty 
Co.  having  plans  prepared,  $1,250,000. 

Water  system,  .Vmarillo,  Tex.,  making 
plans  for  water  system.  $1,000,000. 

l.evee  system  and  fiootl  control,  Mexico. 
Me-xican  government  making  preliminary 
plans.  $1,000,000. 

Hotel,  Mineral  Wells,  Tex..  Mineral  Wells 
Hotel  Co.  plans  building,  $1,000,000. 

Hotel,  Hendersonville,  X.  C.,  J.  Wells 
plans  building,  $l.n0o,000. 

City  Hall,  .\tlanta,  Oa..  city  having 
preliminar.v  plans  preimred,  $1,000,000. 

lYharf,  I.iinoiton,  tlue..  Anglo-Canadian 
Pulp  A:  Paper  Co.  plans  wharf,  $l,00a,000. 


Classified  Index  of  Bids  Wanted 


W  aterworks 


See  Eng.  Xetcs-Iiecord 


.May  7  Phila...  l*a.  . May  6 

.May  10  Cedar  tlrove,  X.  J . May  6 

May  10  Jamesburg.  X.  J . May  6 

.May  10  Flat  Rock,  Mich . May  6 

.Ma.v  10  Milwaukee.  Wis . May  6 

.May  10  South  Belmar,  N.  J . May  6 

Adv.  May  6. 

.May  11  Perry,  X.  Y . Apr.  15 

.May  11  Cape  May,  N.  J . Apr.  IS 

.May  11  laing  Island  City,  X.  Y.  ...May  6 

.tlay  12  Raltlmore,  Md.  '. . May  6 

.May  13  Port  Arthur,  Tex . May  6 

.May  H  Oakland.  Calif . .Apr.  22 


,  Bids  ctose  See  Eng.  Eena-iiecord  Excavation,  Drainaee,  Irriffation, 

„  ^  !  May  21  I.a  Orange,  X.  C . Apr.  29  •  n*  i  «»  • 

s-i?c(«rd  Adv  Apr.  22  to  May  6.  Levcfis,  Kiver  atiti  Harbor 

.May  «  May  25  Muskegon.  Mich . Apr.  29 

.Mav  «  -May  25  Underw.Kid  . May  6 

.Mav  «  Adv.  May  6.  •'•oy  8  t> 

-May  «  -May  25  Xile.s,  Ill . Mav  6  J 

.May  6  Adv.  May  6.  -'Jtiy  V 

.May  6  Ma.v  25  Plaiiuemine,  Ia»,  . Mav  6  v,  ^ 

Adv.  May  6.  ‘ 

.Apr.  15  May  28  lajuisville,  Kv . Mav  6  v.  ^  ]r  ? 

.Apr.  29  .  Adv.  May  6.  ‘  "J“y  J 


See  Eng.  Neica-Reeord 


Waste  Disposal 


.May  14  Itrooklyn.  X.  Y . May  6 

.tlay  15  Xelliston.  X.  T . May  6 

Adv.  Apr.  29  and  May  6 

May  18  Hagerstown,  Md . \pr.  22 

Adv.  Apr.  22  to  May  6. 

.May  19  Augusta,  Me . Mav  6 

May  21  Oakland,  Calif . \pr.  22 

.May  24  Xorwalk,  Conn.  . May  6 

Adv.  May  6. 

.May  25  St.  Ixuls.  Mo . May  6 


*1  I  May  27  tlalveston,  Tex. 


June  3  Mobile,  .\la.  ... 

-Adv.  May  6. 


. Apr.  29 

. May  6 


Bridges 


May  7  Dayton,  O . Apr.  15  Adv.  Apr.  22  to  J 

May  7  Detroit.  Mich . Apr.  29  May  7  XobleavlIIe,  O . 

Ma.v  10  Jacksonville,  Fla . Apr.  15  Ma.v  10  Xew  Jersey  . 

May  10  Safety  Harbor.  Fla . Apr.  29  May  10  Akron,  O . 


May  8  Sycamore,  III . Apr.  22 

May  8  DeKalb,  III . Apr.  29 

May  8  Wisconsin  . May  6 

Ma.v  11  Onawa,  la . Mav  6 

May  11  Cioderich,  Ont . .Mav  6 

May  12  .New  Madrid,  Mo . Apr  29 

May  15  Brownsville.  Tex . May  6 

.May  18  Sioux  City,  la . May  6 

.May  24  Buffalo.  N.  Y . Apr.  22 

June  1  Galveston,  Tex . Apr.  29 

Streets  and  Roads 

May  7  Pennsylvania  . Apr.  15 

May  7  Salem,  X.  J . Apr.  22 

May  7  Fulton,  X.  Y . Apr.  22 

May  7  Montgomery,  Pa . Apr.  22 

May  7  Xew  York  . Apr.  22 

Adv.  Apr.  22  to  May  6. 

May  7  Xoblesvllle.  O . Apr.  29 

Ma.v  10  Xew  Jersey  . Apr.  22 


.Mav  29  Gulfport,  Miss.  . Apr.  29  Blackburn,  Okla . May  6  May  10  Kentucky  . Apr.  22 

•luiie  2  Xew  Y’ork,  X  Y . Mav  6  ^^oy  11  Douisiana  . Apr.  15  May  10  St.  Clalrsvllle,  O . Apr.  29 

Adv.  May  6.  H  Boiirg.  La . \pr.  22  May  10  Sleelton,  Pa . Mav  6 

May  11  Washington  . Apr.  29  May  lo  Paw  Paw,  Mich . Mav  6 

May  11  Grand  Rapids,  Mich . Apr,  29  May  10  New  York,  X.  Y .  Mav  6 

cFcwcro  j2  Indiana  . .May  6  May  10  Long  Island  City,  N.  Y _ Mav  6 

North  Plainfield  (mall  Plain-  May  12  Maine  . Apr.  29  May  11  Maryland  . Apr.  29 

field),  X.  J . Apr.  22  May  12  Gooding,  Idaho  . Apr.  29  May  11  Washington  . Apr.  29 


Sewers 

•M.ty  7  North  Plainfield  (mail  Plain- 


.'lay  7  I.,akewood,  X.  J . Apr.  29  May  12  Coraopolis,  Pa . May 


-May  7  Cleveland,  O . May  6 

.May  10  Richmond,  V'a . Apr.  29 


May  12  Somerville  (Boston  J*.  O. ), 

Mass . May 


May  10  Wanamtngo.  Minn . Apr.  29  May  12  Arlington,  Vt . May 


•May  10  West  Roxbury  (sta.  Boston), 


May  13  Mt.  Clemens.  Mieh. 


Mass . Apr.  29  May  14  Vermont 


•May  10  Royal  Oak  (Ind.  hr.  Detroit),  May  14  Ohio  . May 

Mich . May  6  May  15  Paducah,  Ky . .Apr. 

May  10  Kent.  O . May  6  May  15  Anderson.  Ind . Apr. 

May  11  St,  Paul,  Minn . May  6  May  15  St.  Pierre  le  Bic<iuets,  Que..May 

Jlay  12  Mt.  Clemens.  Mich . Apr.  29  May  17  New  Mexico  . May 

May  12  Baltimore,  Md . May  6  May  17  Akron,  O . Apr. 

.May  12  Brooklyn,  N.  Y . May  6  May  18  Texas  . Apr. 

May  12  Cleveland,  O . May  6  May  18  New'  Orleans,  La . May 


May  11  North  Dakota . Apr.  29 

May  11  Massachusetts  . Apr.  29 

May  11  Cincinnati.  O . Mav  6 

May  1 1  Columbus,  O . May  6 

May  1 1  Storm  I.,ake,  la . Mav  6 

May  11  Iowa  City,  la . Mav  6 

May  11  Baltimore,  Md . May  6 

May  1 1  Xew  Hampshire . May  6 

May  11  Massachusetts  . May  6 

May  11  Boston.  Mass . May  6 

May  II  Indiana  . Mav  6 


May  13  Oklahoma  City,  Okla . Apr.  22  May  19  Minneapolis,  Minn . .Apr, 


May  17  Akron,  O . Apr.  29  May  12  Wisconsin  . .May 

May  18  Texas  . Apr.  29  May  12  Frederick,  Okla . Mav 

May  18  New'  Orleans,  La . May  6  .May  12  Gleiiville.  AV.  Va . Apr. 


May  14  AVest  Haven  (hr.  New 

Haven),  Conn . May 


.Alay  12  Gleiiville.  AA’.  A'a . Apr.  29 

May  12  Mississippi  . Apr.  29 


May  19  Pennsylvania  . Apr.  29  May  12  Belvidere.  N.  J 


May  19  Akron,  O . Apr.  29 


May  17  Beverly  Hills,  Calif . May  6  May  19  Poughkeepsie,  N.  Y, 


May  17  Miami,  Fla . May 

May  18  Pasadena,  Calif . May 


May  19  Poughkeepsie,  N.  Y . May 

Adv.  May  6. 

May  19  Kooskia,  Idaho  . May 


Adv.  Apr.  22  to  May  6. 

May  12  North  Dakota  . Apr.  29 

May  12  Santa  Rosa.  Calif . Apr.  29 

May  12  Atlantic  City,  N.  J . May  6 


May  18  Sacket  Harbor,  N.  Y . Apr.  29  May  21  Akron,  O . Apr.  29  May  12  T.iUcknnw,  Ont.  . May 


Adv.  Apr.  22  to  May  6.  May  21  Maskinonge,  (jue . May 

19  Rye,  N.  Y. . Apr.  29  May  24  California  . May 

May  26  Ixis  Angeles,  Calif . May 


Adv.  Apr.  22  and  29 


May  12  Baltimore,  Md.  . Mav  6 

May  12  Sturgis.  Mich . Mav  6 

May  12  Sask.,  Denholm  . May  6 


May  20  Dexter,  N.  . .'.Apr.  29  1  May  27  Louisiana  . Apr.  29  May  12  Brooklyn,  N.  Y. 


Adv.  .^r.  29  and  May  6 


Aov.  Apr.  22  to  May  6.  Adv.  Apr.  29 

May  20  Salisbury,  Md . Apr.  29  June  1  Sebrlng,  Fla.  . 

Adv.  Apr.  29  and  May  6.  Adv.  May  6. 


5.  May  12  St.  George,  N.  Y . May  6 

May  6  May  12  Dorchester  (Boston  P.  O.), 

Mass . May  C 


See  proposal  advertising  on  page  156,  Advertising  Section 
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TRADE 


MARK 


RevUtered  U.  S.  Pat.  Office 


LEADITE,  like  cast-iron  pipe, 
has  proven  its  durability. 


LEADITE  has  been  successfully 
tested  and  used  for  over  30  years 
for  jointing  all  sizes  of  cast-iron 
bell  and  spigot  water  mains  from 
4  in.  to  60  in.  in  diameter,  under 
all  pressures  and  conditions  en¬ 
countered  in  water-works  con¬ 
struction. 


Thousands  of  miles  of  pipe  have 
been  laid  with  LEADITE. 


The  most  prominent  water-works 
engineers,  superintendents  and 
contractors  specify  and  use 
LEADITE  on  their  work,  be¬ 
cause  it  is  durable,  economical 
and  efficient. 


LEADITE  saves  at  least  75%. 

LEADITE  is  the  pioneer  Self-Caulking 
Material  for  c.i.  Pipe 

Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 


Section  of  9  miles  30-in.  and  36-in, 
laid  with  LEADITE 


THE  LEADITE  COMPANY,  Inc. 

1512  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  A. 


CAULKING 


Bids  <  lo.ie  News-Record 

Mav  13  North  Dakota . Apr.  29 

Wav  13  Tvxas  . Apr.  29 

■\  av  13  Bogota  (hr.  Haokensack ), 

■  ■  N.  j . ® 

Adv.  May  6. 

Wav  13  Wisconsin  . 

^  ,1!  Windsor  N.  r.  . 

Mav  13  New  York,  . 

w  .v  13  Creensburg,  I’a . 

May  H  North  Dakota  . 

Mav  H  Meigs,  Oa.  . 

Mav  H  Iowa  City,  la . 

May  H  Ohio  . 

Mav  H  Trenton,  N.  J . 

■  ^  Adv.  May  6. 

Mav  H  Wauwatosa.  Wi.s.  ... 

Mav  15  Anderson,  Ind . 

Mav  15  Memphis,  Tex  ...... 

Mav  17  Morgantown.  W.  Va. 

.Vlav  17  I’leasant  Ridge,  Mich. 

May  17  Aberdeen  S.  I).  .  .  .  .  . 

Mav  17  Ia>8  Angeles,  (  alif.  .  . 

Mav  17  San  Diego,  Calif.  ... 

.May  13  North  Dakota  . 

Mav  13  Baltimore.  Md . 

Adv.  May  6. 

Mav  13  Oxford,  Miss . 

.Mav  19  .North  Dakota  . . 

Mav  19  Southmont  (.Johnstown  F.  O. ), 

Pa . May  6 

May  20  Michigan  . May  6 

Mav  20  I'ennsylvania  . May  6 

■  Adv.  May  6. 

May  21  Alma,  Kan . Apr.  22 

May  21  De  Kalb,  Miss . May  6 

May  24  Huntington.  W.  Va . May  6 

.May  24  Oarrett,  Kan . May  6 

May  24  New  .Jersey  . May  fi 

Adv.  May  6. 

May  24  California  . May  6 

May  25  Wellington,  Kan . May  6 

Mav  25  North  Dakota  . May  6 

.Mav  25  Manasquan.  N.  J . May  6 

Adv.  May  fi. 

May  25  Washington  . May  6 

.May  26  I’ratt,  Kan . May  6 

.Mav  2fi  Deiaware  . Apr.  29 

May  2fi  Stuart,  Kla . May  6 

May  27  Dodge  City,  Kan . May  6 

May  27  Charleston,  W.  Va . May  6 

May  28  Medicine  Jjodge,  Kan . May  6 

June  1  Birmingham,  Ala . Apr.  22 

Buildingti — Commercial 

May  7  fJranville,  Pa . Apr.  29 

May  7  Cleveland,  O . May  6 

Mav  3  Frederick,  Md . Apr.  29 

May  10  New  Rochelle,  N.  Y . Apr.  22 

Adv.  Apr.  22  to  May  6. 

May  10  Phila.,  I’a . May  6 

.May  10  I.ri»nsdowne,  Pa . May  6 

May  11  New  Britain.  Conn . Apr.  29 

May  14  Farmington,  Mo . Ai)r.  29 

May  14  Mason,  Mich . May  6 

Mav  14  Okemah,  Okla . May  6 

May  15  Williamap.>rt.  I’a . May  6 

May  15  Atlantic  City,  N.  J . Apr.  22 

May  17  New  Orleans,  I>a . May  6 

May  17  I’unta  Oorda,  Fla . May  6 

May  18  Columbus,  O . Apr.  15 


Bids  close  Sec  Eng.  \ews-Record 

May  19  Central  Islip,  N.  Y . May  6 

Adv.  May  fi. 

May  19  Yonkers,  N.  Y . May  fi 

Adv.  .\pr.  29  and  May  6. 

May  19  Phila.,  Pa . .May  fi 

May  20  Ohio  . Apr.  1.'. 

May  25  Iowa  City,  la . Apr.  15 

May  27  Iowa  City,  la . May  fi 

June  8  Duluth,  Minn . May  6 

June  14  New  York.  N.  Y . .Apr.  29 

July  1  Texarkana.  Tex . Apr.  22 

Sept.  1  Vancouver,  B.  C . Apr.  22 

Buildings — Imlustrial 

May  10  Detroit,  Mich . May  6 

May  l(t  Versailles,  Mo . May  fi 

.May  11  Weyauwega.  Wi.s . May  fi 

.May  15  Williamsport,  Pa . May  6 

Buildings — Eilucational,  Religious 

May  10  Sparta,  Wis . Apr.  29 

.May  10  Glen  Olden,  Pa . May  fi 

.May  10  Bridgeport,  Conn . May  fi 

May  11  South  .Iack.sonville  (Ind.  br. 

Jack.sonviIle),  Fla . Apr.  22 

May  11  Hillside  (mail  Elizabeth), 

N.  J . :. . Apr.  29 

May  11  Gary.  Ind . .Apr.  29 

May  12  West  Newton  (Ind.  br.  Boston), 

Mass . Apr.  29 

May  12  Baltimore,  Md . Apr.  29 

May  12  Milwaukee,  AVis . May  fi 

May  12  Fayetteville.  Ark . May  6 

May  13  Mechanlcsville,  la . May  6 

May  13  Wlnd.sor,  Ont . Apr.  29 

.May  13  'New  York.  .N.  Y . May  6 

May  13  Midland,  Mich . May  6 

May  17  Dayton,  O . Apr.  29 

May  18  Corning,  la . May  6 

May  19  Danbury,  Conn . May  6 

May  21  Portsmouth,  O . May  6 

May  25  Underwood,  la . May  6 

.May  25  Oakland,  Calif . .May  6 

June  2  Juniata  (br.  Altoona), 

Pa . May  6 

Federal  Government  Work 

May  10  Remodeling — Hamilton,  O. .Apr.  22 

May  11  Gate  Chambers,  etc. — Wash., 

D.  C . Apr.  15 

Adv.  Apr.  15  to  May  6. 

May  11  Road — Arizona  . Apr.  29 

May  12  Levee — Vicksburg,  Miss.  ...Apr.  29 

Adv.  Apr.  29  and  May  6. 

May  12  Apartment — Great  l..jikes  (mail 

Waukegan),  111 . Apr.  29 

May  12  Mains,  etc. — Annapolis. 

Md . Apr.  29 

May  12  Refrigerating  Plant — New 

l.ondon.  Conn . Apr.  29 

May  12  Tile  Lining — Newport, 

R.  I . Apr.  29 

May  12  Roads — Colorado  . May  6 

.May  12  Roads— Wyoming  . May  6 

May  13  Dredging — Indiana  . Apr.  29 

Adv.  Apr.  29  and  May  6. 

May  14  Remtaieling — Miami,  Fla.  ..Apr.  29 
May  14  Pipe  Line — Wash.,  I).  C..  .Apr.  15 
Adv.  Apr.  15  to  May  6. 


Bids  close  See  Eng.  .Veir.'*-/?rrnrd 

May  18  Recreation — Augusta,  Ga.  Apr.  15 
May  18  Generatori*-— Wash.,  I>.  C. .  .Apr.  22 
.May  IS  Curbs,  etc. — Camp  I'uster 

(Br.  Battle  Creek),  .Mich  Apr  29 

May  IS  Extension — Anderson.  Ind.  .May  fi 

-■Vdv.  May  fi. 

May  25  Needle  Valv»‘s — Oregon  .  .  .  .\pr.  29 

-May  25  Dredging  -Michigan  . .Mav  fi 

May  27  Sewer — Wash.,  D.  C . May  fi 

Adv.  May  fi. 

June  1  St«“el  Barges — Memphis, 

Tenn . Mav  fi 

Adv.  May  6. 

June  1  Charleston,  S.  C . May  fi 

June  8  Hospital,  etc. — .North  Chicago, 

111 . May  fi 

Adv.  May  fi. 

June  21  Hospital,  etc. — Palo  Alto, 

Calif . May  6 

Unrlassified 

May  10  Playground  —  Baltimore, 

Md . May  6 

May  11  Heating,  Plumbing,  et<'.  — 

Chicago,  HI . May  6 

May  13  ('amii — Tullahoma.  Tenn..  .  Apr.  22 
May  13  Foundation,  etc. — New  York. 

N.  Y . May  fi 

May  14  Tunnel — Oakland,  Calif. ...  Apr.  8 
May  14  Support  for  Retaining  Wails — 

I..ong  Island  City,  N.  Y....May  6 
May  14  Timber  Piles  and  Platform  — 

Albany,  N.  Y . May  fi 

Adv.  May  fi. 

May  15  Heating,  etc. — lamdon,  Ont..\pr.  29 
May  18  Signal  System — Buffalo, 

N.  Y . Apr.  1 

May  18  Ilorings- — Phila.,  Pa . May  fi 

May  19  Heating,  etc. —  Buffalo, 

N.  Y . May  fi 

Adv.  Ai>r.  29  and  May  6. 

Mav  19  Fire  Alarm  System,  etc. — 

Utica.  N.  Y . Apr.  29 

Adv.  Apr.  29  and  May  6. 

May  25  Stadium- — Austin.  Tex . May  6 

Adv.  May  6. 

Mav  26  Heating,  etc. — Kings  Park, 

N.  Y . May  fi 

Adv.  May  6. 

May  28  Waterprootlng  Standpipe,  ete. 

—  Walpole,  Mass . Apr.  29 

May  31  W’harif— Mobile,  Ab-v . Apr.  29 

Adv.  Apr.  29  and  May  6. 

MatPrials 

May  10  Ballast — Phila.,  Pa . May  6 

May  10  Road  Oil — I^ambertvllle, 

N.  J . May  6 

May  10  Cedar  I’osts — Madison, 

Wis . May  6 

Mav  10  Iron  Castings,  etc. — New  York. 

N.  Y . May  fi 

May  11  ('ulvert  Pipe — Onawa,  la. .  May  fi 
May  11  Rot'k  Asphalt — ('hicago. 

Ill . May  6 

May  14  Lumber — New  York,  N.  Y.  .May  fi 
May  18  Road  Oil  and  Tar  — 

Minnesota  . May  6 


May  6 
Apr.  8 
May  6 
Apr.  22 
May  6 
May  6 
May  fi 
May  6 
May  6 
May  fi 


ISeics  of  iVetc  Work 


Waterworks 


rHESE  reports  are  grouped  ttnder 
each  class  (water-works,  sewers, 
etc.)  and  under  each  stage  of  the  work 
(proposed,  bids  desired,  etr.),  accord¬ 
ing  to  the  following  geographic  sec¬ 
tions:  New  England,  Middle  Atlantic, 
South,  Middle  West,  between  Missis¬ 
sippi  and  Rocky  Mountains,  Far  West, 
and  Canada. 

Where  tintnr  of  official  is  not  given 
inquiries  should  be  addressed  to  Citg 
Clerk.  County  Clerk,  or  corresponding 
official. 


Proposed  Work 

Man*.,  Plymouth — Plans  improving  water 
system.  $45,000  approt>riated.  Bd.  Select¬ 
men,  engr. 

N.  J..  Newark— Dept.  Pub.  Affairs,  T.  l.t. 
Itaymond,  dir.,  soon  takes  bids  2  earth 
dams  ana  deep  outlet  channel  for  increas¬ 
ing  city  water  supply  from  Echo  Ijtke  at 
I’euuannock  watershed.  J.  A.  Holmes, 
hydraulic  engr.  J.  W.  Costello,  City  Hall, 

I  h.  eagr. 

Pa..  Phila. — Dept.  Pub.  Wks.,  Bureau  of 
Water,  rejected  bids  Apr.  20,  Torresdale 
Pumping  Station,  Contr.  816.  Q.  H.  Biles, 
dir.  Noted  Apr.  29. 

N.  C.,  Old  Fort — Town  retained  Spoon, 
I^'wis  &  Camp,  consult,  engrs.,  Greensboro 
and  Asheville,  to  make  surveys  improving 
water  supply  system. 

N.  C.,  Shelby — Plans  6  m.g.  water  and 
pumping  station.  $165,000. 

Kla.,  Waldo — Election  May  11,  $30,000 
bonds,  extending  waterworks.  E.  W.  Mllll- 
can,  mayor. 

Franklin  —  Voted  $150,000  bonds. 
Increasing  water  supply  from  Grand  Lake, 
and  improving  power  plant,  etc.  H.  A. 
■Mentz,  Hammond,  engr.  Noted  Apr.  29. 
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Vol.  94>.  i>nj. 


When  Your  Clients  Say  “Rush” 

You  Can  Obtain  Strong  Concrete  in  3  Days 

Often  a  client  comes  to  you  and  demands  that  his 
job  be  made  available  for  use  in  the  quickest  pos¬ 
sible  time. 

Then  you  want  to  speed  up  all  along  the  line. 

Among  other  things,  you  do  not  want  to  wait  the 
weeks  usually  required  for  concrete  to  reach  the 
desired  strength.  You  do  not  need  to. 

By  using  methods  based  on  years  of  research  and 
authenticated  by  thousands  of  tests  and  actual 
construction  experience,  you  can  obtain  strong 
concrete  in  j  days  with  standard  Universal  ce¬ 
ment,  the  same  quality  Universal  regularly  used. 

To  prepare  for  just  such  demands  from  clients, 
detailed  information  on  the  methods  for  obtain¬ 
ing  //;;/ ^-saving,  strong  concrete  in  3  days  with 
standard  U niversal  cement  will  be  sent  promptly 
on  request  to 

Universal  Portland  Cement  Co. 

Chicago  Pittsburgh  Minneapolis  Duluth  Cleveland  Columbus  New  York 

Concrete  for  Permanence 
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rworku  (Continued) 

K-  614  Interstate  BldK-.  Kansas  City, 

.\i  .  fiiKr. 

ri  »  Freeport — Freeport  Lluht,  Water  & 

I  ,-o  makinK  preliminary  plans  inereas- 
Miitput  from  250  Ral.  to  750  R.p.m.,  aim* 
„„i.  house  and  oentrifuRal  pump,  etc. 

jt  , Private  plans. 

Tev  Kyle — Election  soon  160,000  bonds, 
v»  wiiterworks.  Address  Mayor. 

I,x  Marshall  —  Voted  $50,000  bonds, 
w.il.rworks  improvements.  Noted  Mar.  18. 

okla  \I»UB  —  Making  plans  new  water 
siii.olv  ”  in<  l.  18  ml.  24  or  27  in.  mains. 
;„„H.unding  reservoir.  $690,000.  Henham 
|.",r  .  521  Gumbel  Bldg.,  Kansas  t'ity, 

yii,.  .  ngrs.  Noted  Mar.  11. 


okla..  Knid — Voted  $215,000  waterworks 
.Atitision  and  pumping  equipment.  F.  C. 
M.  Cruder,  Enid,  engr.  Noted  Apr.  15. 


(jiir..  Ijirhine-  Flans  3  bed  filter  plant. 
$120,000.  A.  Lojpamboise,  Lachlne,  engr. 

One.,  botblnere — M.  O.  L«may,  plans  4 
mi  6  in.  c.i.  mains  in  various  streets,  for 
iminieipality.  $40,000.  Engineers  name 

withheld. 


II.  t’.,  Kiirnaby  —  Municipality  election 
.May  29,  $128,000  bonds,  additions  to 

waterworks.  E.  Smith,  Municipal  Hall,  Ed¬ 
monds.  engr. 


Bids  Desired 


Me.,  .\iiguHta — May  19.  at  office  Metcalf 
A  Kddy,  con.sult.  engrs.,  14  Beacon  St..  Bos¬ 
ton,  Mass.,  10  m.g.  distributing  reservoir, 
etc.,  here,  B>r  City  ;  adv.  E.  N.-R.  May  6. 

('onn.,  Norwalk — May  24,  by  Dist.  Comrs. 
2nd  Taxing  Dist.,  City  Hall,  2$  m.g.  dis¬ 
tributing  reservoir  and  appurtenances.  N. 
S.  Hill,  Jr.,  112  East  19th  St.,  New  York 
Pity,  consult,  engr. ;  adv.  E.  N.-R.  May  6. 

N.  V..  Brooklyn — May  14.  by  N.  J.  Hayes, 
eonir.  Water  .Supply,  flas  &  Electricity, 
Municipal  Bldg.,  New  York  City,  mains, 
etc.,  in  Flatbush.  Uvonia,  Rockaway,  Scott, 
Troy  and  19th  Aves.,  Avenues  I.,,  R  and  S, 
Prystal,  Jefferson.  53rd,  64th,  84th.  East 
27th.  East  43rd.  West  9th.  North  15th  and 
Hay  50th  Sts.,  here. 

N.  Y.,  I.ong  Island  City — Moy  Hi  by  M- 
J.  Hayes,  comr.  Water  Supply.  Gas  &  Elec¬ 
tricity,  Municipal  Bldg.,  New'  Y'ork  City, 
mains,  etc.,  Ditmars  and  60th  Aves..  Hazen, 
23rd,  t64th  and  171st  and  Ijoubet  Sts., 
Kdison.  Indiana.  Olmsted  and  Tesla  Fla., 
here. 

N.  Y.,  NHIIston  —  May  15,  by  Village, 
water  and  sewerage  systems.  M.  Vrooman, 
GloversvHle,  engr.  ;  adv.  E.  N.-R,  May  6. 

N.  Y’.,  New  York — June  2,  by  State  Hos¬ 
pital  Comn.,  Albany,  14  in.  main  from 
1st  Ave.  at  111th  St.  to  and  under  Harlem 
River  to  pump  house  of  Manhattan  State 
Hospital  on  Wards  Island,  here.  B.  M. 
Farrington,  secy.  ;  adv.  E.  N.-R.  May  6. 

N.  J.,  Cedar  Grove  —  May  10,  by  Twp. 
Comn.,  Pompton  Ave.,  water  distribution 
system,  stand  pipe,  pumping  station,  pumps, 
etc.  Runyon  A  Carey,  843  Broad  St., 
Newark,  engrs. 

N.  J.,  Jameoborg — May  10,  by  Bd.  In- 
.stitutions  &  Agencies,  W.  J.  Ellis,  comr., 
Trenton,  250,000  gal.  tower,  pump,  pump- 
hou.se,  etc.,  at  State  Home  for  Boys,  here. 
$35,000.  A.  B.  Mills.  State  Bldg.,  Trenton, 
engr. 


N.  J.,  Mouth  Relmar  —  May  10.  by  Boro. 
Council,  water  supply  sy  tern.  F.  E. 
Herbert,  mayor;  adv.  E.  N.-R  May  6. 

Pa..  Phlla. — May  7.  by  Comrs.  Fairmont 
Park,  127  City  Hall,  air  lift  pumping  equip¬ 
ment  at  aquarium.  East  Fairmont  Park. 
A.  Corson,  ch.  engr. 

Md.,  Baltimore — May  12,  by  Bd.  Awards, 
mains  and  excavating  trenches  in  York 
ltd.,  for  Bureau  Water  Supply.  V.  B. 
Siems,  City  Hall,  water  engr. 

MIeh.,  Flat  Rock — May  10,  by  J.  E.  Mote, 
village  elk.,  addition  to  water  distribution 
.system,  incl.  6,160  ft.  each  trenching,  and 
pipe.  etc.  $15,000.  L.  D.  Beckley,  811 
Owen  Bldg.,  Detroit,  engr. 

WIs..  Milwaukee — May  10,  by  Dept.  Pub. 
INks.,  R.  B.  Stoelting,  comr.,  13,033  ft.  6- 
lo  Ifi-in.  c.l.  mains  in  11  streets.  To  exceed 
$15,000.  City  furnishes  pipe.  J.  Schwada, 
City  Hall,  engr. 

Mo.,  St.  Lionis  —  May  25,  by  Bd.  Pub. 
INks.,  208  City  Hall,  rein. -con.  foundation 
and  sub-structure  for  power  plant  at 
Howards  Bend  Water  Works  Plant,  St. 
jOUls^Co.  $325,000.  A.  Pritchard,  City 
Hall,  dir.  Noted  Mar.  18. 

Tex.,  Hleo  —  Taking  bids  centrifugal 
hfessure  pump,  2,500  ft.  c.l.  pipe,  etc. 
*10,000.  Address  J.  C.  ^rrow,  mayor. 

T'*'.  Port  Arthur  —  May  13,  by  J.  C. 
Hamilton,  city  elk.,  one  10,000  g.p.m.  low 
service  and  one  2,100  g.p.m.  high  service 
motor  driven  pumps.  J.  O.  Herpin,  Port 
Arthur,  superv.  engr. 


Bids  Received 

O.,  Cleveland — Bd.  Comrs.  Cuyahoga  Co.. 
6,500  ft.  8-  to  12-in.  c.i.  mains  in  W<M>ster 
Pike,  from  Kassoff  &  Co.,  3182  West  25th 
St..  $32,552.  Noted  Feb.  4. 

WIs..  Appleton  —  Water  Comn.,  Apr.  16. 
approximately  7,000  ft.  6  in.  centrifugal 
pipe,  from  Natl.  Cast  Iron  Pi|>«‘  Co..  122 
South  Michigan  Ave.,  Chicago,  111.,  $5,362. 

Contracts  Awarded 

Conn.,  Norwalk  —  Office  Comrs.  2nd 
Taxing  Diet.,  c.l.  mains,  etc.  in  various 
streets,  to  B.  Nicoll  &  Co.,  Inc.,  294  Madi¬ 
son  Ave.,  New  York  City,  $145,585;  valves 
to  Iowa  Valve  &  Fdry.  Co.,  Oskaloosa,  la., 
$8,257.  Noted  Apr.  15. 

Pa..  Phlla. — Dept.  Pub.  YVks  ,  Bureau  of 
Water,  Contr.  811,  to  A.  P.  Smith  .Mfg. 
Co..  Ill  Norman  St.,  East  Orange,  N.  .1., 
$18,375  ;  Contr.  812,  to  II.  S.  Cast  Iron 
Pipe  &  Fdry.  Co..  1421  Chestnut  St..  $7,266  . 
also  Contrs.  815  and  817,  to  C.  M.  Brown  & 
Co.,  Bafayette  Bldg.,  $20,177  and  $1,596 
respectively.  Grand  total  $47,414.  Noted 
Apr.  29. 

O.,  Bexley  (Columbus  P.  O.)  —  S.  W. 
Roderick,  village  elk.,  850  ft.  c.i.  mains  in 
Main  St.,  and  1.700  ft.  in  Walnut  St.,  to 
A.  F.  Riley,  1220'  Esper  St.,  Columbus, 
$5,040;  also  9,000  ft.  8-  to  12-in.  c.l.  mains 
in  Cassady  Rd.,  Maryland.  Allegheny  Aves., 
etc.,  to  W.  Nell8<»n,  169  East  I>ane  Ave., 
Columbus.  $21,665.  Noted  Apr.  22. 

O.,  ('Inetnnatl  —  Director  Pub.  Serv., 
10,800  ft.  6-  to  36-ln.  c.i.  mains  in  Central 
Parkway  from  8th  and  I  ggleston  Ave.,  to 
FIndlav  St.,  to  Crumley,  Jones  &  Crumley. 
906  Main  St..  $111,211.  Engrs.  est.  $110,000 
C.  O.  Sherrill,  City  Hall.  engr.  Noted 
Mar.  11. 

O.,  rineinnatl — -Hamilton  (’'o.,  18,387  ft 
4-  to  6-In.  c.l.  mains  in  Water  Supply  Bine 
29,  Dist.  3  (Golf  Manor),  to  E.  Meier, 
Ringgold  Ave.,  $36,835.  Engrs.  est.  $39.- 
924.  Noted  Jan.  21. 

O.,  rineinnatl  —  Comrs.  Hamilton  Co., 
43,432  ft.  6-  to  10-in.  c.l.  mains  in  Water 
Supply  Bine  24,  Dist.  2  (White  Gaks,  2nd 
Contr.),  to  J.  Dempsey,  5310  Carthage  Ave., 
Norwood,  $91,449.  Engrs.  est.  $95,069. 

O.,  Cleveland  —  Comrs.  Cuyahoga  Co., 
6,500  ft.  8-  to  13-in.  c.l.  mains  In  Wooster 
Pike,  to  Kassouff  &  Co.,  3182  West  25th 
St..  $32,552.  Noted  Apr.  8. 

O.,  I'pper  Arlington  (Columbus  I’.  O. )  — 
See  "Sewers." 

.MIeh..  Detroit — Dept.  Water  Supply,  to 
Robeck-Humphreys,  408  Securities  Bldg., 
Omaha,  Neb.,  c.l.  mains,  etc.  In  Contr. 
1926-4  $20,787,  Contr.  1926-6  $26,912  and 
Contr.  1926-9  $35,389  ;  to  J.  W.  Toyne, 
South  Bend,  Ind.,  Contr.  1926-5  $25,251 
and  Contr.  1926-8  $37,232  ;  and  to  B.  J. 
Clancy,  3137  Canton  St..  Contr.  1926-7 
$24,131.  Grand  total  $169,702.  Noted  Apr. 

2  and  22. 

MIeh.,  Detroit  —  Dept.  Purchases  & 
Supplies,  2,625  ft.  48  in.  steel  pipe.  3  man¬ 
holes,  etc.,  to  J.  McNeil  Co.,  29th  St., 
Pittsburgh,  Pa.,  $29,376.  Noted  Apr.  22. 

MIeh.,  Detroit — Dept.  Water  Supply.  15,- 
000  ft.  each  6  and  8  In.  monolithic  pipe,  to 
Amer.  Cast  Iron  Pipe  Co..  Acipo  St., 
Birmingham,  Ala.,  at  $0.64  and  $0.91  per 
ft.  respectively;  18,000  ft.  6  In.  and  12,000 
ft.  8  In.  Universal  pipe,  to  Central  Fdry. 
Co.,  332  South  Michigan  Ave.,  Chicago, 
III.,  at  $0.70  and  $I  per  ft.  respectively ; 
99.000  ft.  6  in.  and  105,000  ft.  8  in. 
centrifugal  pipe,  to  U.  S.  Cast  Iron  Pipe  & 
Fdry.  Co.,  East  Burlington  St.,  Burlington, 
N.  J.,  at  $0.72  and  $1.02  per  ft.  respec¬ 
tively. 

III.,  Mtannton — For  48,000  ft.  2-  to  12-in. 
c.l.  pipe,  44  fire  hydrants,  65  gate  valves, 
etc.,  to  Cole  &  Fauber,  Marion,  $58,799. 
Noted  Apr.  22. 

Wit..  Kenotha — C.  M.  Osborn,  city  mgr., 
2$  m.g.  rein. -con.  reservoir  at  filtration 
plant,  to  O’Dea  &  Shafer,  Genl.  Del.,  Madi¬ 
son,  $67,400.  Noted  Apr.  22. 

Wit.,  Maditon — W.  Winckler,  city  elk., 
13,083  ft.  6-  to  10-ln.  mains  in  various 
streets,  to  O’Dea  &  Schafer  Co.,  Oregon 
Rd.  Engrs.  est.  $15,000. 

Tex,,  Greenville — Class  "B”  c.l.  pipe,  to 
A.  D.  Duck,  (Jreenvllle,  $54,256.  Noted 
Apr.  8. 

Ont.,  Belle  River  —  Pumps,  to  Turbine 
Equipment  Co.,  73  King  St.  W.  ;  and  filters, 
to  F.  Hankin  Co.,  386  King  St.  W.  Engrs. 
est.  $60,000. 

B.  C.,  Y’aneonver — City,  20,000  ft.  6  in., 
5,000  ft.  8  in.,  and  5,000  ft.  12  in.  c.i.  pipe, 
to  Grlnell  Co.  Btd.,  1132  Hamilton  St.. 
$32,500 ;  same  quantity,  but  lighter  pipe, 
also  one  hundred  6  in.,  fifty  8  in.  and  flRy 
12  in.  valves,  to  Elvans,  Coleman  ft  Evans, 
Btd.,  Toot  Columbus  Ave.,  $22,539  and 
$6,144  respectively.  Grand  total  $61,183. 


Sewers 


Proposed  Work 

.Maas.,  .Ydama  —  Plans  sewer.s  in  Spring. 
Crandall  and  Cherry  Sts.  $25,000.  Address 
Town  Engineer. 

-Maaa..  Salem  Plans  extending  sewerage 
system.  $36,500  appropriated.  S«-wer  l>ept.. 
engr. 

Conn.,  Ilamrien  (hr.  New  Haven)  —  Plans 
extending  sewers  In  various  streets.  $100.- 
000  appropriated.  F.  W.  Wright,  Town 
Hall,  engr. 

N.  Y.,  Rox'heater — Plans  s*'\vage  dis|Misal 
plant,  in  Hopi)er  Hollow.  $50,000. 

N.  C.,  Greenaliuro  Plans  election  $300,- 
000  bonds,  storm  sewers  in  various  streets. 

E.  B.  Jeffre.sa,  mayor. 

Fla..  Waldo  —  Election  May  11,  *25.000 
bonds,  sewers  In  various  streets.  E  W. 
Milllcun,  mayor. 

()..  Y'oiiiigatown — Plans  sanitary  sewer  in 
Crab  Creek  Dist.  $240,000.  R.  E.  Turner, 
city  engr. 

Mich..  Fordson — Making  plans  8,000  ft. 
sewer  in  Chase  Rd.  $600,000. 

III.,  Mt.  Vernon  —  Making  imeliminary 
plans  o«)mplete  sanitary  sewerage  system. 
$275,000.  P.  B.  Wilson,  Marion,  engr. 

WIs.,  Westby  —  C*.  Vllland,  city  elk., 
making  plans  3.5  mi.  sewerage  system. 
$25,000.  W.  G.  Kirchoffer,  Dean  Bldg., 
Madison,  engr. 

Kan.,  Newton — Plans  rebuilding  sprin¬ 
kling  filter  and  disposal  plant.  To  exceed 
$25,000.  Shockley  Eng.  Co.,  800  Graphic 
Arts  Bldg.,  Kansas  City,  Mo.,  engrs. 

Kan.,  Onaga — Making  preliminary  plans 
sewerage  system.  $40,000.  E.  T.  Archer  ft 
Co.,  609  New  England  Bank  Bldg.,  Kansas 
City,  Mo.,  engrs. 

Kan.,  Wathena  —  Making  preliminary 
plans  sewage  dis|Misal  plant  and  sanitary 
sewers  in  various  streets.  $42,000.  E.  T. 
Archer  &  Co.,  609  New  England  Bank  Bldg  , 
Kansas  City,  Mo.,  engrs. 

Mo..  Charleston — Soon  takes  bids  <-om- 
plete  sanitary  sewerage  system  and  exten¬ 
sions.  $30,000.  F.  B.  Wilcox.  Chemical 
Bldg.,  St.  Bouis,  engr.  Noted  Jan.  28. 

Mo.,  Clayton — Making  preliminary  platvs 
complete  sewerage  system  in  West  Walnut 
Manor  and  Jennings  S*‘wer  Dists.  Each 
$200,000  upwards.  F.  M.  I'lozler,  730 
Beland  Ave..  engr. 

Mo.,  Joplin— See  "Unclassified." 

Mo.,  New  Madrid — See  "Waterworks.” 

.Mo.,  Webster  Groves  (Ind.  br.  St.  Ijouis) 
— Making  preliminary  plana  8-  to  36-in. 
sewers  In  River  Des  Peres  Dist.  1,  to  s«-rve 
Webster  Groves,  Shrewsbury  and  Glendale. 
St.  I.8)uls  Co.  $2,000,000.  B.  F.  Booth,  447 
I^ee  St..  A.  W'.  W’estrup,  204  East  Big  Bend 
St.,  and  C.  H.  Holekamp,  239  East  Swan 
Ave.,  comrs. 

Mo.,  Wellston  (Sta.  St.  I»uis) — Making 
preliminary  plans  8-  to  36-in.  sewers  in 
North  Wellston  Sewer  Dist.  To  exceed 
$750,000.  Ralph  ft  Baxter,  Commercial 
Bldg.,  Clayton,  attys. 

Okla.,  Prague — Voted  $28,000  bonds,  new 
sanitary  sewerage  system.  V.  V.  Bung  & 
Co.,  1300  Colcord  Bldg.,  Oklahoma  City, 
engrs.  Noted  Apr.  22. 

Okla.,  Wetnmka — Election  May  11,  $30,- 
000  bonds  1  mi.  new  outfall  sewers,  dis¬ 
posal  plant.  Imhoff  tanka,  etc.  V.  V.  I.gmg 
ft  Co.,  1300  Colcord  Bldg.,  Oklahoma  City, 
engrs.  Noted  Mar.  II. 

Calif.,  Glendale— Soon  takes  bids  30,632 
ft.  8  In.  vltr.  sewers,  and  12,246  ft.  6  in. 
house  connections,  etc.,  in  Palmer  and  Mag¬ 
nolia  Aves.,  etc.  J.  F.  Juhannsen,  city  engr. 

Calif.,  OJal — Made  plans,  sewage  disposal 
plant,  incl.  sand  filter  beds,  and  centrifugal 
sewage  ejector  pumps,  and  vltr.  sewers,  etc., 
in  portions  of  Signal,  Blanche  Sta.,  etc.  To 
exceed  $26,000.  D.  S.  Miller,  Bong  Beach, 
engr. 

Calif.,  Redwood  City — Made  plans  17,140 
lin.ft.  4-  to  8-In.  vltr.  sewer,  etc.  In  Central 
Park  2,  Wooster-Wltton  and  Montgomery 
sub-division.  C.  B.  Dimmitt,  city  engr. 

Calif.,  San  Bernardino  —  City  retained 
Bums-McDonnell-Smith  Eng.  Co.,  engrs., 
415  Rives  Strong  Bldg.,  Boa  Angeles,  to 
make  surveys,  plans,  etc.  tot  modem 
Sewage  treatment  plant,  incl.  submains  and 
outfall  sewers  extending  over  several  miles 
and  passing  under  San  Gabriel  River,  etc. 
$750,000. 

OnB,  Port  Colborae — City  Council  plans 
sewerage  system.  $300,000.  A.  W.  Con¬ 
nor,  301  Metropolitan  Bife  Bldg.,  Toronto, 
engr. 
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THE  LARGEST. SELLING  MASON’S  CEMENT  IN  THE  WORlD 


The  Parke,  Gates  Circle  AtKirtments,  Buffalo,  N.  Y.  H.  L.  Stevens  Co.,  Neu>  York  Citsi,  Architects  and  Contractors, 
BRIXMENT  mortar  used  exclusively 


BRIXMENT — for  moisture-resistance 


The  moisture-resisting  quality  of  BRIXMENT  mor. 

tar  is  just  another  reason  for  its  uniform  strength 
and  endurance.  And  because  of  this  characteristic, 
BRIXMENT  is  regularly  specified  for  under-ground 
as  well  as  over^ground  masonry  to  prevent  seepage 
and  disintegration  of  joints.  The  same  oily  constitu* 
ent  of  BRIXMENT  mortar  enables  the  mason  to  strike 
faster,  more  accurate  joints  and  to  obtain  faithfully 
the  desired  architectural  effects  in  the  bond.  No  free 
lime  to  cause  scaling,  popping  or  fading  of  mortar 
colors.  Grows  stronger  with  age.  Send  for  archi. 
tects’  handbook  containing  complete  data  and  tests. 

LOUISVILLE  CEMENT  CO.,  Incorporated,  Louisville,  Ky. 
Cement  Manufacturers  for  Ninety- five  Years 
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Tex.,  Coniraaa — GxtendinK  32,560  ft.  6-  West  95th  to  West  99th  Sta.,  to  A.  Ilanlerl, 


‘  '  .  .j-  usb-irxr  niano  / 1  iinift  to  36-in.  sewers  in  various  streets,  from  4901  AltKood  St.:  in  South  Ashland  Av 

Out.,  Klversldr  MaK  K  p  t  Total  ARar  &  Gentry,  San  Benito,  approximately  from  West  lllth  St.  to  alley  south  of  We: 


t  ."'t  irv  sewerage  system.  $55,000.  Total 
iIt.  .’ool).  A.  Smith,  City  Hall,  engr. 

Bids  Desired 


Contracts  Awarded 


noth  St.,  to  Mancini  A  Ventr«‘IIa  ;  In  South 
Green  St.,  from  West  95th  to  West  98th 
Sta.  and  South  Morgan  St.  from  We.st 
lOSth  to  West  107th  Sts.,  to  tl.  Harry, 


.  T  A  _ _  luatn  to  west  loitn  sts..  to  tj.  Marry, 

n-est  Haven  (br  New  Haven) _ a  Vi  ’  5^®**  ii"-  6924  South  Wabash  Ave.  ;  In  Wallace  St 

‘ SeVeermem  sJwe^  exfensio^  from  West  104th  to  West  lOTth  Sts.  to  K 


“v  Y.,  Brooklyn  —  See  "Streets  and 

New  York  —  See  "Streets  and 

^'n'*^  Y.  N'elUston — See  "Waterworks.” 

Md..  HeP'more — May  12,  by  Bd.  Awards. 


more  Ave.,  2oth  St.  $1,312.  Grand  total  Industry.  R.  M.  Steel,  mgr,  Zion.  $123,57;*! 
$642,829.  Noted  Apr.  22.  Kngrs.  eat.  $136,186.  Noted  tKt.  29. 

N.  Y..  I.ung  Island  City— M.  K.  Connolly.  wia.  Beloit — G.  K.  Heebink,  engr..  City 
pres.  Gueens  Boro,  Queens  Subway  Bldg.,  Hall,  17,120  ft.  8-  to  21-in.  concrete  or 
t<»  J.  (t.  (Sallo,  30th  and  Stale  Sl8.,HuNh-  vltr.  sewers,  etc.,  In  various  Htroots,  to 
ing,  sewer  In  Riker  Ave.  $7,614  ;  to  Kennedy  Cooper  A  Hansen,  Iowa  Falls,  la..  $43.24.'i. 


SlO  ft.  24-  to  33-in.  rein. -con.  sewer  in  ^  Smith,  1*3  Bradford  St.,  KlushinK.  in  Noted  Apr,  29 

l)ist.  H-1,  Sanitary  Contr.  23o.  M.  J.  Hazen  St.  $219,980,  in  Polk  Ave,  $143,814,  >lo  Kansaa  City _ Ki 

. . .  r*i»w  Hall  seweraee  ener.  _ ■  .  ....  ...  .  i..i _ _ _  ..lo.,  ivanBa,  »  ii j  n 


dr  5,390  ft.  10  In. 


mayor,  ana  aa.  f^eiec.uien,  sio....  <;rand  total  $578,680.  Noted  Apr.  29.  Okln.  Okemah— J.  S.  Price  city  elk  3 

sidev.  aikr  and  rurS  and  gutter  .mproye-  Kong  Island  City — M.  K.  Connolly,  ml.  lateral  sewers  In  I.rftterai  Dist  2  to 

nKnta  Swan.son-Mctiraw,  Inc.,  Balter  pres.  Queens  Boro,  Queens  Subway  Bldg.,  Park  A  Moran  210  South  Semiixile  St 

Mldg.,  New  Orleans,  consult,  engrs.  ;  adv.  to  Highway  Impvt.  A  Repair  Co.,  50  Church  Okmulgee,  $28,085.  Kngrs  est  $29  Ooo’ 

K.  N.-R.  May  6.  .  ^^t..  New  York  City,  sewers  in  Koch  Blvd.  Noted  Anr  8 

Ky.,  $638  766  Springfield  Blvd.  $618,760,  Hemp-  Calif.,  North  Sacramento  —  For  62,700 

sioners  of  Sewerage  of  Louisville,  M.  H.  stead  Ave.  $367,944.  and  Jamaica  Ave.  lin  ft.  6-  to  15-in  vitr  sewers  etc  in 

''™''nV"c;-eek*'?hannef™ncT^^^^^  $2,570,150.  Noted  various^tre^ts,' and  sewige  pun^^^^^^^ 

present  creek  channel,  concreting  siaes  ana  ^jir.  15.  to  ITnIted  Concrete  Pita*  A  t'onstr  Co 

bottom  of  same,  and  remodeling  and  re-  x.  J.,  Hasbrouck  Heights  (Ind.  br.  Merced.  $89,994.  Noted  Apr.  22. 
constructing  8<*veral  small  sewers  across  It.  Hackensack)  —  Mavor  and  Boro  (TouncII, 

known  as  Beargrass  (  reek  Impvt.,  bouth  j  p.  Breeze,  elk.,  29,000  lin. ft.  4  in.  vitr. 

Kork-Sect.  H,  Contr.  27.  J-  **•  Reed,  sewers,  etc.  between  «-urb  line  and  main 


sewers  in  various  streets,  to  Lo  Proto 


ch.  engr. ;  adv.  K.  N.-R.  May  6.  sewers’  in  various  streets,  to  Lo  Proto  \HInc4-n  a1 

t».,  C  leveland— May  12,  by  City,  sewers  in  Constr.  Co..  50  Main  St..  Lodi,  $26,212.  TV  dSl6  UlSPOSdl 

i  rbana  Rd.  N.  E.,  East  112th  St.,  Bader,  x„ted  Apr.  29. 

Ira,  Schiller  Aves.,  etc.  To  exceed  $100,-  jj.  4.,  Newark — T.  L.  Raymond,  dir.  Pub. - - 

(Kio.  R.  Hoffman,  City  Hall,  engn  Affairs,  City  Hall,  Sect.  4,  Waverly  Sewer.s,  Pronosed  W'nrlc 

O..  Kent  —  May  1(*.  by  Bd.  Control.  7.150  Hn.ft.  10-  to  36-in.  rein.-con.  pipe,  rropttsea  n  orK 

sanitary  sewers  In  various  sections.  $7o.000.  etc.,  to  Spinello  Constr.  Co..  393  Monroe  Kla.,  Wesi.  Palm  Beach— Voted  $15,000 
Mich.,  Muskegon — H.  L.  Brown,  archt.,  st..  Orange.  bonds,  incinerators.  C.  A.  Bingham,  city 

Til  Union  Bank  Bldg.,  taking  bids  10,050  p,..  phlla. — Dept.  Pub.  Wks.,  Bureau  of  nigr. 


t».,  Cleveland— May  12,  by  City,  sewers  in  Constr.  Co..  50  Main  St.,  Lodi,  $26,212. 
i  rbana  Rd.  N.  E.,  East  112th  St.,  Bader.  x„ted  Apr.  29. 

Ira,  Schiller  Aves.,  etc.  To  exceed  $100,-  x.  4.,  Newark — T.  L.  Raymond,  dir.  Pub. 
«MM».  H.  Hoffman,  City  Hall,  engr.  Affairs,  City  Hall,  Sect.  4,  Waverly  Sewer.s, 

O..  Kent  —  May  !(*,  by  Bd.  Control.  7,150  Hn.ft.  10-  to  36-in.  rein.-con.  pipe, 
sanitary  sewers  In  varbms  sections.  $7o,000.  etc.,  to  Spinello  Constr.  Co..  393  Monroe 


ft.  6-  to  8-in.  vitr.  olay  sewers  in  Glen-  Engineering,  main  sewers  in  Ara’mingo  Ave.,  Bids  Desired 

side  sub-division,  for  Muskegon  Utilities  Co.  to  J.  J.  McHugh,  1617  Race  SL,  $27,872  ;  srt'strt'u 

$26,000.  .  „  .  T-.  .  i*\  A.  J.  Ellis,  ’48th  and  .41a.,  Mobile  —  June  3,  by  City  Comrs., 

Mirh.,  Koj^l  Oak  (Ind.  br.  Detroit)  Wyoming  Sts.,  $46,522  ;  Gillespie  and  Mans-  two  50  ton  incinerators.  G.  E.  Crawford, 

May  10.  by  R.  H.  Whitney,  city  mgr,  con-  fieij  Aves..  to  O’Neil  Co.,  127  East  Mer-  mayor;  adv.  E.  N.-R.  May  6. 

.structing  btorm  Water  Sewer  13,  7,975  ft.  maid  I^ne,  $141,599  and  $159,661  respec- 


10-  to  48-ln  vitr.  and  concrete  pi^:  Storm  tively.  Grand  total  $375,654.  Noted  Apr.  15. 
.Sewer  14.  4,248  54-ln.  pi^  ,  ai^  p,*.,  Augustine  ^  See  "Streets  and 

Storm  Sewer  15,  6,720  ft.  12-  to  42-ln.  pipe.  Roads.” 


etc.  Hoad,  Decker,  Shoecraft  A  Drury,  Ann 
.■trbor,  engrs. 


<).,  Bexley  (Columbus  I*.  O.)  —  S.  W. 
Roderick,  village  elk.,  9!n00  ft.  8-  to  12-itt. 


Bridges 


^^'ll*** — 'M&y  25,  for  sew’erage  system,  sewers  in  Broad’st.’,  Stanwood  Rd.,  al-  _  _ 

$.0,000.  Consoer,  (>lder  A  Qulnl^,  Inc.,  ]py  north  Broad  St.,  and  alley  cast  Reming-  Proposed  W'ork 

Marfiuette  Bldg  140  South  Ilear^rn  SC.  ton  Rd.,  to  H.  M.  Bright.  1554  Safford  Ave.,  rr  tv 

Chicago,  consult,  engrs.;  adv.  E.  N.-K.  Columbus,  $13,332;  and  8,500  ft.  8-  to  12-In  Mass.,  Adams — Plans  3  new  concrete  and 
•May  6.  .......  in  Maryland  Ave.,  alleys  east  ('assady  Ave.  S^eel  bridges  on  old  sites,  one  on  Spring  St. 

111..  Savanna— See  Streets  and  Road.s.  Ardmore  Rd..  and  alleys  north  Ruhl  $16,000,  one  on  Fiske  St.  $4,000,  and 

Minn.,  St.  Paul--May  11  (extended  date),  ^nd  Bellwood  Aves.,  to  McHugh  Bros.,  275  other  Mill  St.  $1(\000. 
by  .4  K.  •‘'fKert,  city  purch.  agt.,  construct-  Rpinhard  Ave.,  Columbus,  $1.5,298.  Noted  Mass..  Boston — Dept.  Pub.  Wks.,  making 


ing  Trout  Brook  Sewer,  Contr.  A,  $600,000  Apr.  22.  ’  pjans  550  ft.  and  100  ft.  draw  and  60  ft. 

and  Highland  Park  Sewerage  System,  $175,-  Cleveland — Constructing  90  ft  3  x  Kirder  span,  concrete  and  steel,  bridge, 

miO.  G.  M.  Shepard,  city  engr.  Noted  j2  in  rein.-con.  sewer  in  B“llaire  Blvd  to  Nort  Point  Channel  at  ('ongress  St.  To 
17  K„  E.  Gedney,  905  Parkway  Dr..  $3,795  ;  sewer  exceed  $25,000.  J.  McCarty.  City  Hall. 

4  tilif«»  Hillfi  Aifty  17»  uy  Oity  Av^  to  AmAtA.  Ooimtr  On  tligr. 

Trustees,  25,774  lin  ft  6-  to  10-ln.  sewer  n  Rd  .’$1 7,96??  407  «.  6  ft  3  ^  Orlean—Orleans  Assoclat  -s,  C.  W. 

eti*..  m  area  south  of  C.ountry  riub  Dr.  and  j  ft  5  ft  3  In  C  brick  sewer  Carlton,  trustee,  plans  c*oncrele  bridge  over 

west  of  Beverly  Dr.  J.  C.  Albers  city  engr.  i"’  QuineVAve .  to  WMntert^^^  P.jcket  Inlet  $25,000.  Engineer  not 


*^**kv^”*r'  Quincy  Ave.,  to  Winterbottom  A  Con- 
nelly  Constr.  Co..  1406  West  25th  St.,  $40,- 
<  hamberlain,  city  elk.,  sludge  dr>er  for  17®  •  ond  3fi0  ft  4  ft  fi  in  nnd  4*>'»  ft  4 

sewage  disimsal  plant  W.  ('.  Earle,  city  ft*  ’  brrek  sewer  inSWst  58th^“^^^^^^  Roads.” 

•ngr.  Janashak  A  Callow,  13606  Union  Ave.,  $17,-  „  V?""v 

Bids  Received  262.  Grand  total  $79,198.  A  Hartford  R  It.  E  (.agel,  ch.  engr..  New 

O.,  Upper  Arlington  (Columbus  P.  O.) —  i J’ concrete 

V.  Y.,  Brooklyn  —  J.  A.  Gulder.  pres.  x.  R.  Copeland,  village  elk.,  26,900  ft  8  ‘  ,  ^“yhnx.k  railroad  crossing. 

nr(M)klyn  Boro,  Boro  Hall,  Apr.  28,  from  and  10  in.  sewers,  etc.,  In  Baldridge,  Suf-  *«0.^0.  . 

J  Jenning,  Belle  Harbor,  sewer  in  Van  folk,  Tewsburv,  Beverly,  WIckford,  Phat-  ,,  New  lork  anil  New  Jersey^New'  lork 

Sicklen  St.,  $19,732;  from  Tomassetti  A  (To.,  field.  Berkshire,  Collingswond,  Andover,  Ktate  Legislature  appropriated  $l,00<i,00l( 

1133  60th  St.,  in  Ft.  Hamilton  Parkway  Coventry,  Henthorne,  Parkway,  Kent,  York  lV*'j  years  constructing 


selected. 

Mass..  Plymouth 


See  "Streets  and 


Sicklen  St.,  $19,732  ;  from  Tomassetti  A  (To., 
1133  60th  St.,  in  Ft.  Hamilton  Parkway 


$15,370,  and  in  East  26th  St.  $41,903;  from  and  Wllshore  Rds.,  to  Ames  Bros.,  135  Oak-  from  178th  St., 

Mannrill  Constr.  Co.,  2035  Douglass  St.  land  Ave.,  Columbus,  $39,870;  also  6,130  York  City,  to  bt.  I..ee  X.  J., 

in  East  45th  St..  $24,279;  from  A.  W'.  ft  6-  to  12-in.  c.l.  mains  in  14  various  ^**’**^,1  a 


•Matarazzo,  1162  6l8t  St.,  in  0<ean  Ave.  streets,  to  A.  F.  Riley,  1220  Esper  St.,  Co 


ft  6-  to  12-in.  c.l.  mains  in  14  various  .  ,-a  a5a'* 

streets,  to  A.  F.  Riley,  1220  Esper  St..  Co-  YVa‘aa7Aaa'  ”  oi“X 

lumbus,  $10,705.  Noted  Apr.  29.  "00  of  which  $10,000,000  will  la-  raljwd 

Mich..  Detroit— For  7,028  ft.  12,  to  24-in.  through  sale  of  bonds  by  Port  of  Authority, 
sewer  in  lateral  4577,  to  Detroit  Drainage  New  York  and  New  Jeriiey— New  York 
Constr.  Co.,  Mevers  Ave.,  $39,500;  also  and  New  Jersey  appropriated  $50,000  eaih 
13,719  ft.  12-  to  l'5-ln.  vitr  sewer  in  I.,ateral  tor  surveys,  soundings,  borings,  etc.,  for 


53rd  St.  $24,539.  Noted  Apr.  22.  13  719  ft.  12-  to  l'5-ln.  vitr  sewer  in  I.,ateral  tof  surveys,  soundings,  borings,  etc.,  for 

«).,  Cleveland— For  6,000  Hn.ft.  8-  to  36-  4.539,  to  W.  Blanck  Co.,  40  Seven  Mile  construction  Bayonne-Staten  Island  Bridge, 

in.  sewer  in  Bway.  and  Hrookpark  Rds.,  rh  k  $28  732  Port  New  Y’ork  Authority,  11  Bway.,  New 

Impvt.  75.  Sect.  B,  from  E.  Cesa,  2462  m..  Chleagn — Bd.  Local  Impvts.,  (Tlty  York  City,  will  construct  same. 

Baldwin  Rd.,  concrete  $64,748  ;  from  W.  Hail,  tile  sewers,  etc.,  in  West  Slst  St.  from  N.  J..  Clinton— State  Hy.  Comn.,  Trenton, 
McDowell  A  Son.  10319  Miles  Ave.,  brick  South  Robev  St.  to  South  Hoyne  Ave.,  in  plans  bridge  over  Raritan  River,  here,  Hun- 

$66,635.  Estes  Ave.  ?rom  point  110  ft.  east  to  point  terdon  Co.  $75,000.  \V.  G.  Sloan,  Trenton, 

Wla.,  Antigo — G.  C.  Palmer,  city  elk.,  450  ft.  west  North  Brookwell  St.,  In  Car-  highway  engr. 

Apr.  21,  20  X  35  ft.,  concrete  and  steel  men  Ave.  from  North  Westenaw  Ave.  to  Weat  Y’Irglala — State  Hy.  Comn.,  <  harles- 

sewage  disposal  plant,  from  Manitowoc  North  Rockwell  St.,  In  Oketa  Ave.  from  ton.  plans  bridge  over  Guyandat  River  at 

t'onstr.  Co..  826  South  8th  St.,  Manitowoc,  Northwest  Highway  to  Olmsted  Ave.  and  Percks  Mill.  E.  B.  Carskadon,  highway 


$92,585.  Noted  Mar.  25. 


to  Ogallah  Ave.,  in  West  9l8t  PI.  from  comr. 


wia.,  .Milwankee — Dept.  Pub.  Wks.,  K.  E.  South  Paulina  St.  to  Beverly  Ave.,  in  ia4tn  Pta..  Weat  Palm  Beach — Voted  $100,000 
Stoelting.  comr.,  Apr.  28,  2,319  ft.  5  ft.  6  PI.  from  South  Talman  Ave.  to  South  Rock-  bonds,  2  bridges.  C.  A.  Bingham,  city  mgr 


in.,  2,21'3  ft.  3  X  6'  ft.  and  2,325  ft.  2  x  3  well'  St  .  and  In  West  92nd  St.  from  South  Mlaa.,  Paaeagoula — State  I>-gi8lature  au- 

ft.  monolithic  concrete  storm  sewer,  tunnel,  Marshfield  to  Beverly  Avea,  to  O.  F.  Santry  thorlzed  Jackson  Co.  to  Issue  bonds  for 

etc.,  in  Ixiyd.  16th  and  Wright  Sts.,  from  Co.;  in  South  Green  St.  from  West  104th  funds  with  which  to  construct  bridge  acro^ 

J.  Brogan  A  Sons,  211  Grand  Ave.,  $186,756.  to  105th  Sts.,  and  In  Parnell  Ave.  from  Pascagoula  River  forming  link  in  Old 


INDUSTRIAL  WORKS -BAY  CITY  •  MICHIGAN 


Two-Speed  Outfit 


HKN  handling  light  loads  it  is  of  advantage  to  be  able  to  speed  up  operations  without 
racing  the  engine  and  this  is  possible  with  the  industrial  crawler  machine.  One-speed 
machines  either  operate  too  fast  for  heavy  w’ork  or  too  slow  for  light  tasks.  Not  so  with 
an  INDUSTRIAL  as  the  operator  may  shift  into  high  or  low  gear  at  will.  This  makes  it 
an  all-purpose  machine  of  great  efficiency. 

Similar  to  the  two-speed  hoist  is  the  two-speed  propelling  of  an  industrial.  For  steep  grades  and 
soft  ground  the  low  gear  is  much  more  practical.  But  for  level  ground  and  speed,  the  high  gear 
moves  the  DC  from  place  to  place  with  almost  unbelievable  quickness. 

'Phis  two-speed  feature  is  just  another  one  of  the  hundred  reasons  why  industrials  excel.  Keep  a 
l(K)kout  for  our  next  advertisement,  we  have  a  lot  more  to  tell  you. 

Other  produfts:  Locomotive  cranes,  5  to  200  tons  capacity, 
freight  cranes,  pUe  drivers,  clamshell  buckets. 
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llridRes  (Contlnufd) 

Spanish  Trail.  T.  H.  Kinerson,  U.  S.  Dist. 
Mobile?,  Ala. 

O  MaHHillon  —  Pennsylvania  R.K.  Co., 
Uroad  St.  Sta..  Phila.,  Pa.,  A.  C.  Shand, 
<-h  eiiftr.,  plana  replaeinir  present  \v<«>den 
hridKe  with  steel  and  eonerete  bridge.  South 
Krie  St.,  here.  $33,000. 


O..  Ravenna  —  PortaRe  Co.  plana  steel 
'tnd  concrete  overhead  bridRe  over  Penn- 
Isvivania  K.K.  tra<-ks,  south  of  Kisttstown 
Sta  $64,755.  State  appropriated  one  half 


of  IHISt. 

III.,  Beardstown — ChicaRo,  BurliliRton  & 
Ouincy  R.R.  Co.,  547  West  Jackson  Hlvd., 
(•hicaRO,  A.  W.  Newton,  ch.  eiiRr.,  plana 
rebuildinR  6  span  bridRe  across  Illinois 
River,  here.  $100,000. 

Kan.,  Coliimhua — St.  Louis  &  San  Fran¬ 
cisco  R.R.  Co..  St.  Louis,  Mo..  F.  (1.  Jonah. 
<  h  eiiRr.,  made  plans  one  16  ft.,  six  24  ft. 
and  one  48  ft.  span  concrete  viaduct  over 
railroad  tracks,  on  Federal  Aid  J’roject 
!<6-R,  Cherokee  Co.,  near  here. 

.Mo.,  Vienna — State  Hy.  Dept..  Jefferson 
('ity,  plans  bridRe  over  Gasconade  River, 
abilut  6  ml.  southeast  of  here.  B.  11. 
Piepmeier,  ch.  engr. 

.\rk..  Batesvllle — Batesville  Bridge  Impvt. 
■Vssn.  and  State  Hy.  Dept.,  Little  Rock, 
take  bids  probably  in  June  or  July,  con¬ 
crete  and  steel  bridge  over  White  Itiver. 
$303,540.  R.  C.  Limerick,  highway  engr. 
Noted  Feb.  18. 


Ont.,  laindoii  —  Middle.sex  Co.  Council 
making  plans  and  takes  bids  in  May  rein.- 
con.  and  steel  bridges.  $100,000.  C.  Talbot, 
County  Bldg.,  engr. 


Bidg  Desired 


concrete  itlers  under  present  steel  bridge, 
here.  $32,600.  J.  M.  Page,  Capitol  Bldg., 
Oklahoma  City,  highway  engr. 

New  Mexico  —  May  17.  by  otilce  State 
Hy.  Comn.,  Santa  Fe,  <  P.  .\.  P.  nieuna 
P'ederal  .VId  Project  >.  «'onstru»‘t Ing  one  80 
ft.  steel  and  two  15  ft.  approach  s|>ans.  etc. 
over  Salado  Creek,  F.A.P.  11-Reo,  about 

2  mi.  east  of  Capitan.  Lincoln  t'o.  ;  nine  21 
ft.  creosoted  timber  spans,  etc.  over  Santa 
Fe  River,  F.A.P.  88-(',  Sandoval  t'o.  ;  and 
140  ft.  steel  span  bridge  over  Farmington 
Glade,  F.A.P.  147-A.  San  Juan  Co.  J.  A. 
French,  Santa  Fe.  highway  engr 

Iflalio,  Kooskia — May  10,  at  otilce  P.  K. 
Oxley,  dist.  engr.,  2o2  Pioneer  Bldg.. 
Lewiston,  constructing  three  ISti  ft.  steel 
span.s,  etc.,  over  Clearwater  River  on  Lewis 
and  Clark  Highway,  Federal  Aid  Project 
83-A,  here,  Idaho  Co.,  for  State  Hy.  Dept., 
Boise. 

falifornia — May  24.  by  State  Hy.  t'oinn., 
Sacramento,  five  54  ft.  and  eight  36  ft.  0  in. 
span,  rein. -con.  girder  bridge,  40  ft.  road¬ 
way.  etc.,  over  Santa  Ana  River,  2  mi. 
north  of  Santa  Ana,  Orange  t’o.  R.  M. 
Morton,  Forum  Bldg.,  Sacramento,  engr. 

Calif.,  Los  ..\nKcles  —  May  26.  by  Bd. 
Pub.  Wks.,  402  ft.  rein. -con.  girder  bridge. 
56  ft.  roadway,  etc.  over  Los  Angeles  River, 
on  Fletcher  Dr.  M.  Butler,  City  Hall,  city 
bridge  engr. 

4)iic„  Masklnongc — May  21,  by  J.  A.  .\. 
Lernire,  Maskinonge,  2  concrete  and  steel 
bridges  over  River  Maskinonge.  $4.'>.(ioo. 
I.  K.  Vallee,  67th  St.  Cyrille  St..  Quebec, 
engr. 

Que..  .St.  Pierre  les  Bee<|iiets- — May  15.  by 
I.  K.  Vallee.  engr.,  67  St.  Cyrille  St.,  Quebec, 

3  span  250  ft.  concrete  and  steel  bridge, 
here,  for  Pub.  Wks.  Dept.,  Quebec.  $65,000. 


Vt.,  Arlington— May  12,  by  Town,  Clerks 
Office,  Town  Hall,  1  span  steel  and  concrete 
bridge,  on  site  Old  Water  St.  Bridge.  $25,- 
000.  Private  plans. 

Mass.,  Somerville  (Boston  P.  O. ) — May 
12,  by  Metropolitan  Dist.  Comn.,  1  Ash¬ 
burton  PI.,  Boston,  1  span  concrete  bridge 
and  retaining  walls,  near  Medford  St. 
$25,000.  J.  R.  Rablin,  c/o  owner,  engr. 

N.  Y.,  Poughkeepsie — May  19,  by  F.  S. 
Greene,  supt.  Pub.  Wks.,  Albany.  2  main 
river  piers  for  Mid-Hudson  Bridge,  here, 
Contr.  3  ;  adv.  E.  N.-R.  May  6. 

Pa.,  Coraopolls  —  May  12,  by  Controller 
Allegheny  Co.,  Court  House,  Pittsburgh, 
transferring  present  6th  St.  spans,  Pitts¬ 
burgh,  and  placing  same  over  Ohio  River, 
here.  $500,000.  County  Dept.  Pub.  Wks., 
519  Smithfield  St.,  Pittsburgh,  engrs. 

Fla..  Sebrlng — June  1,  by  City,  rein. -con. 
arch  bridge  over  South  Arm  of  I.,ake  Jack- 
.son.  E.  M.  Clawson,  city  engr.  ;  adv.  E. 
N.-R.  May  6. 

La.,  New  Orleana — May  18.  by  W.  T. 
Hall,  acting  comr.  Dept.  Pub.  Finance,  City 
Hall,  constructing  Canal  St.  Viaduct  be¬ 
tween  Front  St.  and  Mississippi  River,  $16,- 
000 ;  and  bridge  over  Outfall  Canal,  on 
Behrman  Ave.,  Algiers,  here,  $10,00O. 

Ohio — May  14,  by  Dept.  Highways  &  Pub. 
Wks.,  Columbus,  constructing  steel  and  con¬ 
crete  bridges  in  Monroe,  Perry,  Clermont, 
Logan,  Meigs,  Morgan  and  Sandusky  Coun¬ 
ties.  $162,846.  F.  G.  Schlesinger,  high¬ 
way  engr. 

Indiana — May  12,  by  J.  D.  Williams,  dir. 
State  Hy.  Comn.,  Indianapolis,  constructing 
five  84  ft.  span  bridge  on  Road  l-H, 
Bartholomew  Co.  ;  20  ft.  and  two  30  ft. 
span  bridge  over  Pennsylvania  R.R.  tracks, 
on  Road  3-E,  Clay  Co.;  2  bridges,  one  14 
ft.  span  and  other  two  14  ft.  spans,  on 
Road  28-D,  Daviess  Co.  ;  and  34  ft.  span 
bridge  and  three  50  ft.  span  bridges  on 
Road  33-B,  Mountain  Co.  ;  45  ft.  span 

bridge,  on  Road  1-V,  Fulton  Co. ;  two  22 
ft.  spans  on  Road  7-K,  and  one  66  ft.  and 
two  28  ft.  span  bridges.  Road  11-G,  both 
Huntington  Co. ;  five  84  ft.  span  bridge. 
Road  1-1,  Johnson  Co.  ;  two  bridges  one  38 
ft.  span  and  other  two  26  ft.  spans,  Rd. 
10-D,  also  38  ft.  span  brid^  over  the 
Chicago  &  Eastern  Illinois  R.R.  tracks. 
Road  10-F,  Knox  Co.  ;  two  30  ft.  span  and 
one  38  ft.  span  bridges.  Road  27-D, 
Kosciusko  Co. ;  two  1 6  ft.  span  bridge.  Road 
28-A,  and  one  24  ft.  span  bridges.  Road 
2S-B,  Pike  Co. ;  30  ft.  span  bridge.  Road 
3-P,  and  28  ft.  bridge.  Road  31-E,  Putnam 
Co.,  etc, 

MIeh.,  Mt.  ClemenH— May  13,  by  W.  W. 
leavers,  engr.,  Plymouth  50  ft.  span  steel 
deck  girder  bridge  with  22  ft.  roadway  and 
5  ft.  sidewalk,  also  1  s))an  35  ft.  bridge 
with  22  ft.  roadway  across  Deer  C^reek  at 
southern  limits  of  Armada,  for  Macomb  Co. 

IVisroBsin — See  “Streets  and  Roads.” 

Kan..  Pratt — See  "Streets  and  Roads." 

Tex.,  Memphis — See  "Streets  and  Roads.” 

Okla..  Blarkbnm — May  10,  by  M.  C.  Cun¬ 
ningham,  clk.  I’awnee  Co.  (Pawnee),  6  new 


Bids  Received 

.Maine — State  Hy.  Dept.,  Augusta,  Apr. 
21,  constructing  Baileys  Island  Bridges  in 
Harpswell,  from  D.  W.  Carlton,  Woolwich, 
$103,570  ;  Hobart  St.  Bridge  in  Edmunds, 
from  Burbee  ('onstr.  Co.,  Gardiner,  $87,602  ; 
Handy  Brook  Bridge  in  Readville,  from 
Town  of  Readville,  $2,419;  Mill  Bridge  in 
Stetson,  from  Smith  &  Tweedie,  Westfield, 
$4,759  res|>ectively  ;  Toddy  Pond  Bridge  in 
Orland  and  Woodman's  Bridge  in  Sears- 
mont,  from  Green  &  WiLson,  Watervllle, 
$4,752  and  $10,964  respej-tively ;  Butler 
Bridge  and  Great  Works  Bridge  in  New 
Portland,  from  I".  Netivler,  Rumford,  $9,315 
and  $9,972  respectively.  Noted  Apr.  15. 

Mans.,  Bridgewater —  Dept.  Pub.  Wks., 
Boston,  Apr.  27,  600  ft.  concrete  bridge  and 
bituminous  macadam  approaches,  here, 
from  Powers  Bros.,  161  Montello  St.,  Brock¬ 
ton,  $30,259.  Noted  Apr.  22. 

Rhode  Inland  —  Office  State  Bd.  Pub. 
Roads,  State  House,  Providence,  Apr.  28, 
State  Bridge  143,  from  Curti.s,  Quillen  & 
Co.,  350  Westminster  St.,  I’rovidence, 
$3, .500 ;  Bridges  204  and  205,  from  F.  T. 
McCarthy  Co.,  Newton.  Mass.,  $6,737  ; 
Bridges  206  and  207,  from  Engineering 
Serv.  &  Constr.  Co.,  220  Devonshire  St., 
Boston,  $16,839;  and  Bridge  213,  from 
Kelleher  Bros.,  Turners  Falls,  Mass.,  $3,424 
Noted  Apr.  15. 

O.,  Clnelnnati — See  “Streets  and  Roads.” 

Tex.,  Baird — See  “Streets  and  Roads.” 

Tex.,  Boston — See  "Streets  and  Roads." 

Tex.,  Sweetwater  —  See  "Streets  and 
Roads." 

Contracts  Awarded 

.Mansaehusetts — See  "Streets  and  Roads.” 

Georgia — State  Hy.  l>ept..  East  Point, 
bridge  on  Marietta-Cartervllle  Rd.,  Federal 
Aid  Project  413-B,  Cobb  Co.,  and  2  bridges 
on  Columbus-Macon  Rd.,  Federal  Aid  Proj¬ 
ect  445-A,  Talbot  Co.,  to  Nicholas  Constr. 
Co.,  21  South  Candler  St.,  Atlanta,  $6,514 
and  $8,613  respectively  ;  2  bridges  over 

Puglis  Creek  and  one  over  Big  Creek,  State 
Aid  Project  Q-6-47,  T.aiurens  Co.,  to  R.  H. 
Holz,  Atlanta,  $37,447  ;  and  4  bridges  on 
Coastal  Highway  near  Brunswick,  Federal 
Aid  Project  432-C.  Glynn  Co.,  to  T.  P. 
Wright,  ^st  Point,  $203,688.  Grand  total 
$256,262.  Noted  Mar.  18. 

Ohio— Dept.  Hys.  and  Pub.  Wks.,  Co¬ 
lumbus.  steel  bridge  over  Big  Racfmn  Creek, 
Sect.  "K”  McArthur-Athens  Rd.,  Vinton  Co., 
to  Standard  Eng.  &  Constr.  Co.,  2463  Bway., 
Toledo,  $21,990;  concrete  slab  bridge.  Sect. 
"D"  Zanesville,  New  Lexington  Rd.,  Perry 
Co.,  to  Glass  Bros.,  CrooksvHle,  $3,352  ; 
rein. -con.  bridge  over  McConnel  Run,  on 
Sect.  “McConnel  Run  Bridge”  Marletta- 
McConnelsvIlIe  Rd..  and  bridge  over  Perry 
Run.  Sect.  "Perry  Run  Bridge,”  same  road, 
both  Morgan  Co.,  to  I.  J.  Kuhner,  Jackson. 
$11,390  and  $8,690  respe<-tlvely ;  concrete 
bridge  on  ^ct.  "K”  I.,ogan-Lancaster  Rd., 
Hocking  Co.,  to  K  S.  Gaty.  387  Linwood 
Ave.,  Columbus,  $9,837,  on  Sect.  "E"  Cin- 


i'innali-Batavla  Rd  .  Clermont  Co  .  to  C 
H.  Dunn.  Mt  Drab,  $3,771,  bridge  on 
Marietta-Mct'onnelsviile  ltd.,  Washington 
Co.,  to  H.  Pattin,  B»-verly.  $9,581,  and  3 
bridges  on  Sect.  "B"  .Xthens-llocklngisirt 
Rd..  Ath«-ns  Co.,  to  F.  H.  Beckler.  .Vtbeiis, 
$12,990  Grand  total  $80,6ol  Noted 
.\pr.  29. 

III.,  llecHtiir  —  Wabash  R  R.  Co.,  Hy. 
Exch.  Bldg.,  St.  laniis.  Mo.,  It  11  Howard, 
ch.  engr.,  1.062  ft.  rein.-<'on.  and  steel 
double  track  railroad  bridge  with  ap¬ 
proaches  over  Sangammon  River,  here,  to 
Carmichael-Cryder  Co..  Rialto  Bldg,  St. 
Louis,  Mo.  Engrs.  e.st.  $85o,ooo. 

Mis..  Neeiiah — Stati'  Il.v  Dept.,  Madi.son, 
constructing  Fox  River  Bridge,  here,  to 
Wau.sau  Iron  Wks.,  73'<  South  loth  Ave, 
Wausau,  for  State  and  eity.  $1:17.8)8. 
Noted  .\pr.  15  under  "Wisconsin.” 

la..  Maiiiioketa  —  .lack.son  t'o.,  I  high 
truss  bridge,  to  C.  H.  Amierson.  Mai|uoketa, 
$21,328  ;  and  one  (smy  truss  bridge,  to  A. 
Olsno  Constr.  Co.,  Waterloo.  $11,965.  Noted 
Apr.  22. 

Kan.,  Kldorailo-.-Butler  Co.,  rainbow  areb 
bridge,  on  Federal  .\id  Project  239-D.  But¬ 
ler  Co.,  to  Western  Bridge  Co.,  Harrison- 
vllle.  Mo.,  $34i767. 

Kan.,  Senerw  —  Nemaha  Co.,  Bridges  1 
and  2.  on  Federal  .\id  Project  225-1'.  to 
Monarch  Eng.  Co..  Falls  City,  Neb  ,  $27,074. 
Noted  .\|>r.  15. 

Nebraska — Slate  Hy.  Dept.,  IJncoln,  360 
ft.  bridge  and  I.5oo  ft.  till,  Boelus,  to 
Standard  Bridge  t'o..  i:lo2  t'ity  Natl.  Bank 
Bldg.,  Omaha,  engrs.  est.  $34,oo<t  ,  als<i 
seven  11  ft.  sjian  bridge,  2.000  ft,  till,  etc., 
over  North  Platte  River,  la-welleii,  tlar- 
deii  Ct>..  to  Western  Bridge  t'o.,  74  8  Peters 
Trust  Bldg.,  Omaha,  engrs.  est.  $71,000. 

Missouri— State  Hy,  Dept..  .lefferson  City, 
to  F.  Kerstlng,  Jefferson  t'lty,  two  10  ft. 
rein. -con.  slab  spans,  etc.,  over  Ktstlin 
Branch,  Iron  ('o.  $2.563 ;  to  Hannibal 

Constr.  Co.,  Hannibal,  two  20  ft.  rein. -con. 
slab  spans,  etc.,  t)ver  stream  $2,406,  and  40 
ft.  rein. -con,  deck  girder  span,  etc.,  over 
stream  $3,94  4,  both  in  Lewis  Co.  ;  to  J.  M. 
Roark  &  Sons.  Anderson.  2o  ft.  rein. -con. 
slab  span,  etc.,  over  South  Fork  Deer  tTreek 
$2,726,  30  ft.  rein. -con.  deck  girder  span, 
etc.,  over  North  Fork  Deer  ('reek  $3,143, 
40  ft.  rein. -con.  deck  girder  span,  etc.,  over 
Mackafish  Bridge  $7,423,  two  30  ft.  rein.- 
con.  deck  and  60  ft.  steel  truss  8|>an,  etc., 
over  Morman  Fork,  $12,638,  all  In  Bates 
Co.  ;  to  Maney  Bros.  Sc  ('o.,  Ciklahoma  City, 
Okla.,  two  12  ft.  rein.-<-on.  slab  spans,  etc., 
over  stream  $2,796,  and  two  45  ft.  rein, -con. 
deck  girder  spans,  etc.,  over  Wild  Cat  Creek 
$6,956,  both  in  Itouglas  t'o.  ;  to  Wlnstead 
&  Gunter,  Siloam  S|>rings,  Ark.,  two  10  ft. 
and  two  12  ft.  rein. -con.  slab  s|>ans,  etc., 
over  stream.  Bates  t'o.,  $5,197;  to  J.  R. 
Burner.  Oblong.  III.,  two  12  ft.  rein. -con. 
slab  and  two  30  ft.  rein. -con.  deck  girder 
spans,  etc.,  over  stream  $6,393,  and  one 
30  ft.  rein. -con.  deck  girder  span,  etc.,  over 
Wellard  Branch  $2,480,  both  in  Polk  Co.  ; 
to  Carte-Harlln  Constr.  Co.,  West  Plains, 
three  30  ft.  rein. -con.  deck  girder  simns, 
etc.,  over  Beeler  Creek.  Texas  Co.,  $5,820  ; 
to  W.  P.  McGeorge  &  t'o.,  pine  Bluff,  Ark., 
two  12  ft.  rein. -con.  slab  spans,  etc.,  over 
McKinney  Branch  $5,059,  20  ft.  rein. -con. 
span,  etc.,  over  Smith  Branch  $3,441,  and 
4  5  ft.  rein. -con.  deck  girder  span,  etc.,  over 
Richland  ('reek  $6,914,  all  In  Callaway  Co.; 
to  A.  P.  Poirot,  Belleville,  III.,  three  100 
ft.  rein. -con.  open  spandrel  arch  spans,  etc., 
over  Soc  River.  Greene  Co.  $26,012;  to  A. 
W.  Mosley,  2006  East  40th  St.,  Kansas  City. 
80  ft.  steel  truss  and  two  35  ft.  I-beam 
spans  over  RIackwater  River  $12,755,  also 
80  ft.  steel  truss  and  four  35  ft.  1-beani 
spans,  etc.,  over  Blackwater  D.  D.  $20,281, 
both  In  Johnson  Co.  ;  to  Du  Bols  Sc  Co., 
Pittsburg,  Kan.,  three  80  ft.  steel  truss 
spans,  etc.,  over  North  Fork  Spring  River, 
Barton  Co.,  $24,590 ;  to  I<.  W.  Sjiengler, 
6015  Forest  St.,  Kansas  City,  two  80  ft. 
steel  truss  spans,  etc.,  over  Petite  Saline 
Creek,  Cooper  Co..  $22,121;  and  to  M,  E. 
Qillioz,  Monett,  160  ft.  steel  truss  and  four 
40  ft.  rein. -con.  deck  girder  spans,  etc.,  over 
James  River  $28,198,  also  three  24  ft.  rein.- 
con.  slab  spans,  etc.,  over  Green  Valley 
$4,309,  both  in  Christian  Co.  Grand  total 
$218,164.  Noted  Apr.  1. 

.Ark..  Osceola — Comrs.  Sub-Dlst.  3  of 
D.  D.  9.  Mississippi  Co.,  17  small  pile 
bridges  and  1  concrete  culvert,  also  remov¬ 
ing  and  resetting  5  small  bridges,  to  C.  A. 
Tant  Constr.  Co.,  Portagevllle,  Mo..  $34,200  ; 
Comrs.  Sub.  Dist.  1  of  D.  D.  8,  Mississippi 
Co.,  2,000  ft.  plain  trestle  and  truss  span 
wooden  bridges,  to  L.  Nailling,  Osceola, 
$27,500.  Noted  Mar.  25. 

Tex.,  Brownsville  —  See  "Streets  and 
Roads.” 

Tex.,  Huntsville  —  See  ‘  Streets  and 
Roads.” 

Wash.,  Longview — City  Comrs.,  construct¬ 
ing  240  ft.  through  and  166  ft.  deck  steel 


Centrifufially  Densified 

M  (inufiirlurtny  Processes  and  Equipment  Fully  Patented 


The  process  of  rnanu- 
facturing  Nichols  Con¬ 
crete  Pipe  for  sewers  and 

hig^hvvay  culverts  is  identical 
with  that  used  in  making^ 
Nichols  Pressure  Pipe,  with 
slif^ht  chang^es  in  specifications 
due  to  different  requirements. 
The  superior  quality  of  con¬ 
crete,  the  accurate  placement 
and  embedment  of  reinforcing 
and  the  smooth,  trowelled  inner 
surface  combined  with  a  simple. 


efficient,  dependable  joint  com¬ 
prise  virtues  that  are  impor¬ 
tant  in  any  pipe  intended  for 
sewers. 

Nichols  Concrete  Pipe  for  sew¬ 
ers  and  highway  culverts  are 
economically  made  in  small 
or  large  volume  in  licensed 
plants.  Write  for  complete  de¬ 
tails  regarding  territory  not  yet 
placed  under  license. 

Nicholas  Centrifugal  Products  Corp. 

8100  E.  Jefferson  Ave.,  Detroit,  Mich. 
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Hriages  (Continued) 

hridee  etc.,  over  Cowlit*  River,  to  Pacific 
liridee  Co.,  Kant  Salmon  St..  Portland,  Ore., 
irlsiflie.  Kngrs.  est.  *300,000. 


Dams 

Proposed  Work 


Ala..  Muaele  Shoal* — See  "Rulldlngs — 
Industrial.” 

TrnnrMee  —  Southern  Cities  Power  Co., 
Chattanooga,  plans  concrete  hydro-electric 
dam  across  Duck  River,  near  Columbia, 
Maurv  Co.  and  one  near  I^iwlsburg,  Mar- 
.shall  Co. ;  also  transmission  lines  In  several 
communities  near  Columbia  and  Lewlsburg. 

Contracts  Awarded 

Conn.,  Norwich — Bd.  Water  (^omrs.,  dam. 
to  L  Petrossi,  39  AVoodbridge  St.,  Hartford, 
*154,420;  4  ml.  mains  In  various  streets, 
to  H.  AV.  Oolden  &  Sons.  Inc.,  Troy,  N.  A'.  ; 
and  3  ml.  mains  In  various  streets,  to  A.  AA’. 
Ilyrne  &  Son,  Hartford.  Noted  Apr.  15. 


Railways 

Proposed  W'ork 

Michigan — See  “Unclassified  under  Ford- 
son,  Mich.” 

Bids  Desired 

Michigan — See  “Contracts  Awarded.” 

Contracts  Awarded 

.Michigan  —  Detroit  United  Ry.,  3rd  and 
Isabelle  Aves.,  Highland  Park,  W'ill  con¬ 
struct  double  track  on  AV'est  Jefferson  Ave. 
in  Kcorse,  by  day  labor.  *04,000. 

Missniiri — AV'aba.sh  R.R.  Co.,  Ry.  Kxch. 
Bldg.,  St.  I.K>uis,  constructing  8.5  mi.  single 
track  between  Griggsvllle  and  Ballis,  111., 
and  6  mi.  Rennick  to  Moberly,  Mo.  10  ml. 
single  track  rock  ballasting  between  Aetna 
and  Crocker,  Ind.,  and  12.0  mi.  between 
Carrollton  and  Kan-sas  City,  Mo.,  23  mi. 
burnt  clay  ballasting  between  Moberly  and 
Sali.sbury,  Mo.,  10  mi.  double  track  between 
I’oag  and  AA'orden,  Ill.,  28  ml.  double  track 
ballasting  between  Sibley  and  Mansfield, 
111.,  also  3  mi.  double  track  reballasting 
between  Uitchfleld  and  Honeybend,  111.,  to 
Industrial  Track  Constr.  Co.,  Title  Guaranty 
Bldg,  St.  Uouis.  Kngrs.  est.  *490,000. 
Noted  Jan.  21. 

('alifornia — AA'estern  Pacific  R.R..  Mills 
Bldg.,  San  Francisco,  trackage  in  Industrial 
Dist.  south  of  Market  St.,  to  Katon  &  Smith, 
715  Ocean  Ave.,  San  Francisco,  approxi¬ 
mately  *200,000  or  more. 


Excavation,  Drainage, 
Irrigation,  Levees, 
River  and  Harbor 

Proposed  W'ork 

At  ass..  Boston — Commonwealth  of  Massa¬ 
chusetts  plans  widening  Charles  River  to 
not  less  than  300  ft.  in  vicinity  Cottage 
Farm  Bridge.  *200,000.  J.  R.  Rablin, 
Metropolitan  Dist.  Comn.,  1  Ashburton  PI., 
engr. 

Fla.,  AA'est  Palm  Reach — A'oted  *150,000 
bonds,  constructing  seawall.  C.  A.  Bing¬ 
ham,  city  mgr. 

AIlKsUsIppi  —  Hancock  Co.  Sea  Wall 
Comrs.  appointed  J.  AV.  Billingsley,  consult, 
engr..  Interstate  Bldg,,  New  Orleans,  La., 
to  prepare  plans  and  specifications  sea  wall 
along  western  front  Bay  St.  Ix)ui8  and 
AVaveland. 

I.B.,  Mandeville  —  See  "Streets  and 
Roads.” 

111.,  Chicago — Ordinance  to  be  submitted 
to  City  Council  straightening  Chicago  River 
between  Polk  and  16th  Sts.,  the  cut-off  J 
mi.  tong,  200  ft.  wide  and  22  ft.  deep,  will 
permit  opening  to  the  South  of  Dearborn, 
I.A  Salle,  Market  and  Dearborn  Sts.  The 
railroads  involved  and  sharing  expenses, 
are;  Baltimore  &  Ohio  R.R.  Co.,  *3,000,950, 
Chicago,  Rock  Island  &  Pacific  and  New 
York  Central  R.R.  Companies,  *2,836,630, 
Chicago,  Rock  Island  &  Pacific  (Indivi¬ 
dually),  *796,600,  Pennsylvania  Lines, 
*783,500  and  Chicago  &  Northwestern 
Indiana,  *83,300.  City  will  pay  *1,689,946 
towards  cost.  E.  J.  Noonan,  140  North 
Dearborn  St.,  city  engr. 


rallfornia — Interests  represented  by  E.  .\. 
Julian,  engr.,  Crwker  Bldg.,  San  Francis«'o. 
making  plans  irrigation  works  incl.  7  mi. 
main  ditch,  73,720  ft.  15  x  6  x  3  ft.  canals, 
storage  dam  70  ft.  high,  4  80  ft.  long  on 
top,  150  ft.  on  bottom,  etc.,  on  lamg  A'al- 
ley  Creek,  I>aa8en  Co.  To  exceed  *175,000. 

Calif.,  I.a  Mesa — I.,a  Mesa,  I.a'inon  Grove 
&  Spring  A’alley  Irrigation  Dist.,  made 
plans  7,000  lin.ft.  42  in.  steel  pli>e,  J  in. 
plate,  5,000  lin.ft.  w<M>d  stave  pip«‘  for 
construction  in  (juail  Canyon  Syphon.  T. 
H.  King,  121  South  Spring  St.,  l^a  Mesa, 
engr. 

Calif.,  OJai — Ojai  Irrigation  Dist.  making 
plans  8,330  f.t  5  x  7  ft.,  and  4,700  ft.  5x7 
ft.  tunnels,  5,500  ft.  20-  to  28-in.  diam. 
steel  penst(K-k,  30,800  acre  ft.  capacity 
storage  reservoir,  180  ft.  high,  690  ft.  long 
on  top,  150  ft.  on  bottom,  etc.  *2,000,0oo 
or  more.  J.  B.  LipiM>ncott,  Petnileum  Se¬ 
curities  Bldg.,  IjOs  Angeles,  engr. 

Calif.,  Orovllle  —  Thermalito  Irrigation 
Dist.  voted  *50,000  bonds,  extending  dis¬ 
tributing  system. 

Calif.,  Plarervllle — El  Dorado  Irrigation 
Dist.  plans  election  *1,500,000  bonds,  reser¬ 
voirs,  concrete  canals,  etc.,  for  irrigation 
project.  J.  Spink,  Forum  Bldg.,  Sacra¬ 
mento,  engr.  Noted  Dec.  24. 

Mexico  —  Mexican  Government,  Mexico 
City,  making  preliminary  plans  levee  sys¬ 
tem  and  flood  work  along  Rio  Grande 
River  and  along  lakes  bt'low  Hidalgo,  Tex., 
extending  to  Arroyo  del  Tigre  and  the 
Gulf,  etc.  *1,000,000.  J.  Lewis,  et  al,  San 
Benito,  Tex.,  engrs. 

Bids  Desired 

Alls*.,  A’irkNbiirg — May  12,  at  office  Third 
Mi.ssissippi  River  Dist.,  6,747,o0o  <'u.yd. 

levee  work  in  ((uantities  var.ving  from  2o,- 
000  to  1,250,000  cu.yd. 

AA'lKConsIn  —  May  8,  in  Circuit  Court 
Room,  (’ourt  Hou.se,  Racine,  excavating  ap¬ 
proximately  59,000  cu.yd.  in  Mt.  IMeasant 
and  Somers  D.  1).  between  Itacine  and 
Kenosha  Counties.  J.  J.  Degen,  Burlington, 
engr.  Noted  0<-t.  8. 

la..  Onawa — May  11,  at  office  'Auditor 
Monona  Co.,  constructing  Oliver  I.aike  D.  D.. 
201,623  cu.yd.  excav.,  2,808  ft.  18-  to  36-in. 
corrugated  pip«-  (furnished  and  placed),  1 
headwall  and  hand  o|K-rated  gate,  etc. 
Noted  Mar.  18. 

la.,  Sioux  nty — May  18,  at  office  Auditor 
AA’oodhury  ('o.,  improving  Moville-Climbing 
Hill  Rd.,  80,748  cu.yd.  earth  excav.,  28,612 
cu.yd.  channel  «’hange,  and  28,231  sta.yd. 
overhaul. 

Tex.,  Br€>wnsvllle — May  15,  at  office  J. 
J.  Bishop,  aud.  Cameron  Co.,  constructing 
Flood  ('ontrol  AA’orks  on  I’nits  1  to  11  (In¬ 
clusive)  of  Div.  C,  l,314,00(t  cu.yd.  levee 
and  35,000  cu.yd.  common  embanknii-nt, 
136,000  cu.yd.  earth  exi-av.,  34,uoO  cu.yd. 
spur  levees,  and  pile  trestle  bridge,  etc.  AA'. 
G  AA’ashington,  Brownsville,  co.  engr.  Nott'd 
Apr.  8. 

Ont.,  (iiMlericIi  Ma.v  11,  by  S.  E. 
O'Brien,  secy.  Dept.  Pub.  A\ks.,  Ott.-iwa. 
dredging  in  harbor,  here.  71,216  cu.yd.  sand, 
gravel,  clay  and  silt,  also  3,3oo  cu.yd.  solid 
rock  excav.  *55.000.  K.  M.  Cameron, 
Dept.  Pub.  AA'ks.,  Ottawa,  engr. 


Dunbar  &  Sullivan.  2312  Buhl  Bldg, 
Detroit.  Mich.,  *109,252.  Noted  Apr.  1. 

Luulalana  —  State  Hy.  IVpt.,  Baton 
Rouge,  ctmstructing  muck  ditch  and 
embankment  i>n  |H>rtion  of  New  Orleans- 
Hammond-l,ake  Shore  Highway,  St 
Charles  Parish,  to  United  Dredging  t'o.. 
Guaranty  Bldg.,  Galveston,  Tex.,  *590,115. 


Streets  and  Roads 


Proposed  Work 


Bids  Received 

N.  Y.,  Fire  Island  (mail  Babylon) — Long 
Island  State  Park  Comn.,  302  Bway.,  New 
Y'ork  City,  Apr.  29,  125  x  125  ft.  boat  basin 
at  Fire  Island  State  I’ark,  Suffolk  Co.,  here, 
from  A.  M.  Hazell,  26  Cortlandt  St.,  New 
A'ork  Citv.  *22,000.  Noted  Apr.  15. 

AVI*.,  Milwaukee — Dept.  Pub.  AA’ks.,  R. 
E.  Stoelting,  comr.,  Apr.  20,  dredging  ap¬ 
proximately  115,000  cu.yd.  rivers  and 
canals,  from  Great  Lakes  Dredge  &  Dock 
Co.,  216  AA’est  AA'ater  St.,  *0.425  per  cu.yd. 
Noted  Apr.  15. 

Calif.,  Montague  —  R.  E.  Swigart,  secy. 
Montague  Irrigation  Dist.,  Apr.  16,  Shasta 
River  dam  and  appurtenant  .structures. 
Schedule  1,  froni  Nevada  Contg.  Co.,  Fallon, 
Nev.,  *353,100;  main  canal.  Schedule  2, 
from  C.  R.  Adams,  Colfax,  Calif..  *113,800; 
laterals  A  North,  A  South,  B,  C  and 
Montague,  St’hedule  3,  from  Haas.  Doughty 
&  Jones,  Merchants  Exch.  Bldg..  San  Fran¬ 
cisco,  *35,540  ;  and  pumping  plant.  Schedule 
4,  from  C.  and  G.  K.  Thompson,  Brockman 
Bldg..  Los  Angeles,  *19,957.  Noted  Apr.  8. 

Calif.,  Orovllle  —  Thermalito  Irrigation 
Dist.,  36,865  lin.ft.  riveted  slip-joint  pipe 
with  fittings,  from  AA'estern  Plp«‘  &  Steel 
Cji..  444  Market  St.,  San  Francisco,  Armco 
pipe  *23,172,  and  copper  bearing  pipe  *21,- 
976.  Noted  Feb.  18. 

Contracts  Awarded 

New  York — T.  F.  Farrell,  comr.  Canals  & 
AA’aterways,  55  I.Ancaster  St.,  Albany,  bank 
protection  along  Erie  Canal  from  VIscher 
Ferry  to  point  1  mi.  east  of  Frankfort,  Erie 
Canal,  Sects.  1,  2,  3  and  4,  Contr.  232,  to 


Ala**.,  Adam*  —  Plans  improving  and 
paving  Spring  St.  from  I  Van  to  Summer 
Sts.,  also  widening  Crandall  St.  *35,000. 
Address  Town  Engineer. 

Ala**.,  Ilorehenter  (Boston  P.  O. ) — De|>t. 
Pub.  AA’ks.,  Boston,  plans  laying  out  and 
constructing  Courtland  ltd.,  Hollingswortli 
and  Norwell  Sts.  as  highway,  here.  *25,000. 

J.  H.  Sullivan,  comr. 

.Ala**..  .AIe<lf«rd — Plans  constru<-tlng  12 
new  streets.  *7  5,000  a)ipropriated.  En¬ 
gineer  not  s*dected. 

Ala**.,  Plymouth  —  Plans  reconstructing 
roads  and  bridges.  *40,000  aii|iropriated. 
Bd.  Selectmen,  engr. 

Ala**.,  AVest  Koxbury  (sta.  Boston)  • — 
l>e|)t.  Pub.  AV’ks.,  Boston,  plans  laying  out 
and  constructing  Dudley  Ave.  and  AA'al- 
worth  St.  as  highway,  here.  *25,000.  J. 

H.  Sullivan,  comr. 

New  Jerney — State  Hy.  (7omn.,  Trenton, 
idans  conen-te  paving  1.783  mi.  Route  .3, 
Se<-t.  14,  in  Ab.secon,  Atlantic  Co,,  *225.000  , 
5.6  mi.  Hackensack-Rutherford  lid..  Routi' 
17,  Sect.  1,  Bergen  Co.,  *300,000;  and 
Singac  Rd..  Route  12,  Sect.  8,  Essex  and 
I'assaic  Countie.s,  *100,000.  AV.  (!.  Sloan, 
Trenton,  highway  engr. 

Pa.,  Alonoiixahela- — City  Council  making 
Ilians  concrete  imving  Grant,  Jones  and 
Che.ss  Sts.  *27,500.  M.  Borland,  Mononga- 
hela,  engr. 

Pa..  Sharon  —  Soon  takes  bids  repaving 
State  St.  iH-tween  South  Irvine  St.  and  Erie 
R  R.  switch.  *110,000-*114.000. 

N.  r..  Ilurham  —  Alamance  Insurance  & 
Real  Estate  Uo.  of  Burlington,  iilans 
bituminous  paving  5  mi.  various  streets, 
here.  AV’.  E.  Sharpe,  Burlington,  mgr. 

(in.,  Atlanta — I’lans  paving  9  ml.  North 
Side  Dr.,  underpass  Inmeath  Southern 
R.R.  tracks,  and  bridge  across  Peach  Tree 
Creek.  *500,000. 

(ia.,  ColumhuH  —  Muskogee  Co.  making 
plans  sheet  asphalt  i>aving  4  mi,  various 
roads.  C.  L.  Rhodes,  Columbus,  co.  engr. 

FTa..  Kissimmee— O.sceola  Co.  voted  *275,- 
000  bonds,  constructing  Kissimmee-Mei- 
bourne  Rd.  ;  *66,000  bonds.  3  ml.  St.  Cloud- 
Hickory  Tree  Rd.  ;  *814,000  lionds.  37  mi. 
New  Eden.  Liike  Myrtle  and  Ketinansville 
IWs.  ;  *99,000  bonds,  4i  ml.  1‘artin  Settle¬ 
ment  Ril.  ;  *88,000  bonds,  4  mi.  Hilliard 
Island  Rd. ;  *88,000  bonds,  4  mi.  Narcoos- 
see  Rd.  ;  *220,000  bonds.  10  ml.  Lake  W’il- 
son  R<1.  ;  *220,000  bonds,  10  mi.  Pleasant 
Hill  Rd.  ;  *176.0(t0  liotids,  S  mi.  Klssimme<‘- 
Park  Rd.  ;  and  *4  1.ooo  lionds,  2  ml.  Pine 
Island  Rd.  Noted  Nov.  19. 

F'la.,  AAaldo — Election  May  11,  *15,000 
bonds,  constructing  various  streets.  E.  AA’. 
Millican,  mayor. 

Fla..  AVest  Palm  Beach — A’oted  *150,000 
bonds,  sidewalks  on  various  streets.  C.  A. 
Bingham,  city  mgr. 

Fla..  AVest  I'alm  Beach —V’oted  *150,000 
bonds,  paving,  etc.  various  streets.  (!.  A. 
Bingham,  city  mgr. 

Fla.,  AAest  Palm  Beach — Voted  *50,000 
bonds,  paving  Tamarind  extension.  C.  A. 
Bingham,  city  mgr. 

I.a..  Mandeville — A’oted  *55,000  b<inds,  of 
which  *25,000  hardsurfat'Ing  various  streets, 
*20,000  repairing  sea  wall,  and  *Ul,ooo  har- 
iKir  improvements.  J.  F.  Coleman  Eng.  (*o.. 
Hibernia  Bank  Bldg.,  New  Orleans,  city 
engr. 

lai.,  Kinggold  —  A’oted  *100,000  bonds, 
grading  and  graveling  Roads  90  and  13. 

Tenn.,  Erin — Houstin  Co.  election  May  5, 
*150,000  bonds,  improving  roads. 

Tenn.,  Greenville — Greene  Co.  and  State 
Dept.  Highways  &  Pub.  AVks.,  N'a.sbville.  ap¬ 
propriated  *15,000  each.  Improving  Isme- 
some  Pine  Trail  Highway.  C.  N.  Bass, 
highway  comr. 

'Tenn.,  Huntington  —  Carroll  Co.  glans 
improving  12  ml.  Huntingdon-Henderson- 
Chester  Co.  line  Rd.  *50,000.  Noted 
Apr.  22. 

Tenn.,  I.awrenee Imrg — Ijiwrence  Co.  and 
State  Dept.  Highways  &  Pub.  AV’ks.,  Nash¬ 
ville,  making  surveys  improving  10  mi. 
I.,awrenceburg-Rockdale  Rd.  To  exceed  *25.- 
000.  Work  will  be  under  su|H-rvision  of 
State  Hy.  Dept.  C.  N.  Bass,  comr. 

Tenn.,  Kogersville — Hawkins  Co.  plans 
Improving  15  ml.  Clinch  Mountain-Hancock 
Co.  line  Rd.  *25,000. 
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I"R  Portable  Air  Power 


The  most  work  done  for 


the  lowest  operating  cost 


Operations  are  speeded  up  and  the  cost 
lowered  when  Ingersoll-Rand  Portable  Com¬ 
pressors  and  Air  Tools  are  used. 

It  is  easy  to  move  such  a  plant  to  the  job 
and  put  it  into  service.  Crank  up  the  engine, 
connect  up  the  tools,  and  you  are  ready  for 
work.  No  pipe  lines  need  be  laid.  Just  move 
the  compressor  along  with  the  tools.  When 


one  job  is  completed,  your  plant  is  ready  to  go 
on  to  the  next. 

There  are  six  sizes  of  Ingersoll-Rand  Port¬ 
able  Compressors,  so  that  the  correct  com¬ 
pressor  plant  can  readily  be  selected.  The 
most  efficient  combination  of  ixjrtable  com¬ 
pressor  and  pneumatic  tools  is  available  from 
the  Ingersoll-Rand  line. 


INGERSOLL-RAND  COMPANY-11  BROADWAY.  NEW  YORK  CITY. 

Offices  in  principal  cities  the  norld  over 

FOR  CANADA  REFER- CANADIAN  INCERSOLL  RAND  CO.  LIMITED.  260  ST.  JAMES  STREET.  MONTREAL.  QUEBEC. 

Rand 
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IS  and  Uoads  (Continued) 

K,  CynIhiHnii  —  Harrison  Co.  election 
■  ■}2,  J  150,(100  bonds,  improvintt  various 

u'r  Henderson — Flans  probably  asphalt 
uip  various  streets.  S.  H.  Kenimel,  city 

nil  \iiderson — Madison  Co.  made  plans 

r.'te  pavinB,  etc..  2  ml.  Old  Pendleton 
K.  north  of  Pendleton,  $40,000;  and  2i 
I'cndleton  Pike  from  Pendleton  to  Uoad 
}4S,000.  both  18  ft.  wide.  M.  A.  Steele, 

Mil'll  Keorse  (mail  Octroit )— \  illaKc, 

I  V  S’loore,  pres.,  plans  puviiiK  betwei'ii 
,:oail  tracks  on  West  Jefferson  Ave. 

-  Ill  lOMI. 

lull  mansvllle — Making  estimates  and 
iMy's  grading,  curbing,  asphalt,  concrete, 
l.i.'k'or  asphaltic  concrete  paving,  etc.. 
Ill'll  St..  Huston  and  Cievtlaiul  Aves.  11. 
M.iit  s.  mayor.  .  ,  ,  , 

Mill!..  PonlMoii  —  Making  plans  curbing 
iiiil  .>(  in  concrete  paving  400,ooo  .sipyd. 

,11  .itreets.  $l,«00,ooo.  Hubbell,  Hart- 
t’l  ring  &  itoth,  2B40  Huhl  Hldg.,  Detroit, 

, mi.-nlt.  engr.s.  .  , 

Mill!.,  PoriliMiD  -Made  plans  curbing  and 
y  in  coinTete  isiving  10,77t>  sii.yd.  Assess- 
im  nt  I  list.  108.  S,(i22  sq.yd.  Dist.  109,  Ifi,- 
'.(I'l  Ml  yd  Dist.  110,  11,409  sii.yd.  Dist,  111, 
y  iiiin  s(|.vd.  Dist.  112,  and  5, KB  si|.yd.  Dist. 

II  :>  Hubbell.  Hartgering  &  Uoth,  2B40 
i;uhl  Itldg..  Detroit,  engrs. 

Miili.,  Muskegon — Making  plans  grading 
and  concrete  paving  1  ml.  streets  in  Hron- 
M.n  Park-Iiake  Michigan  Park.  $2,">.ooo. 

II  .1  la  wis.  City  Hall,  engr. 

III.,  Ilecatiir-  -Plans  grading,  curbing  and 
•isphalt  paving  8  bloi-ks  West  Main  St.,  40 
ft  $79,093.  M.  P.  O  Hrien.  City  Hall.  engr. 

Ill  Ilecatiir — Plans  grading,  curbing  and 
a.xphalt  paving  7  blocks  Riverside  Ave.. 
South  Franklin.  West  William,  and  Dak- 
crcyl  Sts  $4B.0O0,  also  S  blocks  Fast  la-af- 
laiid  .We.,  28  ft..  $58, 5. 78.  .M  P.  O  Hrien, 

'll!..  He  SoHe— Jackson  Co.  voted  $25,000 
bonds  hardsurfacing  5  mi.  De  Soto-Hurst 
Rd  .  18  ft.,  in  De  Soto  Twp.  Kngineer  not 
selected.  ...  , 

111.,  tialesliiirg— H  M.  Roy,  supt  High¬ 
ways  Knox  ('o..  Court  House,  rejected  bids 
■\pr  17,  grading  20,ooo  cu.yd.  State  Aid 
Road  Routes  12  and  2fi.  Will  readvertise. 

til.,  tiraysville  White  «'o.  plans  election 
$:,!!  mm  bonds,  grading  and  gravel  surfacing 
roads  in  tlray,  Phillips  and  Hurnt  Prairie 
Tw'ps 

111.,  Ilniitley — Making  plans  concrete  pav¬ 
ing  various  streets.  Wells  Kng.  Co.,  (li'neva, 
engrs. 

111.,  McHenry — Making  preliminary  plans 
urading,  curbing  and  concrete  ptiving  8. 000 
s(|.vd.  Washington  St.  and  Waukegan  Rd. 
$3(1. noo.  Wells  Kng,  (Vi.,  (leneva.  engr. 

111.,  KiH'kford  —  Plans  grading,  curbing 
and  I'oncrcte  paving  8  blocks  15th  Ave..  30 
ft.  $41,050.  H.  C.  Harvey.  City  Hall,  engr 

111.,  St.  Charles  -  -  Making  preliminary 
plans  grading,  curbing  and  concrete  pav¬ 
ing  40,0(10  sq.yd.  streets  in  South  Knd  Dist. 
Wells  Kng.  Co,,  (leneva,  engrs. 

III.,  Stockland — Iroquois  Co.  voted  $80,- 
mm  bonds  grading,  curbing  and  concrete 
liHVing  9  ml.  roads,  9  ft..  In  Stockland  Twp. 
R.  Jordon,  Court  Htiuse,  engr. 

tVla.,  Oeonomowoc — Hd.  Pub.  Wks.,  M.  K. 
Keats,  city  elk.,  recalled  bids  to  have  been 
aliened  Apr.  17,  concrete  paving  8,500  sci.yd. 
various  streets.  Will  readvertise.  To  ex¬ 
ceed  $25,000.  ,1.  A.  Stemper,  City  Hall, 

engr.  Noted  Apr.  1. 

Kan.,  KIdorado — Butler  Co.  made  plans 
grading,  etc.,  6.84  mi.  Federal  Aid  Project 
205,  Sect.  G,  28  ft.  K.  S.  Klcock,  KIdorado, 
CO.  engr. 

Kmb.,  Ft.  Scott  —  Bourbon  Co.  making 
plans  bituminous  macadam  or  brick  surfac¬ 
ing  3.501  ml.  Federal  -Aid  Project  336-A, 
IS  ft.  H.  McCulery,  Ft.  Scott,  engr. 

Kan..  Salina  —  Saline  Co.  made  plans 
grading,  etc.,  13.009  ml.  Federal  Aid  Project 
19B.  Sects.  B  and  C,  30  ft.  W.  H.  Cost, 
.Salina,  co.  engr. 

Kan..  Wichita  —  Sedgwick  Co.  making 
plana  concrete  surfacing  5.055  ml.  Mt.  Hope 
Rd..  Federal  Aid  Project  342-A,  18  ft.  M. 
Roseberry,  Court  House,  engr. 

Neb.,  Holdrldge — Making  plans  and  takes 
bids  about  June  15,  rein. -con,  paving,  etc., 
various  streets.  $35,000.  Black  &  Veatch, 
700  Mutual  Bldg.,  Kansas  City,  Mo.,  engrs. 

Miaaonri  —  State  Hy.  Comn.,  Jefferson 
<'ity,  making  plans  grading  47.6  ml.  roads 
in  Franklin.  Jasper,  Dincoln,  Randolph,  St. 
Francois,  and  Vernon  Counties ;  30  ft.  grad¬ 
ing  19.9  ml.  roads  In  Carroll,  Cass  and 
.Macon  Counties;  18  ft.  gravel  surfacing  9.5 
ml.  roads  in  Cole  and  Montgomery 
('ounties;  9  ft.  concrete  paving  8.5  ml. 
roads  In  Randolph  Co.  ;  and  1 8  ft.  concrete 
paving  32.1  ml.  roads  In  Franklin,  Jasper, 
IJncoln,  St.  Francois  and  Vernon  Counties. 
R.  H.  Piepmeler,  ch.  engr. 

M«*..  Joplin — See  “Cnclasslfled.” 


•Mo..  Plattuliiirg  —  Making  preliminary 
plans  paving  various  streets.  To  exceed 
$25,000.  ,1.  W.  Shikb's  &  Co.,  70S  New 

York  Rife  Hldg.,  Kansas  City,  engrs 

Mo..  St.  l.iMils — Making  preliminary  iilans 
asphalt  or  Warrenite  resurfacing  9.915  ft. 

<2  units)  IJndell  Ave.,  50  ft.  $194.oo(i.  F. 
W.  Pa|H'.  Municipal  Hldg..  <'omr.  Parks. 

Mo..  I  iilverslty  (hr.  St.  laiuis)  Making 
preliminary  plans  grading,  hardsurfacing, 
etc.  Itelmar  St.  between  Trinity  and  Hanley 
Sts.;  Fergu.son  St.  between  Olive  and 
Stanley  Sts.,  and  Ktzel  St.  between  Sutler 
and  Pennsylvania  Sts.  $175, mm.  w.  A. 
Heinihuecher,  City  Hall,  engrs. 

.Arkansas  -  Slate  H.v.  Deid.,  lattle  Rock, 
made  plans  and  soon  takes  bids  gravel  sur¬ 
facing  12  mi.  ('nllins-Dermoll  Rd  .  Drew 
and  Chicot  Counties;  1o  .o',  la-wisville 
Hemstead  Co.  I.iiie  >{d  .  l.a*'.iyi  Ite  ('o.  ;  I 
ml.  road  from  Hughes  south  to  county  line, 
la-e  Co.;  and  12  mi.  Strong-Multig  Rd., 
I'nion  Co.  R.  C.  I.imera  k.  <  h.  engr 

Ark.,  Marianna  —  l.<'e  ('•  making  i>r«'- 
limiiiiiry  |ilans  grading  and  hardsurfacing 
4  mi  .\ubrcv-Marianna-Moro  llighwav,  D 
ft  W.  W  Wood.  CO  judge. 

.Ark.,  Seari'li  -Making  preliminary  titans 
grading,  curbing  and  hardsurfacing  75. mm 
sq.yd.  various  streets  In  downtown  section 
Paving  Dist.  B,  $2(m,mm.  J.  H  IJgbtle.  el 
al.  comr.  of  dist.  Kngineer  not  seleeli'd. 

Tex..  Hellvilli — .Austin  t’o.  making  tilans 
as|ihalt  on  gravel  and  Wiiterbound  macadam 
paving  9. IB  ml.  Highway  3B,  Rosiiiberg- 
Hellville  Rd..  18  ft.  $17o,0oo.  II 
Schroeter,  Hellville,  co.  engr. 

Tex.,  (iiiHeston  —  Galveston  Co.  made 
plans  grading,  ri'in.-i'on  iiaving,  etc.  5. mi:; 
mi.  State  Highway  B,  Federal  .Aid  Project 
4BB-G,  18  ft.  $22B,392.  C.  C.  AAashington, 
Galveston,  co.  engr. 

Tex.,  Galveston  - -Galveston  Co.  making 
lilai's  grading,  rein. -con.  tiaving,  etc.,  3.31 
mi.  HIghwjiy  B,  2B  ft..  $150.(10(1;  also  4.84 
nil.  same  road  tsiint  17  mi.  north  of  Igi 
Marcpie  to  point  1.5  mi.  south  of  Dicken¬ 
son.  20  ft..  $l9fi.ooo.  C.  Washington, 
Galveston,  co.  migr. 

Tex.,  Georgetown  Williamson  (’o 

making  plans  sledged  stone  paving  B.01 
mi.  Highway  2-H.  Federal  .Aid  Project 
427-H.  I'nit  2,  18  ft.  $10,()o0.  M.  ('.  Wel- 
born,  Georgetown,  co.  engr. 

Tex.,  (ioiizales  -Goir/.ales  Co.  m.ade  plans 
4  in.  comimeted  waterbound  macadam  with 
1  in.  riM'k  asiihalt  surface  treated  on  5  in. 
compacted  sledged  stone  paving  8.08  mi. 
llighwav  81,  Federal  Aid  Project  440-D. 
Cnitz,  18  ft.  $157,750.  J.  T.  Irby,  Gonzales, 
CO.  engr. 

Tex.,  Jefferson — Marion  Co.  made  |ilans 
bituminous  macadam  on  8  in.  iron  ore  top 
soil  paving  7.57  mi.  Highway  8,  Federal 
Aid  Project  306-C.  Cnit  2.  $91,20(1;  also 
3.56  mi.  same  road  Federal  Aid  Project 
306-A.  Cnit  2.  $52,408.  both  18  ft.  T.  H 
Warden.  Jefferson,  co.  engr. 

Tex..  Karnes  City — Karnes  Co.  takes  bids 
after  May  1.  limestone  rm-k  asphalt  on 
waterbound  macadam  paving  9.07  mi.  High¬ 
way  12-A.  Unit  2.  $150,000.  O.  N.  Powell, 

Karnes  Cltv,  engr.  Noted  Apr.  22. 

Tex.,  Sinton — .‘^an  Patricio  <'o.  takes  bids 
after  Apr.  28,  shell  con»-rete  luiving  2.9  mi. 
Highway  16.  $30,000.  F  M  IVrcival.  Sin- 

ton.  engr.  Noted  -Apr.  22. 

Tex..  Sweetwater  —  Takes  bids  after 
May  10,  hard  paving  21  blocks  various 
streets.  $175,000.  H.  H.  Hatjer,  Sweet¬ 
water.  engr. 

Okla..  Guthrie — Making  preliminary  plans 
grading  and  I'oni'rete  paving  7,860  sq.yd 
AA’alnut  St.  and  5  alleys,  $27,910.  A’.  V. 

I»ng  &  Co.,  1300  Colcord  Bldg.,  Oklahoma 
Cltv.  engrs. 

4>kla.,  HnIdenville  —  Plans  grading  and 
concrete  paving  9,070  sq.yd.  North  Main 
St.  $27,600.  C.  H.  Kdge,  Holdenville. 
engr. 

Hkla..  Mnldrow  —  Plans  concrete  paving 
9,400  yd.  various  streets.  $30,000.  Kn¬ 
gineer  not  selected. 

Okla..  Pawnee- — Pawnee  Co.  election  May 
18.  $400,000  blinds,  improving  60  ml.  various 
roads,  30  ft.  J.  M.  Page.  Capitol  Hldg., 
Oklahoma  City,  engr.  Noted  Nov.  26. 

Okla.,  Vlnlta-  -Making  preliminary  plans 
resurfacing  21  bliK'ks  business  section,  30-66 
ft.  $42,000.  G.  Patton,  mayor.  Kngineer 
not  announced. 

AA'ash..  Senttle--Bd.  Pub.  Wks.  rejected 
bids  Apr.  1 6.  grading,  etc.,  I^akeside  Ave. 
S.  et  al.  AA'ill  readvertise.  J.  D.  Black- 
well,  Seattle,  engr. 

AA’nsli.,  A'akima — Takes  bids  about  May 
18.  jmving  North  6th  St.  K..  between 
A’akima  Ave.  and  Ka.st  K  St.  $64,156.  C.  K. 
Wilson.  A'akima,  engr. 

Calif.,  Heverly  Hills — Made  plana,  gut¬ 
tering,  walks,  grading,  2  ml.  Warrenite  on 
6  In.  concrete  paving,  etc.,  668,000 
sq.ft.  AA'llshlre  Blvd.  A.  Matthews,  city 
engr. 

Calif.,  Concord  —  Made  plans  improving 
Park  St..  Mt.  Diablo  Ave.,  etc.,  89,255 
s«|.ft.  grading,  56,855  sq.ft.  6  In.  concrete 


paving,  28.800  sq.ft,  asphaltic  macadam 
paving,  4,533  lin  ft.  curbing.  3, BOO  ft.  giittt  r- 
itig.  R.  I..  (’alfee.  222  South  22n<i  St., 
Richmond,  engr 

4'Hlif..  Corona  .Making  |>lans  curbing, 
guttering,  sidewalks  and  oil  macadam 
paving  iHirtions  9lli  and  A'iceiitia  Sts.  $50,- 
iMio  or  more.  Currie  Kng  Co..  Stoneman 
Hldg  ,  .Alhambra,  engrs 

Ciillf.,  Hollister  San  Heiiito  I’o  making 
plans  )>avliig  |H>rtlons  roadways  in  Rd. 
Dists.  1  to  4  (inclusive).  To  eXi-eed  $25.- 
coo.  AV  .A.  \A  Inn.  Hollister,  co  surv. 

Calif..  I.os  .AiiKeles  lid  Pub  AA'ks  .  takes 
bids  about  .Alay  21.  curbing,  gutti  ring,  side¬ 
walks,  sheet  as|ihalt  and  asphalt  maeadani 
paving  41st  PI..  .Alaiii'hester  .ind  Roble 
.Aves.,  Grand  A'iew,  .Allessandro,  .Alcott  and 
Rossana  Sts.,  etc  'Po  .  xc.  ed  $50.1100.  J.  C. 
Shaw.  City  Hall,  engr 

Calif..  I.os  .Angeles  Hd.  Supervs.  I.os 
.Angeles  Co.  tiiki'S  bids  about  .Alav  2B. 
improving  Crockett  HUd.  3.0BB  lin  ft.  curb¬ 
ing.  I4.b;!1  lin. ft.  guttering,  1  I,!t72  lin  ft. 
sidewalk.  5,10(;  cuyil  earth  excav.,  3, 793 
sq  ft.  oil  and  screenings,  etc.  $33,291.  G. 
Jones.  Hall  of  Records,  engr. 

4  allf..  Oakland  —  .Made  jdans  grading, 
curbing,  guttering  and  2  in.  Warrenite 
bitulilhic  on  B  in  concrete  paving.  37.6  19 
sq  ft.  26lh  St  W  AA'  Harmon,  i-ity  engr 

I  alif..  Orotille  -Hutte  Co.  making  phiTts 
construi-ling  roadwav  from  lais  Plumas  to 
Hucks  Cr.'ek  To  eXieed  $50,000.  H  H. 
Hume.  ( (rovllle,  co.  stirv. 

(alif..  .San  Praneiseo  —  Making  plans 
grading,  curbing,  paving,  etc.  extending 
•Market  St  $100,000.  M  m.  oShaiigh- 
ni'ssy,  cit.v  engr. 

Calif.,  Salinas  —  .Alaile  jilans  improving 
(May,  .Auburn,  RIker  .Sts.,  etc..  1 8 1,000  si| 
ft.  grading.  7.868  lin  ft.  concrete  guttering, 
51.675  SC). ft.  5  in.  and  loo.oBS  sq.ft  4  in. 
concrete  |>aving,  et<-.  H.  F.  (’ozzens,  citv 
engr.  Noted  Oct.  29 

Calif.,  Santa  Crn*  Santa  Cruz  making 
plans  <'onstruct  ing  4  ml.  roadway  from 
Hapiiy  A'alley  to  Hninciforte  Dr  .  and  1  mi. 
Holohan  Rd  To  exceed  $25, 000.  R,  How- 
man.  Santa  Cruz.  <  0.  surv 

Calif.,  .Sebastopol  Made  plans  2  in.  AA'il- 
lite  asphaltic  «'(inerete  surfacing  13,2oo  A’iiie 
St.  ;  and  3  in.  AA'illite  as|dtaltic  concrete 
surfacing,  etc.,  So.into  sq.ft.  Pitt  Av<-.  (’. 

K.  Mueller,  <-ity  engr. 

Ont..  Forest  —  Plans  i-oncrete  (uiving  .Alain 
St.  $35, (((•().  Mci’allum,  County  Hldgs  , 
Sarina.  engr. 

Oat..  Guelph  City  Coiini'il  plans  2o  ft. 
I'oncrete  paving  Flora  Rd.  $35.(loo.  K. 
•Nicklin,  (Mty  Hall.  engr. 

Ont.,  Kldgetown-  Plans  concrete  )>a\ing 
Krie  St.  $35,000.  AA’.  D.  Cedby.  Harrison 
Hall,  ('hatliam,  engr. 

Out..  Toronto  Plans  concrete  sidewalks 
on  2  ml.  several  streets.  $10,398;  and 
bitulithic  on  concrete  paving  .Scarboro 
Beach  Hlvd.,  $27,557.  R.  <’.  H.tiris,  (Mtv 
H;ill,  engr. 

Ont..  AAelland  —  Plans  cement  paving 
North  .Main  St.  $33,000.  C.  11.  Coulson. 
I’it.v  Hall,  engr. 

4)iie..  SlinwIidgMii  Falls-— Made  plans 
levelling  and  making  cut  through  mountain 
for  4th  St.  $250,000  A.  K.  Helisle  &  11. 
A'ali<iuest.  Shawinigiin  Falla,  engrs. 

Cuba — Plans  constructing  750  mi.  Cuban 
(’etitral  Highway. 

Bid»  Desired 

New  Hampshire — .Alay  11  by  State  Hv. 
Dept.,  ('oncord,  gravel  surfacing  0.94  nil. 
highway  in  .Andover.  F.  K.  Kverett,  comr. 

New  Hampshire -  May  11,  by  State  Hy 
De|»t.,  ('oncord.  asphalt  paving  0.7  mi.  high¬ 
way  in  Hoacarven,  0.51  ml.  in  Hampton,  and 
0.94  mi.  In.  Pembroke,  gravel  surfacing 
0.64  mi.  in  Charlesti>wn.  F.  AA’.  Kverett, 
comr. 

Vermont — May  14.  at  Office  Dept.  High¬ 
ways,  Mont|>efier,  bituminous  macadam  or 
one  course  rein. -con.  paving  3  ml.  Federal 
Aid  Project  62-B,  in  New  Haven,  and  2.5 
ml.  Federal  Aid  Projer-t  72A-1,  in  Shel¬ 
burne;  bituminous  macadam  paving  2  mi. 
Federal  Aid  Project  82-A.  HIghgate  ;  rein.- 
con.  paving  1.68  ml.  Federal  Aid  Project 
91-A.  Hartford;  also  3  span  steel  and  con¬ 
crete  bridge  with  approaches  on  0.61  ml. 
Federal  Aid  Project  55-D,  Barttm,'  325  ft. 
span  steel  bridge  with  concrete  abutments 
approach  s|>an  and  road  approaches,  on 
Federal  Aid  Project  59-A,  Brattleboro,  and 
1  steel  superstructure  for  bridge  on  Federal 
Aid  Project  88-A,  Morristown,  S.  B.  Hates, 
comr. 

Maasaehiisetts — May  11,  by  Dept.  Pub 
AA’ks..  Boston,  bltuminoqs  macadam  p.iving 
5.281  ft.  highway  In  Rayham ;  18,448  ft. 
In  HIngham  and  AV’eymouth ;  1,950  ft.  in 
Medway,  and  3,300  ft.  In  Grafton.  W.  F. 
AA’Illiams,  comr. 

Mass..  Bontnn  —  May  11.  by  Dept.  Pub. 
AVks.,  granite  block  itaving  Dorchester  Ave. 
near  Power  St.  $25,000.  J.  H.  Sullivan, 
c«imr. 
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Str<»et«  and  Knadn  (Continued) 

Mmiii,,  Doreheiiter  ( lioHton  P.  O. ) — May 
12.  by  f)e|>t.  Pub.  Wk»..  Poston,  sheet  as¬ 
phalt  or  bltullthlo  paving  ijorna  Rd., 
ljueerne  St.  and  W'yola  PI.,  here.  125,000. 

J.  H.  Sullivan,  et)nir. 

N.  J.,  Atlantir  City  —  May  12,  by  Bd. 
Freeholders  Atlantic  (’o.,  2,500  tons  bitumi¬ 
nous  concrete  paving  on  Shore  Rd.  and 
Pleasantville  Plvd.  A.  N.  Nelson,  Atlantic 
City,  engr. 

N.  Y..  Krooklyn  —  May  12.  by  J.  A. 
tJulder,  pres.  Pr<HikIyn  Boro,  Boro  Hall,  re¬ 
curbing  and  asphalt  on  6  In.  concrete  re¬ 
paving  ('olonial  Rd..  (Ireenpoint  Ave., 

Kagle,  Moultrie,  and  Fulton  Sts.  ;  grading, 
curbing,  flagging  and  sewers  in  Hast  7th 
St.  ;  grading,  curbing  and  flagging  Minna 
St.,  Forbell  and  Pennsylvania  Aves.  ;  as¬ 
phalt  on  6  in.  concrete  paving  Fast  7th 
and  Minna  Sts.,  Ceorgia  and  Pennsylvania 
Aves.  ;  asphalt  on  6  in.  concrete  paving  and 
sewer  in  50th  St. 

N.  New  York  -May  10,  by  J.  Miller, 
pres.  Manhattan  Boro,  Municipal  Bldg., 

grading,  curbing,  flagging  and  2  in.  stone 
tiib'd  sheet  asphalt  on  concrete  paving 

Riverside  Hr.  W.  from  West  161st  to  YVest 
le.Yrd  Sts.;  grading,  regrading,  curbing, 
recurbing,  flagging,  reflagging  and  2  in. 
stone  filled  sheet  asphalt  on  concrete  paving 
unpav«'d  i>orflon  Riverside  Dr.  W.  from 

West  IG-Ird  to  West  165th  Sts. 

N.  Y'..  latng  Island  City — May  10,  by  M. 

K.  Connolly,  pres.  Queens  Boro,  Queens 
Subway  Bldg.,  repaving  Betts  Ave.  ;  sheet 
asphalt  on  concrete  repavfng  Astoria  Ave. ; 
asphalt  block  on  concrete  repaving  Jackson 
Ave.  ;  grading,  curbing,  sidewalks,  etc.,  on 
Honeywell  Ave.  :  and  sheet  asphalt  on  con¬ 
crete  paving  l.lOth  St. 

N.  Y.,  New  Y’ork — May  13,  H.  Bruckner, 
pres.  Bronx  Boro.  Crotona  Park,  3rd  and 
Tremont  Aves.,  sheet  asphalt  on  concrete 
paving  Fast  174th  St.,  Cromwell  and  Com¬ 
monwealth  Aves.  ;  grading,  curbing,  side¬ 
walks  and  sheet  asphalt  paving  Fast  153rd 
St.  ;  bituminous  concrete  on  concrete  paving 
Fast  ISnth  St.,  etc.  ;  grading,  etc.,  Bolton, 
Fllsworth  and  Spofford  Aves.  ;  also  sewers, 
«*tc..  In  Y’ates  and  Bouck  Aves. 

N.  Y.,  St.  (ienrge  —  May  12,  by  J.  A. 
I.ynch,  pres.  Richmond  Boro,  Boro  Hall, 
grading  and  paving  Arthur  and  Austin 
Aves.  ;  grading,  curbing  and  vitr.  brick  gut¬ 
tering  Fremont  and  (Ireeley  Aves. 

New  Jersey  —  May  24.  by  State  Hy. 
(V>mn..  Trenton,  widening  \\Tiiteshore  Pike, 
Route  3,  Sect.  12-A  from  Fgg  Harbor  to 
Hammonton,  Atlantic  ('o.  A.  B.  drover, 
sei-y.  !  adv.  F.  N.-ll.  May  6. 

N.  J.,  Bogota  (br.  Hackensack) — May  13, 
b.v  Mayor  and  Boro  t'ouncil,  H.  I*.  Rosa, 
boro  <-lk.,  curbing  and  rein. -con.  paving 
Park  Pi.  from  l.arch  Ave.  to  River  Rd.  ; 
and  sheet  asjdialt  on  concrete  i>aving  Flm 
Ave.  from  Munn  Ave.  to  bt>ro  line,  etc.  ; 
adv.  F.  N.-R.  May  6. 

N.  J..  YliinaHiiiian — May  25.  by  Coiincil  of 
Boro  Manas(|uan,  reconstructing  easterly 
end  Main  St.  (1.  F.  Itandolph.  Bn)ad  St.. 
Red  Bank,  civil  engr.  ;  adv.  F.  N.-R.  May  6. 

N.  J..  Trenton  May  14.  by  City  Comn., 
B.  I>.  Hirsch,  city  elk.,  paving  and  repav¬ 
ing  13  streets.  .1.  F.  Fnglish,  engr. 
Str«‘ets;  adv.  F.  N.-R.  May  6. 

I*ennsyl vanIa  —  May  2(1,  by  State  Hy. 
Dept.,  Harrisburg,  rein. -con.  jKiving  ap- 
)roxim,at<‘ly  36  mi.  !•  projects  in  Adams, 
tutler,  Cumberland.  Clarion,  Indiana.  Is'- 
high,  Berks,  Northampton,  Somerset,  West¬ 
moreland  and  Y’ork  t'ounties.  W.  H.  Con¬ 
nell,  eng.  executive  and  acting  secy,  high¬ 
ways  ;  adv.  F.  N.-R.  May  6. 

I'a..  llreenMluirg  -  May  13,  at  office  W.  A. 
Artcr.  controller  Westmoreland  Co.,  rein.- 
«'on.  paving,  etc.,  17,988  ft.  Harrison  Clty- 
Trafford  Rd.,  16  ft.,  Penn  Twp. 

I*a.,  Southmont  (Johnstown  P.  O.) — May 
19,  by  Boro  Council.  R.  <5.  Wertz,  secy., 
concrete  paving,  «‘tc..  6,950  si|.yd.  Weaver 
Court  Fxtension.  Bliss  and  (lardner  Sts.  ; 
also  rein. -con.  paving,  etc.,  9,400  sq.yd.  Dell, 
Daisy  and  Violet  Sts.  S.  F.  Dickey  &  Co., 
809  .lohnstown  Trust  Bldg.,  Johnstown, 
engrs. 

I'H..  Steelton-  -May  10,  by  Town  Council, 

H.  R.  Rupp,  secy.,  114  Walnut  St.,  ap¬ 
proximately  16,200  ft.  curbing  and  20,000 
ft.  paving,'  etc.,  4th,  Swatara,  Flm  and 
Concstog.a  Sts.,  River,  South  3rd,  Angle  and 
Paxton  Alleys. 

Ylaryland  —  May  18,  by  State  Roads 
Comn.,  Baltimore,  concrete  paving  1  mi. 
Contr.  F-92  Frederick  Co.,  1  mi.  Contr. 
H-76  Baltimore  Co.,  2.5  ml.  Contr.  P-66. 
Prim-e  (Jeorge  Co.,  and  1.5  mi.  ('ontr.  Co-39 
C:irollne  t'o.  ;  graveling  2  ml.  (^ontr.  SM-22. 
St.  Marvs  Co.  ;  also  macadam  resurfacing 

I. 6  ml.  Contr.  H-4S.  Harford  Co.,  and  0.91 
mi.  t'ontr.  H-38,  Harford  Co.  J.  N.  Mackail, 
chn.  ;  adv.  F.  N.-R.  Ma.v  6. 

YId..  ItHltlniftre — May  11.  by  Comrs.  Bal¬ 
timore  t'o.,  concrete  paving  2.9  tni.  Croup 
7,  Monkton  Manor  Rd.,  etc.  185,000.  S. 
A.  Creen,  Courthouse.  Tow.son,  road  engr. 


.Md,,  Baltimore — May  12,  by  Bd.  Awards, 
grading,  curbing  and  sheet  asphalt  paving 
5,665  sq.yd.  streets  in  Contr.  336  ;  and  con¬ 
crete  paving  footways  as  listed  in  Foot¬ 
way  (jontr.  93.  S.  Purcell.  City  Hall,  high¬ 
way  engr. 

W.  Ya.,  Charleston — May  27,  by  City 
Council,  vltr.  brick  paving  20,000  sq.yd. 
various  streets.  H.  B.  Campbell,  Charleston, 
engr. 

YY’.  Y’a.,  Huntington — May  24,  by  Cabell 
Co.  Court,  Improving  4  projects  in  Ouyan- 
dotte  Dist.,  16,000  tu.yd.  excav.,  1,200  lln. 
ft.  culvert  pipe,  50,000  lb.  reinforcing,  etc. 
J.  M.  Oliver,  co.  engr. 

N.  C.,  YVIndsor  —  May  13.  by  Comrs. 
Bertie  Co.,  clearing,  grading,  topsoiling, 
etc.,  12.25  mi.  Project  100,  $60,000;  11  mi. 
Project  200,  $50,000  ;  and  8.6  mi.  Project 
400,  $40,000.  O.  C.  Walker,  Windsor,  engr. 

(in..  Meigs — May  14,  by  T.  Tipton,  mayor, 
grading,  curbing  and  concrete  paving  4,117 
B<i.yd.  various  streets.  J.  B.  McCrary  Fng. 
tk>..  Citizens  Savings  &  Bank  Bldg.,  At¬ 
lanta,  engrs. 

Fla..  Stuart— May  26,  by  City  Comn., 

J.  E.  Taylor,  mayor,  bituminous  macadam 
paving,  etc.  14,200  sq.yd.  Palm  Beach  Rd. 
$50,000.  D.  C.  Egbert.  Stuart,  engr. 

Miss.,  I)e  Kalb — May  21,  by  Bd.  Supervs. 
Kemper  Co.,  improving  10.7  mi.  Federal  Aid 
Project  107-B,  35,717  cu.yd.  excav.,  47,516 
cu.yd.  borrow,  43,933  lb.  reinforcing,  26,009 
cu.yd.  gravel  1  mi.  haul,  103,103  units  over¬ 
haul,  etc.  H.  C.  Dietzer,  Jackson,  engr. 

Miss..  Oxford  —  May  18,  by  Chancery 
('lerk  Bafayette  Co.,  gravel  surfacing  1(( 
mi.  Holly  Springs-Dxford  Rd.,  Federal  Aid 
I’roject  66- A,  $155,000  ;  grading,  etc.,  20  mi. 
Federal  Aid  Project  51 -A  $211,000,  and  7 
mi.  Holly  Springs-Orenada  Rd.,  Federal  Aid 
Project  9  9- A,  $115,000. 

Ba.,  I'la«|uemine — See  “Sewers.” 

Ohli»— May  14,  by  Dept.  Highways  and 
Pub.  Wks.,  (Columbus,  macadam,  bituminous 
macadam,  brick,  asphalt,  etc.,  paving  250.6 
ml.  roads  in  Alien,  Ashland,  Ashtabula, 
Belmont,  Clermont,  Columbiana,  Coshocton. 
Crawford.  Cuyahoga,  Erie,  Fairfield. 
Greene,  Hardin,  I.,ake,  Perry,  Bicking, 
Borain,  Mahoning,  Marion,  Medina,  Preble. 
Warren,  Meigs,  Miami,  Monroe.  Mont¬ 
gomery,  Morgan,  Muskingum,  Noble,  Perry, 
Pike,  Portage,  Richland,  Sandusky,  Scioto, 
Shelt>!y,  Stark,  Summit,  Trumbull,  Tus- 
caraw.as.  Union,  Warren,  Wayne,  W'ood  and 
Wyandot  Counties,  etc.  Total  $4,263,266. 
F.  G.  Schlesinger.  highway  engr. 

O. ,  Cincinnati — May  11,  by  Director  I’ub. 
Wks.,  curbing,  sidewalks  and  granite  block 
paving  2,660  sq.yd.  Sycamore  St.  from  3rd 
to  4th  Sts.  $29,006.  C.  O.  Sherrill,  City 
Hall,  engr. 

(>.,  Cidumbus — May  11,  by  W.  H.  Duffy, 
dir.  Pub.  Serv.,  grading,  curbing,  necessary 
sewer  and  water  connections  and  paving 
with  (a)  brick  (b)  concrete  4,431  ft.  ('hes- 
tershire  Rd.,  Fureka,  Roys  and  Wright 
Aves.,  24  ft.,  (a)  $106,763  (h)  $96,593; 

5,269  ft.  Mooberr.v  St.,  Wilshire  Rd.  and 
Terrace  Ave.,  26  ft...  (a)  $99,405  (b)  $86,- 
997;  and  155  ft.  Michigan  Ave.,  60  ft.,  (a) 
$2,719  (b)  $1,889.  R.  H.  Simpson,  city 

engr.  Noted  Aug.  20. 

Indiana — May  11,  by  State  Hy.  Comn., 
Indianapolis,  (H.  R.  means  State  Rond  and 
F,  A,  means  Federal  Aid)  brick,  bituminous 
concrete  and  concrete  paving,  etc.  6.613  mi. 
Sect.  "A”  S.R.  1,  F.A.  81,  Bartholomew 
Co.  :  6.838  ml.  Sect.  “B”  same  road 

Bartholomew  and  Johnson  Counties ;  9.292 
ml.  Sect.  “A”  S.R.  10,  S.  501,  Bake  and 
Newton  Counties;  8.061  mi.  Sect.  “B”  and 
7.915  mi.  Sect.  "C”  same  road,  I.,ake  Co.; 
4.792  mi.  Sect.  “A”  S.R.  12.  S.  502,  Morgan. 
Hendricks  and  Marion  Counties;  and  7.15 
mi.  Sect.  “A”  S.R.  17,  S.  506,  DeKelb  Co. 
J.  D.  Williams,  dir. 

Ind.,  Indlanapidls — -May  10,  by  Dd.  I’ub. 
Wks.,  grading  ,and  wooden  block,  asphalt, 
asphaltic  concrete  or  concrete  on  6  in.  con- 
<-rete  paving,  Drexel  Ave. ;  also  grading 
and  cement  paving  Sangster  Ave.,  11th, 
i’ratt  and  Tabor  Sts. 

Yliehigan — May  20,  at  office  H.  A.  Beers, 
311-312  McNair  Bldg.,  Kalamazoo,  gravel¬ 
ing  4.732  mi.  State  T.  B.  Project  43-9,  Sect. 
A.,  Barry  Co.  G.  C.  Dillman,  Bansing, 
highway  engr. 

Ylieh.,  Had  Axe  —  See  "Contracts 
Awarded.” 

Ylleh.,  Paw  Paw — May  10,  by  Van  Buren 
Co.,  graveling  5.3  mi.  county  road  in  Bangor 
Twp. 

MIrli.,  Pleasant  Ridge — May  17,  by  O.  C. 
Kiel,  village  clk.,  8  in.  concrete  paving  and 
curbing  6,958  sq.yd.  Virgil  Rose  Ave.  $25,- 
000.  Hubbell  Hartgering  &  Roth,  2640 
Buhl  Bldg.,  Detroit,  engrs. 

MIeh.,  Sturgis — May  12,  by  H.  M.  Cole, 
village  clk.,  grading  and  asphalt  on  concrete 
paving,  etc.,  36,251  scj.yd.  Sturgis,  Surpri.se, 
Wilson,  I,aurel,  Mi<'higan.  and  Virginia 
Aves.,  Fast  Main,  George,  North  4th,  Wil¬ 
liam,  South  Jefferson,  Cottage,  South  Mon¬ 
roe,  South  4th,  and  Fast  Congress  Sts.  G. 
Cham|«‘,  Toledo,  O.,  engr. 


YY’iHeonalB — May  12,  by  State  ID 
and  Highway  Com.  of  Kewaunee  C.<,  .  mi,!,. 

3,  Nicolet  Bldg.,  Green  Bay,  gravelii 
5,280  cu.yd.  Federal  Aid  Project 
Manitowoc  Co.,  and  4,701  cu.yd.  Stat  I'VJ, 
ect,  Div.  3012,  Kewaunee  Co.; 
stone  surfacing  3,634  cu.yd.  Fedet  ■  '  viJ 
Project  424-A,  Calumet  Co.,  4,848  h'xa 
Federal  Aid  Project  435-A,  Outagan  ■ 
and  3,592  cu.yd.  Federal  Aid  Project  .  .r,-!): 
also  grading,  and  constructing  bridg.  Vto' 
on  1.93  mi.  Federal  Aid  Project  (I’-k 
Marinette  Co.  J.  T.  Donaghey,  M.ciison' 
highway  engr. 

YY'lHronsin — May  13,  by  State  H\  Dem 
and  Comrs.  YVood  Co.,  Office  4.  Y\^  .nsi,. 
Rapids,  grading,  concrete  surfacing  etc 
45,301  sq.yd.  Federal  Aid  Project  ’.'it-it' 
and  42,982  sq.yd.  County  Project  Job  4217' 

J.  T.  Donaghey,  Madison,  highway  engr. 

YVU.,  YY'auwatomt— May  14,  by  Bd.  Pub 
YY'ks.,  A.  Y’.  Brigham,  secy.,  grading,  r.in- 
con.  paving,  etc.,  7,495  sq.yd.  Berwvn  and 
YVoodlawn  Aves.  $25,000. 

la.,  Iowa  City — May  11,  at  office  Auditor 
Johnson  Co.,  grading,  etc.,  9.65  mi.  road 
and  paving  Primary  Road  7,  west  of  h.-r,' 
Noted  Apr.  22. 

la.,  Iowa  City — May  14,  by  G.  Dohnr 
city  clk.,  concrete  curbing,  guttering  and  T 
in.  concrete,  3  in.  brick  or  2}  in.  a.siihalt 
paving  31,000  sq.yd.  various  streets.  $120. 
000-$  14  5,000.  F.  E.  Young,  city  engr 
Noted  Apr.  22. 

la..  Storm  Bake — May  11,  at  oflice  .\udi- 
tor  Buena  Vista  Co.,  improving  I’riniary- 
Secondary  Projects  S-82  to  S-89.  36.76ti  cu. 
yd.  gravel,  176,700  units  overhaul,  and  lii,- 
800  cu.yd.  pit  stripping.  A.  H.  Cunning¬ 
ham,  Storm  Bake,  engr. 

Kan.,  Dodge  City  —  May  27,  hy  t'lcrk 
Ford  Co.,  improving  5.182  ml.  Federal  Aid 
Project  56-A,  50,324  cu.yd.  excav.,  it'.t.iifir, 
lb.  reinforcing,  etc. ;  and  5.254  mi.  Federal 
Aid  Project  56-B,  55,041  cu.yd.  earth  and 
800  cu.yd.  rock  excav.,  55.840  lb.  rein¬ 
forcing,  etc.  J.  Y\^  Thornburgh,  Dodge  t'ity, 
CO.  engr. 

Kan.,  Garrett — May  24,  by  Anderson  ('0., 
concrete  and  gravel  surfacing  0.173  mi. 
Federal  Aid  Project  113-C,  incl.  30  ft.  sub¬ 
way  span,  etc. 

Kan.,  Pratt  —  May  26,  by  Pratt  Co., 
grading,  etc.  1.265  ml.  Federal  Aid  i’roject 
305-B,  incl.  three  30  ft.  deck  girder  si)ans, 
etc.  ;  and  5.606  mi.  Federal  Aid  i’rojeet 
341-A.  incl.  six  30  ft.  deck  girder  spans,  eto. 

Kan.,  Medicine  Bodge — May  28,  by  Clerk 
Barber  Co.,  Improving  4.172  mi.  Federal 
Aid  Project  333-A,  33,565  cu.yd.  exeav., 
16,360  cu.yd.  sand  clay  surfacing  39,- 
354  cu.yd.  surfacing  1  mi.  haul,  eto. 
B.  A.  Tilton.  Medicine  Bodge,  co.  engr. 
Noted  Dec.  17. 

Kan.,  YVellington  —  May  25,  by  Clerk 
Sumner  Co.,  improving  7.923  mi.  Fe«leral 
Aid  Project  323-C,  35,280  cu.yd.  excav.,  14,- 
305  cu.yd.  sand  clay  surfacing,  24,542  lli. 
reinforcing,  etc.  J.  YY’.  Mavity,  Wellington, 
CO.  eilgr.  Noted  Apr.  22. 

8.  D.,  Aberdeen — May  17,  by  B.  Kohloff, 
city  and.,  paving,  etc.,  10  or  more  hlnoks 
v.arious  streets.  $40,000  or  more. 

North  Dakota  —  May  13,  by  State  Hy. 
Dept,  and  Comrs.  I,aMoure  Co.,  Court 
Hou.se,  BaMoure,  graveling,  etc.,  8.098  mi. 
Federal  Aid  Project  113;  and  grading,  etc.. 
5.565  mi.  Federal  Aid  Project  212-B 

North  Dakota  —  May  14,  by  State  Hy. 
Dept,  and  Comrs.  Griggs  Co.,  Court  House, 
Cooperstown,  grading,  etc.,  10.639  mi.  Fed¬ 
eral  Aid  Project  323-A. 

North  Dakota  —  May  12,  by  State  Hy. 
Dept,  and  Comrs.  Stutsman  Co.,  Court 

House,  Jamestown,  grading,  etc.,  8.497  mi. 
Federal  Aid  Project  279-B. 

North  Dakota  —  May  18.  by  State  Hy. 
Dept,  and  Comrs.  McHenry  Co.,  Court 

House,  Towner,  grading,  etc.,  ?.654  ml.  Fed¬ 
eral  Aid  Project  270-D,  and  9.391  ml.  Fed¬ 
eral  Aid  Project  274-B. 

North  Dakida  —  May  19,  by  State  Hy. 
Dept,  and  Comrs.  Burke  Co.,  Court  House. 
Bowbells,  grading,  etc.,  7  ml.  Federal  Aid 
Project  258-E. 

North  Dakota  —  May  25,  by  State  Hy. 
Dept,  and  Comrs.  McIntosh  Co.,  ("ourt 

Hous.e  Ashley,  grading,  etc.,  11.433  ml. 
Federal  Aid  Project  3l6-A. 

Tex.,  Memphis — May  15,  by  A.  C.  Hoff¬ 
man,  judge  Hall  Co.,  grading  and  bridging 
3.147  ml.  Highway  5,  Federal  Aid  I’roject 
438-H,  26  ft.  $42,000.  C.  B.  Ha.sie, 
Memphis,  co.  engr.  Noted  Apr.  29. 

Okla.,  Frederick — May  12,  by  B.  YY'right, 
city  clk.,  grading  and  sheet  asphalt  I'uv- 
ing  12,875  sq.yd.  streets  in  Dlsts.  11  and 
12.  $63,780.  Benham  Fng.  Co.,  Gunit>eJ 

Bldg.,  Kansas  City,  Mo.,  engrs.  Noted 
Apr.  8. 

Nevada  —  May  12,  by  State  Hy.  Dei>t._. 
Carson  City,  grading,  surfacing,  etc.  15  1> 
ml.  roads  from  point  7  mi.  north  county  line 
and  point  5  mi.  south  Connor's  Pass,  and  6 
mi.  roads  from  point  6  ml.  west  Robinsons 
Summit  to  Robinsons  Summit,  White  Pine 
Co. ;  5.4  mi.  road  between  YY’est  Co.  lane 


Mints  and  Roads  (Continued) 

,nii  VirRinia  City.  Storey  Co.  ;  also  22.48 
roads  from  Dutch  Johns  to  i>oint  7  mi. 

..  .nh  county  line,  Lincoln  and  White  Fine 
!■., unties  G.  W.  Borden.  Carson  City.  hij?h- 

Vt  iiHliInKton — May  25,  by  Sta^  Hy.  p^Pf^ 
.iiMiioia.  constructing  5  mi.  l<ederal  Aid 
.•'.i.’ct  131-B.  State  Rd.  12,  I.ewis  Co.; 

■  rushed  graveling,  etc..  5,0oo  cu.yd.  State 
i>,l  M  Kitsap  Co.;  gravel  resurfacing,  etc., 
liiloo’  cu.yd.  State  Rd.  8,  Clark  and 
^k  iiiiania  Counties  ;  grading,  concrete  pav- 
o  J  etc  approximately  0.2  mi.  Mt.  Vernon- 
uuicortes  Highway,  Skagit  Co.  ;  also  fur- 
iiishing  approximately  3.000  cu.yd.  crushed 
r,„  k  for  bunkers,  on  State  Rd.  2.  Chelan 
I  W.  H<M)ver.  highway  engr. 

<  alifornla — May  24,  by  State  Hy.  Comn.. 
Si,  rainento.  grading  and  screened  gravel 
siirfaling  3.8  ml.  road  between  point  4  ml. 
'«,st  of  Rieber  and  Hleber,  I..as8en  Co.  R. 

\I  Morton,  Forum  Bldg..  Sacramento,  high- 
wav  engr.  Noted  Dec.  24. 

(  iilif..  I,o»  .\ngeleit — May  17,  by  Supervs. 

1  .,s  Xngeles  Co.,  8-  to  10-in.  concrete  i>av- 
itig  ’’70  150  sq.ft.  Slauson  Ave.  between 
I  itruna  Rd.  and  Flood  Control  line ;  also 
trading,  24,578  sq.ft.  6-  to  8-in.  and  15,182 
sq.ft.  8  in.  concrete  paving  on  disinteg- 
nled  granite  sub-base,  Garvey  Ave.  be¬ 
tween  east  city  limits  of  K1  Monte  to  Tyler 
St  G  Jones,  Hall  of  Records,  engr. 

't  iillf.,  San  Diego — May  17,  by  Common 
(•iiuneil.  improving  Ros*-cran8,  Talbott  Sts., 
.tv  123.828  sq.ft.  5  in.  concrete  paving. 
,xt:si  cu.vd.  excav.,  6,844  lin.ft.  concrete 
iiirliing.  etc.  F.  A.  Rhodes,  city  engr. 
Noted  Apr.  8.  ^ 

t'allf.,  San  Rafael — Mann  Co.  taking  bids 
grading  and  graveling  9  ml.  Tiburon  Hlvd., 
ft.  To  exceed  $50,000.  J.  C.  Oglesby, 
San  Rafael,  co.  surv. 

Onf.,  laicknow  —  May  12.  by  G.  K. 
Steiihenson,  County  Bldg.,  Walkerton.  con¬ 
crete  or  itenetration  macadam  paving  16,- 
(100  sq.yd.  Main  St.  $40,000.  Noted  Feb.  19. 

Sask.,  Denholm — May  12,  by  H.  S.  Car¬ 
penter.  deputy  minister,  grading,  etc.  22,- 
hoo  cu.yd.  Project  6-K-c  Denholm  West, 
■ind  44.000  cu.yd.  Project  19-R-A,  Kincaid 
north  extension.  $70,000. 

Bids  Received 

Massaehnsetts — Dept.  Pub.  Wks.,  Bos¬ 
ton,  bituminous  concrete  paving  3,764  ft. 
highway  in  West  Bridgewater,  from  Wash- 
hum  &  Sheridan.  Hast  Taunton,  $14,143; 
and  rein. -con.  paving  4,600  ft.  in  Norwood, 
from  Perini  &  Ampolini,  Plainville,  $54,676. 
Noted  Apr.  22. 

rnnn..  New  Haven — From  C.  W.  Blakes- 
lee  Co.,  Waverly  St.,  asphalt  resurfacing 
Broadway,  Whalley  and  Whitney  Aves. 
$52,410,  and  Union  Ave.  $26,955,  also 
granite  block  and  concrete  paving  Forbes 
Ave.  $21,290.  Noted  Apr.  29. 

N.  Y..  Brooklyn  —  J.  A.  Ouider,  pres. 
Brooklyn  Boro,  Boro  Hall,  Apr.  28.  from  F. 
M.andato,  laying  sidewalks  on  7th  Ave., 
$2,280;  from  F.  Persicano,  489  la'nox  Rd., 
regrading,  sidewalks  on  67th  St.,  $1,710; 
from  Castle  Bros.,  Johnson  PI.,  grading, 
curbing  and  flagging  Bath  Ave.  $3,923,  and 
Hast  37th  St.  $3,737  ;  from  Grimm  Contg. 
Co.,  170  McKinley  St.,  grading  Miller  Ave. 
$4,537,  from  McHale  Contg.  Co.,  1250 
Jefferson  Ave.,  15th  Ave.  $5,018,  from  G.  M. 
Mandato,  129  29th  St..  Fast  27th  St.  $7,316; 
from  Sicilian  Asphalt  Paving  Co.,  Paidge 
Ave.,  grading,  and  sheet  asphalt  paving 
Bergen  St.  $20,811,  from  Borough  Asphalt 
i'o.,  1301  Metropt)litan  Ave.,  Hast  27th  St. 
$14,116,  Livonia  Ave.  $5,712,  Avenue  R 
$4,339,  West  5th  St.  $6,265,  Willoughby 
Ave.  $4,332,  12th  Ave.  $7,624,  2l8t  Ave. 
$3,003,  70th  St.  $8,637,  also  regulating 
curb  on  Montgomery  St.  $7,223,  47th  St. 
$7,531  and  5th  St.  $6,791  ;  from  Uvalde 
Asphalt  Paving  Co.,  1  Bway.,  New  York 
City,  grading  and  asphalt  paving  Decatur 
St.  $27,135,  and  Hooper  St.  $9,654.  from 
Brooklyn  Alcatraz  Asphalt  Co.,  Hamilton 
Ave.,  Avenue  M  $14,794,  7th  Ave.  $11,237, 
and  67th  St.  $6,365  and  from  B.  Turecamo, 
8706  16th  Ave.,  7l8t  St.  $13,930. 

N.  Y.,  New  Y’ork  —  H.  Bruckner,  pres. 
Bronx  Boro,  Crotona  Park.  3rd  and  Tre- 
mont  Aves.,  Apr.  27,  from  L.  D1  Minna, 
2366  Lorlllard  PI.,  grading,  curbing  and 
.sidewalks  on  East  172nd  St.  $20,164,  and 
Lafayette  Ave.  $4,585  ;  from  Remo  Realty 
Co..  530  East  Tremont  Ave.,  Barnes  Ave., 
$5,105 ;  from  F.  Gabrielle,  Inc.,  2750 
Creston  Ave.,  East  194th  St.  $8,436,  and 
Pugsley  Ave.  $7,631 ;  from  P.  J.  Donovan, 
30  Church  St.,  Edison  Ave.,  $9,920  ;  from  A. 
Musumecl,  277  East  146th  St.,  Needham 
Ave.  $2,073.  Hering  Ave.  $4,437,  and  Mul- 
ford  Ave.  $6,292  ;  from  F.  Spadaro,  2913 
(’reston  Ave.,  Underhill  Ave.  $4,001,  and 
Hast  177th  St.  $18,981 ;  from  J.  V.  Timoney 
Constr.,  320  East  201st  St.,  Morris  Ave., 
$15,336;  and  from  P.  Tedesco,  Westchester 
Ave.,  Laconia  Ave.,  $3,530.  Noted  Apr.  22. 


N.  Y.,  New  York — J.  Miller,  pres.  Man¬ 
hattan  Boro.  Boro  Hall.  Apr.  29,  granite 
bl(K'k  repaving  Greenwich  St.,  from  J. 
Meehan  &  Son,  Inc.,  90  West  St.,  $48,444  ; 
.sheet  asphalt  repaving  Stanton  St.,  from 
Highway  Impvt.  &  Repair  t'o..  5o  Church 
St.,  $126,571.  42nd  St.  from  W.  .1 
Fitzgerald.  547  West  45th  St.  $72,899. 
and  Madison  Ave..  from  liiterboro 
Asphalt  ('o..  2306  Creston  Ave.,  $104,899. 
.Noted  Apr.  22. 

N.  Y.,  St.  tleorge — J.  A.  Lynch,  pres. 
Richmond  Boro,  Boro  Hali.  Aiir.  30.  con¬ 
crete  sidewalks  on  New  Dorp  ]..ane, 
Hylan  Blvd.,  etc.,  from  F.  J.  Zar- 
relli,  465  Cary  Ave.,  West  New  Brighton, 
$4,263  ;  bituminous  concrete  repaving 
Targee  St.  and  Castleton  Ave.,  from  J.  K. 
Donovan  Paving  Co.,  2205  Richmond  Ter¬ 
race,  Richmond,  $37,988.  Noted  -Viir.  29. 

N.  ,1..  Klizaheth  —  Bd.  Pub.  Wks.,  City 
Hall,  Apr.  22.  from  Standard  Bitulithic  Co., 

50  Church  St..  New  York  City,  grading, 
curbing,  sidewalks  and  asphalt  on  concrete 
imving  Acme  St.  $11,686,  Bellevue  St.  from 
Jersey  Ave.  to  Chancellor  St.  $7,823, 
Bellevue  St.  from  Rahwav  Ave.  to  Murray 
St.  $14,969,  Chilton  St.  $12,765,  Cleveland 
Ave.,  $8,624,  Floral  Ave.  $9,763,  and 
Palisade  Rd.  $5,553;  Pershing  A\e.  $14,9.'i7. 
6th  St.  $14,670,  South  5th  St.  $25,362,  and 
Verona  Ave.  $12,883  ;  from  Klizats-th 
Paving  Co.,  Elizabeth,  I.SMimis  St.  $20,928  ; 
from  J.  B.  Gllligan-Casey  Co..  972  Broad 
St.,  Newark,  Parker  Rd.  $12,323  and 
Stanton  Ave.  $8,022  ;  from  J.  M.  Gambone, 
1182  Drake  Ave..  Roselle,  Mvrtle  St. 
$2,119. 

N.  J.,  Newton — Bd.  Freeholders  Sus.sex 
Co.,  Apr.  27,  grading  and  concrete  paving 
Sparta-Lafayette  Rd.,  Sparta  Twp.,  from 
F.  H.  Clement  &  Co.,  Bethlehem,  Pa.,  $41,- 
991.  Noted  Apr.  8. 

Delaware — State  Hy.  Dept.,  Dover,  Apr. 
28.  clearing,  grubbing,  grading,  etc.  (I» 
1.5  ml.  White  Dak  Rd.  addition,  Contr.  62 
(2)  2.32  mi.  Gums  Cross  Rds.-l.,aurel  Rd.. 
Contr.  63  ;  Improving  with  (a)  stone  (b) 
slag  (o)  stone  concrete  (d)  slag  concrete 
(e>  sand  asphalt  (•)  metal  joint  (t)  non- 
metal  joint  (:4)  1.9  mi.  Smyrna-Wendalls 
Corner,  Contr.  CK-34  and  (4)  4.97  mi.  Con¬ 
cord-Hardscrabble,  Contr.  CS-50,  from 
George  &  Lynch,  Dover,  (1)  $11,733  (3a*» 
$56,335  (Sat)  $55,830  (3b*)  $55,725  (3b4) 
$55,220 ;  from  Old  Line  Constr.  t'o., 
t'hestertown,  Md.  (2)  $19,365  <4e)  $126,- 
425  ;  from  Field,  Barker  &  I’nderwood. 
Commercial  Trust  Bldg.,  Phila.,  I’a.,  (4d) 
$123,460  ;  from  Spague  Constr.  Co.,  New 
York  City,  N.  Y.,  (4e)  $113,502.  Noted 

Apr.  15. 

Maryland — States  Rds.  Comn.,  Baltimore, 
for  concrete  paving  1  mi.  Contr.  Wl-36, 
Wicomico  Co.,  from  Ijayfield  &  Waller 
Paving  Co.,  (Juantico  $19,866  and  0.42  mi. 
(''ontr.  G-32,  Garrett  Co.,  from  Tri-State 
Eng.  Co.,  Cumberland  $13,176  ;  concrete 
shoulders  on  5.6  mi.  Contr.  4-3-A.  Harford 
Co.,  from  Thomas,  Bennett  &  Hunter,  We.st- 
minster  $45,030,  3.4  mi.  Contr.  CelO-A, 

Cecil  Co.,  from  Broad  Creek  Constr.  Co., 
Elkton  $13,516,  and  4.1  mi.  Contr  M-69, 
Montgomery  Co.,  from  Corson  &  Gruman 
Co.,  33rd  and  K  Sts.,  Wash.,  D.  C..  $27,798  ; 
grading,  etc.  2.1  ml.  Contr.  G-30.  Garrett 
Co.,  from  H.  W.  Kaylor,  Cumberland,  $28,- 
059  ;  macadam  resurfacing  0.54  mi.  Contr. 
F-88,  from  E.  C.  Valentine,  Rocky  Ridge 
$6,092,  and  0.54  mi.  Contr.  F-27,  L.  R. 
Waesche,  Thurmont,  $10,748,  both  in 
Frederick  Co.  ;  also  graveling  1.5  mi.  Contr. 
C-24.  Calvert  Co.,  from  E.  R.  P.  Smith, 
Hyattsville,  $13,191.  Noted  Apr.  15. 

Md.,  Baltimore — Bd.  Awards,  sheet  as¬ 
phalt  paving  7,800  sq.yd.  Contr.  335,  from 
Baltimore  Asphalt  Block  &  Tile  Co.,  1320 
North  Monroe  St.  $28,628,  and  10,610  sq.yd. 
Contr.  334,  from  P.  Flanigan  &  Son,  Har¬ 
ford  Rd.  and  Baltimore  &  Ohio  Ry.  tr.acks 
$42,344  ;  also  concrete  paving  8,600  sq.yd. 
Contr.  333,  from  Tydings,  Marine  Co.,  236 
Albemarle  St.,  $23,596.  Noted  Apr.  22. 

Md.,  Baltimore  —  Bd.  Award.s,  Apr.  28, 
concrete  paving  footways  li.sted  in  Foot 
way  Contr.  92,  from  A.  Apicella,  2907  Mc- 
Elderry  St..  $33,837.  Noted  Apr.  29. 

Florida  —  State  Rd.  Dept.,  Tallahassee, 
Apr.  28,  clearing,  grubbing,  grading,  etc., 
14.2  mi.  road  in  Seminole  Co.,  30  ft.,  from 
S.  Vadner  &  E.  P.  Miller,  Ormond  Beach, 
$123,528.  Noted  Apr.  8. 

Louisiana — State  Hy.  Comn.,  Baton  Rouge, 
graveling  4.943  ml.  Livonia-Oiielousas 
Highway.  Federal  Aid  Project  169-A,  I’oint 
Couitee  Parish,  from  Young  &  DeBrltton, 
Zachary,  $101,183;  7.47  ml.  Livonla- 

Opelousas  Highway,  Federal  Aid  Project 
160-B,  from  J.  P.  Herbert,  Breaux  Bridge, 
$138,398,  5.1  ml.  Hammond-New  Orleans 
Highway,  State  Project  156-C,  Unit  1,  St. 
John  Baptist  and  St.  Charles  Parishes, 
from  McWilliams  Dredging  Co.,  Carondelet 
Bldg.,  New  Orleans,  $171,895;  5.21  ml. 

Lake  Charles-I.,ake  Arthur  Highway,  Jef¬ 
ferson  Parish,  from  B.  G.  Zigler  Co.,  Jen¬ 
nings,  $39,985  ;  and  7.07  mL  Franklin-Cov- 


ington  Highway.  State  Highway  lYoject 
5o9-.\.  Washington  Parish,  from  J.  H.  New¬ 
ton  Constr.  Co.,  Amity,  $41,216.  Noted 
.\pr.  8  and  22. 

(>..  Clnrinnutl — Comrs.  Hamilton  Co..  Apr. 

23.  grading  and  ctmcrete  imving  12,000  sq. 

.vd.  North  Bend  Rd..  from  Gradi.son  Constr. 
Co.,  1st  Natl.  Bank  Bldg.,  $39,910,  eiigr.s. 
est.  $41,721,  and  22,575  sq.yd,  t'amargo  Rd. 
from  J.  I.,.  Rudabaugh.  Montgomery  Pk., 
$83,808  engrs.  est.  $96,516;  als*>  two  78  ft. 
span  concrete  girder  bridge,  on  Red  Bank 
Rd..  from  United  Constr.  Co.,  3342  Burnet 
.\ve..  $16,979  engrs.  est.  $25,000.  Noted 
Apr.  22. 

(>..  New  Philailelphia — Tus<-arawaa  t'o., 
waterbound  macadam  paving  6  mi.  New- 
port-Gllmore  Rd.,  16  ft.,  from  C.  C.  Fuller. 
Dover,  $95,495.  Engr.s.  «‘st.  $100,000.  Noted 
Jan.  21. 

MIeh..  Muskegon— H.  I,.  Brown,  engr..  711 
Union  Bank  Bldg.,  taking  bids  grading, 
sidewalks  and  concr«'te  paving  18,440  sq.yd. 
McGraft  St.-Glenside  subdivision,  for 
Muskegon  Co.  $55,000. 

HI..  Peoria  —  Bd,  IsH'al  Impvts.,  ('.  F. 
Barston,  pres.,  Apr.  19,  grading,  curbing 
and  concrete  paving  8  blo»ks  Greenlawn 
.•\ve.,  30  ft.,  from  G.  H.  Johnson,  520  South 
University  St.,  $30,538.  Engrs.  eat.  $44,482. 
Noted  Apr.  15. 

WIb..  Milwaukee — Dept.  I’ub.  Wks.,  Apr. 
21,  from  Froemming  Bros.,  1326  Humboldt 
.\ve.,  vibrolithic  concrete  imving  18th  St. 
$7,137,  19th  St.  $7,848,  20th  ,St.  $9,268,  and 
Weil  St.  $22,39  4,  from  Czerwinskl  Constr. 
t'o.,  765  Natl.  Ave.,  South  Water  St.  $8,129, 
from  Kna-ning  Constr.  (*o.,  39th  Ave.  and 
•Mitchell  St.,  Center  St.  $30,580,  from  Gumz 
A  Switalskl,  831  13th  Ave.,  3rd  Ave.  $23,- 
983,  and  Trowbridge  Ave.  $15,759,  and 
from  F.  Blodgett,  521  Newton  Ave.,  Frank¬ 
lin  St.  $42,249,  Hubbard  St.  $7,158,  IsH'Ust 
St.  $9,621,  ana  one  course  concrete  paving 
Center  St.  $29,049  ;  and  from  fbidger 
Constr.  t'o.,  97  Wisconsin  St.,  asphaltic 
concrete  paving  Center  St.  $39,316;  from 
N.  Harris,  417  Juneau  PI.,  cement  side¬ 
walks  on  Cedar  St.  $1,523. 

Minn.,  Minneapolis — A.  E.  Erickson,  aud. 
Hennepin  <*o.,  Apr.  19,  widening  and  as¬ 
phaltic  concrete  resurfacing  4  ml.  Highway 
7  iM'tween  Orono  and  Minnetonka,  from 
Hanlon  &  Okes,  1501  Merchants  Natl.  Bank 
Bldg.,  St.  Paul,  $78,500.  Noted  Apr.  1. 

Tex.,  Balril — V.  G.  Gilbert,  judge,  Calla¬ 
han  Co.,  Apr.  13,  clearing,  grubbing,  bridg¬ 
ing  and  concrete  paving,  etc.,  32.06  ml. 
Highway  23,  State  Aid  I’roject  655-C,  from 
C.  11.  Van  Eman,  Cisco,  $50,104,  engra.  est. 
$66,000;  and  surfacing  with  (a)  regular 
bid  <b)  2i  in.  brick  on  8le<Iged  atone  (el 
2$  in.  brick  on  concrete  (d)  bates  type 
concrete  8.39  ml.  Highway  1.  Federal  Aid 
Project  52-I<) — ITnlt  2,  from  McClung  Constr. 
Co.,  F.  &  M.  Bank  Bldg.,  Fort  Worth  <al 
$123,978  <r)  $223,764  (d)  $212,211,  from 

Durland  &  Regan.  Cisco,  (b)  $199,022. 

Noted  Apr.  1. 

Tex.,  Boston — Bowie  Co.,  grading,  bridg¬ 
ing  and  gravel  surfacing  6.969  ml.  Highway 
89,  State  Aid  Project  644,  from  Foshee  & 
Gamford,  Paris,  $36,000.  Noted  Apr.  15. 

Tex.,  Boston  —  S.  J.  Roblnsr>n,  judge 
Bowie  Co.,  grading,  bridging  and  gravel 
surfacing  10.75  ml.  .State  Highway  98,  State 
Aid  Project  644,  from  Vt'.  M.  Fooshee  A 
H.  G.  Gafford,  Paris,  $35,972.  Noted 
Apr.  8. 

Tex.,  Sherman  —  O.  J.  S.  Ellington,  city 
mgr.,  curbing,  grading  and  paving  107,00** 
sq.yd.  various  streets,  from  J.  P.  Doty,  Box 
1486,  Wichita  Falls,  $2.35  per  yd.  Noted 
Apr.  8. 

Tex.,  Sweetwater — Nolan  Co.,  bituminous 
on  caliche  and  sledged  stone  paving  15.22 
mi.  Highway  1.  Federal  Aid  Proje«-t  444-B, 
Unit  2,  from  Atex  Constr.  Co.,  Exchange 
Natl.  Bank  Bldg.,  Eastland,  $240,838,  engrs. 
est.  $348,400  ;  grading  and  bridging  7.82  ml. 
Highway  70,  State  Aid  Project  534-c;,  from 
R.  B.  Straup,  Oklaunion,  $27,534,  engrs. 
eat.  $87,000.  Noted  Apr.  8. 

Calif.,  Maywofid — Grading,  and  9  In.  con¬ 
crete  paving,  etc.,  292,755  sq.ft.  Atlantic 
Ave.,  from  B.  R.  Ford.  407  West  17th  St., 
Santa  Ana,  $108,217.  Noted  Apr.  8. 

Contracts  Awarded 

Vermont— Office  Dept.  Hlghwayn,  Mont¬ 
pelier,  one  course  rein. -con.  paving  5.4  mi. 
highway  in  towns  I'ownal  and  Ifennington. 
Federal  Aid  Project  73-B.  to  J.  H.  Kerr, 
Rumford,  Me.,  $242,531.  Noted  Apr.  15. 

MaBBaehonetta — Dept.  Pub.  Wks.,  Boston, 
bituminous  macadam  paving  24,123  ft.  high¬ 
way  In  Bernardston,  to  New  Haven  Road 
Constr.  Co.,  70  Hill  St..  New  Haven,  Conn., 
$152,283;  rein. -con.  paving  5,284  ft.  high¬ 
way  In  Agawam,  to  D.  O'Connell  Sons, 
Holyoke,  $72,031  ;  bridging  and  bituminous 
macadam  and  rein. -con.  paving  1,050  ft. 
highway  In  Bllerlca,  to  Simpson  Bros.  Corp., 
77  Summer  St..  Boston,  $42,189.  Grand  total 
$266,503.  Noted  Apr.  15. 

MassaebBsettB— Dept.  Pub.  Wks.,  Boston, 
bituminous  macadam  paving  10,700  tU 
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Strefls  and  Kuaux  (Continued) 
liiKhway  In  Norlli(l«'ld,  to  Kelleher  Coi])., 
Turnerx  Kails  21,5*>6  (t.  in  Monson, 

to  New  Haven  Hoad  t'onstr.  C«..  70  Hill 
St.,  New  Haven.  Conn.  tl5'.t,223,  and  12,200 
ft.  in  SauKUH  and  Uevere,  to  M.  McConouKh 
Co.,  Swainpscott  $i:t2,4.'iO;  rein. -con.  pav¬ 
ing  1,200  ft.  in  Swampscott,  to  Simpson 
Hros.  Corp.,  77  Summer  St.,  Boston,  $11,- 
tiH.7  ;  liituminouH  concrete  iiavinK  4.400  ft. 
in  Nantucket,  to  M.  K.  Uoache.  Kast  Bridne- 
waler.  $10,497  ;  also  2  liridKcs  and  ap- 
liroaches  on  section  hiKhway  In  Amherst, 
to  I’.  Keatinff,  KilchhurK.  $Ifi,99fi.  Hrand 
total  $413,997.  Noted  Apr.  29. 

N.  Y..  ItrtMtkl.vn  —  .1.  A.  Ouider,  pres. 
Brooklyn  Bom,  Boro  Hall,  to  F.  PeVito, 
l.aS  17th  St.,  KradiiiK  Ashford  St.  $.5,3S2. 

Kast  12th  St.  $3.4K4,  Kast  27th  St.  $3,171, 

West  .">th  St.  $3,70(1,  West  7th  St.  $4,098, 

West  9th  St.  $.■>,. 707.  .74th  St.  $2,494,  5fith 

St.  $3. 8(58,  and  71st  St.  $5,136,  to  Castle 
Bros.,  Inc.,  .Iidinson  IM.,  Bedford  Ave. 
$3,843,  Kast  9th  St.  $3,847,  to  V.  I’econi, 
.781  I’rosjwct  Ave.,  Kast  27th  St.  $2,949, 
Kast  3.7th  St.  $891,  Ryder  Ave.  $1,248,  and 
(.4th  St.  2.04.7,  to  A.  K.  Castle,  Inc.,  3313 
Tilden  Ave.,  Kast  37th  St.  $3,416,  and  Kem- 
sen  Ave.  $6,877,  to  K.  I’ersicano,  489  I.enox 
Ave.,  .76th  .St.  $3,163;  to  Boroufth  Asphalt 
Co.,  1301  Metropolitan  Ave.,  asphalt  pav- 
iiiK  Bedford  Ave.  $9,819,  Brooklyn  Ave. 
$10.2('5,  Ka.st  8th  St.  $4,787,  Kast  27th  St. 
$7,790,  Kjist  29th  St.  $7,987,  Kemsen  Ave. 
$4,361,  Hvder  Ave.  $3,230,  Schenck  Ave. 
$4,283,  nth  Ave.  $17,476,  and  74th  St. 
$7,392  ;  to  Cvalde  Asphalt  BavinR-  Co.,  1 
Bway.,  New  York  City,  Kast  35th  St. 
$3,027,  to  Cranford  Co.,  52  9th  St..  Powell 
St.  $7,939,  to  B.  Turecamo  Contp.  Co.,  8706 
Bav  12th  St..  7th  St.  $6,513,  56th  St.  $6,734, 
80t'h  St.  $7,767,  and  Kranite  pavinK  82nd  St. 
$18,216.  Brand  total  188,279.  Noted 
Apr.  22. 

N.  Y..  St.  r.eorite  —  J.  A.  Lynch,  pres. 
Richmond  Boro,  Boro  Hall,  bituminous 
macadam  paviiiK  St.  Marks  I’l.  from  Hamil¬ 
ton  to  Westervelt  Aves..  to  Vanhro  Constr. 
(’orp..  24  Klizabeth  St.,  West  New  Brigh¬ 
ton,  $18,510.  Noted  Apr.  29. 

New  Jersey — State  Hy.  Comn..  Trenton, 
Kradin^r  Route  17,  S»“ct.  1,  Hacken.sack  to 
Rutherford,  to  H.  Shaiiiro  Constr.  Co.,  Al¬ 
bany,  N.  Y.,  $167,930.  Noted  Apr.  15. 

N.  4.,  Hopewell — Mercer  Co.  (Trenton), 
lM  n*-tration  macadam  pavitiE  1.25  mi.  Hojh*- 
well-StoutsburE  Rd..  to  SiKafoos  &  Poore, 
IticKclsviile,  Pa.,  $41,463.  Noted  Apr.  22. 

Md..  Baltimore — Rd.  Awards,  sheet  as¬ 
phalt  paviiiK  16.7(10  si|.yd.  Contr.  329,  to 
.Ym»-r.  PaviiiE  ('<>.,  MonteVx-llo  .Ave.  $62,673, 
and  18,80((  S(i.yd.  Contr.  330,  to  Baltimore 
Asphalt  Block  &  Tile  ('<>.,  1320  North  Mon¬ 
roe  St.  $67,653  ;  also  concrete  pavinR  15,300 
s<|.yd.  Contr.  331,  to  Tydinss,  Marine  Co., 
236  Albemarle  St..  $42,671.  Brand  total 
$170,997.  Noted  Apr.  29. 

Pennsylvania — State  Hy.  Dept.,  llarris- 
burE.  (K.  means  Konie  ami  A.  means  .\p- 
plieation),  rein. -con.  pavit\E,  etc.  17,188 
sipyd.  R.  277,  AllcEheny  Co.,  to  Hardy  & 
Rankin,  CanonsburE  $68,836,  8,686  sfj.yd. 

3636,  Somerset  Co.,  to  Windber  Constr. 
Co..  Win(lber  $48,076,  26,446  sij.yd.  R.  161, 
Northumberland  Co.,  to  W.  M.  Moser,  Mt. 
Carmel  $148,919,  21.008  .sfi  yd.  Rs.  230-441, 
York  Co.,  to  Continental  Contr.  Co., 
Knickerbocker  BldE..  Baltimore.  Md.  $188,- 
093,  and  23,600  sci.yd.  R.  4  47,  Crawford  <'o., 
to  H.  K.  Bunce,  125  Fulton  St.,  Olean,  N.  Y. 
$lo((,467  :  concrete  paviiJE.  etc.,  27,876  scpyd. 
R.  169,  Monroe  Co.,  to  Cidlins  &  Maxwell, 
Kaston,  $128,787;  and  waterbound  maca¬ 
dam  pavinE,  etc.  40,287  sii  yd.  .As.  3779  and 
3760.  Monroe  Co.,  to  l.,jine  Constr.  Co.,  37 
Colony  .St.,  Meriden,  Conn.,  $95,994.  Brand 
total  $779,170.  Noted  Feb.  IS,  Mar.  18  and 
Aivr.  1. 

North  Carolina  —  State  Hy.  Dept.,  Ra¬ 
il  iEh,  EradinE.  concrete  or  asphalt  pavinE. 
etc..  6.83  ml.  Project  987,  Sw.ain  Co.,  to 
ZicEler  Bros.,  Brecnsboro,  $178,172.  Noted 
Feh.  18. 

tia..  .Atlanta — To  C.  .A.  Pittman.  12  Kliza¬ 
beth  St.,  vihrolithic  jiavitiE  2.972  sipyd. 
Walthall  St.  at  $2.03  jM'r  sii.yd.,  4,196  sf|. 
yd.  1st  .Ave.  $2.02,  2.924  .s<|.yd.  FarrittEton 
St.  $2.06,  1,886  sipyd.  Maiden  Lane  $2.07, 
and  1,076  sq.yd.  Hayfiood  St.  $2.13,  and 
to  .lamison  &  Hallowell,  Candler  BldE-, 
2,487  SI). yd.  MtchiEan  Ave.  $2.12,  and  1,019 
si|  yd  Fern  St.  $2.07  :  also  to  McDousal 
Constr,  Co.,  ISOJ  SpritiE  St.,  asphalt  pav¬ 
inE  2,637  sq.yd.  Bass  St.  $2.20. 

<la..  Rome — PavinE  20.000  sq.yd.  various 
streets,  to  Atlantic  Bitulithic  (''o..  Munsey 
BldE.,  Wash.,  D.  C.,  Approximately  $50,000. 

<Ja.,  TIfton  —  To  .Atlantic  Bitulithic  Co., 
.Munsey  BldE.,  Wash.,  D.  C..  ImprovinB 
various  streets,  41.700  sq.yd.  bitulithic  as- 
lihalt  surfacing  at  $2.47  iwr  sq.yd.,  and 
16,200  Iln.ft.  concrote  curb  and  gutter 
$0.88.  Noted  Mar.  11. 


Fla.,  Dade  City — (trading,  guttering,  side¬ 
walks  and  vitr.  brick  paving,  etc.,  various 
streets,  to  Mcl.eod  Constr.  Co.,  Tampa, 
$270,000. 

Fla.,  8t,  .'Augustine — To  J.  M.  Johnson, 
Jacksonville,  paving  various  streets  in 
North  St.  Augustine  $179,286,  sidewalks 
$46,543,  and  sewers  $75,084.  Brand  total 
$300,913. 

Fla.,  Tampa — To  Cone  Bros.,  Tampa,  vitr. 
brick  paving,  etc..  New  Orleans  Ave.  from 
Nebraska  Ave.  to  17th  St.,  $28,622  ;  to  Car- 
roll  Henderson,  Tampa,  Plymouth  St.  from 
Old  to  Maine  and  North  1st  Sts.  $29,244, 
Lynn  St.  from  Buffalo  to  Aubone  and 
I’lymouth  Sts.,  etc.,  $26,376,  Oregon  Ave. 
from  Main  to  St.  John  Sts.  $31,884,  Cleve¬ 
land  St.  from  Southern  Blvd.  to  Railway 
and  iMirtion  of  Kuclld  St.  $29,799,  Cleveland 
St  from  Atlantic  Coast  I.ine  Ry.  tracks  to 
Howard  St.,  $70,727,  Comanche  St.  $29,637, 
and  l.ime  St.  $44,831  :  to  J.  Stanton,  3  in. 
vitr.  brick  on  6  in.  shell  paving  17,000  sq. 
yd.,  17th  St.  from  Hanna  Ave.  to  Hilton 
Place  Dr.  $84,783,  11,000  sq.yd.  17th  St. 
from  Hillsboro  Ave.  to  certain  point  of 
Hanna  Ave.  $73,497,  11.000  ft.  17th  St. 
fnon  Dsborn  to  Hillsboro  Aves.  $73,497,  and 
11,000  sq.yd.  15th  St.  from  Buffalo  to  Ds¬ 
born  Aves.  $53,497.  Brand  total  $716,260. 
Noted  Ajir.  1. 

.Ala..  Fiiyette — Town  and  State  Hy.  Dept., 
Montgomery,  concrete  iiaving  1.5  mi.  high¬ 
way  through  town.  20  ft.,  to  W.  H.  P.ittie, 
1766  North  23rd  St.,  Birmingham,  $45,299. 
Kngrs.  est.  $46,000. 

.Alii.,  Opelika — Asphalt  on  concrete  paving 
12  blocks  North  loth  St.  and  Ave.  B.  40 
and  60  ft.,  to  Sullivan,  Ixmg  &  Haggerty, 
Bes.semer,  $46,000.  Kngrs.  est.  $46,550. 

l.iiiilHiana  —  State  Hy.  Comn.,  Baton 
Rouge,  rein. -con.  paving  7.139  mi.  Shreve¬ 
port -Marshall  Highway,  Federal  Aid  Proj¬ 
ect  160,  Caddo  Parish,  to  J.  J.  Harrison. 
Oklahoma  City,  Okla.,  $231,264  ;  warrenite 
bitulithic  paving  3.971  mi.  West  Knd-Carrol- 
ton  Highway,  State  Project  537,  Orleans 
Parish,  to  Southern  Pvalde  Rock  Asphalt 
Co.,  3905  Oravier  St.,  New  Orleans,  $160,- 
547  :  and  graveling  7.49  mi.  Monroe- 
Winnesboro  Highway.  Federal  Aid  Project 
165  A  and  B.  Richland  i'arish,  to 
Alexandria  Constr.  Co.,  Alexandria  $77,793, 
and  6.71  mi.  Campt-tr'onshatta  Highway, 
Natchitoches  Parish,  to  Hankins  Bros., 
Natchitoches,  $43,042.  Brand  total  $712,- 
646.  Noted  Apr.  2C. 

I.oiilHianu  —  State  Hy.  Dept.,  Baton 
Rouge,  graveling  3.074  mi.  New  Orleans- 
Mississippi  Highway,  St.  Tammany  Parish, 
to  S.  B.  Boyd,  Baton  Rouge,  $18,335;  9.1 
mi.  Kunice-I.icci'ompte  Highway,  Kvangeline 
Parish,  to  Banta  &  Mutersbough,  Inc., 
T>ake  Charles,  $49,249  ;  and  3.14  mi.  New 
Hope-Oood  Hope  Parish  Highway,  St. 
Charles  Pari.sh,  to  S.  T.  Hulse,  Destrihan, 
$9,982.  Brand  total  $77,566.  Noted  Apr.  1 
and  22. 

l.oulKlanu  —  State  Hy.  Comn.,  Baton 
Rouge,  hardsurfacing  7.169  mi.  Shreveport- 
Monroe  Highway,  to  J.  J.  Harrison,  ()kla- 
homa  City,  Okla.,  $231,264  ;  bridge  over 
Turkey  Creek  on  Winnesboro-Vidalia  High¬ 
way,  Franklin  I’arish,  to  Banta  &  Muters- 
bough,  I>ake  Charles;  graveling  5.12  mi. 
Natchitoches-Boyce  Highway,  to  Hankins 
Bros.,  Natchitoches,  $41,407,  and  8.91  mi. 
Natchitoches-Boyce  Highway,  both  to  AV.  B. 
Baillio,  Baton  Roug.e  Natchitoches  Parish, 
6.91  mi.  Jonesboro-Monroe  Highway,  Jack- 
son  Parish,  to  I.  M.  Boldberg,  Baton  Rouge  ; 
bridges  on  Houma-Morgan  City  Highway 
Terrebonne  I'arish,  to  C.  C.  Duplantes, 
Baton  Rouge,  Barrow  Street  Bridge  over 
Bayou  Terrebonne  on  Houma-Raceland 
Highway,  Richland  and  Morehouse  I’ar- 
i.shes,  to  Austin  Bridge  Co.  Noted  Apr.  22. 

Ohio  —  Dept.  Highways  &  Pub.  Wks.. 
Columbus,  grading  and  asphaltic  macadam 
paving  0.173  mi.  Sect  "A”  Columbiana- 
Canfield  Rd.,  Columbiana  Co.,  and  5.856 
mi.  Sect.  “B”  same  road,  Mahoning  Co., 
both  18  ft.  to  J.  D.  Paxon,  Salem,  $3,622 
and  $146,371  respectively  and  3.26  ml. 
Sect.  "B”  Mt.  Bilead-Sunbury  Rd..  16  ft.. 
Morrow  Co.,  to  L.  Delmer,  Tiffin  $24,006  ; 
waterbound  macadam,  oil  paving  1.046  ml. 
Sect.  "E”  Toledo-Byran  Rd.,  20  ft.,  Fulton 
Co.,  to  C.  M.  Bray,  Waterville  $25,809, 
4.165  mi.  Sect.  "N"  Columbus-Cincinnatl 
Rd.  18  ft.,  Warren  Co.,  to  J.  W.  Weeks, 
Dayton  $107,579,  and  2.043  mi.  Sect.  “B” 
Bowling  Breen-Napoleon  Rd.,  18  ft..  Wood 
Co.,  to  Van  Waggoner  Co..  Bowling  Breen 
$23,278  ;  bituminous  macadam,  oil  paving 
2.043  mi.  Sect.  '‘K"  Painesville-Ravenna 
Rd.,  16  ft.,  Beauga  Co.,  to  B.  A.  Stein, 
Niles,  $79,368  ;  bituminous  macadam,  tar 
paving  5. .762  mi.  Sect.  "C”  Mt.  Bilead- 
Marion  Rd.  18  ft..  Morrow  Co.,  to  N.  B. 
Putnam.  Columbus,  $135,893;  bituminous 
macadam  paving  3.09  mi.  Sect.  “C" 
Fremont-Republic  Rd.,  18  ft.,  Sandusky  Co., 
to  Ia*e  Bros.  &  Pettlcord,  Clyde  $71,182. 
2.017  ml.  Sect.  “0-2”  C’hagrin  Falls-Breen- 


ville  Rd..  18  ft..  Trumbull  Co.,  to  i;. 
Bros.,  Warren  $61,737,  and  0.634  ni 
"Waynesville”  Columbus-Clncinnati  1;.!  jv 
ft.,  Warren  Co.,  to  J.  W.  Weeks,  Si'u 
bins  Arcade,  Dayton  $17,440;  ci.i:.  r.  i. 
paving  3.845  ml.  Sect.  "K”  Jack.x"’  -M, . 
Arthur  Rd.,  16  ft..  Jai'kson  Co.,  to  Pi  .  w.  r 
&  Brewer  Sons,  Chillicothe  $93,731,  >41 

mi.  Sect.  “Hebron”  National  Rd.,  ‘Jc  ft 
Licking  Co.,  to  Lynn  Constr.  Co.,  I’auliiinJ 
$28,120,  1.227  mi.  Sect.  “N“ 

Cincinnati  Rd.,  18  ft.,  Muskingum  Co.,  and 
0.604  mi.  Sect.  “Fultonham”  same  ro;ii|  tn 
W.  C.  Brown,  Chillicothe,  $40,720  ami  (’17. 
855  respectively,  3.812  mi.  Sect.  ■  \- 
National  Rd.,  18  ft.,  Preble  Co.,  to  c.  14 
Haffner  &  Sons,  Celina  $100,972,  2.2'. 1  mi 
Sect.  “C-1”  Hamilton-Richmond  Rd.,  1  v  ft 
Preble  Co.,  to  Mannix  Bros.,  Brc.  nville 
$77,552,  and  0.906  mi.  Sect.  “C"  New  1‘hila- 
delphla-l’hrichsville  Rd.,  20  ft.,  Tuscarawas 
Co.,  to  J.  C.  and  AV.  K.  Drake,  M.irii.n 
$30,818  ;  brick  on  concrete  paving  4.117  mj’ 
Sect.  “B”  A’ersailles-Sidney  Rd..  lu  ft' 
Shelby  Co.,  to  J.  Frantz,  Sidney,  $176.  'irir,  ■ 
concrete  widening  and  brick  paving  2.si;  mi' 
Sects.  “D-3.”  K  and  “K-2”  Coluii.imsl 
Lancaster  Rd.,  20  ft.  Franklin  Co.,  to  P  R 
Beckler,  Athens,  $46,260  ;  furnishing  ami 
delivering  brick,  etc.  2.86  mi.  same  mid 
Franklin  Co.,  to  State  Dept,  of  AVelfar. 
Columbus,  $20,639  ;  rolled  sandstone  li  is,' 
on  7.882  mi.  Sects.  “H”  and  “M”  Ircntun. 
Ballipolis  Rd.,  12  ft.,  Ballia  Co.,  to  Mili.r 
Bros.,  Ballipolis,  $18,111  ;  quarrying,  crush- 
ing,  hauling  and  siireading  limestone  on  4 
mi.  Sect.  “F”  Ballipolis-McArthur  lid 
Ballia  Co.,  10  ft.,  to  It.  Shafer,  Athens' 
$17,598;  bituminous  macadam  resurf.nim; 
2.47  mi.  Sect.  “J"  A^oungstowm-Pittsburgh 
Rd.,  20  ft.,  Mahoning  Co.,  to  Tri-State 
Constr.  Co.,  Youngstown,  $31,579;  grailinc 
and  widening,  etc.,  0.72  mi.  Sect  'H" 
(^anibridge-Caldwell  Rd.,  Noble  Co.,  to  Me. 
Elfresh  &  Danford,  Caldwell,  $l‘>s<iu 
Brand  total  $1,393,099.  Noted  Apr.  8.’ 

O.,  .'Allianre — Rd.  Control,  brick  paving, 
etc..  South  Seneca  St.  from  Milner  to  .Mill 
"ilson,  62  Kast  Summit  St 
$70,830.  Engrs.  est.  $70,000.  Noted  Mar.  25. 

O.,  rineinnati  —  Oiling  25  ml.  Various 
macadam  streets,  to  J.  S.  Tohitt  &  Co  .  :i  '.-i 
AA’yoming  Ave..  AA'yoming,  $38,500.  Kngrs 
e-st.  $40,000.  Noted  Apr.  22. 

O.,  rineinnati  —  Comrs.  Hamilton  (’'o.. 
grading  and  tarbound  macadam  repaving 
20,000  sq.yd.  Deerfield  Rd.  from  Cornell  to 
('incinnati-Zanesville  Rds..  to  J.  S.  Slone 
2312  Mound  Ave.,  Norwood,  $47,380.  Kngrs! 
est.  $48,810.  Noted  Apr.  15. 

O.,  Cleveland  —  Comrs.  Cuyahoga  C'l'.. 
grading  and  travelbound  macadam  jiaving 
3,000  s<|.yd.  River  Rd.  3,  to  Chapman  & 
Harris,  3305  Hyde  Park  Ave.,  $71,429. 
Noted  Apr.  29. 


O..  Cleveland  • —  Comrs.  Cuvahoga  Co., 
travelbound  macadam  paving  Kdgerton  Rd 
6,  to  .Cl^Yeland  Trinidad  Paving  Co..  The 
Arcade,  $30,192.  Engrs.  est.  $34,000. 

O.,  CnlambiiH  —  Dept.  Highways  &  Pub, 
AVks.,  Columbus,  grading  and  concrete 
paving,  etc.  3.931  mi.  Sect.  “B“  Bowling 
Breen-Napoleon  Rd.,  Allen  Co.,  to  B.  H. 
Heffner  &  Son,  Celina,  $91,982.  Noted 
Apr.  8. 

O.,  Alarion — Bd.  Control,  brick  paving, 
etc..  East  Church  St.  from  Reed  Ave.  to 
Kensington  PI.,  to  Cncapher  &  Billespie, 
Marion.  $53,148,  engrs.  est.  $50,000;  also 
rein. -con.  paving,  etc.,  Merkel  Ave.,  from 
Cncapher  to  AA’hittier  Aves.,  to  P.  Drake 
&  Son,  Marion,  $26,397,  engrs.  est.  $25,(i"('. 
Noted  Apr.  8. 


O.,  Steubenville — .Jefferson  Co.,  resurfac¬ 
ing  9i  mi.  Smithfield-Rayland  and  AVills 
Creek  Rds.,  to  Daughorty  &  Ixech,  Steu¬ 
benville,  $55,178. 


O.,  I'pper  Arlington  (Columbus  P.  O.) — 
N  AA'.  Copeland,  village  elk.,  grading, 
curbing,  guttering,  .sheet  asphalt  paving 
46,007  5  sq.yd.  etc.  Baldridge,  Suffolk. 

Twesbury.  Beverly.  AVickforti.  Chatiielil. 
Berkshire,  Collinswood,  Andover,  Coventry, 
Henthorne,  Parkway,  Kent,  A'ork  and  AVil- 
shore  Rds.,  to  B.  F.  Patterson,  1214  Neil 
Ave.,  Columbus,  $247,737.  Noted  Apr.  1. 

Ind.,  Anderson  —  Comrs.  Madison  Co., 
Court  House,  grading,  curbing  and  concrete 
paving  I  mi.  AA'est  9th  St.  from  Madison 
to  Raible  Aves.,  to  H.  A.  Carp*mter,  Brazil. 
$57,113;  also  J  ml.  Pitt  St.  from  26th  to 
29th  Sts.,  to  L.  Burke,  1514  Pearl  St.. 
$5,635.  Noted  Apr.  8. 

Aliehigan- — -State  Hy.  Dept.,  at  ofllce  Sani¬ 
lac  Co..  Sandusky,  graveling  6.01  mi.  Fed¬ 
eral  Aid  Rd.  122-B,  and  5.004  mi.  Federal 
Aid  Rd.  122-C.  18  ft.,  to  Deckerville  Con.str 
Co.,  Deckerville,  $82,533  each ;  and  6.("'3 
mi.  Federal  Aid  Rd.  122-A-2,  to  C.  AV. 
AVhitely,  Sandusky,  $71,629.  Brand  total 
$236,695.  Noted  Dec.  10. 

Michigan  —  State  Hy.  Dept.,  at  offii'e 
comrs.  Sanilac  Co.,  Sandusky,  graveling 
2.756  ml.  Trunk  Line  Rd.  38-6,  Sect.  C.  and 
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<.r,.is  and  Roads  (Continued) 

-  mi  Sects.  A-1  and  A-2  same  road,  18 
!■  i„  T  McNally,  Saginaw.  Noted  Dec.  17. 


.N,  t.  d  (Ht.  22. 

Mi,h  Bad  Axe — Huron  Co.,  20  ft.  con- 
.  r.  tf  paving  2  mi.  A.  D.  Rd.  36  and  38,  to 

. ktTville  Constr.  Co.,  Deckerville,  $36.- 

•.tI  M  ft  graveling  3  mi.  A.  D.  Rd.  14,  to 
&  Sugden,  Mayville,  $17,099,  also 
s  mi.  -V  U.  Rd.  26  and  48,  by  day  labor. 
Noted  Apr.  8. 

Mich.,  IJetrolt — To  M.  R.  Hanna  Co.,  2700 
Six  .Mile  Rd.  K.,  3J  in.  .sheet  asphalt  on  8 
in  concrete  paving  7,630  si|.yd.  Rriarclilf 
fd  $29,848,  S,35<>  sq.yd.  Dichheld  Rd.  $33,- 
••iiii  8  490  sq.yd  Renfrew  Rd.  $33,608,  8,660 
sii  xal  Stratford  Rd.  $34,876,  6,330  a<|.yd. 
ii'rkshire  Rd.  $25,538,  11,150  sq.yd.  Chats- 
worth  Ave.  $44,633,  8,940  sq.yd.  Welland 
\\p  $35,824,  and  12,300  sq.yd.  Schoenherr 
ltd  $48,238  ;  to  Detroit  Asphalt  Paving  Co., 
•tiiM  Transportation  Bldg.,  1,900  s<|.yd. 

iaiiox  Ave.  $8,143,  1.975  S(|.yd.  Dambe'rt 
\vc  $9,003.  2,700  sfi.yd.  I.4trkina  Ave.  $11,- 
hst;  1  965  sq.yd.  t'oplin  Ave.  $8,412,  and 
«  S'lo  sq.yd.  Roland  Ave.  $12,601;  to  Cleve- 
Tand  Trinidad  Paving  Co.,  402  Hammond 
Hldg.,  1,905  sq.yd.  Wildemere  Ave.  $8,809, 
and  2,O0t»  s<|.yd.  Tuxedo  Ave.  $9,069  ;  to 
Cooke  Asphalt  Paving  Co.,  1260  Penobscot 
Hldg  3,000  sc|.vd.  Dean  Ave.  $13,249,  4.830 
so  vd  Pawley  Ave.  $31,359,  and  5.000  sq. 
■yd  Halleck  Ave.  $21,176.  Crand  total 
$4i9,282. 

Mich.,  Flint — Oenesee  Co.,  graveling  4.43 
mi.  A.  D.  Rd.  76,  to  Wilcox  Bros.,  Caro, 
$39,927.  Noted  Apr.  22. 

Mich.,  Fordson — To  White  Constr.  Co., 
l.".4K  Buhl  Bldg..  Detroit,  curbing,  concrete 
paving  etc.,  9,752  sq.yd.  Assessment  Dist. 
10‘>  $32,353,  13,071  s<i.vd.  Dist.  103  $42,885, 
n  903  sq.vd.  Dist.  104  $38,959,  and  3,085 
sq'vd.  Dist.  105  $10,795  ;  to  M.  R.  Hanna 
('o'  2700  Six  Mile  Rd.  K.,  Detroit,  8,446 
sq  vd.  Di.st.  106  27,870,  and  10,768  s<i.yd. 
|)ist.  107  $37,433.  Brand  total  $190,295. 

Mich..  Grand  Haven  —  Ottawa  Co.,  con¬ 
crete  paving  3.5  mi.  road,  1 8  ft.,  to  t'harie- 
voix  Abstract  &  Kng.  Co.,  Charievoix, 
$114,647. 

Mich.,  Grand  Rapids — Kent  Co.  graveling 
3.001  ml.  Parnell-Murray  Bake  Rd.,  to  K. 
W.  Vosburg,  Comstock,  $25,332.  Noted 
.\pr.  15.  ' 

Mich.,  rnntiae  —  Sheet  asphalt  paving 
13,880  sq.yd.  and  repairing  7,550  sq.yd. 
various  streets,  to  Schaefer  Thompson  Co.. 
Mt.  Piemens,  $54,987  and  $30,460  respec¬ 
tively. 

HI.,  Harvard — Brading,  curbing  and  7  in. 
rein. -con.  paving  36,000  sq.yd.  various 
streets,  to  Mllburn  Bros.,  18th  and  Charles 
Sts.,  R(K-kford. 

HI.,  Peoria — Bd.  T.a)cal  Impvts.,  City  Hall, 
grading,  curbing  and  concrete  paving  6 
blocks  Blaine  St.,  30  ft.,  to  B.  H.  Johnson, 
520  South  University  St.,  $26,674.  Kngrs. 
est.  $38,205.  Noted  Apr.  15. 

HI.,  Peoria — Brading,  curbing  and  con¬ 
crete  paving  8  blocks  Breenlawn  Ave.,  30 
ft.,  to  B.  H.  Johnson.  520  South  University 
.Ave.,  $30,538.  Kngrs.  est.  $44,482. 

HI..  Rockford  —  Grading,  curbing  and 
warrenite  paving  9  blocks  North  C'ourt  St., 
and  4  blocks  Burton  St..  29  ft.,  to  Northern 
Illinois  Supply  Co.,  Rockford,  $51,000  and 
$25.(1(10  respectively.  Kngrs.  est.  $54,930 
and  $26,790  resjK'Ctlvely. 

HI.,  Koekford — Rd.  Ixioal  Impvts.,  City 
Hall,  grading,  curbing  and  Warrenite  pav¬ 
ing  9  blocks  Brant  Ave.,  29  ft.,  to  Northern 
Illinois  Supply  Co.,  Rockford,  $52,000. 
Kngrs.  est.  $55,470.  Noted  Apr.  1. 

HI..  Wilmette— Concrete  paving  various 
stnets  and  alleys,  to  Central  t'onstr.  Co.. 
Chicago  Heights,  $29,000,  and  to  W. 
•  bslitz.  Oak  Park,  $49,000.  Noted  Dec.  17. 

Wisconsin — State  Hy.  Dept.,  Div.  Office 

I.JI  ('rosise,  pea  graveling,  etc.,  5,389  cu. 
yd.  Federal  Aid  Project  325-A,  I^a  Crosse 
Co.,  to  A.  I.,arson  &  Clo.,  Kau  Claire,  $50,- 
125.  Noted  Apr.  8. 

Wl».,  Burlington  —  E.  R.  TIscher  high¬ 
way  comr.,  Racine  Co.,  Madison,  concrete 
[laving,  etc.  9,684  yd.  Sects.  A  and  B  Bur- 
lington-Wilmot  Ave.  Rd.,  Racine  Co.,  to 
l:  R.  Rirdsall  Constr.  Co.,  1025  12th  St., 
I{aelne.  $20,502  and  $32,662  respectively. 
Noted  Apr.  8.  .  ^ 

Wl»..  Kenosha — J.  Herzog,  highway  comr. 
Kenosha  Co.,  concrete  paving  18,673  sepyd. 
Kem.sha-Parls  Rd.,  to  L,.  C.  Christiansen, 
<  ambridge,  $60,889.  Noted  Apr.  8. 

WIs.,  Madison — W.  R.  Winckler,  city  elk., 

(halt  paving  variou.s  streets,  to  J. 
Kasmussen  Const.  Co..  Oshkosh.  $37,780. 
Kngrs.  est.  $30,000.  Noted  Apr.  8. 


Wis.,  Milwaukee— Dept.  Pub.  AVks..  <'on- 
erete  paving  3  alleys,  to  W.  F.  Hunt.  4((.'i 
Bway.,  $13,492  ;  3  alleys,  to  Sehwerm  Bros., 
50  I.*>e  St..  $5,694  ;  6  alleys,  to  F.  Hilde¬ 
brand,  1042  23rd  Ave..  $43,589  ;  and  2  alleys 
to  Bodemann  t'<instr.  691  48th  St.,  $19,- 
383.  Brand  total  $82,158. 

WIs..  Racine — <'om.  Racine  «'o.,  concrete 
paving,  etc.,  13,482  S(i  yd.  Sect.  A  and  9,654 
s(i.yd.  Sect.  B,  Burlingt((n- Wilmot  Ave.  ltd., 
J((b  2663,  to  R.  R.  Birdsall.  Racine,  $32,663 
and  $20,503  respectivel.v. 

la.,  .Allison — Butler  Co.,  to  Shirley-Cald- 
well  Co.,  Omaha,  Neb.,  improving  Federal 
Aid  Project  274.  54.197  cu.yd.  excav.  at 
$0,249  jM-r  cu.yd..  144  ft.  15  in.  culvert 
labor  $0.30,  96  ft.  18  In.  $0.35,  and  240 
ft.  24  in.  $0.40. 

la.,  Carroll — Carroll  Co.,  to  Northwestern 
Gravel  Co.,  4000  Royal  Union  Bife  Bldg.. 
Des  Moines,  improving  various  roads,  5.0(i() 
cu.yd.  gravel  at  $0,591  per  cj.yd,.  39,5(iO 
units  overhaul  $  mi.  haul  $0.68,  and  to  J.  H. 
Heldt,  Kverey,  surfacing  at  $0.32  per 
sq.yd. 

la.,  Charles  City  —  Floyd  Co.,  to  A.  M. 
Russell  &  Sons.  .''Jew  Hampton,  improving 
Project  19,  8,660  cu.yd.  excav.  at  $o,275 
per  cu.yd.,  100  ft.  15  In.  and  20  ft.  18  in. 
culvert  pipe  at  $0.35  per  ft.  ;  to  W.  R. 
Garland,  New  Hampton,  improving  Project 
6,  14,500  cu.yd.  excav.,  $0,294  per  cu.yd.. 
208  ft.  15  in.  culvert  labor  at  $0.25  i)er  ft., 
84  ft.  18  in.  $0.35  and  80  ft.  21  In.  $0.45. 

la.,  Connell  Rliiffs — Pottawattamie  Co.,  to 
K.  J.  AVilson,  Omaha,  Neb.,  improving  Fed¬ 
eral  Aid  Project  280,  116,583  cu.yd.  excav. 
at  $0.17  i)er  cu.yd.,  100  cu.yd,  loose  ns'k 
excav.  $0.75,  100  cu.yd.  solid  ro<’k  excav. 
$1.50,  128  ft.  15  in.  culvert  pipe  labor  $0.60, 
32  ft.  18  In.  $0.70,  and  128  ft.  30  in.  $1. 

la..  New  Hampton — Chickasaw  Co.,  to  C. 
K.  Thompson.  Shellock,  improving  Federal 
Aid  Project  76,  2,519  cu.yd.  excav.  1  ml. 
haul  at  $0.38  per  cu.yd.,  12,500  units  0.5  mt. 
haul  $0.08,  and  1,000  cu.yd.  stripping  $0.18, 
also  Federal  Aid  Project  160,  5,532  cu.yd. 
gravel  1  mi.  haul  $0.38,  13,750  units  0.5  ml. 
haul  $0.08,  and  20  cu.yd.  stripping  $0.18. 

Is.,  Northwood — Worth  Co.,  to  L.  O.  Kim¬ 
ball,  Clear  Bake,  improving  Federal  Aid 
Project  268-A.  13,149  cu.yd.  excav.  1  ml. 
haul  at  $0.45  per  cu.yd.,  44,350  units  i  ml. 
haul  $0.09,  and  Federal  Aid  Project  216-D, 
5.962  cu.yd.  gravel  1  mi.  haul  $0.29,  63,250 
units  i  mi.  haul  $0.07,  and  1,000  cu.yd. 
stripping  $0.20. 

Is.,  West  Union — Fayette  Co.,  to  W.  R. 
flarland.  New  Hampton,  improving  Federal 
Aid  Project  164,  13,898  cu.yd.  gravel  1  ml. 
haul  at  $0,395  per  cu.yd.,  51,300  units  0.5 
mi.  haul  $0,079,  and  3,600  cu.yd.  stripping 
$0.20. 

Minn..  KIbow  Bake — Brant  Co.,  grading, 
etc.,  98,319  cu.yd.  State  Road  4,  Job  2601 -A, 
to  Studer  &  Manion,  KIbow  I.,ake  $26,9<»7, 
and  97,117  cu.yd.  State  Rd.  15,  Job  2602. 
to  H.  M.  Nelson,  Chokio,  $26,540.  Noted 
Apr.  1. 

Minn.,  Ely — A.  O.  Knutson,  city  elk.,  vl- 
brolithlc  paving  approximately  8,200  sq.yd. 
various  streets,  to  C.  A.  Johnson  &  Carlson, 
Virginia,  Minn.,  $33,879.  Noted  Mar.  25. 

Minn.,  (irand  Rapids  —  T.  Krskine,  aud. 
Itasca  Co.,  grading,  etc.,  22  ml.  Marcell- 
t'raigville  Rd..  to  R.  Whitmas,  Bovey,  $97,- 
309.  Noted  Mar.  25. 

Minn..  Moorhead  —  Concrete  paving  13 
blocks  11th  St.  between  4th  Ave.  S.  and  9th 
Ave.,  N.,  to  S.  Birch  &  Sons  Co.,  Fargo, 
N.  D.,  $61,335. 

Neb.,  AA’olbarh — Rein. -con.  paving  8,920 
sq.yd.  various  streets,  to  Yant  Constr.  Co.. 
813  Omaha  Natl.  Bank  Bldg..  Omaha. 
Kngrs.  est.  $39,200. 

North  Dakolh  —  State  Hy.  Dept.,  Bis¬ 
marck,  <  F.  A.  I*,  means  Federal  Aid  Proj¬ 
ect),  grading,  etc.  9.756  ml.  F.A.P.  220-B, 
Slope  Co.,  to  Shelp  &  Malloy.  Bemmon, 
S.  D.  $24,391,  6.447  mi.  F.A.P.  276-B.  Grant 
Co.,  to  W.  B.  Chapin  &  Son,  McIntosh.  S.  D. 
$19,434,  and  0.139  ml.  F.A.P.  243-C.  Adams 
Co.,  to  J.  H.  Howard,  Marmarth  $.3,693  ; 
concrete  paving,  etc.  9.756  ml.  F.A.P.  220- 
B,  Slope  Co.,  to  J.  J.  Rue  &  Sons,  Bismarck 
$10,052,  and  6.447  ml.  F.A.P.  276-B,  Brant 
Co.,  to  Fargo  Bridge  &  Iron  Co.,  Fargo 
$3,310;  also  constructing  overhead  crossing 
on  0.139  mi.  F.A.P.  243-C,  Adams  Co.,  to 
Milwaukee  R.R.  on  force  account  basis. 
Noted  Apr.  1  and  Apr.  29. 

Mo..  Kansas  City  —  Applying  3,000,000 
gal.  road  oil  on  various  strets,  to  B.  Ross, 
720  New  York  Blfe  Bldg.,  at  $0.0749  per 
gal. 

Mo.,  Liberty  —  Improving  Morse  Ave., 
1,591  cu.yd.  excav.,  5,090  sq.yd.  concrete 
paving,  etc.,  also  Missouri  Ave.,  865  cu.yd. 
excav.,  5,100  8<|.yd.  concrete  paving,  etc., 
to  Staunton  Field,  Blberty,  approximately 
$29,000. 

Mo.,  Platte  City — C?lty  Clerk,  amleslte  on 
rolled  rock  paving  23,375  sq.yd.  various 


strt'et.s,  to  PhfH'nIx  ('onstr.  Co.,  Dwight 
Bldg.,  Kansas  C'it.v,  $26,989.  Kngrs.  <  st 
$26,(100.  N<(tcd  Apr  8. 

Mo.,  St.  Bonis — Bd.  Pub.  Serv.,  20S  t'its 
Hall.  brick  imving.  clc.  5,660  .sq  yd 
Magnolia  Ave.,  to  K>eriiiann  t'onstr.  t'o.. 
1216  South  Brand  Blvd.  $.32,356.  and  3.215 
sq.yd.  Beacon  St.,  to  Skraiuka  t'onstr  <'«•., 
Security  Bld^.  $19,094  .  warrenite  bitulithic 
concrete  imving,  etc.  ;t.265  s(i.yd.  t'hlldress 
Ave.  and  .3,4.35  sq.yd.  Geraldine  St.,  to 
tJranite  Bituminous  Paving  I'o..  Ry.  Kxch 
Bldg.,  $18,596  and  $20,1.50  res|(ectively  ; 
as|(haltic  concrete  paving,  etc.  2.400  .stj  yd 
Tennessee  St.,  to  A.  Moreno.  Syndicate 
Trust  Bldg.,  $24,237  ;  aspiialt  paving,  etc 
2.515  sq.yd.  Kuclid  .\vc.,  to  Bridges 
Astihalt  Paving  ('<>..  Buder  Bldg..  $15, 7o:!: 
and  widening  Franklin  Ave.  b«’tween  High 
and  Jeffer.son  Sts.,  to  Hlackhurn  t'ream 
t'onstr.  Co.,  Chouteau  Trust  Bldg.,  $127,- 
6.37.  tJrand  total  $237,62.3. 

Mo..  StrwarInvHIr — For  6  and  7  in.  con¬ 
crete  paving  9,354  sq.yd.  various  streets,  to 
C.  H.  Atkinson  Paving  Co.,  Stewartsville. 
Noted  Apr.  22. 

Tex.,  Abilene — Warrenite  bitulithic  on  5 
in.  concrete  paving  Pecan  St.  from  4th  to 
9th  Sts.,  to  West  Texas  t'onstr.  Co.,  Abilene, 
$2.91  iH-r  yd. 

Tex.,  Big  Springs- — C.  K.  Thoma.s,  mayor, 
grading,  curbing,  guttering  and  2  in.  Uvalde 
r<K’k  on  5  in.  concrete  paving  45,000  si|.yd. 
various  streets,  to  General  t'onstr.  t'o.,  t'ot- 
ton  Kxch.  Bldg..  Ft.  Worth,  $124,650.  Kngrs 
est.  $130,000.  Noted  Apr  8. 

Tex.,  Brownsville — t'ameron  t'o.,  grading 
and  bridging  24.412  ml.  Highway  lOO.  Point 
Isabel-Barreda  Rd..  to  Armstrong  Ji  Arm¬ 
strong,  505  Houston  Bldg,  San  Antonio, 
$60,269. 

Tex.,  C'larenilon — For  3  in.  brick  on  4  in. 
concrete  paving  23  blfs-ks  various  streets,  to 
Panhandle  t'onstr.  t'o.,  Bubbock,  $165,0ii((. 
Nt)ted  Apr.  8. 

Tex.,  Floyiluda — Curbing,  guttering  and 
2}  in.  brick  on  4  in.  concrete  iiaving  vari¬ 
ous  streets,  to  K.  W.  Baker,  1st  Natl.  Bank 
Bldg.,  Oklahoma  City,  t>kla.,  $88,072.  N((ted 
Apr.  1. 

Tex.,  Ft.  Worth  —  Warrenite  bitulithic 
paving  various  streets,  to  West  Texas 
Constr.  Co.,  Cotton  Kxch.  Bldg.,  $200,482. 

Tex.,  IlallettsvHle  —  Tmvaca  Co.,  double 
bituminous  surface  treatment  on  8  in. 
waterbond  macadam  paving  14.23  ml.  High¬ 
way  72,  Federal  Aid  Project  373-B,  18  ft., 
to  Smlth-Boyette  Co..  Bryan,  $272,012. 

Tex.,  liiiiitsvllle -  - Brading  and  bridging 
17,27  mi.  Highway  4.5,  State  Aid  Project 
664-B.  to  Smith-Boyette  Co.,  Bryan,  $74,- 
016.  Noted  Apr.  15. 

Tex.,  Miles-  For  21  in.  brick  on  H  in. 
concrete  paving  13,700  yd.  various  streets, 
to  Panhandle  Constr.  Co.,  Bubbock,  $42,000. 
Noted  Mar.  25. 

Tex.,  M’ari> — For  2  in.  asphaltic  concrete 
on  6  in.  concrete  paving  6  blocks  various 
streets,  to  Standard  Paving  Co.,  e/o  Provi¬ 
dent  Bldg.,  Waco,  $2.72  p«'r  yd.  Noted 
Jan.  7. 

Okla..  M'ewoka  —  Brading  and  concrete 
imving  17  blocks  various  residential  streets. 
In  Street  Impvt.  Dist.  5,  18  to  40  ft.,  to 
Dougherty,  Nicholas  &  Wiggins,  Herskowitz 
Bldg.,  Oklahoma  City,  $70,530.  Kngrs.  est. 
$74,450. 

Arizona — W.  C.  Befebvre.  highway  engr., 
Phoenix,  improving  Yuma-Bila  Bend  High¬ 
way,  Federal  Aid  Project  82-B,  to  K.  Hodg- 
man,  Oakland,  Calif.,  $257,919;  Phoenix- 
Prescott  Highway,  Federal  Aid  Project 
84-A,  to  R.  H.  Martin,  Tucson,  $25,882,  for 
State  Hy.  Dept.  Noted  Mar.  .18  and 
Mar.  25. 

Washington — State  Hy.  Dept..  Olympia, 
(F.A.P.  means  Federal  .\ld  Projeet  and 
S.K.  means  State  Koa«l),  concrete  paving 
etc..  55.111  s<|.yd.  S.K.  2.  F.A.P.  I49-A, 
('helan  Co.,  to  C.  B  I>a  Plant  &  ('o.,  Sedro- 
Woolley  $149,442,  and  72,000  sq.yd.  S.K.  5, 
F.A.P.  159-A,  Pierce  Co.,  to  Albertson,  Cor¬ 
nell  Bros.  &  Walsh.  1113|  A  St.,  Tacoma 
$221,356;  grading  12.17  ml.  S.K.  3.  F.A.P. 
154-A,  Ferry  Co.,  to  R.  B.  Re(*d.  Jerome, 
Idaho,  $93,079  ;  and  crushed  rock  surfac¬ 
ing,  etc.,  6,300  cu.yd.  S.R.  8,  Klickitat  Co., 
to  H.  W.  Anderson.  311  California  Bldg., 
Tacoma,  $10,295.  Grand  total  $475,171. 
Noted  Apr.  1. 

Wash.,  Kelso — Grading  and  graveling  Per¬ 
manent  Highway  12,  Cloverdale  Rd.,  to  J. 
Weeks,  Kelso,  $27,054.  Engrs.  est.  $33,000. 
Noted  Apr.  8. 

Wash.,  Longview  —  Paving  end  present 
paving  on  California  Way  to  bridge  ap¬ 
proach,  B.  I.  D.  19,  to  Bongview  Dredging 
A  Constr.  Co.,  I.,ongvlew,  $104,312. 

Wash.,  Rltxvllle- — Adams  Co.,  7  ml.  Per¬ 
manent  Highway  7.  to  Triangle  Constr.  Co., 
Spokane,  $25,000. 

33'ash.,  Seattle — Paving  etc.  14th  Ave. 
et  al.,  to  J.  B.  Covello.  1510  16th  St.  South. 
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»IK6,052:  and  22nd  Ave.  N.  \V..  to  F.  M 
iiadolato,  Box  5C1,  »10«,717. 

ash.,  Seattle — Hd.  Pub.  Wka.,  RradinK 
2iith  Ave.  S.  f't  al,  to  Dowell  t'onstr.  Co.. 
Securities  llblK.  $2S,<t72,  and  IHth  Ave. 
S.  W.  et  al.  to  Wilburn  ti  Stone.  Henry 
MIdK..  $37. tf).';  ;  also  paviiiK  Kuhrman  Ave. 
et  al.  to  MiH-eri  Bros..  H24  23rd  Ave..  $'>1,- 
«;53.  (Irand  total  $117,180. 

Wash.,  South  llenil — Conir.s.  Paeifle  Co., 
KradinK.  etc..  Permanent  Hinhway  13  be¬ 
tween  Itaymond  and  South  Fork,  to  S.  Ij. 
Dennis,  Raymond.  $30,080.  Kn^rs.  est. 
$38. 48.5. 

Wash.,  Wenatchee — Chelan  Co.,  crushed 
rock  surfacltiK  2.0  mi.  Wenatchee-Chelan 
HiKhway,  Permanent  IliKhway  2o,  to  Cood- 
fellow,  Bros.,  Wenatchee.  $20.1*06.  Kukps. 
est.  $3.'.. 000. 

(  nlirornia — State  Hy.  Dept.,  Sacramento, 
KradiiiK.  surfacliiK,  etc..  4.5  mi.  road  be¬ 
tween  Dojf  Creek  and  Damoine,  Shasta  Co., 
to  Pollock  Co.,  Forum  BIdK.,  Sacramento, 
$272,51*8  ;  concrete  shoulders  and  asphalt 
surfac.iiiK  7.8  mi.  road  from  Modesto  to 
Stanislaus  River.  Sttmislaus  Co.,  to  Valley 
Pavintt  &  Constr.  Co..  Visalia.  $103,481  ; 
and  concrete  sht)Uld<'rs  on  2.1  mi.  road 
from  Borden  to  Madera,  Madera  (''o..  to 
llanrahan  Co.,  Standard  Dll  Bldg.,  San 
Francisco,  $18,735.  Cirand  total  $454,814. 
Noted  Apr.  1  and  8. 

Calif.,  Chico — I.  R.  Morrison,  city  elk., 
trradinK.  walks,  Kutterintj,  concrete  curbing. 
It  in.  on  3J  in.  asphaltic  concrete  surfacing, 
etc.  portions  of  7th  St.,  etc.,  to  Chico  Contg. 
Co.,  Chico,  $173,038.  Noted  Apr.  22. 

Calif..  Culver  City — Sidewalks,  curbing 
and  Warrenite  paving  portion  Washington 
Blvd.,  to  Warren  Constr.  Co.,  2221  Fast 
25th  St.,  Los  Angeles,  $1*0,857. 

Calif.,  Long  lleach  —  Curbing,  guttering 
and  8  In.  usi)halt  paving,  etc..  West  7th  St., 
to  Sullv-Miller  Co..  15**1*  West  7th  St., 
$52,678. 

Calif.,  Sun  Diego  —  Common  Council, 
curbing,  sidewalks,  and  4  in.  Warrenite 
paving,  etc.  143.565  si). ft.  Arch  St.,  Monroe 
and  Meade  Aves.,  to  Driflith  Co.,  25  14th 
St..  $38,373.  Noted  Apr.  15. 

Calif.,  Sun  Diego— I'ommon  Council,  curb¬ 
ing,  slilewalks  and  asithaltic  concrete  pav¬ 
ing,  etc.,  120,551  .sij.ft.  Oregon  St.,  to  11.  K 
Ilazanl  Contg.  Co.,  2548  Kettner  Blvd., 
$21*. 5**7  :  149,1*96  sepft.  Dale  St.,  to  flrittith 
Co..  25  14th  St..  $36,005:  also  227.367  .sq.ft. 
Collier  Ave.,  Arizona  St.,  etc.,  to  (I.  R. 
Daley,  4430  Itoundary  St.,  $61,496.  Drand 
total  $127,008.  Noted  .Xitr.  29. 

Calif.,  Sun  Diego  —  Bd.  Supervs.  San 
Diego  Co.,  to  H.  H.  Peterson,  Si)reckela 
Bldg.,  Improving  Julian  Rd.  3-.\,  18,307  cu. 
yd.  5  In.  concrete  paving  at  $12.73  per  cu. 
yd.,  29,1*05  cu.yd.  grading  $0.65,  9,081  lin. 
ft.  concrete  curbing  $0.25,  etc.,  total  $271,- 
211.  Noted  Apr.  8. 

Calif.,  San  Mateo  -F.  W.  Foster,  city  elk., 
grading  and  concrete  shoulders,  etc.  on  FI 
Catnlno  Real,  to  llanrahan  Co.,  Standard 
Oil  Bldg.,  San  Francisco,  $38,435.  Noted 
.•\l)r.  22. 

Calif.,  San  Rafael — Supervs.  Marion  Co., 
grading  and  5  In.  asphaltic  concrete  paving, 
etc.  Point  S.m  Pedro  Rd.,  also  4  in.  as¬ 
phaltic  <'oncrete  paving  Santa  Venitia  Rd., 
both  In  Marlon  co.,  to  P.acilic  States  Constr. 
Co.,  ('all  Bldg.,  San  Francisco,  $23,879  and 
$23,307  respectively.  Noted  Apr.  1. 

Calif.,  Santa  llarbara — Curbing,  gutter¬ 
ing,  2  in.  asphaltic  concrete  on  *1  in.  con- 
<'rete  paving  231,061  sq.ft.  Chapala  St. 
Is'twwn  Anapamu  and  Monticeto  Sts.,  to 
A.  Simt>son.  Victory  Bldg.,  Burbank, 
$134,895.  Noted  Oct.  21*. 

Calif.,  Santa  Rosa — Suis^rvs.  Sonoma  Co., 
grading  and  5  in.  Willite  asphaltic  con¬ 
crete  paving  260.386  sq.ft.  Petaluma- 
Sonoma  Rd.,  to  Teichert  &  Sons.  1846  37th 
St.,  Sacramento,  $65,540.  Noted  Apr.  29. 

.Mhertu  .1.  1*.  Robertson,  deputy 

minister  Dept.  Pub.  Wks.,  Fdmonton,  pav¬ 
ing  Project  1  Sects.  D-3  and  n-2.  to  F. 
Mannix,  Caigary,  $44,832  ;  Project  6.  Sect. 
A-Sub  2,  to  Russell  &  McT^eod.  I.<‘thbridge, 
$15,359;  and  Project  3.  S*‘<'t.  A-Sub  4.  to 
I'odge  &  McDonald,  I.iethbridge,  $15,336. 
Drand  totJil  $75,547. 

Alta.,  Calgary  —  Concrete  sidewalks  or. 
various  streets,  to  D.  B.  W’ood  Cartage  Co., 
Ltd.,  t'algary.  Fngrs.  est.  $39,000. 

B.  C.,  tiniden  —  W.  H.  Sutherland, 
minister  Pub.  Wks.,  Provincial  Government, 
Victoria,  clearing,  grading  and  graveling 
7J  mi.  Golden-Yoho  I’ark  Highway,  to 
i>awson,  Wade  &  ('o.,  Bekins  Bldg.,  Van¬ 
couver,  $78,859.  Noted  Apr.  8. 

B.  C.,  South  A'aneouver  —  Munlclimllty 
will  pave,  gravel  and  concrete  sidewalks 
on  various  streets,  by  day  labor.  $198, (*0i*. 
F.  D.  Todd.  Municipal  Hall.  engr. 

B.  C.,  West  Vancouver — Widening  and 
asplialt  macadam  iiavlng  2  blocks  Marine 
Dr.,  to  Cotton  Co..  Ltd.,  False  (TYeek, 
Vancouver.  Fngrw.  eat.  $33,ftftO. 


Buildings — Commercial 

Proposed  Work 

Me..  Portland  —  CHFMICAL  L.ABORA- 
TOUV,  etc.  —  Schlotterbeck  &  Foss.  36 
Brown  St.,  plans  5  story  and  basement, 
chemical  laboratory  and  manufacturing 
building,  brick  and  steel.  $20l»,000.  Private 
plans. 

.M  UH  HU  eh  u  sett  h — J  A I L — Com  rs.  M  iddlesex 
Co.,  (Cambridge),  A.  Cutting,  chn.,  plans 
jail.  $8(*(*.(*0t>  appropriation  asked  for. 
Fngineer  and  architect  not  selected. 

Muhn.,  Arlington  (br.  Boston) — HOSPI- 
T.\L  —  Symmes  Arlington  Hospital  plans 
brick  and  steel  addition,  Arlington  Heights. 
$15i*,i*0(t,  Fngineer  and  architect  not  se¬ 
lected. 

.Muhs..  Arlington— POLICF  HFADQUAR- 
TFRS — Town,  A.  W.  Lombard  chn.  com., 
having  preliminary  plans  prepared  by  C.  B. 
Dunham.  6  Beacon  St..  Bost*>n,  2  story  and 
basement,  rein. -con.,  brick  and  stone.  North 
Central  St.  $150, UOO  or  more. 

MaHH.,  Brookline  (br.  Boston)-— GARAGK 
— Henderson  &  Ross.  209  Washington  St., 
Boston,  having  preliminary  sketches  made 
by  H.  F.  Kellogg,  278  Stuart  St.,  Boston, 

3  story  and  basement,  rein. -con.,  John, 
Pleasant  and  Waldo  Sts.,  Coolidge  Corner. 
$500,000. 

•Muhh.,  Cambridge  (Boston  P.  O. )  — 

STORK  and  APARTMKNT— Hunter  Mar¬ 
ket  Co.,  79  Concord  Ave.,  plans  3  or  more 
story  and  ba.sement,  brick,  Huron  Ave. 
$150,000  or  more.  Fngineer  and  architect 
not  selected. 

Muhh.,  CuhaHHet — TOW'N  HALI., — Town, 
D.  W.  Gilbert,  chn.  com.,  plans  2  story  and 
basement,  brick  and  .stone  town  hall.  $150,- 
000.  Fngineer  and  architect  not  selected. 

Muhr.,  Kant  BoHton  (sta.  Boston)  — 
THKATRK,  STORK  and  OFFICK— Owner, 
c/o  J.  A.  Tuck,  archt.,  I’ark  Sq.  Bldg., 
Boston,  having  |>lans  prepared  3  story  and 
basement.  100  x  150  ft.,  brick  and  steel, 
plain  foundation.  Maverick  Sq.,  here. 
$400,000. 

Mass.,  Fast  Cambridge — (mail  Boston) — 
RFGISTKY  of  DKEDS — Comrs.  Middlesex 
Co.  A.  Cutting,  chn.,  plans  brick  registry 
of  deeds  building  addition.  $240,000.  Kngi- 
neer  and  architect  not  selected. 

Ma«a..  Lexington  —  BANK  —  Lexington 
Trust  Co.,  K.  G.  Preston,  pres.,  Massa¬ 
chusetts  Ave.,  plans  2  story,  rein. -con., 
brick  and  stone,  Massachusetts  Ave.  and 
Muzzey  St.  $150,000.  Fngineer  and  archi¬ 
tect  not  selected. 

.Mans.,  Webster — OFFICE — See  ‘Build¬ 
ings —  Fducational,  Religious." 

Mass.,  Worcester  —  THKATRE  —  Owner, 
c/o  City  Central  Corp.,  209  Washington  St., 
Boston  purchased  site  and  plans  theatre, 
3,5**0  seating  capacity.  564-568  Main  and 
High  Sts.  To  exceed  $150,000. 

N.  Y.,  Far  Ko<'kuwa.v — STORK  and  OF- 
FICF — Meltzer,  Silverman  &  Perlman,  c/o 
G.  and  F.  Blum,  engrs.  and  archts.,  415 
l.rf>xington  Ave..  New  York  City,  having 
|)lans  prejmred  brick,  steel  and  stone,  plain 
foundation,  ('entral  Ave.,  here.  $150,000. 

N.  Y..  Jamaica — Y.  M.  C.  A.,  2  West  45th 
St.,  New  York  City,  having  plans  prepared 
by  G.  W.  Conable,  engr.  and  archt.,  46 
West  24th  St.,  New  York  City,  brick,  steel 
and  stone,  plain  foundation,  90th  St.  and 
Parsons  Blvd.,  here.  $600,000. 

N.  Y..  New  York — APARTMENT — Three 
Hundred  Thirty-Seven  West  21  at  St.  Corp., 
c/o  C.  Kreymborg,  archt.  and  engr.,  2534 
Marion  Ave.,  making  plans  6  story,  brick 
and  stone,  plain  foundation,  Tlnton  Ave. 
$155,000. 

N.  Y’.,  New  Y'ork — APARTMENT — A. 
Nass,  c/o  Seelig  &  Finkelstein,  engrs.  and 
archts.,  44  Court  St.,  Brooklyn,  having 
plans  prepared  brick,  steel  and  stone,  plain 
foundation.  West  197th  St.,  here.  $350,000. 

N.  Y’..  New  York — APARTMENT — Rupal 
Realty  Co.,  I.  Schwab,  pres.,  391  Fast  149th 
St.,  having  plans  prepared  by  C.  Shaefer, 
Jr.,  engr.  and  archt.,  148th  St.  and  3rd 
Ave.,  6  story,  brick,  steel  and  stone,  plain 
Liundation,  Riverside  Dr.,  $250,000 ;  also 
plans  by  Seelig  &  Finkelstein,  engrs.  and 
archts.,  44  Court  St..  Brooklyn,  6  story, 
brick,  steel  and  stone,  plain  foundation, 
S»'dgwlck  Ave.,  here.  $350,000. 

N.  Y’.,  New  York— CLUB  and  HOTEL — 
Cinema  Club  of  America,  Inc.,  D.  R. 
Ilockrich,  pres.,  c/o  H.  C.  Severence,  engr. 
and  archt.,  25  Bway.,  soon  takes  bids  22 
story,  brick,  steel  and  stone,  plain  founda¬ 
tion,  150  West  59th  St.  $4,000,000.  Noted 
Mar  18. 

N.  Y'.,  New  Y'ork — HOTEIj — Peter  Cooper 
Ta'xington  (''on>.,  c/o  R.  Candela,  engr.  and 
archt.,  200  W''est  72nd  St.,  having  plana 
prepared  15  story,  brick,  steel  and  stone, 
plain  foundation,  Lexington  Ave.  and  39th 
St.  $900,000, 


N.  Y'.,  New  Y'nrk — Y.  W.  C.  A.,  K- 
52nd  St.,  having  plans  prepared  b  k‘  y 
Joannes,  engr.  and  archt.,  247  Par  .\v,. 

8  story,  brick,  steel  and  stone,  plair  f.in,' 
dation,  208  East  77th  St.  $300,0O((, 

N.  Y’.,  Rldgewnod  (sta.  Brooklvii  I’v 
CHANGE— New  York  Telephone'  ■  p] 
Dey  St.,  soon  takes  bids  3  store  lirii-k' 
steel  and  stf)ne  addition,  plain  foim 
Gates  Ave.  McKenzie,  Voorhies  &  *  i.elm' 
342  Madison  Ave.,  New  York  ('itv,  .  nurs 
and  archts. 

N.  J.,  Atlantic  City  —  HOTFI _ _ 

c/o  W.  M.  Stanton,  archt.,  1524  ('Ii'Mhui 
St.,  Phila.,  Pa.,  had  plans  prepar.ii  ;,nii 
soon  takes  bids  18  story  and  ba.seniMii,  'k; 

X  150  ft.,  rein. -con.,  brick  and  steel, 
pile  foundation,  Virginia  Ave.  and  lizard 
walk. 

N.  J.,  Trenton — STORE— F.  W.  DennelK 
&  Son,  18  South  Broad  St.,  having  nian's 
prepared  by  W.  A.  Klemann,  1st  Natl  lUuiic 
Bldg.,  3  story,  55  x  80  ft.,  brick  and  .stc-l 
Broad  and  Hanover  Sts.  $300,001*. 

I’a.,  Cleartleld — C'Ot’RT  HOUSE — Clear¬ 
field  Co.  plans  court  house.  Engineer  and 
architect  not  selected.  Address  A.  R  Chaes 
chn.  com. 

I’a.,  Norristown  —  M.  C.  A.  havini; 
plans  prepared  by  Thomas,  Martin  Kirk- 
Patrick,  220  South  16th  St.,  Phila  far 
addition  to  Y.  M.  C.  A.  $150,000. 

Pa.,  Phila.  —  ASYLUM  —  St.  Magdalen 
Asylum,  Penn  and  Chew  Sts.,  having  plans 
prepared  by  F.  V.  Nickels,  15  South  21st 
St.,  for  House  of  Good  Shepard,  3  story 
and  basement,  40  x  100  ft.,  rein. -con.,  stone 
and  steel,  plain  foundation,  Penn  and 
Chew  Sts. 

Pa.,  Phila.  —  STORE  —  Ritter  &  Shav, 
archts.,  Packard  Bldg.,  rejected  bids  .\iir.  t’ 
and  preparing  revi.sed  plans  10  storv  and 
basement,  23  x  200  ft.  store,  929  Market 
St.,  for  H.  C.  Kahn  &  Son,  11th  and  Filbert 
Sts.  Noted  Apr.  8. 

Md.,  Baltimore — OFFICE — Civic  Centre 
Realty  Co.,  404  St.  Paul  St.,  having  plans 
prepared  by  L.  R.  White,  Hearst  Tow.  r,  IH 
story  and  basement,  72  x  100  ft.,  brick 
and  steel,  plain  foundation,  Calvert  and 
Lexington  St.s.  $1,250,000. 

N.  C.,  Durham— THEATRE  and  OFKIi'K 
— Durham  Amusement  Co.,  soon  takes  bids 
10  story  and  basement.  West  Main  St. 

N.  C.,  Hendersonville — HOTEI, — .1.  Wells 
plans  8  story  and  basement,  228  room,  4th 
Ave.  and  Church  St.  $1,000,000. 

N.  C.,  Raleigh — ASY'LUM — State  plans 
rebuilding  portion  main  building  of  Central 
Hospital  for  Insane,  Dix  Hill,  here,  re<'ently 
destroyed  by  fire.  $400,000.  C.  C.  Hook, 
Trust  Bldg.,  Charlotte,  archt. 

N,  r.,  YVilson  —  BANK  and  OFFICK  — 

First  Natl.  Bank,  plans  8  storv  and  b:u<e- 
ment,  Nash  St.  $400,000.  '  J.  Bruton, 

Wilson,  pres. 

Ga.,  Atlanta — CITY  HALIj — City  having 
preliminary  i)lana  prepared  by  A.  Ten  Eyck 
Brown,  720  Forsyth  Bldg.,  15  story  and 
basement,  165  x  165  ft.  with  75  x  75  ft. 
tower,  rein. -con.,  steel  and  tile,  concrete 
pile  foundation.  $1,000,000.  Noted  Apr.  8. 

Fla.,  Crystal  River  —  HOTEL  —  W.  F 
Miller.  J.  S.  Salten,  et  al,  purchased  site 
and  plan  6  story  hotel,  Bway.  and  Crystal 
St.  $300,000. 

Fla.,  Ft.  Lauderdale — COURTHOUSE— 
Broward  Co.  having  plans  prepared  by  J 
M.  Peluman,  Ft.  Lauderdale,  court  hou.se, 
Valentine  and  2nd  Sts.  $600,000.  Noted 
Mav  21. 

Fla.,  Ft.  Lauderdale — HOSPITAL— City 
purchased  site  and  plans  hospital.  $250,000. 

Fla.,  YVest  Palm  Beach — AUDITORIU.M 
— Voted  $175,000  bonds,  auditorium.  C.  A. 
Bingham,  city  mgr. 

Ala.,  Birmingham  —  OFFICE  —  Viaduct 
Realty  (^o.  of  Birmingham,  having  jdans 
prepared  by  C.  McCauley,  Jackson  Bldg.,  J 
story  top  addition,  1st  Ave.  and  21.st  St. 
$250,000.  Birmingham  Electric  Co.,  210** 
1st  Ave.,  J.  S.  Pever,  genl.  mgr.,  lessee. 

Miss.,  Biloxi  —  HOTEL  —  Dorries  Hotel 
Co.  incorporated  with  K.  E.  Dorries,  L 
Brown  and  C.  R.  Matthes,  all  Biloxi,  and 
plans  apartment  hotel  on  Mississippi  Coast 

La.,  New  Orleans — TEMPLE  —  Temple 
Sinai  Congregation,  J.  Bloom,  chn.  buiMing 
com.,  1845  Tchoupotoulos  St.,  having  plans 
prepared  by  E.  Weil.  Inc.,  YVhitney  Bldg. 
M.  H.  Goldstein,  Hibernia  Bldg.,  and  Weiss 
&  Dreyfous,  Maison  Blanche  Bldg.,  for 
temple.  St.  Charles  and  Calhoun  Sts 
$250,000. 

O. .  Akron— APARTMENT— L.  Grie.ser. 
Bowery  and  Main  Sts.,  had  plans  prepand 
by  L.  R.  Walker,  1900  Euclid  Bldg. 
Cleveland.  4  story  and  basement.  1"3  x 
113  ft.,  brick  and  timber  apartment. 
$250,000. 

O..  Canton— GARAGE  and  STORAGK-;- 
Ohlo  Power  Co.,  301  Cleveland  Ave.  S. 
takes  bids  about  May  28,  2  story,  brick  and 
concrete.  Savanah  Ave.  and  2nd  St.  S.  ■ 
$150,000. 
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I'liiltlinffs — Commercial  (Continued) 

,1  (  irveland— APARTMKNT — Co-Opera- 

,  ^  -AVartment  Co..  cA>  K  I.  I^st  &  fc.  G. 
n  ..  tl.  r  archta.,  Keith  Bldn.,  havInK  pre- 
iminarV  plans  prepared  6  story  and  base- 
ioo  X  150  ft.,  brick  and  concrete, 
1  ”ikc  Ave.  $400,000. 

<1  — APARTMKXT — A.  Roth- 

.nhtVe  &  B.  Blalosky.  2163  Ontario  St.. 
,  v„«  plans  prepared  by  M.  Weis,  1836 
ruilid  Avt*..  3  story  and  basement.  60  x 
i;!n  ft.  brick  and  timber.  Cornell  Rd. 
}:;oii.ooo. 

o  Hamilton — HOTEI. — Hamilton  Hotel 
(•„  havinK  plans  prepared  by  F.  G.  Mueller, 
K.nischler  llIdK..  8  story,  brick  an**  rein.- 
<  c>n.  HiRh  and  Monument  Sts.  $600.  jOO. 


o  Massillon— HOTEIv— Ohio  SavinRS  & 
Trust  Co.,  plans  10  story  and  basement, 
hrii  k  and  steel.  Mill  and  Fluni  Sts.  $300,- 


liiil.,  .\ttlra — HOTEL — Mudlavla  Hotel 
Co  .Vludlavia,  having  plans  prepared  by 
Huckley  &  Skidmore,  Hammond,  brick  and 
steel  'hotel  In  Mudlavla,  near  here. 
$175,000. 


Ind..  Decatur — THEATRE — Natl.  Thea¬ 
ters  Inc.,  Associates  Bldg.,  South  Bend,  had 
plans  prepared  by  R.  B.  Williamson,  405 
Itway.,  Milwaukee,  Wls.,  2  story  and  base¬ 
ment,  brick,  terra  cotta  and  concrete,  here. 
$1.50,000. 


Ind..  Gary — BANK — Gary  State  Bank, 
5th  Ave.  and  Bway.,  having  plans  prepared 
by  Ivar,  Vlehe,  Naess  Co.,  400  North  Michi¬ 
gan  Ave.,  Chicago,  Ill.,  brick  and  reln.-con. 
hank.  $400,000. 


Ind..  Huntington  —  LODGE  —  Masonic 
la.dge  had  plans  prepared  by  R.  W. 
Stevens,  Huntington,  2  story  and  basement, 
70  X  100  ft.,  brick  and  steel  lodge.  $155,000. 


Ind.,  Wootimere  (mall  Evansville) — HOS- 
I’lTAIj — Indiana  Hospital  for  Insane,  C.  E. 
M<'latughlln,  supt.,  having  preliminary  plans 
prepared  by  Shopbell,  Fowler  &  Thole, 
Evansville,  hospital  addition.  $300,000. 


Mich.,  Detroit — BANK — Federal  Reserve 
Hank  of  ('hicago.  Ill.,  (Detroit  Branch),  J. 
\V.  Staley,  member  building  com.,  1040 
Harvard  Ave.,  having  plans  prepared  by  E. 
H.  Burnham  &  Co.,  160  North  I.A  Salle  St., 
(’hicago.  111.,  4  story  and  basement,  reln.- 
con.,  brick  and  steel.  Fort  and  Shelby  Sts. 
$600,000. 


Mieh.,  KHcanaba  —  HOSPITAL  —  Third 
Order  of  St.  Francis,  Peoria,  Ill.,  having 
plans  prepared  by  G.  Arntzen,  Escanaba,  4 
story  and  basement,  reln.-con.  and  brick 
addition,  plain  foundation,  here.  $200,000. 


Mieh.,  St.  Clair  Flats  (Algonac  P.  O. ) — 
CLl'BHOUSE — Old  Club  F.  H.  Robinson. 
8005  East  Jefferson  Ave.,  Detroit,  having 
plans  prepared  by  Smith,  Hlnchman  & 
Grylls,  800  Marquette  Bldg.,  Detroit,  3  or  4 
story,  reln.-con.  and  brick,  clubhouse  here. 
$300,000. 

III.,  Itellevllle — HOSPITAL — C.  H.  Starke, 
et  al.  7  South  Church  St.,  having  pre¬ 
liminary  plans  prejvared  100  bed,  concrete, 
brick  and  stone  hospital.  $500,000. 

HI..  Chicago— APARTMENT— C.  W.  Mor¬ 
ris,  111  West  Washington  St.,  had  plans 
prepared  by  Hooper  &  Janusch,  879  North 
State  St.,  and  takes  bids  about  May  12,  16 
story  and  basement,  50  x  140  ft.,  reln.-con., 
brick  and  steel,  Cass  St.  and  Delaware  PI. 
$1,750,000.  Noted  Feb.  4. 

IlL,  Chirago — STORE  and  APARTMENT 
— E.  P.  Steinberg,  archt.,  360  North  Michi¬ 
gan  Ave.,  prepared  plans  and  soon  takes 
bids  3  story  and  basement,  75  x  105  ft., 
brick  and  terra  cotta,  Mohawk  and  North 
Aves.,  for  M.  Spear,  519  West  North  Ave. 
$150,000. 

lU..  Chicago  — THEATRE.  STORE  and 
AI’ARTMENT  —  C.  Andrews,  et  al,  2555 
l-awrence  Ave.,  plans  3  story,  198  x  250  ft., 
brick  and  terra  cotta.  West  Madison  St.  be¬ 
tween  Elgin  and  Harlem  Aves.  $1,500,000. 
Engineer  and  architect  not  selected. 

HI..  Chicago— THEATRE.  HOTEL  and 
STORE — Amer.  Amusement  Co.,  160  North 
La  Salle  St.,  having  plans  prepared  by  J. 
Eberson,  212  East  Ontario  St.,  and  takes 
bids  in  May  or  June,  7  story  and  ba.sement. 
126  X  250  ft.,  reln.-con.,  steel,  brick  and 
terra  cotta.  North  Ave.  $2,800,000. 

IlL.  TaylorsvIUc— HOSPITAI., — St.  Vin¬ 
cent  Hospital  plans  hospital  additions. 
$150,000.  Engineer  and  architect  not  se¬ 
lected. 


^  III.,  Waukegan  —  THEATRE  —  Natl. 
Theatres  Inc.,  Associates  Bldg.,  South  Bend, 
Ind.,  having  plans  prepared  by  R.  B.  \V11- 
liams.  405  Bway.,  Milwaukee,  Wls..  2  story 
and  basement,  reln.-con.,  brick  and  terra 
cotta,  plain  foundation.  $150,000. 

Wls..  Beloit  —  BANK  —  Beloit  Savings 
Bank.  119  Grand  Ave.,  having  plans  pre- 
jwred  by  W.  G.  Uffendell,  39  South  State  St., 
Chicago,  III.,  2  story  and  basement,  brick. 


stone  and  concrete,  plain  foundation.  North 
State.  $150,000.  Noted  Dec.  31 

Wl»..  Fond  du  Lac — Ht>TEI.r-M.  Tull- 
gren  &  Sons,  archts.,  9  Waverly  PI..  Mil¬ 
waukee,  rejected  bids  Feb.  8,  8  story  and 
basement,  brick  and  concrete  addition  to 
Retlaw  Hotel,  plain  foundation,  here,  for 
Hotel  Wisconsin  Realty  Co..  86  Michigan 
St..  Milwaukee.  $200,000.  Will  readvertise. 
Noted  Feb.  4. 

Wls..  Green  Huy — HOTEL — M.  Tullgren 
&  Sons,  archts.,  9  Waverly  PI..  Milwaukee, 
rejected  bids  Feb.  8,  8  story  and  basement, 
brick  and  concrete  addition  to  Hotel  North¬ 
land.  here,  for  Hotel  Wisconsin  Realty  Co., 
86  Michigan  St..  Milwaukee.  $200,000.  Will 
readvertise.  Noted  Feb.  4. 

Wls..  Kenosha  —  THE.^TRE  —  Dayton 
Bros,  having  plans  prepared  by  Armstrong 
&  White,  200  East  Erie  St.,  pressed  brick, 
terra  cotta  and  steel  theatre  1,700  seating 
capacity.  $500,000. 

Wls.,  Milwaukee — THEATRE— Muskego 
Advancement  Assn.,  834  Muskego  Ave.. 
plans  2  story  and  ba.sement,  rein. -con.  and 
brick,  plain  foundation,  Muskego  Ave. 
$150,000.  Engineer  and  architect  not 
Selected. 

Wls.,  Milwaukee — THEATRE  and  BUSI¬ 
NESS — E.  A.  Meyer,  archt.,  2703  Lisbon 
Ave.,  making  plans  3  story  and  basement, 
100  X  128  ft.,  brick  and  concrete,  plain 
foundation.  Southside.  $150,000.  Owner's 
name  withheld. 

Wls..  Oshkosh — THEATRE  and  BUSI¬ 
NESS — Saxe  Amusement  Enterprises,  530 
Grand  Ave.,  Milwaukee,  having  plans  pre¬ 
pared  by  Foltz  &  Co.,  510  North  Dearborn 
Ave.,  Milwaukee,  2  story  and  basement, 
reln.-con..  brick  and  terra  cotta,  plain  foun¬ 
dation,  Main  St.  $600,000. 

Wls..  Pine  Lake — HOTEI.1 — Pine  Lake 
Hotel  Co.,  E.  Nussbaum,  464  Menlo  Blvd., 
Milwaukee,  having  preliminary  plans  pre¬ 
pared  by  Clas.  Shepherd  &  Clas.,  445  Mil¬ 
waukee  St.,  Milwaukee,  for  hotel.  $200,000. 

Wls.,  Raelne— APARTMENT — T.  Carney, 
c/o  Armstrong  &  'White,  archts..  Pub.  Serv. 
Bldg.,  Kenosha,  having  plans  prep.ared  3 
story  and  basement,  brick  and  concrete, 
plain  foundation,  here.  $300,000. 

la..  Newton— OFFICE  and  THEATRE— 
H.  Raeder,  archt.,  20  West  Jackson  Blvd., 
Chicago,  Ill.,  preparing  plans  and  takes 
bids  about  May  15.  5  story  and  ba.sement. 
66  X  134  ft.,  rein. -con.,  brick  and  terra  cotta, 
here,  for  F.  L.  Maytag,  Newton.  $300,000. 
Noted  Mar.  25. 

.Minn..  Duluth  —  HOSPITAL  —  Starin  & 
Melancler,  archts.,  6  Sherwood  Bldg.,  soon 
lets  contract  2  story  and  basement.  125  x 
186  ft.,  rein. -con.,  brick,  terra  cotta  and 
steel,  concrete  pile  foundation.  Grand  Ave., 
for  E  S.  Webber,  Missabe  Hospital,  Proctor. 
$200,000. 

S.  D..  Watertown  —  COURT  HOUSE  - 
Coddington  Co.  having  preliminary  plans 
prepared  by  W.  E.  Hulse  &  Co.,  Stamey 
Hotel,  Hutchinson,  Kan.,  brick  and  stone 
court  house.  $500,000.  Noted  Apr.  15. 

Mo..  Kansas  City  —  COURT  HOUSE  — 
Election  in  June,  $500,000  bonds,  court 
house.  Engineer  and  architect  not  selected. 

Mo..  Kansas  City — HOTEIj — W.  D.  Sny¬ 
der,  618  Commerce  Bldg.,  having  plana  pre¬ 
pared  by  P.  T.  Drotts,  300  Reliance  Bldg., 
8  story  and  basement,  55  x  120  ft.,  rein.- 
con.,  brick  and  terra  cotta  hotel.  To  exceed 
$150,000. 

.Mo.,  St.  Louis — APARTME.NT — Joyner 
Realty  Co.,  c/o  H.  R.  Welsels  ('o.,  730 

Chestnut  St.,  having  preliminary  plans  pre¬ 
pared  8  story  and  basement,  reln.-con., 
brick  and  terra  cotta  apartment  In  Cabanne 
Dlst.  $500,000.  Private  plans. 

Mo..  St.  Louis — APARTMENT — Missouri 
Realty  &  Constr.  Co..  6117  Page  Blvd.  .hav¬ 
ing  preliminary  plans  prepared  7  story  and 
basement,  60  x  180  ft.,  rein. -con.,  brick  and 
terra  cotta.  West  Pine  St.  $500,000.  Private 
plans. 

Tex.,  Corpus  ChrlstI — HOTEI.^— Syndi¬ 
cate.  c/o  J.  E.  Garrett,  Corpus  Christ!,  made 
preliminary  plans  10  story,  reln.-con.  and 
brick  hotel,  plain  foundation.  $400,ooo.  En¬ 
gineer  and  architect  selected  soon. 

Tex.,  Mineral  Wells  —  HOTEL  —  Mineral 
Wells  Hotel  Co.,  c/o  A.  E.  Eaton,  plans  12 
story  and  basement.  250  room,  reln.-con., 
brick  and  stone,  plain  foundation.  North 
East  1st  Ave.  and  Hubbard  St.  $1,000,000. 

Tex.,  Texarkana  —  CITY  HALL  and 
AUDITORIUM  —  City  having  plans  pre¬ 
pared  by  Witt,  Seibert  &  Halsey,  807 
Texarkana  Natl.  Bank  bldg.,  2  story  and 
basement,  reln.-con.,  brick  and  stone.  East 
3rd  and  Walnut  Sts.  $225, Ooo. 

Tex.,  Warn — HOTEI> — O.  H.  Cross,  plans 
12  story.  200  room,  brick,  atone  and  reln.- 
con.,  5th  and  Franklin  Sts.  $700,000.  En¬ 
gineer  and  architect  not  selected.  C.  M. 


Hlldon.  Hlldon  Hotel,  and  H.  Sigel,  Waldorf 
Hotel,  Dallas,  lessees. 

Gkla..  Me.\lesler — COURTHOUSE — Pitts¬ 
burg  Co.  election  May  25.  $200,000  bomta 
2  story  and  basement  court  house.  Main 
St.  A.  Evans,  co.  elk.  Engineer  and  archi¬ 
tect  not  selected.  Noted  .\ug.  20. 

Gkla..  Oklahoma  City— OFFICE — 'W.  R. 
Ramsey.  Security  Bldg.,  having  preliminary 
plans  prepjtred  1 8  story  and  basement.  .50 
X  140  ft  reln.-con.  and  steel,  plain  founda¬ 
tion.  Robinson  St.  Engineer  and  architect 
not  selected. 

Gkla.,  Gklahoma  4  Ity— W A REIB  tUSIV- 
J.  B.  Rolater,  Shops  Bldg.,  had  plans  pre¬ 
pared  3  story  and  bHs«-ment,  140  x  150  ft  . 
rein. -con.  and  brick,  plain  foundation.  6th 
St.  $160,000.  Engineer  and  architect  not 
announced. 

Colo.,  Denver  —  MAUSOLEUM  —  Olinger 
Corp.,  1429  Champa  St.,  having  plans  pre¬ 
pared  by  C.  A.  Smith.  8O0  Finance  Bldg., 
Kansas  City,  Mo..  Mausoleum  containing 
3,000  crvpts  and  familv  r<H>ma,  Crown  Hill 
Cemetery.  $8t»0.0(‘.0. 

Wash.,  Seattle — HOSPITAI., — Norwegian 
Hospital  Assn,  plans  4  story,  brick  and 
terra  cotta,  35th  St.  and  Woodland  Park 
Ave.  $200,000-$250,000.  T  P.  Bugge,  6408 
Phinney  Ave.,  chn.  building  com. 

Gre.,  Nfwth  Bend  -APARTMENT — W.  R. 
Uol)ertson  had  plans  prepared  by  De  Young 
&  Roald,  Spalding  Bldg.,  Portland,  and  soon 
takes  bids  4  story,  80  x  100  ft.,  reln.-con., 
brick  and  terra  cotta  apartment.  $150,000. 

Gre..  Portland— TH1-L\TRE  and  STORE 
— De  Young  &  Roald,  archts.,  Spalding 
Bldg.,  preparing  plans  2  story,  lOO  x  200 
ft.,  reln.-con.  and  stone.  41at.  42nd  and 
Belmont  Sts.  $150,000.  Owner's  nanw 
withheld. 

Culir.,  Alameda  —  LODtJE  —  Masonic 
Orders  of  Alameda,  had  plans  prei»ared  by 
E.  J.  Symmes,  1st  Natl.  Bank  Bldg., -Sati 
Francls<-o,  2  story,  reln.-con.  and  steel,  I’ark 
St.  and  Central  Ave.  $150,000. 

Calif.,  Glendale — BANK  and  OFFICE — 
Warehouse  Realty  Co.,  West  Bway., 

had  preliminary  plans  prepiired  by  Dodd  A 
Richards,  905  Brack-Shom  Bldg.,  L>s  An¬ 
geles,  6  story,  50  x  150  ft'..  Brand  St.  and 
Bway.  $150,000. 

Calif.,  Long  Beach — WAJtEH<*USE,  etc. 
—  L>ng  Beach  Terminal  ^Varehouse  (''o., 
having  plans  prepared  ,1)5  E.  H.  <''llne. 
Petroleum  Security  Bldg.,  Lts  Angeles,  3 
and  6  story,  reln.-con.  warehouse  and  i-tdd 
storage  building,  'Water  St.  To  exceed 
$150,000. 

Calif.,  Ia>B  Angelea— APARTMENT — W. 
Bruce,  archt.,  I'aclflc  Natl.  Bank  Bldg., 
preparing  preliminary  plans  5  story  and 
basement,  80  x  140  ft.,  brl«-k  or  concrete, 
46th  St.  $150,000.  Owner's  name  with¬ 
held. 

Calif..  Los  Angeles — BANK  and  OFFICE 
— Security  Trust  A  Savings  Bank,  502  South 
Spring  St.,  having  plans  prepared  by  Park¬ 
inson  A  Parkinson,  Title  Insurance  Bldg., 
12  story,  on  150  x  230  ft.  site,  7th  St.  and 
Grand  Ave. 

Calif.,  Los  Angelea— BANK  and  OFFICE 
— R.  L.  Kent.  239J  South  Brand  Blvd., 
having  preliminary  plans  prepared  by 
Walker  A  Elsen,  756  South  Spring  St.,  8 
story  and  basement,  50  x  120  ft..  Brand 
Blvd. 

Calif.,  Los  Angeles — BANK  and  OFFICE 
— Warehouse  Realty  Co..  108  West  Bway., 
Glendale,  having  plans  prepared  by  iHidd 
A  Richards,  Brack-Shops  Bldg.,  6  story 
and  basement,  50  x  150  ft..  Class  “A," 
Brand  and  Bway.  Sts. 

Calif.,  Los  Angeles— BATH  HOUSE  — 
W.  G.  English,  Chapman  Bldg.,  had  plans 
prepared  by  A.  Hesse,  Union  Oil  Bldg..  2 
story  and  basement.  135  x  213  ft.,  brick, 
Gordon  St.  and  Sunset  Blvd. 

Calif..  Los  Angeles— CLUB  HOUSE,  etc. 
— California  Club,  S.  M.  Haskins,  pres.,  453 
South  Hill  St.,  having  preliminary  plans 
prepared  by  R.  D.  Faniuhar,  Security  Bldg., 
10  to  12  story,  on  180  x  330  ft.  site,  Hope 
St.  Noted  Mar.  18. 

Calif.,  Los  Angeles  —  HOTEL,  etc.  —  T. 
Coskey,  et  al,  having  plans  prepared  by  A. 
I^eBrun  Co.,  6401  Hollywood  Bldg.,  5  story, 
brick,  Incl.  plunge  and  club  rooms,  Loma 
Dr.  $150,000  or  more. 

Calif.,  Los  Angeles  —  STORE  and  OF¬ 
FICE — W.  'W.  Paden,  et  al.  Hollingsworth 
Bldg.,  having  plans  prepared  by  L  L. 
Smith,  City  (^lub  Bldg.,  12  story  and  base¬ 
ment.  60  X  170  ft.,  rein. -con.,  Olive  St. 

Calif..  Los  Angeles— THEATRE— H.  L 
Gumblner,  402  Heilman  Bank  Bldg.,  having 
sketches  made  by  S.  C.  I>ee,  530  Pet.  Se<-. 
Bldg.,  probably  3  story,  50  x  150  ft.,  reln.- 
con.,  8th  St.  and  Bway.  $250, 000. 

Calif..  Oakland  —  APART.MENT  —  M. 
Roden,  c/o  W.  Lewis,  archt.,  525  Market 
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AMERICA  NEEDS  MORE  GARAGES  IN  HER  CITIES 


Again  We  Repeat 


Garage  Designs 
Data  Sheets 

is  the  title  given  to  a  fund  of 
information  on  all  phases  of 
garage  planning.  These  sheets 
are  issued  from  time  to  time  and 
are  sent  gratis  to  architects  who 
are  interested.  Would  you  like 
us  to  send  those  issued  to  date — 
and  have  your  name  recorded 
for  those  to  come  ? 


d’Humy  Motoramps  give  maximum  car 
storage  capacity — compared  with  elevators, 
ordinary  ramps  or  any  other  system  of 
interfloor  travel. 

Over  a  period  of  five  years,  and  with  their  use  in 
buildings  aggregating  7,500,000  square  feet  of  floor 
area,  d’Humy  Motoramps  have  lost  their  novelty, 
but  none  of  their  superiority  as  a  factor  of  building 
for  efficiency.  We  have  yet  to  see  a  multi-floor 
building  in  which  these  half-length  ramps  and 
staggered  floor  levels  will  not  provide  a  greater 
net  income  than  is  otherwise  possible. 

Any  multi -floor  garage  built  for  an  investment  must 
be  planned  to  yield  the  largest  possible  return — it 
will  do  so  with  d’Humy  Motoramps.  Even  a  specula¬ 
tive  garage  proposition  cannot  afford  to  ignore  their 
value,  for  the  Motoramp  garage  will  rent  or  sell  at  a 
higher  figure,  on  the  basis  of  its  greater  earning  power. 

Plan  Multi-floor  Garages  to  make 

money — use  d'Humy  Motoramps! 

In  considering  the  possibilities  of  the  garage  business,  and 
discussing  it  with  possible  clients,  it  will  be  helpful  for  you  to 
have:  “Building  Garages  for  Profitable  Operation."  A  copy  will 
be  sent  on  request.  Ask.  for  H  os  Catalog  N, 


Ramp  Buildings 


CORPORATION 


21  E^st  40th  Street 


New  York,  N.  Y. 


Garage  Engineers 

Consultants  on  Promotion  Garage  Operating  Systems 


May  6, 


1  !u ildings — CoJnmertial  (Continued) 

Francisco,  having  plans  t)repared 
V  and  basement,  brick  and  timber 

■f  u'ng  I^ke  Merritt.  $150,000. 

'  I  t)ukl»ntl  —  STOUK  —  Whltehorn  & 
n03  Washington  St.,  plans  3  story, 
r.  n  t.n  addition.  W'ashlngton  St.  $200.- 
r.in  *00;  . Hearst  Bldg.,  San 


W.  Knowles, 

Francisco,  archt. 

(  alif  Marrameiito  —  STORK  —  Kastern 
oi.rlitting  Co.,  1017  Market  St.,  San  Fran- 
s.  !  hSd  pians  preimred  by  Starks  & 
Fiinders,  Ochsner  Bldg.,  Sacramento,  2 
story  rein.-con..  J  St.  $150,000.  Noted 
Feb'  4. 

l  allf  San  KrancUeo  —  ABARTMKNT  — 
F  F  I.a)W,  c/o  Farr  &  Ward,  archts.,  68 
picst  St  had  plans  prepared  5  story  and 
h.s.  inent  concrete  and  steel.  Powell  and 
Washington  Sts.  $150,000. 

t'alit.,  San  Francisco — APARTMKNT — 
st(Kk  Maas  &  Sauer,  251  Kearny  St.,  had 
‘iilaiis’prepared  by  J.  C.  Hladik,  Monadnock 
Hide  4  story  and  basement,  brick.  Clay  St. 
near  Van  Ness  Ave.  $150,000. 

Calif..  San  Francisco — STORK — H.  Selg- 
ler  110  Sutter  St.,  having  plans  prepared 
bv's  Heiman,  57  Post  St.,  30  stores,  1  story, 
rein.-con.,  Sloat  Blvd.  $175,000. 

Calif.,  Santa  Monica  —  BANK,  STORK 
and  OFFICK — Mutual  Shares  Properties, 
liu  221  Santa  Monica  Blvd.,  having  plans 
iireimred  by  J.  M.  Cooper,  Rives-Strong 
HIdg.,  Ia>s  Angeles,  12  story  and  basement. 
100  X  150  ft.,  rein.-con..  3rd  St.  $750,000. 

One.,  M«>ntrcal — OFFICK — I.  M.  Pang- 
man  670  Sherbrooke  St.  W.,  s<K)n  takes 
bids  11  .story.  75  x  147  ft.  rein.-con.  and 
steel,  ('atherine  and  Stanley  Sts.,  for  St. 
I’atherine-Stanley  Realty  Corp. 

<|iie..  Three  Rivera — OFFICK — Canadian 
International  Paia-r  ('o.,  had  plans  prepared 
rein.-con.,  brick  and  steel  oflice  building. 
A.s.Helin  &  Uenoncourt,  Three  Rivers,  archts. 
$200,000. 

B.  C.,  Vancouver  —  HOSPITAI.  —  Van¬ 
couver  Oeneral  Hospital  Bd.,  (leneral  Hos¬ 
pital.  plans  hospital  addition.  $500,000. 
Kngineer  and  architect  not  selected. 

Man.,  Winnipeg  —  HOSPITAB  —  St. 
Josephs  Hospital,  Pritchard  and  Salter  Sts., 
having  plans  prepared  by  K.  Parkinson,  601 
Coinmercial  Bldg.,  3  story  and  basement, 
44  X  104  ft.,  rein.-con.  and  brick.  Pritchard 
and  .Salter  Sts.  $170,000. 

.Xlta.,  Kdmonton — HOTKI.1 — R.  A.  Noble, 
Royal  (leorge  Hotel,  soon  takes  bids  hotel. 
$250,000. 

Bids  Desired 


Me..  Portland — APARTMKNT — See  “Con¬ 
tracts  Awarded.” 

II.,  Knehester — STORK,  OFFICK  and 
.M’ARTMKNT — RfK-hester  Realty  Co.,  c/o 
Dow.  Harlow  &  Kimball,  archts.,  184 
Boylston  St.,  Boston.  Mass.,  taking  bids  3 
story  and  basement,  rein.-con.,  brick,  lime¬ 
stone,  incl.  power  plant,  Hanson.  Wakefield 
and  .Autumn  Sts.,  here.  To  exceed  $150,000. 


Bldg.,  Phila.,  1  story  and  basement,  '.>0  x 
220  ft.,  rein.-con.,  brick  and  ste<-l,  plain 
f*>undation.  lainsdowne  Ave.  and  Baltimore 
Pike,  for  P.  Harrison.  Brynmawr.  $200,000. 

Pa..  Phila. — APARTMKNTS — See  "Con¬ 
tracts  Awarded." 

Pa.,  Phila. —CITV  HAM, —  May  lO.  by 

G.  H.  Biles,  dir.  Pub.  Wks.,  City  Hall.  15 
story,  basement  and  sub-basement,  lOo 
X  246  ft.,  steel,  limestone  and  granite 
annex.  Juniper,  Filbert,  13th  and  Ci>mmerce 
Sts.,  $3,100,000.  or  alternate  100  x  171  ft  . 
granite,  limestone  and  brick  annex.  $2,000,- 
000.  P.  H.  Johnson,  Widener  Bldg.,  archt. 
Noted  July  10,  1024. 

Pa.,  Phila.— SALKS— May  10.  by  I,.  I‘. 
Kimball,  engr.  Buildings  of  Baltimore  Ac 
Ohio  R.R.  Clo.,  Baltimore,  Md..  2  story. 
114  X  1,026  ft.,  rein.-con.  auction  sales 
building,  Delaware  Ave.  and  Jackson  St., 
here,  for  Baltimore  &  Ohio  R.R.  Co..  H  .\ 
I.,ane,  ch.  engr.,  Baltimore.  Md..  and  Read¬ 
ing  Co.,  T.  S.  Wagner,  ch.  engr.,  Reading 
Terminal  Bldg. 

Pa.,  Williamsport' -GAR.AGK— May  l.'>, 
by  Williamsport  Buick  Co.,  405-11  West  :ird 
St.,  3  story  and  basement,  116  x  140  ft., 
rein.-con.,  brick  and  steel.  West  3rd  St. 
$150,000. 

I.a.,  New  Orleans — HOSPITAL — May  17. 
by  Andre  &  Feltel,  archts.,  Carondelet  Hhlg., 

2  story  addition  to  Soniat  Mercy  Hospital, 
Annunciation  St.  between  Thalia  and  Mel- 
pome  Sts.  $225,000.  Noted  Apr.  20. 

O..  4'levelund — POI.ICK  STATION  and 
GARAGK — May  7.  by  City,  W.  R.  Hopkins, 
mgr.,  1  and  3  story,  80  x  85  x  120  ft.,  brick, 
steel  and  concrete,  Kast  35th  St.  $150,000. 

H.  Kregelius,  604  City  Hall,  archt.  Noted 
Mar.  11. 

O.,  Cleveland — THRATRRS— Playhouse 
Foundation,  c/o  C.  S.  Brooks,  pres..  720 
Cedar  Ave.,  taking  bids  1  and  3  story,  125 
X  1 50  ft.,  brick,  steel  and  concrete,  Kast 
86th  St.  $200,000.  P.  L.  Small  &  C.  B. 
Rowley,  1836  Kuclid  Ave.,  archts. 

Ind.,  Gary— WARKHOIISK— Gary  Heat, 
Light  &  Water  Co.,  taking  bids  3  story. 
125  X  125  ft.,  brick,  steel  and  rein.-con. 
warehouse.  $200,000.  G.  W.  Maher  (t  Son, 
157  Kast  Krie  St.,  Chicago,  111.,  archts. 

Ind.,  Indianapolis — WARKHOt’SK — Ter¬ 
minal  Warehouse  Co.,  A.  Metzger,  pres.. 
Georgia  and  Penn  Sts.,  taking  bills  1  .story, 
brick  and  rein.-con.  warehouse.  $300. aoo. 
Rubush  &  Hunter,  430  .Amer.  tVntral  Life 
Bldg.,  archts. 

MIeh..  Mason — JAIIj,  etc. — May  14.  by 
Bowd  &  Munson,  409  AVilson  Bldg.,  Lansing, 

3  story  and  basement,  rein.-con.,  brick  and 
steel.  Jail  and  residence,  plain  foundation, 
here,  for  Ingham  Co.  $150,000. 

WIs..  Rhinelander  —  HGTKL  —  OpjH-n- 
hamer  &  01)el,  archts.,  Nicollet  Bldg.,  Green 
Ba.v.  taking  bids  3  story  and  basement,  62 
X  103  ft.,  brick  and  concrete  addition,  here, 
for  C.  K.  Blodgett,  Central  Ave.,  Marsh¬ 
field.  $150,000.  Noted  Apr.  29. 

AIo..  St.  Louis  —  APARTMKNT  —  See 
"Contracts  Awarded.” 


Mass.,  Bridgewater — THKATRK — A.  A. 
Glick,  53  Broad  St.,  taking  bids  1  story  and 
basement,  rein.-con.,  brick  and  steel  theatre. 
$150,000.  G.  N.  Jacobs,  4  Park  St.,  Boston, 
archt. 

Mass.,  Chieopee — STGRK,  THKATRK  and 
OFFICK— R.  L.  Choiffetz,  510  Main  St.. 
Springfield,  taking  bids  2  story  and  base¬ 
ment,  95  X  135  ft.,  rein.-con.,  brick  and 
steel  theatre,  store  and  office  building.  $175,- 
000.  J.  A.  Tuck,  Park  Sq.  Bldg.,  Bo.ston, 
archt. 

Mass.,  Danvers — OFFICK  and  STORK — 
.See  “Contracts  Awarded." 

Mass.,  Lynn  —  BANK  —  Commonwealth 
Savings  Bank,  345  Union  St.,  K.  L.  Boyer, 
pres.,  taking  bids  2  story  and  basement, 
40  X  100  ft.,  rein.-con.,  brick  and  steel, 
plain  foundation,  500  AVashington  St.  $150,- 
000.  G.  A.  Cornet,  10  Central  Ave.,  archt. 
Noted  Apr.  8. 

N.  Y.,  Central  Islip — HOSPITAL,  etc. — 
May  19,  by  State  Hospital  Comn.,  Albany, 
constructing  Group  H,  dining  room,  tile 
fl<s)r8,  etc.,  at  Central  Islip  State  Hospital, 
here  ;  adv.  K.  N.-R.  May  6. 

N.  Y..  New  York  —  APARTMKNT  —  See 
“Contracts  Awarded.” 

N.  Y„  Rochester  —  AA'ARKHOUSK  and 
STORAGK— B.  F.  Kelly,  archt.,  841  Klll- 
cott  Sq.,  Buffalo,  taking  bids  5  story  and 
basement,  rein.-con.  and  brick,  plain  foun¬ 
dation,  72  Clinton  Ave.,  for  F.  K.  West, 
722  South  Clinton  Ave.  $150,000. 

N.  Y..  Yonkers— BATH  HOUSK— May  19, 
at  office  AVestchester  County  Park  Comrs., 
•  -  AA’est  Pondfield  Rd.,  Bronxvllle,  bath 
bouse  at  Tibbetts  Brook  Park,  here.  J. 
Downer,  ch.  engr.;  adv.  K.  N.-R.  May  6. 

fa.,  Lanadowae— STORK  and  OFFICE 
—May  10,  by  AV.  H.  I>>e.  archt.,  Schaff 


Tex..  Dallas  —  APARTMKNT  —  A.  F. 
Korn.  Jr.,  archt..  816  Thomas  Bldg.,  Dallas, 
taking  bids  3  story  80  x  120  ft.,  brick, 
Gaston  and  W’ashlngton  Sts.,  for  D.  L. 
Biddison,  c/o  architect.  $155,000. 

Tex.,  Kerrville — HOTEL — See  “Contracts 
Awarded.” 

Okla.,  Okemah— COURT  HOUSE— May 
15,  by  J.  R.  Day,  elk.  Okfusgee  Co..  4  story 
and  basement,  70  x  90  ft.,  rein.-con.  and 
brick,  plain  foundation,  Atlanta  St.  $150.- 
000.  Ijayton,  Hicks  &  Forsythe,  Baniff 
Bldg.,  Oklahoma  City,  archts.  Noted  July  7. 

Calif. .  Los  .Angeles— MERCANTILE — 
Ralpho  Grocery  Co.,  926  AA’est  7th  St.,  tak¬ 
ing  bids  2  story,  150  x  200  ft.,  mercantile 
building,  7th  Ave.  and  AA’ashington  St. 
$150,000.  Morgan,  AA’alls  &  Clements,  1135 
Van  Nuys  Bldg.,  archts. 

Calif.,  San  Fernando  —  BANK,  STORE, 
OFFICE  and  HOTEL — Bank  of  San  Fer¬ 
nando  taking  bids  2  and  3  story,  100  x  100 
ft..  Porter  Ave.  and  Brand  Blvd.  $150,000. 
W'alker  &  Eisen,  701  Great  Republic  Life 
Bldg.,  Los  Angeles,  archts.  Noted  Dec.  17. 

Calif.,  Santa  Moniea — CLUB  and  STORE 
— C.  H.  Russell  Co.,  archts..  Story  Bldg., 
Ixis  Angeles,  taking  bids  5  story  and  base¬ 
ment,  81  X  200  ft.,  rein.-con.  and  brick. 
Main  St.  and  Pier  Ave.,  for  B.  P.  O.  E., 
Santa  Monica  I.«dge.  $250,000  or  more. 
Noted  Dec.  17. 

Bids  Received 

N.  4.,  Cape  May  —  COURTHOUSE  —  Bd. 
Freeholders  Cape  May  Co.,  Apr.  21,  1  and  2 
story  and  basement.  43  x  142  ft.,  50  x  103 
ft.  and  48  x  103  ft.,  brick  and  steel,  plain 
foundation,  from  Bennett  &  McLaughlin 
Co.,  3260  Ludlow  St.,  Phila.,  Pa..  $152,640. 
Noted  Apr.  15. 


AVIs.,  Wliinelmgo — HOSPIT.AL  St;ite  Bd 
Control.  A.  AA’.  Bagiev,  se<-y..  State  I'apitol, 
Madison,  general  contract  2  rein.-con.,  I>rick 
and  steel  building.-*,  plain  foundation,  from 
Appleton  Constr.  Co.,  I  *».  » ».  F  Bldg. 
.Appleton  $123,254  Noted  .Apr.  29. 

Tex.,  San  .Aatuniu  —  CDl’RTHDUSE  — 
Phelps  &  DeAA’ee.s,  engrs.  and  archts.,  Gun¬ 
ter  Bldg.,  and  E.  I.  Jackson  &  <5.  AA’lllis, 
ar«-hts.,  c/o  Builders  Ex«h.  Bldg.,  re¬ 
modeling  5  story  and  bas«-ment.  90  x  160 
ft.,  rein.-con.,  brick,  tile  and  stone  annex, 
plain  ftiundation.  Main  Plaza,  from  C.  S 
S<'htH‘nfeld,  324  lIunstcH'k  .Ave.,  for  Bexar 
Co.  Noted  Apr.  1 

Contracts  .-I  warded 

Ale..  Portland  —  .A  PA  RT.AI  K.N'T  —  S 
Ds«-her,  30  AA'ater  St.,  will  build  4  story  and 
basement,  70  ai>artments,  brick  and  stone. 
Congress  St.,  by  day  labor.  To  exceed 
$200,000.  AA’.  W’.  Rhod<-s,  574  Congrt-ss  St  . 
archt. 

Mass..  Boston  —  APARTME.N’T  —  The 
.Aiadison,  Inc.,  763  Massachusetts  .Ave., 
Cambridge,  10  story  and  basement,  50  x 
150  ft.,  brick,  limestone,  and  steel,  plain 
foundation,  172-174  Beacon  St.,  here,  to  M 
AA'.  Ryan,  763  Massachusetts  Ave.,  Cam¬ 
bridge.  .Archts.  eat.  $750,00t». 

.Alass..  Danvers — t>FFICE  and  STORK  - 
N.  Kiaenberg,  40  Cottage  St..  Chelsea,  will 
build  2  story  and  basement.  133  x  135  ft.. 
bri<'k  and  stone,  plain  foundation.  Kim  and 
High  Sts.  W’ork  will  be  done  by  separate 
contracts.  $2oo,ooo.  S.  S.  Kisenb«'rg.  46 
Cornhill,  Boston,  ariht. 

Alass.,  Fast  Walpole — STORAGK — Bird  A 
Son.  Inc.,  3  story  and  basement,  75  x  26o 
ft.,  rein.-con.,  brick  and  stwl,  plain  foun¬ 
dation,  to  J.  Gascoigne  &  Co..  Inc.,  6 
Iteacon  St..  Itoston.  Archts.  est.  $150,000. 

Conn.,  Bristol  —  AV’ARKHOl'SK  —  K.  In¬ 
graham  (■'o..  392  Main  St.,  5  story.  80  x  125 
ft.,  rein.-con.,  brick  and  steel,  plain  founda¬ 
tion,  ti>  Torrington  Building  (^o.,  182  Church 
St.,  Torrington.  .Archts.  est.  $200,000. 
Noted  Apr.  15. 

Conn..  Manchester  —  TEMPLE — Masoiiic 
Building  Assn.,  2  story  and  basement,  brick 
and  steel,  Kast  Center  St.,  to  Manchester 
Constr.  Co.,  875  Main  St.  Archts.  eat. 
$150,900. 

Conn.,  New  Haven — BANK — G.  Franco  & 
Sons,  127  Columbus  Ave..  4  .story,  62  x  65 
ft.,  brick  and  steel,  to  Sola  &  Bounpane, 
209  Clay  Ave.  Archts.  est.  $150,000.  Noted 
Apr.  1. 

Conn..  New  London — APARTMENT  and 
STORK — C.  K.  Si'hall,  849  Pe(|uot  Ave.,  will 
build  2  story,  brick  and  steel,  Montauk  Ave. 
$150,000.  Work  will  be  done  by  separate 
contracts.  Bilderbeck  A  I.,angdon,  State  St., 
archts.  Not*-d  Feb.  4. 

N.  Y.,  I.wkport— A'.  M.  C.  A.,  19  East 
Ave.,  196  X  2i>o  ft.,  brick,  steel  and  stone, 
plain  foundation,  to  I.,uur  &  Mack,  Niagara 
Falls.  Archts.  est.  $500,000.  Noted  Apr.  8. 

N.  Y.,  New  York— APARTMENT— Bllllg 
Constr.  Corp.,  c/o  C.  Kreymborg  A  Son, 
engrs.  and  archts.,  2534  Marlon  Ave.,  will 
build  6  story,  brick,  steel  and  stone,  plain 
foundation,  169th  and  Shakespeare  Sts.,  by 
day  labor.  $255,000. 

N.  4..  Cape  .May  C.  IL— COURTHOUSE— 
('ape  May  Co.,  2  story  and  basement,  48  x 
103  ft.,  1  story  and  basement  each  50  x  103 
ft.,  and  48  X  103  ft.,  brick  and  steel,  to 
I4ennett  M.  I.,iiughlin  Co.,  3260  Ludlow  St., 
Phila.,  Pa.,  $152,640.  Noted  Apr.  15. 

N.  4.,  Salem — BANK — T.  E.  Ash,  archt., 
1012  Walnut  St.,  Phila.,  Pa.,  1  and  3  story 
and  basement,  50  x  100  ft.,  rein.-con.  and 
atone,  plain  foundation,  here,  to  H.  J. 
Dodge,  223  Broad  St.,  Elmer,  for  Salem 
Natl.  Bank  A  Trust  Co.  Archts.  est.  $150,- 
000.  Noted  Apr.  1. 

I’a..  Allentown — HOTKI^ — I.iehigh  Hotel 
Corp.,  c/o  Kaeppel  A  Kester.  6th  and  Lin¬ 
den  Sts.,  I.a*hlgh  Hotel,  9  story  and  base¬ 
ment,  98  X  145  ft.,  rein.-con..  brick  and 
steel,  plain  foundation,  to  Consolidated  Eng. 
Co.,  Franklin  and  St.  Paul  Sts.,  B^timore, 
Md.  Archts.  est.  $800,000.  Former  con¬ 
tract  rescinded.  Noted  Dec.  10. 

Pn.,  Allentown — HOTEI.< — I.«high  Hotel 
Co.,  c/o  W.  H.  I^ee,  archts.,  1505  Race  St.. 
I’hila.,  10  story  and  basement,  65  x  145 
ft.,  brick  and  steel,  plain  foundation  to 
Consolidated  Eng.  Co.,  20  East  Franklin 
St.,  Baltimore,  Md.,  $400,000. 

P*.,  Huntington  —  BANK  —  First  Natl. 
Bank,  general  contract  2  story  and  base¬ 
ment  bank  building,  to  J.  W.  wickersham, 
Lancaster.  Archts.  est.  $150,000. 

Pn.,  Lntrobe  —  BANK  —  Peoples  Natl. 
Bank,  general  contract  2  story  and  base¬ 
ment.  50  X  100  ft.  bank,  to  W.  J.  Stevens. 
Inc.,  Wyncotte  (near  Phila.)  Archts.  est. 
$150,000. 
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i<uildinK8 — Commercial  (Continued) 

I'a..  I'ltlla. — Al'AKTMKNTS — S.  KlRart 
4713  ChcMter  Ave.,  will  build  4  story  and 
Imsenif'nt,  110  x  111  ft.  apartment,  4Kth  and 
♦  )fiaKe  Sts.,  $300,000,  also  4  or  8  story  and 
ba.setiierit,  10(t  x  160  ft.  apartment,  I’lne 
St.  between  4  4th  and  t.'ith  Sts.,  both  brick 
and  steel,  plain  foundations.  Wt)rk  will  be 
done  by  s«-i>arate  contracts.  I'rivate  plans. 

I'a.,  I'hlla.  —  KXHIHITIOX  —  Swedish 
Amer.  Scsquicentennlal  Assn.,  1103  Walnut 
St.,  John  Morton  Memorial,  2  story  and 
basement,  44  x  l-lo  ft.,  and  18  x  31  ft., 
brick,  steel  and  slu<'co,  |>lain  foundation. 
la-aKue  Island  Park,  to  G.  W.  Wagoner, 
009  South  2.'>th  St.  Archts.  est.  |1.^0,00O. 

I'a.,  rhila.  “STORK — K.  B.  Rothschild 
archt.,  211  South  Broad  St.,  2  story  and 
basement,  76  x  156  ft.,  rein. -con.,  brick 
and  steel,  plain  foundation,  1 6th  and  Mar¬ 
ket  Sts.,  to  Wark  Co..  1600  Walnut  St.,  for 
Hevman  Bros.,  21.5  Broad  St.  Archts.  est. 
$250,000.  Noted  Apr.  15. 

I’a,,  I'pper  Ilarby  (br.  Phila. ) — CBX’B 
HorSK — I.,ulu  Beinple  Country  Club,  c/o 
P.  11.  Johnson,  archt.,  Widener  Bldg., 
J’hila.,  2.5  story  and  basement,  79  x  168  ft., 
steel  and  stucco,  plain  foundation,  Bimekiln 
Pike,  to  H.  ,1.  Wehmeyer,  509  West  Cumber¬ 
land  St.,  ’’hila.  Archts.  est.  $150,000. 

N.  C..  i.aleigh— HOTEL — State  Hotel  Co., 

8  stor  ind  basement,  140  room,  brick, 
limest  o  t.  -ra  cotta  and  steel,  Dawson 
St.,  to  York,  Citizens  Bank  Bldg., 

RaleigI  Archts.  est.  $500,000.  Noted 
Apr.  8 

Fla  ,  Orl,.iHlo — ("OCRT  HOUSE — Orange 
Co  story,  98  x  212  ft.  courthouse.  Main 
S*  A.  Bentley  &  Sons  Constr.  Co., 

.cille,  $525,000. 

I  .,  Sarasota — HOTEL  and  RESTAUR- 

.T — H.  Task,  St.  Petersburg,  and  New 
\  ork  City,  hotel  and  restaurant,  adjoining 
Mira  Mar,  here,  to  Northern  Constr.  Co., 
Sarasota,  $150,000. 

.\la.,  .Anniston— BANK,  STORE  and  OF¬ 
FICE — L.  B.  Liles,  et  al,  10  story,  75  x  100 
ft.,  rein. -con.  and  steel,  to  A.  J.  Krebs,  Wal¬ 
ton  Bldg.,  Atlanta,  Ga.,  $350,000.  Noted 
Mar.  25. 

O. ,  Akron — HOTEl., — Noah  &  Frank,  as- 
stH'iateil  archts.,  Akron,  Apr.  23.  addition 
to  Portage  Hotel,  Main  and  Market  Sts., 
to  H.  P.  Moran  Constr.  Co..  Terminal  Bldg., 
for  Portage  Hotels  Co.  $188,500.  Noted 
•Mar.  25. 

O.,  Cleveland  —  AI'DITORIU.M,  STORE 
anil  OFFK'E — Shooenlan  Workmans  Home 
Co.,  15322  Waterloo  Rd..  2  story  and  ba.se- 
ment,  65  X  150  ft.,  brick,  Waterloo  Rd..  to 
Sattkovich  Bros.,  6411  St.  Clair  Ave. 
-Nrchts.  est.  $150,000. 

O..  Cleveland — SALES  and  SERVICE— 
Studebaker  Corp.  of  .America,  E.  R.  Parker, 
sales  mgr,  2000  Euclid  Ave.,  1  story  and 
basement,  105  x  194  ft.,  brick  and  reln.- 
con..  West  17th  St.,  to  P.  Kirschner  Co., 
2914  East  75tb  St.  .Archts.  eat.  $150,000. 
Noted  Mar.  18. 

O.,  Alansfleld — HOTEl., — Richland  Hotel 
Co.,  c/o  AV.  B.  Marlin,  chn.  building  com.,  7 
story  and  basement,  90  x  130  ft.,  brick, 
steel  and  concrete,  to  Van  Blarcom  Co., 
Natl.  City  Bldg.,  Cleveland.  Archts.  est. 
$600,000.  Noted  Mar.  25. 

O.,  Salem  —  T.ODGE  —  Elks  Home  Co,, 
brick  and  stone.  .MeKinley  .Ave.  east  of 
Vine  St.,  to  Boldt  Constr.  Co.,  Salem,  $152,- 
000.  Noted  Feb.  18. 

O..  Warren  —  COMMERCLAT,  and 
APART.MENT  —  J.  A.  Reeves,  1201 
Mahoning  .Ave.,  6  story  and  basement,  4  4 
X  170  ft.,  brick  and  steel,  to  J.  Buchert  & 
Sons.  100  East  Hayen  St.,  A'oungstown. 
Archts.  est.  $250,000. 

Ind.,  Indianapolis — CHEMIC.AI,  I,ABOR- 
.ATORA'  —  Swan-Myers  Co.,  219  North 
Senate  St.,  general  I’ontract  4  story  and 
basement,  66  x  128  ft.  chemical  laboratory, 
to  J.  G.  Karstedt  Co.,  2430  North  Delaware 
St.  Archts.  est.  $150,000.  Noted  .Apr.  22. 

Mich.,  Detroit — THE.ATRE — 1>>  Win  De¬ 
velopment  Co,,  1002  Hoffman  Bldg.,  2  and 
3  story  and  basetnent,  rein. -con.,  brick  and 
steel,  plain  foundation,  Linwood  .Ave.,  to  H. 
ti.  Christman  Co.,  315  Stevens  Bldg.  .Archts. 
est.  $700,000. 

Allrh.,  I.ndlngton  —  THEATRE  —  Fitz¬ 
patrick  &  Hawley,  3  story  and  basement, 
55  X  165  ft.,  rein. -con.  and  brick,  to  Foltz 
&  Co.,  510  North  Dearborn  St.,  Chicago, 
111.  Archts.  est.  $150,000. 

Alleh.,  Saginaw — HOSPITAI.,— St.  Marys 
Hospital,  Saginaw,  general  contract  6  story 
and  basement,  100  x  100  ft.,  rein. -con., 
brick  and  steel,  to  Hotter  Constr.  Co.,  Fond 
du  Lac,  AVis.  Archts.  e.«'t.  $350,000. 

III..  Chlesgo  —  STORE.  OFFICE  and 
APARTME.NT— G.  F.  Nord,  2926  East  79th 


St.,  masonry  contract  4  story,  87  x  132  ft., 
(lrepr«H>f,  79th  and  Escanaba  Aves.,  to  A. 
and  E.  Anderson,  19  South  l.ai  Salle  St. 
Anhts.  est.  $175,000. 

111.,  Chlragn  — THEATRE.  STORE  and 
OFFICE — E.  P.  Steinberg,  archt.,  360 
North  Michigan  Ave.,  masonry  and  car¬ 
pentry  contract  3  story  and  basement,  175 
X  180  ft.,  rein. -con.,  brick,  steel  and  terra 
cotta,  wood  pile  foundation.  Cicero  and 
Belmont  Sts.,  to  J.  A.  Lundstrum  &  Co.. 
1107  Addison  St.,  for  Lubliner  &  Trinz,  307 
North  Michigan  Ave.  (a  subsidiary  of 
Balaban  f:  Katz  Corp.,  175  North  State  St.) 
Archts.  est.  $600,000.  Noted  Oct.  1. 

W'ls.,  IIiiilsoii — HOTEL — Hudson  Hotel 
('o.,  L.  N.  Brooker,  pres.,  2  story  and  base¬ 
ment.  110x118  ft.,  rein. -con.,  brick  and 
steel,  plain  foundation,  to  MacDonald 
Builders  Co..  Builders  Exch.,  Minneapolis, 
Minn.  Noted  Jan.  28. 

Alls.,  Kirhiand  Center — HOTEL— Park 
Hotel.  C.  A.  Hoachim,  proprietor,  4  story 
and  basement,  60x150  ft.,  rein. -con.,  brick 
and  steel,  plain  foundation,  to  F.  J.  Kolman, 
Richland  Center.  Noted  Mar.  11. 

Neb..  Omaha  —  THEATRE  and  RES¬ 
TAURANT —  M.  B.  Griffin,  1107  1st  Natl. 
Bank  Bldg.,  general  contract  1  story,  132 
X  167  ft.  theatre,  and  I  story,  40  x  100  ft. 
restaurant,  both  brick,  stone,  marble,  terra 
cotta  and  rein. -con.,  20th  and  Farnam  Sts., 
to  Seldon-Breck  Constr.  Co.,  205  Arthur 
Bldg. 

AIo.,  St.  Louis — APARTMENT — AVagner- 
Grant-Bell  Realty  Co.,  International  Life 
Bldg.,  will  build  14  story  and  basement. 
125  X  125  ft.,  rein. -con.,  brick,  stone  and 
terra  cotta.  Skinker  and  Rosebury  Sts. 
$1,000,000.  AA’ork  will  be  done  by  separate 
contracts  under  suitervislon  P.  J.  Bradshaw, 
archt..  International  Life  Bldg.  Noted  Aug. 
20.  1925. 

Tox.,  KerrvlUe — HOTEL — R.  L.  Burney, 
928  North  Flores  St.,  San  Antonio,  will 
build  5  story  and  basement,  rein. -con.,  brick 
and  stone,  plain  foundation.  AA’ork  will  be 
done  by  separate  contracts.  $200,000. 
Private  plans.  Noted  Mar.  4. 

Calif..  Anaheim — HOTEL  and  STAGE 
DEPOT — Pickwick  Stage  Corp.,  2  story, 
brick.  Chestnut  St.,  to  AA’ilson  &  Bever, 
Anaheim,  $150,250. 

Calif..  Los  Angeles— HOSPITAL — Good 
Samaritan  Hospital,  1243  AVilshire  Blvd., 
10  story  and  basement,  rein. -con.,  Shatto 
St.,  to  Scofield  Eng.  Co.,  1100  Pacific 
Finance  Bldg.,  approximately  $1,215,000. 
Noted  Sept.  10. 

Calif.,  Los  Angeles — STORE  and  LOFT — 
M.  R.  Gray  Co.,  c/o  Morgan,  AA’alls  & 
Clements.  A’an  Nuys  Bldg.,  5  story  and 
basemen.t  65  x  130  ft.,  rein. -con..  South  IjOs 
Angeles  St.,  to  J.  M.  Cooper,  Rives-Strong 
Bldg.,  $150,000.  Noted  Mar.  25. 

Calif..  Marysville — NATATORIUM — City 
Trustees,  general  contract  concrete  nata- 
torium,  to  H.  AA'.  Robertson,  2633  6th  Ave., 
Sacramento.  $36,965.  Noted  Mar.  18  under 
‘T'nclassified  ’■ 

Calif.,  Marysville — STORE  and  OFFICE 
— Hart  Bros.,  520  K  St.,  Sacramento,  7 
story,  rein. -con.,  4th  St.,  to  G.  D.  Hudnutt, 
1915  S  St.,  Sacramento,  $155,000.  Noted 
Oct.  29. 

Calif.,  Oakland  -  AVAREHOUSE  and 
CARGO  —  Parr  Terminal  Co.,  1  Drumm 
St.,  San  Francisco,  1  story,  concrete  to 
Cahill  Bros.,  Call  Bldg.,  San  Francisco, 
$150,000.  Noted  Apr.  22. 

Calif.,  Sacramento— STORE  and  OFFICE 
— L.  E.  Morris.  900  1st  Natl.  Bank  Bldg., 
San  Francisco,  3  story  and  basement,  rein- 
con.,  North  J.  St.,  to  Indu.strlal  Constr. 
Co.,  815  Bryant  St.,  San  Francisco,  approx¬ 
imately  $260,000. 

Calif.,  San  Diego  —  THEATRE,  STORE, 
LOFT  and  OFFICE — -Kass  &  Rubin,  Bank 
of  Italy  Bldg.,  I.,os  Angeles,  8  story,  40  x 
100  ft.,  steel  frame  and  2  story,  100  x  160 
ft.,  brick  C  St.,  to  Edwards.  AA’ildey  & 
Dixon.  Edwards-AA’ildey  Bldg.,  Los  Angeles, 
cost  plus  percentage  basis.  Noted  Jan.  28. 

Calif.,  San  Francisco  —  APARTMENT  — 
C.  F.  I.OW,  c/o  Farr  &  AA’ard,  archts.,  68 
Post  St..  5  story  and  basement,  concrete 
and  steel.  Powell  and  AA^ashington  Sts.,  to 
J.  Del  Favero  &  Co.,  180  Jessie  St.,  $153,- 
250. 

Calif..  San  Francisco — HOSPITAL — St. 
Marys  Hospital,  5  story,  rein. -con.  annex, 
to  Barrett  &  Hllp,  918  Harrison  St.,  ap¬ 
proximately  $650,000.  Noted  Apr.  22. 

Calif.,  AA'atsonvillr  —  HOTEL  —  Resetar 
Bros.,  5  story  and  basement,  600  room, 
rein. -con.,  I.,ake  and  Main  Sts.,  to  A.  John¬ 
son  Co.,  74  New  Montgomery  St.,  San 
Francisco.  $184,500.  Noted  Apr.  1. 


Buildings — Industr  i  al 


Proposed  W  ork 

N.  11.,  KtH'hcstcr — POAA'ER  PLAN'l’— 
"Buildings — Commercial.” 

AlasH.,  Charlestown  (sta.  Boston)—  I'ac. 
TORY'  —  AA'.  F.  Schraff  &  Sons  Corp  p. 
AA’ashington  St.,  Boston,  having  preliinin^irv 
sketches  made  by  lyockwood,  Greene  iV  c,, 

24  Federal  St.,  Boston,  2  or  more  sien 
rein. -con.  and  brick  addition,  Sullivan  Sil 
here.  $40,000  or  more. 

Conn.,  Norwalk  —  FACTORY’  —  i'lir\.r 
Mfg.  Co..  Main  St.,  having  plans  prt  par-d 
by  Davis  &  Dane,  1024  Main  St.,  Brnli;., 
port,  2  story,  40  x  85  ft.,  brick  and 
addition.  Main  St.  $40,000. 

Conn.,  AVulllngford— FACTORY— W  A 
Ives  Mfg.  Co.,  Cherry  St.,  plans  rebnildiiit 
factory.  Cherry  St.,  recently  destro\eii  u 
fire.  To  exceed  $40,000.  Engineer  and 
architect  not  selected. 

N.  Y'.,  Cree<lmoor  (mall  Floral  Park)  — 
I,AI’NDRY’  —  State  appropriated  ll.’.ii.tim 
constructing  laundry  at  Creedmoor  lip' 
Brooklyn  State  Hospital,  here. 

N.  J.,  Riverton — MOTOR  FACTOKY- 
Motor  E(|Uipment  Corp.,  2216  Chestnut  St, 
Phila.,  Pa.,  plans  motor  factory,  here.  $70,. 
000.  Engineer  and  architect  not  selected 

Pu.,  Phila. — FACTORY — C.  E.  .Iolin!M,r. 
I'o.,  loth  and  Eunbard  Sts.,  having  plans 
Itrepared  by  E.  G.  Perrot,  1211  Arch  .8t 

1  and  3  story  and  basement,  62  x  92  ft, 
stucco  and  steel,  plain  foundation,  Swan¬ 
son  and  Porter  Sts. 

Pa.,  Titusville— DAIRY  PLANT— Titus¬ 
ville  Dairy  Products  Co.,  having  itlans  pn- 
pared  by  Brazeell  &  Anderson,  309  4th  .\ve. 
Pittsburgh,  1  and  2  story,  27  x  34  ft.  and 
38  X  60  ft.,  brick,  hollow  tile  and  steel  plant 
$40,000. 

Pa.,  AATIkes-Barre — SILK  MILI., — Newark 
Silk  Co.,  Inc.,  Paterson.  N.  J.,  having  plans 
prepared  by  G.  C.  Jacobosky,  consult,  enpr 
Jacobosky  Bldg.,  2  story  and  part  has. - 
ment,  63  x  171  ft.  silk  mill,  concrete,  briik 
and  steel,  here. 

N.  C.,  AVInatoii-Salem — (’H.\IR  FACTOUY 
— AA’inston-Salem  Chair  Co.,  plans  factere 
Claremont  Ave.  $150,000. 

Fla.,  Sarasota  —  PIPE  PI.eANT  —  Shear¬ 
man  Concrete  Pipe  Co.,  Burwell  Hldt’ 
Knoxville,  Tenn.,  plans  concrete  pipe  plant, 
here.  $50,000. 

Fla..  Tampa— BAKERY— Tri-City  Bak¬ 
ing  Co.,  203  Franklin  St.  purchased  site  and 
plans  bakery,  AA’est  Shore  Blvd.  and  lamp- 
fellow  Ave.,  Sunset  Park.  $125,000. 

Ala..  Muscle  Shoals — POAA’ER  PLANT, 
etr. — Mississippi  Power  Co.,  Gulfport.  Miss 
(subsidiary  of  Southeastern  Power  &  Lipht 
Co.,  etc.),  T.  M.  Martin,  pres..  B.  M.  Bide, 
Birmingham,  plans  power  plant  and  dam 
on  Tennessee  River  at  Alabama-Missi.ssippi 
boundary  line,  near  here.  $20,000,000,  ahe 
693  main  power  transmission  lines,  etc. 

•AIlss.,  Biloxi — COLD  STORAGE  AA’ARE- 
HOUSE  —  Commonwealth  ITtilities  Ccirp. 
R.  R.  Gulce,  genl.  mgr,  acquired  plant  cf 
Crystal  Ice  Co.,  etc.,  and  plans  cold  storae- 
warehouse  on  site  of  same. 

La..  Shreveport — FACTORY’ — O.  D.  AA'est 
Mfg.  Co.  having  plans  prepared  by  C.  AV 
King,  901  Giddons-I^ane  Bldg.,  2  story, 
rein. -con.  and  brick,  plain  foundation 
$72,000. 

O. .  Canton- MII..L  ADDITIONS — United 
Alloy  Steel  Corp.,  8th  St.  N.  E.,  soon  tak-s 
bids  additions  to  shipping  building,  <ii 
$300,000. 

HI..  Chieago — MILK  DEPOT— I.  J.  Mit 
Co.,  361  East  30th  St.,  having  plans  pn- 
pared  by  F.  J.  Teitch.  64  West  Randolpii 
St.,  and  takes  bids  about  June  20,  3  story 
and  basement,  95  x  175  ft.,  rein. -con.,  brick 
tile  and  terra  cotta,  31st  St.  and  South 
Park  Ave.  $600,000. 

III.,  Robinson  —  OIL  REFINERY  — 
Lincoln  Oil  Refining  Co.  purchased  111 
acre  site  adjoining  present  refinery  and 
plans  new  buildings,  5,000  bbl.  capacity 
$2,500,000.  J.  B.  Dwod,  assistant  supt. 

AA'is.,  Appleton- — SHOP — Appleton  Iron  & 
Brass  Co.,  A.  AA’iese,  mgr,  1704  Elast  John 
St.,  having  plans  prepared  1  story,  60  x  B'" 
ft.,  rein. -con.,  brick  and  steel,  plain  founda¬ 
tion.  $40,000.  Private  plans. 

WIb.,  Sheboygan  —  FACTORY  —  Inland 
Furniture  Co.,  T.  Dleckmann,  mgr.,  11th 
and  Kentucky  Sts.,  plans  rebuilding  rein  • 
con.,  ’jrick  and  steel  factory,  recently  des- 
troy-Ml  by  fire.  $400,000.  Engineer  and 
architect  not  selected. 

Wls.,  Sheboygan — FACTORY — E.  June, 
archt..  Security  Bank  Bldg.,  making  plane 

2  story,  94  x  300  ft.,  rein. -con.,  brick  and 
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,  1,  plain  foundation.  $250,000.  Owner  s 
11.1  me  withheld. 

Krt„  Kansas  City  —  NKWSPAPKU 

wT _ C.  K.  Keyser.  aroht.,  600  Minne- 

viiii  \ve  soon  lets  contract  3  story  and 
i,  ,st  Iiienti’ 64  x  150  ft.,  rein. -con.,  brick  ahd 
^t.'ine  8th  and  .ArmstronK  Sts.,  for  Kansas 
I'ltv  Kansan.  $100.00it. 

Tex  .\bllene  —  COTTON  MIT..K,  etc. — 
Aliiliiie  Cotton  Oil  Co.,  soon  takes  bids 
iottoii  mill  Incl.  steam  electric  iMiwer  jilant, 
,.tr..  brick,  rein. -con.  and  steel.  $250,000. 
I’rivate  plans. 


Tex.,  C'rostiyton  —  ICK  I*I.<-\NT  —  O.  H. 
Hammer,  t'hilllcothe,  plans  1  .story,  25  x 
12.5  ft.  brick  Ice  plant,  15  ton  capacity,  here. 
$40,000. 


Tex.  Lufkin— LITMBKR  or  SAWMILL,— 
Hounton  Lumber  t^>.,  plans  sawmill  in 
northwestern  part  of  city.  $40,000.  Pri- 
xiite  plans. 


Pkla..  Oklahoma  City — POWER  PLANT 
Oklahoma  Gas  &  Electric  Co.,  112  North 
Kwav..  plans  doubllnfc  capacity  Horseshoe 
laike'  peneratinK  plant,  incl.  27,500  hp.  Ren- 
eratinjf  unit,  increaslnff  present  ReneratinK 
capacity  to  115,860  hp. 

fiillf.,  Merced— CREAMERY  and  POW¬ 
DERED  MILK  PLANT — Golden  State  Milk 
IToducts  Co.,  425  Battery  St.,  San  Fran¬ 
cisco,  plans  rein. -con.,  on  State  HlRhway 
near  R  St.  $100,000. 


(  alif.,  Oakland  —  OIL  DISTRIBUTING 
I’L.ANT — Julian  Petroleum  Corp.,  PershlnR 
Si(uare  BldR.,  lais  AnReles,  havinR  plans 
prepared  oil  distributinR  plant,,  Parr  Ter¬ 
minal.  $450,000.  H.  Merrill  Co.,  1  Drumm 
St..  San  Francisco,  enRrs.  Noted  Dec.  17. 

(alif.,  San  Frani-lsco  BOTTI.,ING 
l’I..A.N'T — San  Francisco  Seltzer  Water  Co., 
436  Green  St.,  plans  1  or  2  story,  103  x 
107  ft.,  rein.-con.,  I’aciflc  and  Cordelia  Sts. 
$75,000. 

Ont.,  Belleville — 1*LANT — Belleville  Gas 
&  Fuel  Co.  Ltd.,  plans  low  temperature  car- 
bonizinR  plant,  300,000  cu.ft.  Ras  container, 
and  extendinR  distribution  system.  $200,000. 


tint.,  KapaskasinR — PAPER  MII,L  and 
POWER  PLANT — Spruce  Falls  Power  & 
Paiier  Co.,  c/o  J.  H.  Black,  Renl.  niRr.,  hav- 
Inp  plans  prepared  paper  mill,  500  ton  ca¬ 
pacity  newspeint  daily,  and  erectinR  and 
e<iuippinR  electric  isnver  plant.  $5,000,000. 
Private  plans. 

Que.,  Verdun— POWER  SUB-STATION— 
Montreal  Tramways  Co.,  78  CraiR  St., 
Montreal,  soon  takes  bids  power  sub-station, 
here.  $250,000. 


Bids  Desired 


Mass.,  Malden  (br.  Boston) — FACTORY, 
GARAGE  and  SHOWROOM — See  "Con¬ 
tracts  Awarded.” 

Mass.,  Keadville  (Ind.  sta.  Boston)  — 
REPAIR  SHOP.  etc.  —  New  York,  New 
Haven  &  Hartford  R.R.,  E.  GaRel,  ch. 
enRr.,  New  Haven,  Conn.,  takinR  bids  1 
story  locomotive  repair  shop,  sand  blastinR 
and  finishinR  shed,  brick  and  steel,  here.  To 
exceed  $40,000.  A.  F.  Tuttle,  Sonth  Station, 
Boston,  enRr. 

Mass.,  SprlnKfleld  —  MANUFACTURING 
and  OFFICE  —  WestinRhouse  Electric  & 
MfR.  Co.,  takinR  bids  2  story,  45  x  300  ft. 
main  buildinR,  and  other  buildinR  1  and  4 
story,  irreRular.  brick.  $150,000  or  more. 
B.  H.  Prock,  119  Federal  St.,  Pittsburgh, 
Pa.,  archt. 

Conn.,  New  London  —  SHOP  —  Crown 
Sheet  Metal  Wks.,  186  Bank  St.,  taking 
bids  2  story,  50  x  100  ft.,  brick  and  steel. 
Bank  St.  $50,000.  F.  De  Gange,  60  Ocean 
•Ave.,  archt. 

Pa..  Clearfleld— PLANING  MILL — See 
"Contracts  Awarded." 

Pa..  AVilliamsport  —  VALVE  PACKING 
PLANT — May  15,  by  G.  M.  Busch,  vice 
pres.,  and  J.  W.  Cochran,  secy.,  Wlliiams- 
port  Development  Co.,  BridRe  and  Elmira 
Sts.,  1  story  and  part  basement.  80  x  100 
ft.,  rein.-con.  and  brick.  Rose  St.  $50,000. 

AIlss.,  Biloxi- ICE  PLANT — See  “Con¬ 
tracts  Awarded." 

Alleh.,  Detroit  —  POAVER  HOUSE  and 
LAl’NDRY  —  May  10,  by  Secretary  Bd. 
Health,  1300  Beaubien  St.,  2  story  and 
basement.  92  x  113  ft.,  rein.-con.,  brick  and 
steel,  plain  foundation,  Hamilton  Ave.,  for 
Herman  Kiefer  Hospital.  A.  Kahn,  1000 
Marquette  BldR.,  archt. 

Wlo..  Madloon- DAIRY  PLANT— Madi¬ 
son  Dairy  Products  Co.,  A.  Steinhauer,  mgr.. 
418  East  Main  St.,  taking  bids  rein.-con., 
brick  and  steel  dairy  plant,  Washington  St. 
$40,000.  H.  C.  Huart,  2533  Gregory  St., 
archt. 

WU..  Weyanwega— BOILER  HOUSE— 
May  11,  by  R.  M.  Hanson,  secy.  Com. 
AVapaca  Co.,  Scandanavia,  2  and  1  story. 


BRIDGE— PENNSYLVANIA  AND  NEW  JERSEY 


Bids  were  opened  by  Delaware  River  Bridjfe  Joint  Commi.‘!sion,  W’idener 
BldK-,  Philadelphia,  for  gradinif,  paving  and  other  work  for  Camden  Approach 
to  bridge  over  Delaware  River,  5th  to  7th  Sts.,  Contr.  No.  27,  (A)  O’Neill 
Co.,  23rd  and  Spring  Garden  Sts.,  (awarded  contract);  (B)  Union  Paving 
Co.;  (C)  Acchione  &  Canuso;  (D)  Mazzola  &  Marano;  (E)  R.  &  J.  Dimhardi, 
contractors,  all  Philadelphia;  Municipal  Paving  Co.,  Philadelphia,  $175,168; 
Michael  Staub,  Pitman,  N.  J.,  $182,504;  Baton  Construction  Co.,  Philadelphia, 
$187,409.  The  unit  bids  of  the  lowest  four  and  highest  bidders  are  a.s  follows: 


10, SOOou. yd.  excavation . . 

SO  cu.yd.  concrete  maaonry,  srade  “('**.  . 

4,700  cu.vd.  CfUicrete  baae  for  roadw;.*  pa\ iini 
475  iwi.yt).  granite  block  pavinir.  not  inchidine  ciOf 

Crete  baae . 

21.000  fH]. yd.  tvaphalt  pavins,  not  includiiiK  concrete 

baae . . 

7,900 yd.  concn'te  eidewalk . 

3,900 fM|. yd.  cinder  aurfacinir . 

3,050  lin.ft.  0-in.  atrnirbt  ftranite  curbing . 

2l01in.ft.  lO-tn.  atraicht  icraiiite  curl  inc . 

1,230 lin.ft.  R“in.  curved  (rrauite  curl  ina . 

1  lOlin.ft.  lO-in.  curve<i  KTnnitecurbiny  .  . 

i.200lin.ft.  0-in.  concrete curbinr  . 

75  lin.ft.  refM'ttiiiK  curbing .  . 

45 lin.ft.  resetting  !r<»n  fence  . 

9601in  ft.  I2“in.  diameter  vitrifieiJ  el.jy  ni|U‘ . 

300 lin.ft.  I  5»iii.  diameter  vitriti«Nl  cbiy  pi|H* . 

220 lin.ft.  IS-in.  iliameter  vitrifiefi  clay  pi|v . 

80  lin.ft.  24-in.  diameter  vitrifie.1  clay  pipe  .... 

2  No.  2  brick  and  atone  inleta . 

1 6  No.  3  brick  and  atone  inleta . 

2  apedal  grate  top  inleta . 

6  drain  tapa . 

2.300aq.ft.  i-in.  premoulde<l  expaiiai  n  j  in!  filler  . 
860ar].ft.  J-in.  prenioulde*!  expanaion  j  int  filler.  .  . 

5,500a<].yd.  aiHlding .  .  . . 

lOsq.yn.  relaying  brick  aidewnlk . 

lOsq.yd.  relaying  flagatone  ai«lewal’x . 

I  cu.yd.  brick  maaonry . 

Kxtendefl  totals . . 

brick  and  concrete  addition  to  laundry,  also 
brick  chimney,  for  Insane  Asylum,  here. 
145,000.  R.  Cramer.  448  27th  St..  *  Mil¬ 
waukee.  engr. 

Kan..  Kanaaa  City  —  FACTORY  —  See 
‘‘Contracts  Awarded.** 

Mo..  VerHallleM — SHOK  FACTORY — May 
10.  by  Ij.  Abt,  archt.,  Moherly,  1  story  and 
basement.  50  x  2«35  ft.  shoe  factory,  steel, 
here,  for  Chamb«‘r  of  Commerce.  $60,000. 

Ont.,  Fort  Frances — PT’T^P  and  PAPKR 
MILI.4 — See  “Contracts  Awarded.** 

Contracts  Awarded 

Mass..  Cambridgp  (Boston  P.  O. )  — 
PRINTING  PLANT — Athenium  ITess,  Ginn 
&  (3o.,  1st  St.,  6  story,  37  x  130  ft.  and  62 
X  70  ft.,  rein.-con.  and  brick  addition,  to 
Scully  C?o.,  118  Ist  St.  Archts.  est.  to 
exceed  $40,000. 

Maas..  CambrIdRe  (br.  Boston) — REPAIR 
and  SERVICE  GARAGE  —  J.  A.  Carrlg, 
1374  Massachusetts  Ave.,  1  story,  100  x  170 
ft.,  brick  and  steel.  Greene  St.,  to  Askin 
&  Sullivan.  580  Massachusetts  Ave.  Archts. 
est.  $50,000. 

Aluas..  Malden  (br.  Boston) — FACTORY, 
GARAGE  and  SHOAA’ROOM  —  Northern 
Products  Co.,  79  Ferry  St.,  will  build  1 
story,  50  x  105  ft.,  and  25  x  55  ft.,  brick 
and  steel.  Main  St.  $40,000.  AV’ork  will  be 
done  by  separate  contracts.  C.  F.  Spring- 
all,  50  Concord  St.,  archt. 

Maas.,  Norfolk  Downa  (sta.  Boston) — 
FACTORY  —  Norfolk  Iron  Wks.,  1  story. 
65  X  150  ft.,  rein.-con.,  brick  and  steel,  to 
WTiidden-Beekman  Co.,  100  Boylston  St., 
Boston.  Archts.  est.  $40,000. 

Maas..  Roxbury  (sta.  Boston) — REPAIR 
and  SERVICE  OARAGE — C.  A.  Rova,  c/o 
A.  O.  Bottomley,  archt.,  10  Tremont  St., 
Boston.  1  story,  rein.-con.,  220-226  Blue 
Hill  Ave.,  here,  to  P.  Salvl,  31  Cutter  Ave., 
Somerville.  Archts.  est.  $50,000. 

Mass.,  Somerville  (br.  Boston)  —  F.\C- 
TORY — E.  F.  Kemp,  Skelton  Ave.,  2  and  3 
story,  brick  addition,  to  A.  M.  Pride,  155 
Summer  St.  Archts.  est.  $40,000.  Noted 
Apr.  15. 

Conn.,  Meriden — POWER  HOUSE,  etc. — 
W.  T.  Arnold,  archt..  Crown  Sq.,  construct¬ 
ing  power  house,  to  Immick  Co.,  Meriden, 
$54,673  :  power  plant  and  heating,  to  M.  J. 
Daly,  Waterbury,  $36,673:  and  smoke 
stack,  to  Alphons  Custodis  Chimney  Constr. 
Co.,  95  Nassau  St.,  New  York  City.  $2,055. 
Grand  total  $93,255.  Noted  Apr.  22. 

Cimn.,  New  Britain  —  INDUSTRIAL  — 
T.jinders,  Frary  &  Clark.  Commercial  and 
Center  Sts..  6  story  and  basement,  60  x  260 
ft.,  with  60  X  60  ft.  wing,  rein.-con.,  and  2 
storv  bridge  between  above  buildings,  to 
Morton  C.  Tuttle  Co.,  862  Park  Sq.  Bldg., 
Boston,  Mass. 

N.  J.,  Roarllr  (Ind.  br.  Elizabeth)  — 
PLANT — Ballinger  Co.,  archts.,  12th  and 
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Chestnut  Sts.,  Phila.,  Pa.,  1  story,  brick, 
steel  and  stone,  filaln  foundation,  her**,  to 
Barclay  White  (\i..  1713  Sansom  St..  Phila., 
for  Rapid  Addressing  Ma<'hine  Ci>..  46  West 
23rd  St.,  New  York  City.  Noted  Al>r.  22. 

Pa..  Clearfleld— PLANING  MIIA/— Gear¬ 
hart  Lumber  Co.  will  build  2  story  and 
basement,  approximately  50  x  100  ft.,  brick 
and  concrete  planing  mill,  by  day  labor. 
$50,000.  Work  will  be  done  by  separate 
contracts.  Private  plans. 

Fla.,  I’eeta— REPAIR  SHOP — Atlantic 
Coast  IJne  H  R.  Co..  J.  E.  Willoughby,  ch. 
engr.,  Wilmington,  N.  C..  brick,  steel  and 
rein.-con.  l«H’omotive  repair  shop,  plain 
foundation,  here,  to  Dwight  P.  Ilobinson 
Co.,  Inc.,  125  East  46th  St..  New  York  City, 
N.  Y.  Archts.  est.  $1,0»0.000. 

Mtstt..  Biloxi — ICE  PLANT — Peoples  Ice 
Co.,  1,.  Elder,  genl.  mgr.,  will  build  1  story 
iee  plant,  concrete  and  brick,  by  day  labor. 
$50,000. 

41.,  .Ashtabula- -FAl'TOKY — Am**r.  Fork 
&  Hoe  (’’o.,  S.  Chai)in,  i)urch.  agt.,  B.  F. 
Keith  Bldg.,  Cleveland,  altering  3  story 
and  basement,  40  x  140  ft.,  brick,  to  Ui<*e- 
Jones  Co.,  Union  Bldg.,  t'leveland.  Archts. 
est.  $40,000. 

O.,  Cleveland — ^LAUNDRY — Best  I^aun- 
dry  Serv.  Co.,  H.  Brooks,  vice  pres.,  7914 
Platt  Ave.,  1  and  2  .story.  60  x  140  ft., 
brick  and  steel.  7914  Kinsman  Rd.,  to  Boldt 
Constr.  Co..  1969  East  71st  St.  Archts.  est. 
$50,000. 

O.,  Springfield — FAI’TORY — Mast  Foos  & 
Co..  Main  and  IsalM-Ila  Sts.,  1  story,  loa  x 
210  ft.,  brick  and  steel,  Isabella  St.,  to  T. 
A.  Graham,  Shaffer  and  North  Sts.,  $40,000. 

Mich..  Detroit— PATTERN  SHOP — De¬ 
troit  Stove  Wks.,  69n0  Fast  Jefferson  Ave., 
1  story,  rein.-<*on.,  brick  and  steel.  t<jp  ad¬ 
dition,  to  Walbrldge  Alldinger  Co.,  2356 
Penobscot  Bldg.  Archts.  est.  $50,000.  Noted 
Mar.  18. 

Mich.,  Flint — FACTORY — AC  Spark  IMug 
Co.,  1  story,  72  x  252  ft.,  rein.-con.  addi¬ 
tion,  to  W.  E.  Wood  Co.,  Flint,  $80,000. 

111.,  Deeatnr  —  I.OCOMOTIVE  REPAIR 
SHOI’S— Wabash  R.R.  Co.,  Ry.  Exeh.  Bldg., 
St.  IjOuIs,  Mo.,  1  story,  150  x  800  ft.,  50  x 
100  ft.,  and  100  X  100  ft.,  rein'. -eon.  and 
brick,  to  Foundation  Co.,  120  IJberty  St.. 
New  York  City,  N.  Y.  Kngrs.  est.  $1,000,000. 

lU.,  Korkford  —  FACTORY  —  Mechanic 
Machine  Co.,  6  story,  80  x  140  ft.,  rein.- 
con.  and  steel,  9th  Ave.  and  18th  St.,  to 
Security  Building  Co.,  1016  Charles  St. 
Archts.  est.  $175,000. 

WIs..  Kenosha — FOUNDRY — P.  Frand- 
sen  (contractor),  1126  Sellick  Ave.,  will 
build  1  story,  62  x  120  ft.,  brick  and  tim¬ 
ber,  plain  foundation,  Harry  St.  $40,000. 
Owner's  name  withheld. 

WIs..  Madison  —  PI..ANT  —  Pennsylvania 
Oil  Co..  736  East  Washington  Ave.,  1  story, 
rein.-con.,  brick  and  steel  warehouse,  plant 
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and  shnii,  to  .1.  H.  Kindi. iff  a  Son.  liol 

Wi-st  Wilson  St.  AnlitN.  «-st. 

Noti-d  Mar.  Zit. 

«1»..  Milwaiikrr — KOfNiUtV  laM>ffel- 
holz  I'd.,  17<»  (Minton  St  ,  I  story.  47  K  140 
ft.,  lirirk  and  stefl,  i.lain  foundation,  to 
i:.  Knuth  Co.,  l.’i.’il  2Sth  St.  Aroht.s.  est. 
lilt. non.  Notod  Apr  s. 

Wls..  uiikrshu  KAt'TOltV — Waukesha 
Motor  ('ll..  West  St.  I’aul  Ave..  1  story,  HS 
X  l,'i4  ft.,  Iiriek  and  .steel  addition,  plain 
foundation,  to  Wiseonsin  Itrid^e  &  Iron 
(■■o..  North  Milwaukee,  .\rehts.  est.  J40,000. 

Weslhy  -  |■1,.VN'T  —  Westby  Co- 

ois-rative  Halr.v  ('o..  M.  Hr.-nduni,  seoy.,  2 
story,  tit.  X  KS  ft.,  rein. -i  on.,  brick  and  steel, 
plain  foundation,  to  !’.  Kramer.  St.  Charles, 
Minn.  Anhts.  est.  $4o.immi. 

Wis.,  Milwaukee  —  l,.\CNI)HY  and 
KOWKIt  HOCITSK — .See  •HuildinKS — Hdu- 
cational,  UeliKious." 

Wl*..  Milwaukee  -HAKKKV — Natl.  Bak- 
iiiK  Co.,  c/o  lionaldson  Hakinft  ('o..  3!»1 

Hast  Miller  St.,  (''olumbus.  O.,  2  story.  12S 
X  I'ltt  ft.,  brick  and  steel,  plain  foundation, 
clybourn  St.,  here,  to  H.  Schmitt  &  Son. 
II  llurlelKh  St..  Jl.’i.T.ll.'i.  Noted  Apr.  29. 

His..  Kaelne  FACTORY — .Modine  Mfjt. 
Co.,  17th  and  Racine  Sts.,  1  story,  SO  x  140 
ft  .  and  110  X  170  ft..  liri<-k  and  steel  addi¬ 
tion.  plain  foundation,  17th  St.,  to  ,1.  I’. 
WellliiK,  .Sll  Blaine  Blvd.  Archls.  est. 
$.'■0,000. 

His.,  Two  Kivers  —  IM,.\.NT — Hamilton 
Mfu.  Co.,  story.  120  x  120  ft.,  and  1 
story,  120  x  15o  ft.,  brick  and  steel,  plain 
foundation,  to  Immel  ('onstr.  Co..  Dana 
Bldif.,  Fond  du  I.,ac.  Noted  Mar.  2.2. 

Kan..  Kansas  4’lt.v — FACTORY — .\rmour 
A  ('o..  I’ackers  State  Dine,  will  build  1 
storv,  70  X  142  ft.,  rein. -con.,  brick  and 
Steel,  by  day  labor.  $100,000.  Private 
plans. 

\.  !>.,  H  asliliiirii  —  POWKR  PI, ANT - 
Ottertail  Power  Co..  FerKUs  Falls,  Minn., 
12.000  bp  steam  power  plant,  here,  _  to 
Sieins.  Ilelmers  A  Schaffner,  Inc.,  .">14 
(luiirdian  l,ife  Bldit.,  St..  Minn. 

Mil..  Kansas  City  W.KRF.HOnSK  and 
B.VKKRY  Kansiis  (’ity  Warehouse  A 
Biikery,  Keiieral  contract  2  story  and  base¬ 
ment.  104  X  1S7  ft.,  rein. -con.  and  brick 
warehouse  and  bakery,  to  S.  Patti  Constr 
('ll..  027  Ia«e  Bldn  Archts  est.  $170,000 
.\tlantic  A  Pacific  Tea  Co.,  lessee. 

Calif.,  I.1IS  .\niteles  CDT.D  STORAGE 
PDA  NT  Mauser  Packinir  ('o..  220(1  Ea.st 
!*lh  St..  2  story.  S  x  2S  x  110  x  12S  ft., 
rein  -con..  East  9th  St.,  to  C  1,.  Peck,  H. 
W  Heilman  Bldfr.,  $101. 200. 

4  allf..  Oakland— FACTORY  Independent 
Paper  Box  t'o..  12th  and  Kirkham  Sts., 
factory  addition.  12th  St.,  to  .1.  H.  Pediirift, 
410(:  Bwav.  Archts.  est.  $40,000, 

Calif..  Vallejo  —  BAG  M.VNT’FACTPR- 
ING  PI,.VNT — Sperry  Flour  f'o.,  141  Cali¬ 
fornia  St.,  San  Francisco.  2  story,  rein. -con., 
to  G.  Waitner,  181  South  Park  St.,  San 
Franci.sco 

Calif.,  \'ernon  —  P.\(''KING  PD.VNT  — 
Baldridue  PackiiiB  ('o..  Inc.,  2102  East 
Vernon  .\ve  ,  I,os  .Xnireles,  2  story.  47  x  128 
ft  ,  lirick.  East  Vernon  .Vve,,  here,  to  ,1. 
Allen.  1210  noth  PI  .  Dos  AiiKeles,  to  exceed 
$40,000, 

Out..  Oiiiidas  —  FA('Ti)RY  —  (''.  M. 
Doolittle  ('"o..  Queens  St..  1.20  x  200  -ft., 
rein  -con  and  steel  factory  for  inanu- 
facturinir  siieclal  road  surface  materials,  to 
Provincial  Contracting  Co..  Toronto.  Enitrs. 
est  $7.2.000 

Ont.,  Fort  Frances  -Pl'DP  and  T’.\PER 
MIDI,-  Backus-Brooks  Co..  1100  Builders 
Exch.,  Minneapolis.  Minn.,  will  build  2  storv 
and  basement.  7.2  x  220  ft.,  rein. -con.,  brick 
and  stec‘1  pulp  and  paiH'r  mill,  by  day  labor. 
$1,200,000, 


Buildinffs— Educational, 
Religious 


Proposed  Work 


Me,,  Riimford — CHI'RCH  and  SCHOOD 
— St.  Athanasius  Parish.  T.  J.  Mahoney, 
pastor,  having  sketches  made  by  RoRcrs  & 
Dion.  142  Berkley  St..  Boston.  1  and  2  story 
and  basement,  brick  and  stone,  Maine  Ave. 
$120,000. 

Mass.,  Boston— CHllRCH — St.  Theresa's 
Church,  c/o  Maftinnis  &  Walsh,  archts.,  100 
Boylston  St.,  havinK  sketches  made  1  story 
anti  basement,  brick  and  stone.  Center  and 
CottORe  Sts.  $120,000  or  more. 

Mass..  Boston — NCRSES  HOME — City, 
Hospital  D«‘pt  .  havinit  plans  prepared  by 
Ritchie.  I’arsons  A-  Taylor,  12  Ashburton 
PI..  2  storv  and  basement,  rein. -con.  and 
brick,  plain  foundation,  Harrison  Ave. 
$290,000. 


Mass.,  Hrixliloii  (sta.  Boston) — SCHOOD 
— City.  SchiMilhouse  Dept.,  Boston,  takes 
bids  after  May  2,  1  story  and  liasement, 
brick  and  stone,  WashinRton  St.  and  Corey 
Rd..  here.  $  1 50,000-$200.000.  Fay,  S|s.f- 
ford  A  Thorndike,  200  Devonshire  St  , 
Boston,  archts. 

Mass.,  f'amliridice  (Boston  P.  O.)  —  BCSI- 
NESS — Harvard  ColleKe,  (5.  A.  Giles,  dir,, 
haviiiK  plans  prepared  b.v  J.  Purdon,  .2o 
ConRress  St.,  Boston,  brick,  ilassachusetts 
Ave.  and  DouRlas  St.  $200,000  or  more. 

.Mass.,  New  Bedford  —  CHl^Rt^H  and 
P.ARISH  HOFSE  —  Trinitarian  Chun-h 
Home,  ti2B  Purchase-  St.,  plans  1  and  2 
•stor.v,  brick  steel  and  stone,  Hawthorne  St. 
$120,000.  EiiRineer  and  architect  not  se¬ 
lected. 

Mass..  Nortlianipton  —  SCHOOI,  —  City, 
School  Comn.,  haviiiR  plans  prepared  by 
K,  S.  Putnam,  78  Main  St.,  2  story  and 
basement.  (i2  x  100  ft,,  brick  and  stone. 
BridRe  St.  $120,000. 

Mass.,  Salem  —  HIGH  SCHOOD  —  City, 
School  Bd..  plans  2  story  and  basement  ad¬ 
dition,  lliRhland  Ave.  $400,000. 

Mass.,  Taunton — SCHOOI., — City,  Comn. 
Pub.  BuildlnRS,  havinR  plans  prepared  by 
G  W.  BriRRs,  88  Winthrop  St.,  2  story  and 
basement,  brick  and  stone.  Barnum  St. 

$  I  20,000. 

Mass.,  H'alian  (Ind.  br.  Boston)  — 
CHBRCH — Pnion  Church  Society,  c/o  F. 
A.  Burton,  archt.,  240  Boylston  St.,  Boston. 
havinR  sketches  made  2  story  and  base¬ 
ment,  brick,  Collins  Rd.,  here.  $120,000. 

Mass.,  Webster  —  HIGH  SCH(>OD  and 
OFF-ICE — Town,  J.  J.  Dove,  chn.  buildinR 
commission,  havinR  plans  prepared  by  AI. 
A.  Dyer,  1  Beacon  St.,  Boston,  3  story  and 
basement,  rein. -con.,  brick,  stone  and  steel, 
NeRus  and  Church  Sts.  $700,000. 

Conn.,  Winsted  —  S(-HOOD  —  Town.  S. 
Clifton,  chn.  Board,  havinR  plans  prepared 
by  \V.  E.  Hunt,  182  Church  St.,  TorrinRton, 
2  story  and  basement,  brick  and  steel 
school.  $120,000. 

Conn.,  New  Haven  —  HIGH  SCHOOD  — 
City,  Bd.  Educ.,  havinR  plans  prepared  by 
Brown  &  Von  Buren,  182  Church  St.,  20 
room  hlRh  school.  Grand  Ave.  $222,000. 

X.  Y..  Hudson — CHURCH — St.  Marys 
Roman  Catholic  Church,  J.  Keefe,  pastor, 
soon  takes  bids  1  .story,  brick,  steel  and 
stone,  plain  foundation,  Warren  St.  $200,- 
000.  R.  J.  Reilly,  18  East  41st  St..  New 
York  (-ity,  eiiRr.  and  archt. 

X.  Y.,  KiM-hester  —  (-HURCH  and  SUN¬ 
DAY  S(-H()OI.i — Second  (-hurch  of  Chri.st 
Scientist.  havinR  plans  prepared  by  Gordon 
A  Kaelber,  Hiram  Sibley  BldR.,  2  story  and 
ba.sement.  brick  and  stone,  Seneca  Park¬ 
way.  $200,000. 

I*u..  WllkinsburR — SCHOOD — Bd.  Educ., 
D.  R.  HaRan,  havinR  plans  prepared  by 
.Alden  A  Harlow,  Farmers  Bank  BldR., 
F’ittsburRh.  2  storv  and  basement  Rrade 
sch<Mil.  $200,000. 

Bel..  WilminRtnn — SCHOOD  and  AD'DI- 
TORIUM — Ursiline  Nuns  having  plans  pre¬ 
pared  by  P.  A.  Monaghan,  1713  Sansom  PI.. 
2i  stor.v  and  basement,  114  x  198  ft.,  steel 
and  brick,  plain  foundation,  Penna  Ave. 
and  Franklin  St. 

X.  C.,  Biirham — CHURCH — First  Bap¬ 
tist  Church  soon  takes  bids  new  church. 
$220,000.  Address  B.  \V.  Rogers,  chn.  fi¬ 
nance  com. 

X.  r..  IliRli  Point  —  CHURCH  —  First 
I’resbyterian  Church,  C.  P.  Coble,  pastor, 
having  plans  prepared  new  church.  North 
Main  St.  $120,000. 

X.  Kalelgh— SCHOOI,S — Voted  $D- 

300,000  bonds,  new  schools.  H.  F.  Srygley, 
supt.  schools.  Noted  Apr.  1. 

Fla..  Pensaenla  —  SCHOODS  —  E.scambia 
Co.,  election  May  4,  $800,000  bonds,  schools. 

Miss.,  JackHon — CGDTjEGE — State  Deg- 
Islature  appropriated  $200,000  for  chapel, 
dormitory  and  gymnasium  buildings  at 
State  College  for  W'omen.  H.  C.  Whitfield. 
Jack.son,  Rov. 

Miss.,  Oxford — CHAPED — State  Degisla- 
ture  appropriated  $120,000  for  chapel,  etc. 
for  University  of  Mississippi.  H.  I...  Whit¬ 
field.  Jackson,  gov. 

Da.,  Homer — SCHOOI., — Bd.  Educ.  hav¬ 
ing  preliminary  plans  prepared  by  E.  F. 
Neild,  City  Natl.  Bank,  Shreveport.  2  story, 
140  X  170  ft.,  rein. -con.  and  brick,  plain 
foundation,  here.  $222,000. 

O..  .Ashtabula  —  SCHOOD  —  St.  Josephs 
Roman  Catholic  Church.  M.  O’Brien,  pastor, 
having  sketches  made  by  McGarry  A 
McGarry,  Cook  Bldg.,  4614  Prospect  Ave., 
Cleveland,  2  story  and  basement.  80  x  160 
ft.,  brick,  steel  and  concrete  school.  $120,- 
000. 

O.,  Paris  —  SCHOOD  —  Village  having 
plans  prepared  by  C.  J.  Marr,  New  Phila¬ 
delphia,  and  soon  takes  bids  2  story  and 
basement  school.  $120,000. 

Ind.,  Hammond — SCHOOI., — Bd.  School 
Trustees  having  plans  prepared  by  M. 
Turner.  Hammond,  brick  and  steel  school. 
$120,000. 


Mich.,  Ita.v  <  it.v  —  .NURSES  HO.Mi;  __ 
Men  y  Hospital.  12th  and  Water  Sts 
ing  plans  prepared  b.v  Van  la-yen.  .SckuriiiJ 
A  KeouRh.  344(1  Cass  Ave.,  Detroit.  2 
and  basement.  108  x  130  ft.,  n-ln.-con..  '.ri,  i- 
and  steel,  plain  foundation.  Water  st' 
$120,000.  ■' 
Ill.,  Duke  Villu— HIGH  S(-HO(>D 
munity  High  School  Dist.  124,  havit(t;  pre 
liminary  plans  prepared  3  story,  r-t, 

brick  and  stone  high  school,  flho.oan  \V(ii 
not  construct  lu-fore  spring  1927.  1>  .V-.  rv 

pres.  ’  ■ ' 

WU.,  (ireeii  Buy — HIGH  SCHOOI,  |>rt 
Educ.,  I.  H.  Mclntire,  supt.  s<-hiMils,  r,  ,-iv- 
ing  competitive  sketches  2  stor.v  and  has.-, 
ment,  brick,  tile  and  concrete  adiiiti.id 
plain  foundation.  $200,000.  EnRinee(  mi 
architect  not  selected. 

Wis..  Kenusha  —  SYNAGOGUE  —  1  .M 
H.  A.,  c/o  Armstrong  A  White,  archts  .  I'ii, 
Serv.  Bldg.,  having  plans  prepared  2  .st..rv 
66  X  122  ft.,  brick,  tile  and  coiier.t,. 
synagogue.  $120,000. 

Wia.,  .MudiHoii  .  -  S(-HoOD — Bd.  Kda, 

T.  W.  Gosling,  supt.,  22  West  Davton  St  ' 
having  plans  prepared  by  E.  Tough,  Waxii! 
ington  Bldg.,  2  story  60  x  loo  ft.,  rei,,  . 
con.,  hrick  and  steel,  plain  foundation 
Monroe  and  We.stern  Sts.  $120,000 

WU..  Rttclne— AlTDITORIUM.  etc.— D  M 
Fowler,  1012  College  Ave..  having  plans 
prepared  by  Armstrong  A  White.  Pub  S.-rv 
Bldg.,  Kenosha,  3  story.  122  x  220  ft 
brick,  concrete  and  .steel  auditoriunt  atni 
recreation  building.  $200,000. 

Wis.,  Superior — (-ATHEDRAI, — J.  J.  Pin- 
ten,  bishop  of  Superior,  having  plans  pre¬ 
pared  by  D.  Preuss,  612  Daclede  Gas  Bldg  , 

'  story  and  basement,  so  x 
200  ft.,  rein. -con.  cathedral,  plain  founda¬ 
tion.  $220,000.  Widtner  Eng.  Co.  (il" 
Daclede  Gas  Bldg.,  St.  Doul.s,  Mo.,  engr.s 
Xeb.,  Dlncoln — (-HURCH — First  Presbv- 
fpcnn  Congregation,  703  1st  Natl.  B.-pik 
Bldg.,  had  plana  prepared  bv  Cram  A  Fer¬ 
guson.  248  Boyl.ston  St.,  Boston,  Mass  :! 
story  and  basement.  20  x  40  ft.,  and  72  x 
136  ft.  brick  and  stone  church.  $20o  (loo 
Xeb.,  Dlncoln — SCHOOI,- -Bd.  Educ..  .1 
H.  Dudlum.  secy.,  having  plans  prepared  bv 
I>avls  A  Wilson,  222  South  13th  St  2 
story  and  ba.sement,  62  x  120  ft.,  hrick  and 
stone  grade  school.  $120,000. 

Xeb.,  Omaba— CHURCH — Central  United 
Presbyterian  Church,  having  plans  pre¬ 
pared  hy  C.  W.  Steinbaugh,  662  Brandei.s 
Theatre  Bldg.,  superstructure  for  church 
22th  and  I>*avenworth  Sts.  Total  $120  Onn' 
Ark.,  DIttle  Kiu-k— CHURCH— Imn(an(i.i 
Baptist  (-ongregatlon,  c/o  J.  H.  Estes,  719 
Battery  St.,  chn.  building  com.,  having  pre¬ 
liminary  plans  prepared  rebuilding  2  storv 
and  basement,  concrete,  brick  and  stone, 
loth  and  Bishop  Sts.,  recently  destroyed  bv 
fire.  $200,000. 

Tex.,  Houston  —  CHURCH  —  Antioch 
Baptist  Congregation,  c/o  Pastor,  318 
Andrew.s  St.,  having  plans  prepared  by 

C.  C.  Balger  Co.,  402  Praetorian  Bldg., 
Dallas,  3  or  4  story,  80  x  149  ft.,  rein. -con  . 
brick  and  stone  church.  $120,000. 

Tex.,  Houston — SCHOOI., — Bd.  Educ.,  H 

D.  Mills,  bu.s.  mgr.,  1600  Washington  Ave.. 
having  plans  prepared  b.v  J.  Finger,  archt., 
711  Keystone  Bldg.,  and  H.  B.  Pavne, 
suporv.  archt.,  1600  Washington  St..  2  story, 
12  room,  rein. -con.,  brick  and  tile,  plain 
foundation.  Fullerton  St.  $120,000. 

Tex..  Texnrkuna — COI.DEGE — Rd.  Educ., 
having  plans  prepared  bv  Witt.  Seibert  A 
Halsey,  807  Texarkana  Natl.  Bank  Bldg, 
Junior  College,  2  story,  90  x  160  ft.,  rein  - 
con.,  brick  and  stone,  plain  foundation. 
$120,000. 

Okla.,  rhickusha — CHURCH — First  Pres¬ 
byterian  Church,  had  plans  prepared  by 
Sorey  A  Valberg,  718  Branift  Bldg.,  Okla¬ 
homa  City.  2  story  and  basement,  brick, 
plain  foundation,  7th  St.  $120,000. 

r«Io..  r.reple.T — GYMNASIUM — Colorado 
State  Teachers  College  having  plans  pre¬ 
pared  by  W.  N.  Bowman,  Insurance  Bldg., 
Denver.  120  x  250  ft.,  brick  and  rein. -con. 
gymnasium.  $250,000. 

Colo..  Greeley— HIGH  SCHOOI.,— School 
Dlst.  having  plans  prepared  by  W,  N.  Bow¬ 
man.  Insurance  Bldg.,  Denver,  associated 
with  S.  G.  Frazier,  Greeley.  3  story,  hrick 
and  rein. -con.  high  school.  $300,000. 

Manh..  Seattle — SO(-IAI,  CENTER,  etc 
— I'^niversity  of  Washington  having  plans 
prepared  by  Bebb  A  Gould,  Hoge  Bldg.,  for 
social  center  and  students  union  building. 
$1,000,000;  and  auditorium,  9,000  to  10,000 
seating  capacity,  $500,000,  both  on  campus. 

Calif. .  Berkeley— CHURCH— First  Con¬ 
gregational  Church  having  plans  prepared 
by  H.  O.  Simpson,  Call  Bmg..  San  Fran¬ 
cisco,  (2nd  and  3rd  units)  Incl.  parsonage, 
social  hall,  etc.,  Bancroft  Way.  $150,000. 

Calif.,  Dong  Beach- HIGH  SCHOOD.  etc. 
— St.  Anthony  School  and  Roman  Catholic 
Bishop  of  I.rfis  Angeles  and  San  Diego  hav¬ 
ing  preliminary  plans  prepared  by  T. 
F.  Rower,  2615  West  7th  St.,  Dos  Angeles, 
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ltuiUtiii»«« — Kducatlonal.  UeliKi«u»  (t'oiu  ) 
r  in  cun  high  school  and  auditorium,  here. 
T,.  .  \cccd  $150,000. 

I  iilif..  I’asudcna  —  HH5H  S('H<K>I^  — - 
l•l^^d.•nH  t'itv  SchiHd  Dist..  havinK  plans 
I.r.  nartd  bv  F.  Kennedy.  Jr.,  1.5  South  Kl 
M  .'nil  St'  fireproof.  Hast  Blanche  Jtt 
Tu‘.  xceed  $150.000r 

Three  Klvers — SFHOOI.. — ("ity  hav¬ 
ing  Ilians  prepared  by  Aaaelin  &  IVnonemet, 
TlTce  Kivers.  3  story,  100  x  100  ft.,  rein.- 
c.iii .  brick  and  steel,  St.  Oliver  St.  $150,000. 

Bid»  Desired 

tliisn.,  C'ambrldKe  (Boston  I*.  O. )  — 

(  11  M’Kl..  and  I’AUISH  HOl'SK — First 
(•..n«rcKational  Church,  U.  Calkins,  luistor, 

'to  Berkeley  St.,  takinK  bids  2  story  and 
h,i.senient,  ‘.to  X  110  ft.,  brick  and  stone, 
nl.iin  foundation.  Mason  St.  $150,000. 
\v,  H.  Mcla*an.  88  Tremont  St.,  Boston, 

Muss.,  (iardner — HKIH  SCHOOI.. — City, 
Bd  Kduc..  takintt  bids  2  story  and  ba.se- 
iiieiit.  brick  and  stone  high  school,  plain 
foundation.  To  exceed  $150,ooo.  (lilbert 
A  Betelle,  20  Branford  I’l.,  Newark,  N.  J., 
archts.  Noted  tlc't.  22. 

tlasH..  (iroton— HIGH  SCHOOL, — Town, 
School  Building  Com.,  taking  bids  2  story 
and  basement,  150  x  3fi0  ft.,  and  45  x  45 
ft  brick  and  stone,  plain  foundation.  $150,- 
Otiil.  F.  I.  Cooper  Corp.,  172  Tremont  St., 
Boston,  archt. 

tlass.,  Malden  (Boston  P.  O. )  —  CON- 
VK.NT  and  CHAI’KI.,— Church  of  Immacu¬ 
late  (‘onception,  H.  Neaglc,  pastor,  taking 
bid.s  2  story  at*d  basement,  brick  and 
stone.  Pleasant  St.  To  exceed  $150.00it. 
(CConnell  &  Shaw,  134  Newbury  St.,  Bos¬ 
ton,  ari'hts.  J.  P.  Dwer,  Jr.,  80  Boylston 
St..  Boston,  engr.  Noted  Jan.  7. 

Mass.,  l•eabo«^y — SCHOOL, — City,  Mayors 
Ofticp,  City  Hall,  taking  bids  2  story  and 
ba.seinent,  brick  and  stone,  plain  founda¬ 
tion.  $150,000.  P.  Varney,  25  Kxchange 
St .  Lynn,  archt.  Noted  Apr.  8. 

Conn.,  Bridgeport — SCHOOL., — M.iy  10 
(extended  date),  by  (^ity,  Bd.  Kduc.,  2  story 
and  basement,  brick  and  steel  addition, 
Ikiston  Ave.  and  Huntington  Ud.  $175,000, 
K.  <5.  Southey,  983  Broad  St.,  archt.  Noted 
.Vpr.  29. 

Conn.,  Danbury — DORMITORY — May  19, 
by  State  ltd.  Kduc.,  130  Washington  St,, 
Hartford,  3  story.  7,040  s<|.ft.  flisir  space, 
brick  and  steel  dormitory,  here.  $200,00t». 
<>  C.  S.  Ziroli.  163  State  St.,  Bridgeitort, 
archt.  Noted  Apr.  22. 

N.  Y..  New  York— SCHOOI, — May  13,  by 
W.  H.  Gompert,  archt.  and  supt.  school 
buildings,  Flatbu.sh  Ave.  extension  and  f’on- 
cord  St..  Brooklyn,  constructing  addition  to 
P.  S.  101,  Kast  111th  St.  through  to  Kast 
il2th  St.  east  of  I’ark  Ave.,  here,  for  Bd. 
Kduc.,  500  Park  Ave.  Noted  Jan.  7. 

Pa.,  Glen  Olden — SCHOOL — May  10,  by 
P.  F.  Getz,  archt..  Victory  Bldg.,  Phila., 

2  story  and  basement.  86  x  155  ft.,  rein.- 
con.,  stone  and  steel,  plain  foundation, 
here,  for  St.  Georges  Parish,  c/o  G.  K.  Orr, 
pastor.  $200,000. 

Pa..  Juniata  (br.  Altoona)  —  Sl'NDAY 
Sl'HOOI,  —  June  2.  by  Juniata  First 
Methodist  Church,  c/o  W.  W.  Banks,  pastor 
520  (ith  Ave.,  (1st  unit),  52  x  116  ft.  rein.- 
con.,  brick  and  steel.  8th  Ave.  Total  $150,- 
000.  J.  C.  Fulton  &  Son,  Uniontown, 
archts. 

Kla..  Punta  Gorda — HIGH  SCHOOI _ 

May  17.  by  Bd.  Pub.  Instruction,  St. 
Petersburg,  high  school.  Woolfort-Brow  & 
la-itner,  606  Bruce-Smlth  Bldg.,  St.  Peters¬ 
burg,  archts.  $150,000. 

O. .  Cleveland  —  CHITRCH  —  Shaw-Hobbs 
Kvangelical  Church,  J.  L.  Shaw,  pastor, 
4406  Muriel  Ave.,  taking  bids  1  story, 
100  X  150  ft.,  brick,  steel  and  concrete, 
Henninger  Rd.  $200,(100.  D.  H.  Farnam  & 
R.  K.  Lawrence,  The  Arcade,  archts. 

()..  Portsmouth — SCHOOL- — May  21.  by 
W.  C.  Hazelbeck,  elk.  Bd.  Kduc.,  2  story 
and  ba.sement,  brick  and  concrete,  Campbell 
Ave.  between  6th  and  7th  Sts.  $200,000. 
Devoss  &  Donaldson,  Portsmouth,  archts. 

Mieh.,  Ylldland— SCHOOI, — May  13,  by 
B.  H.  Carter,  secy.  Bd.  Kduc.,  2  story  and 
basement,  rein. -con.,  brick  and  steel  school 
and  gymnasium,  plain  foundation.  $150,000. 
R.  V.  Gay,  Hi  Clinton  Ave.,  St.  Johns, 
archt. 

tVU..  Ylllwaukee — SCHOOL — May  12.  by 
Van  Ryn  &  DeGelleke,  archts.,  114  (Jrand 
Ave.,  2  story  and  basement,  63  x  250  ft. 
school  with  60  X  100  ft.  and  38  x  64  ft. 
wings,  all  brick,  tile  and  concrete,  plain 
foundation.  Hartford  Ave..  for  Milwaukee 
I’niversity  School  Dlst.,  560  Bway.  $400,000. 

U.,  roming  —  SCH(X)L  —  May  18  (ex¬ 
tended  date),  by  C.  T.  Marcer,  secy.  Bd. 
Kduc.,  2  and  3  story  and  basement,  reln.- 
con..  brick  and  stone  school.  $160,000. 
Thomas.  McLennan  &.  Thomas,  508  Old 
Colony  Bldg.,  Des  Moines,  archts.  Noted 
Aug.  27. 


BRIDGE— CHICAGO.  ILL. 

Bids  were  opened  by  City  for  con.struction  of  sub.structure  of  double-leaf 
trunnion  ba.scule  bridge  over  Chicago  River  at  North  La  Salle  St..  (A)  Central 
Dredging  Co..  307  North  Michigan  Ave.,  (awarded  contract);  (B)  Fitz  Simons 
&  Connell  Dredge  &  Dock  Co..  10  South  La  Salle  St.;  (C)  Great  Lakes  Dredgi* 
&  Dock  Co.,  104  South  Michigan  Ave.  The  unit  bids  are  as  follows: 

A  B  C 

Removing  ifbatnictiona  (lump  sum ).  $1,000  00  $16,000  00  $29,000  00 

MiscelUneiiiis  work  (lump  sumi.  S.OOO  00  11.100  00  17,600  00 

Building  ofhrp  (or  engineers  (lump  sum)  2.100  00  2.100  00  2,100  00 

Building  cofferdams .  221.000  00  221.000  00  296,000  00 

4  test  piles .  600  00  1 10  00  210  00 

I, 400  cu. yd.  excavation .  4  00  1  10  1  00 

100  cu.ft.  removal  of  bouklers  2  00  2  00  21 

100  eu.yd.  removal  of  solid  stone  ,  21  00  21  00  21  00 

13,000  cu.ft.  sub-piers .  2  00  2  00  j  62 

4.800  eu.yd  portlaiid  cement  concrete  1:1  1  \gg  No.  2 .  20  00  21  00  22  00 

10  eu.yd  Portland  cement  concrete  1:2:4  \gg  No  I  10  00  10  00  10  00 

700  cu.yii.  Portland  cement  concrete  1:2:4  Agg  No  I  or  2  10  00  21  00  10  00 

4)0  cu  .vd.  Portland  cement  mortar  10  00  10  00  28  00 

720,000  lb.  steel  reinforcing  material  07  07  Os 

640,000  lb.  pier  trusses,  trunnion  supivirts,  etc  12  10  .10 

I I, 000  lb.  miscellaneous  metal  materials  .  IS  II  12 

1,400  lb.  genuine  wrought  iron  pi|>e  21  10  I  00 

700  lb.  cast  iron  manhole  covers  10  10  20 

8  brass  hell  traps .  21  00  21  00  10  00 

80  carborundum  safety  treads  4  00  1  00  1  00 

80  lin  ft.  vitrified  clay  sewer  pip<’.  1  00  1  00  10  00 

I  l.l  10  lin.ft.  oak  piles  deliveriNl  10  11  19 

3.()00  lin. ft.  norway  pine,  cypress,  pih-s  delivi'risl  40  10  10 

10.100  lin. ft. 'Iriving  oak  piles  40  10  19 

2.800  lin. ft.  driving  sundry  piles  .  40  10  I  02 

9.000  ft.  B  M.  creoeotnl  oak  timber  271  00  200  00  114  60 

10,000  ft,  B  M.  untreated  yellow  pine  timh«T  171  00  110  00  260  00 

Cu  ft.  concrete  under  air  pressure  I  00  12  00  1  00 

Cu.ft.  removing  limestone  or  bed  rock  .  .  2  00  2  00 

Fixtendrd  totals  $641,181  $660,111  $719,911 

la.,  Iowa  CIt.v  —  FIKLD  HOl’SK-  -  May  I'onstr  Co.,  l.a'Xingt<in  Bldg.,  for  Mayor  mid 
27,  by  Proudfoot,  Rawson  &  Soiiers,  arrhts..  Boro  Couin  il.  $198,840.  Noted  Apr.  15. 

810  Hubbell  Bldg.,  Des  Moines,  I  story  and  l.a.,  .Abbeville — HIGH  SI'HOOL — Ver- 
basemeat,  216  x  425  ft.,  rein. -eon.,  brick,  million  Parish  Si’hool  Bd.,  Courthouse,  2 
steel  and  stone,  We.st  Campus,  for  Athletic  story,  brick,  high  and  grade  school,  from 
Council  of  Iowa,  State  I'niversity,  P,  K.  Caldwell  Bros.,  Whitney  Bldg.,  New 

Belting,  dir.  $400,000.  Noted  Apr.  29.  Orleans,  $164,000.  Noted  Apr.  8. 

la..  Meehanirsvllle — SCHOOI.. — J'ay  13,  la.,  Des  Moines — CHURCH — Dougher, 
by  Bd.  Kduc.,  H.  Carvllle,  secy.,  3  iftory.  Rich  &  Woodburn,  archts.  and  engrs.,  806 

rein. -con.,  brick  and  stone  school.  $15o,ooo.  Valley  Natl.  Bank  Bldg.,  Apr.  20,  3  story, 

W.  J.  Brown,  208-10  Bever  Bldg.,  Cedar  185  x  191  ft.,  rein. -con,  and  steel,  plain 
Rapids,  archt.  Noted  Mar.  18.  foundation,  from  A.  H.  Neumann  Co.,  Hub- 

la.,  I’nderwood — SCHOOI.. — May  25,  by  bell  Bldg.,  for  Plymouth  Congregational 
Bd.  Kduc.,  2  story  and  basement,  58  x  100  i’hurch.  $396,859.  Noted  Apr.  8. 
ft.,  rein. -con.,  brick  and  stone  schiail. 

$160,000.  Anderson  &  Spooner.  512  Park  L-OtllraCtS  Awarded 

Bldg.,  Council  Bluffs,  archts. 

Ark..  Fayetteville  —  AGRICULTURAL  Me.,  Kast  Mlllliioeket— HIGH  SCHOOI.e- 
and  KNGINKKRING-  .May  12  (extended  Town.  School  (  omn.,  2  story  and  baw- 
date),  by  University  of  Arkansas,  J.  C.  Fut-  lo'*  ft  -  on*!  "tone,  to  C. 

rell,  pres.,  3  story.  58  x  256  ft..  88  x  116  T.  Reynolds.  Augusta.  Archts.  est.  $160,000. 
ft.,  and  88  x  216  ft.,  rein.-con.,  brick,  stone  „.Mass.,  Belmont  (Boston  P.  O.)  — 

and  terra  cotta.  Noted  Apr.  8.  CHI  RCH  —  St.  I,ukes  Roman  Catholic 

Tex..  Amarllltr— HOTKL— K.  R.  Mayer,  Church,  H.  R.  Splaine  pastor,  1  story,  85 
1601  Madison  St.,  taking  bids  4  story  and  *  lt5  ft.,  rein.-con.  and  granite,  plain  foun- 
basement.  90  x  120  ft.,  rein.-con..  brick  and  dation,  I^xlngton  and  Beech  Sts.,  to  J.  J. 
stone,  plain  foundation.  $150,000.  K.  F.  Powers.  33  Mystic  Ave.,  Cambridge.  Archts. 
Rittenberry,  303  Blackburn  Bldg.,  archt.  *‘sf-  $150,000.  Noted  ■''l"’-  1- ,, 

Calif.,  Los  Angeles — CHURCH— Roman  Mass..  Framingham  —  CHITR(  H  —  I- irsi 

Catholic  Bishop  of  Los  Angeles  and  San  Baptist  Church,  1  story  and  basement, 
Diego,  taking  bids  3  story.  48  x  148  ft.,  IldgcRll 

brick  and  aandvStone.  3rd  St.  and  Wilton  *5^  *  J-  McMahon,  460  Concord  St. 

PI.,  in  St.  Brendins  Parish.  $150,000.  B.  Archts.  est.  $150,000 

G.  Martin,  520  Citizens  Natl.  Bank  Bldg..  ^**’"'“'■'■‘11?  (hr-  ) — ("HURc’I 

archts  — Hil-  Trustees  First  ITnltarian  (^hurch,  1 

CaUf..  Oakland— HIGH  SCHGOI.^May  »tory  and  bawment,  brick  and  stone  plair 
25,  bv  Hd.  Kduc.,  Woodrow  Wilaon  Junior  foundation,  HiKhland  Ave.,  to  Robbina  K 
High  SchfMil,  fireproof.  48th  St.,  for  Gak-  Smith,  4  College  St.  Archts.  est.  $150,000 
land  City  .Schmil  Dist.  To  exceed  $200,000.  Mass..  South  Boston  ( Boston  P.  ()  )  — 
W.  J.  Miller,  417  Market  St.,  San  Fran-  S»'h<>olhous« 

cisco  archt  Dept.,  City  Hall,  Shurtleff  Dist.  School.  , 

Qu’e.,  Hull— SCHOOLS— L.  I.4indrea.  secy.  brick  atu 

School  Bd.,  taking  bids  Notre  Dame  and  stone,  \  all  and  9th  StH.,  he^,  to  J.  I 
Wrightvllle  schools.  $200,000.  Noted  loley  &  Sons,  80  Boylston  St.,  Boston 
Mar.  4.  $169,388.  Noted  Apr.  29. 


Bids  Received 

Mass..  South  Boston  (Boston  P.  O.)  — 
SCHOOI..  —  City  of  Boston,  Schoolhouse 
Dept.,  City  Hall,  Apr.  27.  Shurtllff  Dist. 
School,  2  story  and  basement,  75  x  115  ft., 
brick  and  stone,  Vail  and  9th  Sts.,  here, 
from  J.  P.  Foley  &  Sons,  80  Boylston  St., 
Boston.  $169,388.  Noted  Apr.  22. 

N.  4..  f'llirside  Park  (mail  Cliffside)  — 
HIGH  SCHOOI.. — Bd.  Kduc.,  Cllffslde,  gen¬ 
eral  contract  brick,  steel  and  stone  addi¬ 
tion,  Palisade  Ave.,  here,  from  Coppoletta 
Bros.,  Cllffslde  Park,  $227,000 ;  ventilating, 
heating,  etc.,  from  G.  B.  and  B.  H,  Steinke, 
$33,250.  Noted  Apr.  1. 

N.  J..  Iladdimlleld— HIGH  SCHOOI.r— Bd. 
Kduc.,  B.  M.  Wilson,  secy.,  IJncoln  Ave. 
and  Chestnut  St.,  2  story,  balcony  and  base¬ 
ment,  167  X  211  ft.,  and  72  x  98  ft.,  brick 
and  steel.  Kings  Highway  K..  from  H.  J. 
Herman  Co.,  18th  and  Cherry  Sts.,  Phila., 
Pa.,  $374,430  ;  heating,  etc.,  from  Mechani¬ 
cal  Kqulpment  Co.,  214  South  t2th  St., 
Phila.,  Pa..  $40,494.  Noted  Dec.  31. 

Md..  Baltimare — SCHOOI.. — Bd.  Awards, 
1  story  and  basement,  73  x  239  ft.,  brick 
and  steel,  plain  foundation.  Arlington  St., 
West  and  Alto  Aves.,  from  North-Kastern 


Constr  l.,exington  Bldg.,  for  Mayor  anil 
Boro  Coutu  il,  $198,840.  Noted  Apr.  15. 

I,H..  Abbpvlllr — HIGH  .S('HooL — Ver¬ 
million  Parish  Sebtsil  Bd..  Courthouse,  2 
story,  liriek,  high  and  grade  s*-hool.  from 
Caldwell  Bros.,  Whitney  Bldg.,  New 
Orleans,  $164,000.  Noted  Apr.  8. 

la.,  Des  Moines — ('HURCH — Dougher, 
Rich  &  Woodburn.  archts.  and  engrs.,  806 
Valley  Natl.  Bank  Bldg.,  Apr.  20,  3  story, 
185  X  191  ft.,  rein.-con,  and  steel,  plain 
foundation,  from  A.  H.  Neumann  Co.,  Hub- 
bell  Bldg.,  for  Plymouth  Congregational 
I’hurch.  $396,859.  Noted  Apr.  8. 

Contracts  Awarded 

Me.,  Fast  Mlllliioeket— HIGH  SCHOOI.. — 
Town.  School  Comn.,  2  story  and  baw- 
ment,  60  x  150  ft.,  brii-k  and  stone,  to  C. 
T.  Reynolds,  Augusta.  Archts.  est.  $160,000. 

Mass.,  Belmont  (Boston  P.  O.)  — 

CHURCH  —  St.  I,ukes  Roman  (^JathoUc 
Church,  H.  R.  Splaine.  pastor,  1  story,  85 
X  145  ft.,  rein.-con.  and  granite,  plain  foun¬ 
dation,  la-xington  and  Beech  Sts.,  to  J.  J. 
Powers.  33  Mystic  Ave.,  Cambridge.  Archts. 
est.  $150,000.  Noted  Apr.  1. 

Mass.,  Framinxham  —  CHITRCH  —  First 
Raptist  Church,  1  story  and  basement, 
stone  and  granite.  Vernon  St.  and  Kdgell 
Rd..  to  T.  J.  McMahon,  460  Concord  St. 
Archts.  est.  $150,000. 

Mass..  Somerville  (br.  Hoston) — CHUIU’H 
— Bd.  Trustees  First  ITnltarian  Church,  1 
story  and  basement,  brick  and  stone,  plain 
foundation.  Highland  Ave.,  to  Robbins  & 
Smith,  4  College  St.  An-hts.  est.  $150,000. 

Mass.,  South  Boston  (Boston  P.  O. )  — 
SCHOOL  —  City  of  Boston.  Schoolhoiiso 
Dept.,  City  Hall,  Shurtleff  Dist.  School.  2 
story  and  basement,  72  x  113  ft.,  brick  and 
stone,  Vail  and  9th  Sts.,  here,  to  J.  P. 
Folev  &  Sons,  80  Boylston  St.,  Boston. 
$169,388.  Noted  Apr.  29. 

Mass..  lYaverly  (br.  Boston) — CHITRCH 
— St.  Luke's  Parish.  R.  Splaine,  pastor,  1 
story  and  basement.  80  x  145  ft.,  brick  and 
steel,  I.rf-xlngton  St.,  to  J.  J.  Powers  Co.,  33 
Myrtle  Ave.,  Cambridge.  Archts.  est. 
$150,000. 

Conn.,  New  Britain  —  CONVKNT  —  St. 
Joseph's  Convent,  205  South  Main  St.,  J.  F. 
Donahue,  pastor,  2  story  and  basement, 
brick  and  steed,  to  Hayes  Constr.  Co..  9 
Court  St.  Archts.  est.  150,000.  Noted 
Nov.  26. 

Conn.,  New  Britain- -SCHOOI.< — fTity,  J. 
M.  Halloran,  chn.  school  com.,  3  'story,  60 
X  200  ft.,  brick  and  steel  addition  to  Nathan 
Hale  School,  Tremont  St.,  to  M.  O’Connor, 
561  Main  St.  Archts.  est.  $200,000.  Noted 
Apr.  22. 

N.  V..  New  York— CHURCH  and  HOTKl. 
— Calvary  Baptist  Church  Corp.,  123  West 
57th  St..  15  and  30  story,  brick,  steel  and 
stone.  West  57th  St.,  to  R.  M.  Catts  Corp., 
247  Park  Ave.  Archts.  est.  $2,500,000. 
Noted  Mar.  4. 

N.  Y..  New  York— HIGH  SCHOOI.r— Bd. 
Kduc.,  500  Park  Ave.,  general  contract 
Theodore  Roosevelt  High  School.  Elast 
Fordham  Rd.  and  Bathgate  Ave.,  to  Lust- 
bader  Constr.  Co..  101  Park  Ave.,  $2,309,- 
205  ;  plumbing,  etc.  to  J.  K.  Kahn.  224  West 
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IJuililinKH — Kducatlonal-KeUKious  (<  V>nt.) 
2<ith  St..  $12!*,!*(t0;  heatiriK.  ftf.,  to  Almirall 
Ai  <'o.,  Inc.,  66  WcHt  Uway.,  $292,<mi(>  ;  and 
electrical  work,  to  J.  Menkes.  .12  T’nion 
S<i.,  164,777.  Grand  total  $2,795,882.  Noted 
Apr.  8. 

N.  Y..  I’elham  (Ind.  l>r  New  York)  — 
.Si'HOOl.  --  Hd.  Kduc.,  altering  and  con- 
structlnK  2  story,  50  x  Kio  ft.,  brick,  steel 
and  stone  addition,  plain  foundation,  to  J. 
Itorup,  Hri>nxvllle.  Archts.  est.  $18(i.(l0(t. 
Noted  Apr.  29. 

N.  Y..  KIrhmond  Hill  (Ind.  br.  Janiai<'a) 
— SGHOGI.. —  ltd.  Kduc.,  .50(1  I'ark  Ave., 
New  York  City,  general  contra»t  I’.  S.  124. 
Stanli-y  Ave.,  here,  to  Ilay.son  I'onstr.  ('o.. 
44  ('ourt  St.,  Hrooklyn,  $137, ooo;  and  heat 
control  service,  to  Almirall  (i  Go.,  66  West 
Uway.,  New  York  (.'Ity,  $42,631.  Noted 

A|)r.  29 

N.  J.,  I’uiilslmro — -Sf'IIOOIj — Bd.  Kduc.,  2 
story  and  basement,  76  x  173  ft.,  rein. -con. 
and  brick,  plain  foundation,  to  O.  W. 
Shaner  &  Sons,  I’almyra,  $175,000.  Noted 
Feb.  4. 

I’a..  \Vynnew«MMl — SCIIOOI., — S<hool  Bd. 
I.s>wer  Merlon  Twp.,  Reneral  *'ontract  2 
story  and  basement.  42  x  188  ft.,  and  91 
X  174  ft.  s<-h<H)l,  to  G.  H.  Kvans,  1(».5  North 
13th  .St.,  I’hila.,  $318,846;  he.'itiiiR  and 
ventilatInK,  to  Atner.  Heatint;  &  Ventilat- 
inK  (^)  .  Schaff  Bids..  Bhlla.,  $31,895.  .Noted 
Apr.  29. 

Md..  Ilaltimore  —  GHl’RGH  —  Ghurch  of 
the  Nativity.  Kd^erton  St.  and  Garri.son 
Ave.,  1  story  and  basement.  irreKular  shape, 
stone,  Kd^erton  St.  and  Garrison  Ave.,  to 
Goffswell-Koether  Go.,  406  Bark  .Vve.,  $150,- 
000.  Noted  Mar.  25. 

I.a..  .\bbevllle  —  SCHOOI.S  —  Vermillion 
I’arish  School  Bd.,  ('ourthouse,  new  brick, 
hinh  and  2  (trade  schwds,  to  ('aldwell  Bros., 
Whitney  Itidt;.,  New  Orleans,  $198,000. 
Noted  Apr.  8. 

III.,  rhiraxo — COMMl’NITY  HOFSK — 
Perkins,  Fellows  &  Hamilton,  archts.. 
Tower  Court,  (teneral  contract  4  story  and 
basement,  100  x  150  ft.,  Bedford  stone  and 
rein. -con.,  Kenmore  and  Bryn  Mawr  Aves., 
to  J.  B.  Shedden  Co.,  106  North  I..a  Salle 
St  .  for  Kdttewater  I’resbyterian  Church. 
Archts.  est.  $400,000. 

III.,  f’lilcHKn — SCHOOI.e-Bd.  Kduc..  650 
South  Clark  St.,  Bradwell  School  addition, 
Hast  77th  St.  and  Burnlniin  Ave.,  to  S.  N. 
Neilson  Co.,  3059  AuRUSta  St.  Archts.  est. 
$250,000.  .Noted  Apr.  1. 

III.,  IlllUlde  —  CHCRCH,  SCHCKM.,  and 
MONASTKRY — Servite  Fathers  Monastery, 
«7o  A.  Brosnahan,  pastor,  3121  West  Jack- 
son  Blvd.,  2  and  3  story,  190  x  22.5  ft., 
reln.-i'on.,  hrick  and  stone,  to  T.  St.irk 
('onstr.  Co..  130  Muskoxfee  St.,  Milwaukee, 
Wis.,  and  118  South  11th  St..  Cedar  Rapids, 
la.  Archts.  «’st.  $200,000.  Not<-d  Apr.  1. 

WU..  Milwaukee — f'ONV'KNT,  etc. — K. 
Brielmaier  A-  Sons,  archt.s.,  412  Bway.,  1 
story  and  basement.  200  x  275  ft.,  brick  and 
concrete  convent,  power  house  and  laundry, 
plain  foundation.  (''edarburR  Rd.,  to  Hutter 
Gonstr.  Go.,  128  Western  Ave..  Fond  du 

1..-IC,  for  Sisters  of  Sorrowful  Mother, 
Marshfield.  Archts.  est.  $450,000.  Noted 
Feb.  18. 

Minn.,  Duluth  —  HIGH  SCHGOK — Bd. 
Kduc.,  226  Ist  Ave.  K..  G.  A.  Bmnson.  elk., 
Reneral  contract  Junior  HIrIi  S<'h<K>l,  3 

story  and  basement,  65  x  1.15  ft.,  and  76 
X  145  ft.,  reln.-<-on.  and  title,  concrete  pile 
inundation,  2nd  St.  between  North  9th  St. 
and  list  Ave.,  to  G.  H.  Ixiunsberry,  322 
Kast  Superior  St.,  $377,500. 

Kan.,  I.Hwrence — .\d)ITGRIl'M — -C.  I>. 

«'uthlM-rt,  state  archt..  State  Capitol  BldR., 
ToTX'ka.  for  State  Cnlversity  of  Kan.sas,  1 
story,  basement  and  2  balconies,  158  x  200 
ft.,  rein. -con.,  stone  and  steel,  to  M.  J. 
Green,  Manhattan.  Archts.  est.  $250,000. 
Noted  Apr.  8. 

Neb..  I.ineuin — SCHOOT., — Bd.  ReRents 
tlniversity  of  Nebrask.a.  3  story  and  base¬ 
ment,  86  X  120  ft.,  brick  and  stone,  to 
Bickel  Constr.  Co.,  University  Place, 
$150,000. 

Kan.,  I’ittHliiirR — HIGH  SCHGOI., —  Bd. 
Kduc.,  Junior  liiRh  Schisil,  3  story  and 
basement,  165  x  207  ft.,  rein. -con.,  brick 
and  stone,  to  Kberhardt  Constr.  Co.,  724 
DwiRht  BldR.,  Kansas  ('ity.  Mo.,  $215,000. 
Noted  Jan.  7. 

Mo..  KnnsHN  rit.v--HIGH  SGHOCIT., — Bd. 
Kduc.,  (2nd  unit)  South  West  Senior  HiRh 
School,  rein. -con.,  brick  and  stone,  to  Sharp 
Bros.,  Kldorado,  Kan..  $345,000. 

Tex..  Dallas  —  DORMITORY  —  C.  W. 
Snider,  City  Natl.  Bank  BldR.,  Wichita 
Falls,  3  story  and  basement,  rein. -con., 
brick  and  stone.  Paris  and  Bourborn  Sts., 
to  H.  B.  Freedman.  402  1st  Natl.  Bank 
BldR.,  Fort  Worth,  $150,000.  Noted  Mar.  18. 

Calif.,  Oakland — NORSKS’  HOMK — Sis¬ 
ters  of  Provideiu'e,  29th  :ind  Bway.  Sts.,  4 


story,  rein. -con..  Central  and  Summit  Aves., 
lo  Barrett  &  Hllp,  918  Harrison  St.,  San 
Francisco,  $200,000. 

Que.,  Nt.  Jerome  —  CHURCH  —  Roman 
Catholic  Church,  Reneral  contract  church, 
.St.  Jtihn  Bake,  to  A.  Dube  &  Cie,  Three 
Rivers.  $131,000. 


Federal  Government 
Work 


Proposed  W'ork 

X.  Y'.,  Staten  Inland — Kjector  Station,  etc. 
— (’(instruction  (Juartermaster's  Office,  39 
Whitehall  BldR.,  New  York  City,  rejected 
bids  Mar.  25.  ejector  station  and  discharRe 
line  at  Miller  Field,  here.  Noted  Apr.  15. 

Wyominx  —  Road  —  U.  S.  Forest  Serv., 
Post  Office  BldR.,  Denver,  Colo.,  made  plans 
RradinR  12  mi.  Fox  I'ark-Keystone  Sect., 
Medicine  Bow  Forest,  Albany  Co. 

Cnlnradu  —  Roads  —  11.  S.  Forest  Serv., 
Post  Office  BldR.,  Denver,  made  plana  Rrad¬ 
inR  29  mi.  New  (^astle-Buford  Project,  Gar¬ 
field  Co.,  and  6  ml.  Dirby-Mesa  Rd.,  KaRle 
Go.,  both  in  White  River  Natl.  Forest ;  also 
6  mi.  Beulah-Rye  Project,  I’ueblo  Co. 

Bids  Desired 

I).  C.,  M’aah. — Sewer — May  27,  at  office 
GonstructlnR  Quartermaster,  Munitions 
BldR.,  sanitary  seweraRe  system,  at  BollinR 
Field;  adv.  K.  N.-R.  May  6. 

H.  0.,  Charlenton — Pier — .Turn*  1,  by  U.  S. 
KnRineer  Office,  extendinR  the  north  Cus¬ 
tomhouse  pier  about  21(1  ft.  ;  adv.  K.  N.-R. 
May  6. 

Teiin.,  Memphis — Steel  BarRes — June  1, 
at  office  Mississippi  River  Comn.,  1st  and 
2nd  Dists.,  Mcf’all  BldR.,  13  steel  barRes ; 
adv.  K.  N.-R.  May  6. 

Ind.,  Anderson — Kxtension — May  18,  by 
Treas.  Dept,  at  office  SupervisinR  Archt., 
Wash.,  D.  C.,  1  .story  and  basement  exten¬ 
sion  to  U.  S.  Post  Office,  here.  J.  A.  Wet- 
more,  actinR  suiiervisiiiR  archt.  ;  adv. 
K.  N.-R.  May  6. 

Mirhixun — DredRiiiR — May  25.  by  U.  S. 
KnRineer  Office,  Detroit.  dredRinR  in  SaRi- 
naw  Bay  Channel ;  adv.  K.  N.-R.  May  6. 

111.,  North  Chlraxo — Hospital,  etc. — June 
8,  by  U.  S.  V’eterans  Bureau,  ArlinRton 
BldR.,  Wash.,  D.  C.,  constructinR  recreation 
buildinR,  acute  patients  buildinR,  2  con¬ 
tinued  treatment  buildinRS  and  1  adminis¬ 
tration  buildinR,  etc.  at  U.  S.  Veterans 
Hospital,  105,  here;  adv.  K.  N.-R.  May  6. 

Wyominx  —  Road  —  May  12,  by  J.  W. 
Johnson,  dist.  enRr.,  301  Custom  House. 
Denver,  Colo.,  RradinR  1.98  ml.  Dayton- 
Steamboat  Rock,  Constr.  Sect.  4,  Sheridan 
Co.,  here. 

Colorado — Road — May  12.  by  J.  W.  John¬ 
son,  301  Custom  House  BldR.,  Denver,  Rrad¬ 
inR  4.95  mi.  Ward-Raymond  Natl.  Forest 
Rd.  Project,  Boulder  Co. 

Calif.,  I’al(»  Alto — Hospital,  etc. — June 
21,  by  U.  S.  Veterans  Bureau,  ArlinRton 
BldR..  Wash.,  1).  C.,  constructinR  various 
buildinRS,  etc.  at  U.  S.  Veterans  Hospital 
24,  here.  F.  T.  Hines,  dir.  Noted  Apr.  1. 

Bids  Received 

.Mass.,  Chelsea — Quarters — Spec.  5168— 
Bureau  Yards  &  Docks.  Navy  Dept.,  Wash., 
1).  C..  2  double  <iuarters.  concrete,  brick 
and  steel,  at  U.  S.  Naval  Hospital,  here, 
from  S.  Pas(iuale,  9  Stedman  St.,  Boston, 
(1>  $55,000  (2)  $57,700  (3)  add  $200  (4) 
deduct  $30  (5)  add  $130  (6)  add  $6,800  (7) 
add  $400.  Noted  Apr.  8. 

Pennsylvania  —  Recreation,  etc.  —  U.  S. 
Veterans  Bureau,  ArlinRton  BldR.,  Wash., 
D.  C.,  Apr.  27,  recreation  buildinR,  officers 
(luarters,  etc.,  at  U.  S.  Veterans  Hospital, 
Aspinwall-SharpsburR,  here,  from  J.  C.  Mil¬ 
ler,  Campbellsville,  Ky..  (I)  $164,000  (*) 

$139,500  (3)  $115,500  (300  days).  Noted 
Mar.  25. 

Pa..  Fort  Mlffln  (mail  KsslnRton)  — 
DredRinR — U.  S.  KnRineer  Office,  1505  Race 
St.,  Phlla.,  Apr.  22,  dredRinR  47,000  cu.yd. 
in  Delaware  River,  here,  front  Amer. 
DredRinR  Co.,  308  Chestnut  St.,  Phila.,  Pa. 
at  $(k34  per  cu.yd.  Noted  Apr.  1. 

D.  C.,  Wash. — QUARTKRS— Spec.  5087 
— Bureau  Yards  &  Docks,  Navy  Dept.,  Apr. 
28,  extendinR  nurses  quarters, at  II.  S.  Naval 
Hospital,  here,  from  Devault  &  Deitrlck, 
Canton,  O..  (IX)  $83,848,  (2X)  $77,256, 

(3X)  $1,100.  Noted  Apr.  1. 

Ky.,  I.onIsvilIp — Wicket  Irons,  etc. — IT.  S. 
KnRineer  Office,  P.  O.  Box  72,  wicket  irons, 
horses  and  props,  for  Dam  61.  from  Amer. 
Car  &  Fdry.  Co..  Jeffersonville,  Ind.,  (a) 
$15,600  and  (b)  $35,400.  Noted  Apr.  8. 
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Orexon  —  Road  —  Dept.  Pub.  Rds.,  w 
Post  Office  BldR.,  Portland,  RradinR.  .  t. 
6.6  mi.  Cascadia  Sect.  Sanitiem  IliRti  (,,v 
Project,  Linn  Co.,  from  K.  B.  Gates,  .\i 
$68,618. 

Contracts  Awarded 

Tex.,  Galveston  —  DredRinR — U.  S.  I'n- 
Rlneers  Office,  dredRinR  deepeninR 
wideninR  Sabine-Neches  Canal  betw. .  n 
Port  Arthur  and  OranRe  to  United  Dredu  ni: 
Co.,  323  Guaranty  BldR.,  Galveston.  $:;  . . 
720.  Noted  Mar.  18. 

C.  Z.,  Panama — Masts — Spec.  6191 — l;u- 
reau  Yards  &  Docks,  Navy  Dept.,  Wa>ii 
D.  C.,  Rnyed  masts  at  Cape  Mala,  her.-,  tri 
J.  E.  BinRO  &  Son,  Delaware  Ave.  and  Kim 
St.,  Camden,  N.  J.,  $3,775  (135  da\s). 

N(Jted  Apr.  29. 


FKDKRAB  POWKK  COMMISSION 

Application  for  licenses  and  Permit.'; 

Applirations 

697 —  Great  Northern  Ry.  Co.,  4th  and 
Jackson  Sts.,  St.  Paul,  Minn. — Wants  license 
transmission  line  in  Chelan  and  KinR 
Counties  across  Sno(|ualmie  and  Wenatche.. 
Natl.  Forest,  Wash. 

698 —  M.  B.  Re(iua,  351  California  St.,  San 
Francisco,  Calif. — Wants  preliminary  jier- 
mit  power  development  in  Speel  River. 
Ia>nR,  (’rater.  Sweetheart  I>akes  and  nn- 
appropriated  portion  Tease  I.,ake.  Alaska 

699 —  Fitkin  Utilities  Inc.,  165  Bway.,  New 
York  City — Wants  preliminary  permit  ap¬ 
proximately  2,200  hp.  power  develojmient 
in  Santa  Fe  River,  Alachua  and  Columbia 
Counties.  Florida. 

700 —  Kentucky  Hydro-Electric  Co.,  Bouis- 
ville,  Ky.  —  W’ants  preliminary  p('rmit 
power  development  in  Cumberland  River, 
near  mouth  Wolf  Creek.  Russell  Co. 

701 —  Sultan  Electric  Co..  Sultan,  Wash 
— Wants  preliminary  permit  power  develop, 
ment  in  T^ake  Isable  and  May  Creek,  across 
Snoqualmie  Natl.  Forest  in  Snohomish  Go, 
Wash. 


Unclassified 


Proposed  Work 

stadium — Brookline  (br.  Boston),  Moss. 
— Town,  Park  Dept.,  havinR  plans  prepared 
by  G.  Hadden,  enRT.  and  archt.,  280  Madi- 
s(jn  Ave.,  New  York  City,  stadium. 

Grade  Crosslnx  —  Berlin,  Conn.  —  Town, 
State  and  New  York,  New  Haven  &  Hart¬ 
ford  R.R.  Co.,  E.  GaRei,  ch.  enRr.,  New 
Haven,  plan  elimlnatinR  Beckley's  Crossinp. 
$90,000.  J.  A.  Macdonald,  State  House, 
Hartford,  hiRhway  comr. 

Parks  —  YVest  Palm  Beach,  Fla.  —  Voted 
$65,000  btmds,  constructinR  parks.  C.  A. 
Binpham,  city  mpr. 

Prison  Stookade^West  Palm  Beach,  Flii. 
—  $150,000  bonds,  constructinR  prison 
stockade. 

Transmission  1,1  nei^— Muscle  Shoals,  .\lii. 
— See  "BuildinRS — Industrial.” 

Suh-DIvIsion  —  Biloxi,  Miss.  —  Holm- 
haven-on-the-Gulf,  Inc.,  2800  West  Beach 
St.,  and  360  North  Michlpan  Ave.,  ChicaRo, 

Ill.,  O.  O.  Carpenter,  vice  pres.,  havinp 
plans  prepared  by  C.  Matthes,  Biloxi, 
amusement  place,  incl.  club  house  with 
dance  floor  and  swimminR  pool,  etc.  $lo('.- 
000.  Noted  Mar.  18. 

Transmission  Bines,  etc. — Tennessee — Si  •• 
"Dam.” 

Stadium — .\nn  .\rbor,  Mich. — Bd.  ReRents 
Universitv  of  MichiRan,  makinR  plans  rein.- 
con.  stadium,  60,000  seatlnp  capacity. 
$700,000.  F.  H.  Yost,  dir..  Athletic  Assn. 

Wiihway  —  Fordson,  Mich.  —  Ford  Motor 
Car  Co.,  HiRhland  Park,  havinR  plans  pre¬ 
pared  subway  for  double  track  street  car 
lines  under  Pere  Manjuette  and  Pennsyl¬ 
vania  Ry.  tracks,  and  extendinR  car  lines 
approximately  )  mi.  to  Fordson  plant  of 
owner,  incl.  rein. -con.  retaininp  walls  and 
supportinR  structure,  drainape  structure, 
etc.  on  Mulkey  Ave.  $250,000.  Private 
plans.  Detroit  Ilept.  Street  Railways.  Shoe¬ 
maker  and  St.  Jeans  Sts.,  plans  layinR 
above  double  track  street  car  lines. 

Park  Improvements — Peoria,  III. — Elec¬ 
tion  July  20,  $500,000  bonds,  park  improve¬ 
ments,  incl.  new  palm  house,  exhibition 
rooms,  steam  plant,  etc.  M.  (J.  Newman, 
pres.  Park  Bd. 

Amusement  Park  —  Belleville,  III.  —  See 

"Contracts  Awarded.” 

Gas  Tank  —  laike  Geneva,  WIs.  —  Wal¬ 
worth  Co.  Gas.  Co.,  c/o  J.  F.  Ryan,  352 
Douplas  St.,  Elpin,  III.,  makinp  plans  500,- 
000  pal.  rein. -con.,  brick  and  steel  retainlnp 
tank  for  pas  plant,  here.  $500,000.  Private 
plans.  Noted  Jan.  29  under  "BulldinRS- 
Industrial.” 
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to  Natl  Tube  «*o..  Kriok  HIdR  ,  ^itt.<lbur^h. 
I’a.,  and  to  Spantt-t'halfant  t'o.,  rnion 
Hank  HIdK  .  I’ittsburKh.  I’a 

Koundatlon — Marlon.  O. —  Mardini;  Moiiio- 
rial  Assn..  <-on*Tt*t*‘  foundation  to  I’rt-aidi'iit 
iiardlnft  Motnorial,  to  K.  Klford.  5.'ir>  I’ark 
Av«‘..  Columbus,  J2ti,5on.  Nott'd  Jan.  7. 

AmiiHrmrnt  I’ark — lirlirvlllr.  III.  -  -  St 
Clair  I’ark  .Vssn.,  will  build  amutwiin-nt 
park.  Incl.  swimininK  i><m>I.  iMiatIntr  laKiM>n. 
dan«-p  pavilion,  ctr.  |2.'’>n,oon.  Work  ulll 
lu.  (tune  bv  spparatp  oontrai’ts 

Transmisnlon  l.lnr  — liiwa  Sioux  City 
(las  &  Kba-trlo  Co..  Sioux  Clt.v,  will  in.stail 
r>.">  ml.  titi  kv.  hIiikIo  «’lrrult,  \v<M>d  i>olo 
susiM-n-sion  tyiH-  hlKh  tension  line  from 
Storm  laike  to  Hutland.  oonneitinK  with 
Humboldt  line,  by  day  labor.  $2i:i.0iio  ,  al.so 
1.000  kw.  i-apaelty  emerKeiicv  turbine  at 
HIK  Sioux  Station.  ll.lMUt  volt  .t  phase 
power  oireult  for  I’ackInK  Hmise  Mist. 
Sioux  City;  one  4  kv  and  two  11  k\ 
substations  In  Sioux  CItv.  bv  dav  labor 
under  suiM-rvision  C.  1  'ContK.  Co..  Hroad 
and  Areh  Sts..  I’hila.,  I’a. 

Overhead  ('rossini: — North  Oakota — See 
“Streets  and  Hoads." 

(■rain  Klevatnr  —  Reauniont,  Tex. 
Josey-MIller  Co.  will  build  ttrain  elevator, 
rein. -eon.,  by  day  labor.  JlOO.OOo.  Private 
plans  Noted  Apr.  30. 

(•rain  Klevator — Hereford,  Tex. —  K.  W 
Harri-son.  one  unit  rein. -eon.  and  steel 
ttrain  elevator,  to  Star  Kor.  Co.,  WIehIta. 
Kan.,  approximately  $110,000. 

Cnderrrade  ('rosslnic — I,onKTlew.  Wash. 
— ConstruetlnR  undererossimt  under  Ij«>nK- 
vlew.  Portland  &  Northern  U.U.  traeks,  at 
California  Way.  K.  1.  ir  1!*.  to  Olympic 
Constr.  Co.,  KotiRVlew.  |!i9,405. 


nilassified  (Continued) 

Transmission  Mne— North  Dakota — RUR- 

•  1  tcht  &  Power  Co.,  M.  A.  Krickstin. 
-onrietor.  RuRby,  plans  approximately  27 
i  transmission  line  betxveen  Rueby  and 
irton  also  90  k.v.a.  or  larger  oil  engine 


I  and  Development — Joplin,  Mo. — Brown- 
Tatum-Shannon.  Inc.,  205  Joplin  Natl.  Bank 
Hldir  making  preliminary  plans  developing 
lit  iicres  subdivision.  Incl.  streets,  water¬ 
works  sewers,  etc.  Hare  &  Hare,  Hunt- 
iinger  Bldg.,  Kansas  City,  landscape  engrs. 

lirain  Klevator — Beaumont,  Tex. — Josey- 
Milli-r  Co,  plana  rebuilding  grain  elevator 
n.in  -con  .  Railroad  Ave.  and  Fannin  St., 
n  lcntly  destroyed  by  lire.  $100,000.  Kngl- 
neer  selected  soon. 

swimming  Pool— Port  Arthur,  Tex.-^lty 
nians  concrete  swimming  pool,  Bryan  Park. 
Ifith  and  Augusta  Aves,  $25,000.  J.  O. 
Ht  rpin,  city  engr. 

Power  Transmission  l-li 
Southwest  Power  Co.,  y..: 
trie  isiwer  transmission  line 
to  Fayetteville.  $70,000. 

Ornamental  L,ighting  System- 


Oklahoma —  J.  J.  Mack,  160  Bway.,  (unuttlcial)  $199, ooi*. 
Mc.Alester,  plans  elec-  Noted  Apr.  22. 

from  Watts  I’ler — Phlla.,  Pa. — City,  c/«  O.  F.  Sproule, 

Private  plans.  city  dir..  Municipal  Pier  4,  South  Wharves 
_ , _ toot  Chestnut  St.,  Apr.  21,  substrui'ture  for 

le»”f'alif. — Making  plans  metal  standards  ^*^**1* 

on’  Figueroa  St.  between  Vernon  and  J*®’  concrete  bulkheads. 

Swimming  Pool — I.os  Angeles,  Calif. —  Wharves  <a>  $985,000  (h)  $835,000  (e) 

See  “Buildings — Commercial.  $760,000  (d)  $690,000  (e)  $620,000.  Noted 

Power  Development  —  Tehama,  Calif. —  Apr.  15. 

P.  B.  Cross,  550  Montgomery  St.,  San  Street  IJghting  System — St.  Paul.  Minn. 
Francisco,  making  plans  50  x  150  x  50  ft.  — Street  lighting  system  using  <a>  concrete 
rein. -con.  diversion  dam,  25,562  ft.  gunite  posts  (b)  pressed  metal  or  steel  posts  and 
lined  canal,  9,925  ft.  60  in.  r.w.  stave  (e)  c.i.  posts  in  (1)  St.  Anthony  Park  (2) 
syphon.  20,890  ft.  Armco  type  steel  flume.  Merriam  Park  and  Hill  Mist.  2,  from 
5  8:!0  ft.  7x7  ft.  concrete  or  gunite  lined  l)«movan  Constr.  Co..  1101  Builders  Kxch. 
tunnel,  etc.,  in  Tehama  Co.  $1,500,000  or  Bldg.,  (at)  $42,267  <bl)  $46,000  (rl)  $43.- 
more.  W.  Van  Norden,  Mills  Bldg.,  San  300  <a2)  $274,669  (b2)  $296,400  and  <r2> 
Francisco,  engr.  $277,400. 

Wharf — IJmolton,  Qne. — Anglo-Canadian  Contracts  Atcardctl 

Pulp  &  Paper  Co.,  Quebec,  plans  wharf  on 

St.  Charles  River,  on  I.K)t  514-560-502,  here.  Coal  Plaat — Providence,  K.  I. — Narragan- 
O.  Hardy,  309  Bway.,  New  York  City,  engr.  sett  Klectrlc  Bight  Co.,  Kddy  St.,  coal 
$1  000  000.  handling  plant  incl.  trestle  and  wharf,,  brick 

Amusement  Park— Three  Blvera,  Quo.— 

H  F.  Blackwell,  Chateau  De  Blols,  plans  n  n  » 

Mass  -Wellington  &  Burtne”  211  Bridg; 
St.,  Fast  Cambridge,  coal  pocket,  concrete. 
Power  Blue  —  Alberta  —  Calgary  Power  1,1-17  Somerville  Ave.,  to  A.  W.  McLean, 
Co.,  Calgar.v,  soon  takes  bids  pow;er  line  litg  Medford  St.,  ('harlestown.  Archts.  est. 
between  Calgary  and  Red  Deer.  $300,000.  $25,000.  Noted  Apr.  8. 

n>j  w\  •  J  IJghting  System — New  York,  N.  Y". — Bd. 

iStas  uestrea  Health.  L.  I.  Harris,  pres.,  505  Pearl  St., 

Timber  Plies  and  Platform  —  Albany, 

N.  Y.— May  14,  at  otflee  Albany  Port  Dist. 

(’onin.,  100  State  St.,  timber  plies  and 

platform  for  bulkhead  for  Port  of  Albany.  ^  Ir'  v _ Bd 

T  FiUgerald.  secy.  ;  adv.  K.  N.-R.  May  6.  Trana^rfiuon.  J.  ‘  H.  Delaney,  ’  chA..  49 
Heating,  etc. — Bulfalo.  N.  Y. — May  19,  by  Lafayette  St.,  scale  pit  and  foundation  for 
State  Hospital  Comn.,  Albany.  N.  ^  .,  heat-  coal  pockets  In  Lenox  Ave.  and  148th  St. 
ing  work,  additional  boiler  capacity,  etc..  Yard,  to  Hart  &  Earlv,  Inc.,  18  East  4l8t 
at  Buffalo  State  Hospital,  here;  adv.  E.  st.,  $19,140.  Noted  Apr.  29. 

N.-R.  May  6.  Coal  Pocket — (Jlen  Roek  (br.  Ridgewood), 

Heating,  etc. — Kings  Park,  N.  Y. — May  N.  J. — Bergen  County  Coal  Co.,  Doremus 
26,  by  State  Hospital  Comn.,  Albany,  heat-  Ave.,  rein. -con.  silo  type  coal  poi-ket,  to 
ing,  sanitary  and  electrical  work,  etc.,  for  W.  G.  Hudson,  50  Church  St.,  New  York 
Veterans  Memorial  Hospital,  Kings  Park  City,  N.  Y. 

State  Hospital,  here  ;  adv.  E.  N.-R.  May  6.  Coal  Pocket  —  Paterson.  N.  J.  —  M.  B. 

Support  for  Retaining  Walls  —  Long  Farrclough  &  Son,  27th  St.  and  Susque- 
Island  City,  N.  Y. — May  14,  by  Bd.  Trans-  hanna  R.R.  tracks,  general  contract  2,500 
portatlon,  49  Lafayette  St..  New  York  City,  ton  capacity  coal  pocket,  timber,  to  W  O. 
additional  support  for  retaining  walls  and  Hudsetn,  Corp.,  50  (’hurch  St..  New  York 
abutment.  Queens  Boro,  here.  Agreement  City.  N.  Y.  ;  and  concrete  pile  construction, 
“KM.”  J,  H,  Delaney,  chn.  t'*  Raymond  Concrete  Pile  Co.,  140  Cedar 

Foundations,  etc. — New  Y’ork,  N.  Y. —  St.,  New  Yiirk  City. 

May  13,  B.  M.  Patten,  comr.  Public  Mar-  „  PIre  Alarm  System— Trenton.  N.  J.— City 
kets.  Municipal  Bldg.,  constructing  founda-  Comn.,  extending  underground  Arc  alarm 
tions,  viaduct,  ramps.  fltM)r  and  paving  Air  system  and  transferring  fire  alarm  tele- 
Bronx  Municipal  Terminal  Market,  at  Ex-  Kraph  system  from  Headquarters  to  Elec- 
terior  St.  and  East  151st  St.,  Bronx  Boro.  trical  Building.  $58,000.  O.  M.  Schafer. 

Borings — Phlla..  Pa.--May  18,  by  City  of  Trenton,  supt.  Fire  &  Police. 

Fhila.  and  MontRomerv  Co.  (Norristown),  IMrr •— Cheater,  —  Ford  Motor  (.o., 
216  City  Hall,  Phlla.,  850  ft.  churn  borings  Highland  Park,  Mich.,  150  x  515  ft.  rein.- 
for  Green  Lane  Bridge,  over  Schuylkill  con.  and  wood  pile  pier  and  216  ft.  bulk- 
River.  W.  C.  Irwin,  controller  Montgomery  head.  34  ft.,  extending  Into  Delaware  River, 
Co.  here  to  A.  J.  Boyle  Co.,  Amer.  Bldg.,  Baltl- 

Playground — Baltim  re.  Md. — May  10,  by  mare,  Md.  Engrs.  est.  $650,000.  Noted 
Bd.  Awards,  grading,  concrete  work,  etc.  Feb.  25. 

improving  area  and  playground  at  (’anton  Kllmlnatlon  Grade  Crossing  —  Marcus 
School.  2nd  St.  H.  G.  Perring,  Hearst  Hook,  Pa. — Pennsylvania  R.R.  Co.,  A.  C. 
Tower,  superv.  engr.  Pub.  Impvt.  Comn.  Shand,  ch.  engr..  Broad  St.  Sta..  Phlla., 
Pipe  Line — Louisiana  and  Mississippi —  elimination  grade  crossing  by  constructing 
See  "Contracts  Awarded."  78  ft.  steel  bridge.  50  ft.,  with  two  50  x 

Heating,  Plumbing,  etc. — Chicago,  III. —  450  ft.  rein. -con.  approaches.  Market  St.  at 

May  11.  by  Bd.  Educ.,  650  South  Clark  St.,  Lower  Chichester  Two.,  here,  to  T.  J.  Foley 
J.  C.  Christensen,  archt.,  heating,  plumbing,  Co.,  Fulton  Bldg.,  Pittsburgh.  Engrs.  est. 
ventilating,  heat  regulation  and  ash  ejectors  $350,000. 

for  Samuel  Gompers  School,  123rd  St.  and  Pipe  Line— Lon  I  si  ana  and  Mississippi — 
IjaFayette  Ave.,  and  Spencer  School  addi-  Standard  Oil  Co.,  North  Baton  Rouge,  I^a., 
tion.  North  Lavergne  and  Park  Aves. ;  also  will  construct  170  ml.  natural  gas  pipe 
plumbing  for  Bradwell  School  addition,  77th  line  from  Baton  Rouge  to  Misslssipi^vla 
St.  and  Burnham  Ave.  J.  E.  Byrnes,  bus.  Mississippi  River  at  Natchez,  Miss,  work 
mgr.  will  be  done  by  day  labor  under  gupervision 

Foundation — Madison,  Wis. — University  Ford,  Bacon  A  Davis,  engrs.,  115  Bway,, 
of  Wisconsin,  J.  D.  Phillips,  bus.  mgr..  New  York  City.  For  8,000  tons  2«  In.  pipe. 

See  proposal  advertising  on  page  156,  Advert 
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SCALES 


NO  SPRBWSS  K  O  N  2  S  T  IV  E  D  G  M  T 


How  Toledo  Scales  Saved  Thousands  of  Dollars 

For  These  Firms 


LOST  from  $15.00  to  $25.00  per  day 
V  V  through  inaccurate  weight,”  says  Marine 
City  Motor  Castings  Company  of  Marine  City, 
Mich.  “It  is  simple  mathematics  to  figure  out  how 
quickly  we  paid  for  our  new  scale  and  how  much 
money  it  has  earned  since.” 

“Twenty-five  Toledo  Scales  paid  for  themselves 
in  the  first  30  days  of  operation.  Our  actual  saving 
on  over-weight  on  about  two  million  packages 
amounted  to  over  $1,000,”  says  The  Foulds  Milling 
Company  of  Libertyville,  Ill.,  manufacturers  of 
macaroni  products. 

“We  find  after  checking  over  shipments  since 
the  scales  were  installed  that  we  have  received  from 
the  transportation  companies  here  refunds  amount¬ 
ing  to  about  $2,500,”  says  W.  M.  Dutton  &  Sons 
Company  of  Hastings,  Nebraska,  manufacturers  of 


harness,  and  wholesalers  of  hardware  and  auto  sup¬ 
plies. 

The  long  list  of  those  who  have  bought  Toledo 
Scales  includes  the  most  representative  corporations 
in  practically  all  industries.  They  bought  Toledo 
Scales  either  to  stop  a  known  loss  or  to  remove  the 
loss  shown  by  a  survey  of  their  present  equipment. 

An  industrial  survey  based  upon  the  automatic 
accuracy  of  Toledo  Scales  reveals  losses  that  were 
not  suspected,  and  removes  a  costly  hazard  from 
every  operation  involving  the  measurement  of  ma¬ 
terials.  A  Toledo  Scale  man  stands  ready  to  help 
you  do  this  and  to  present  specific  recommendations 
for  improvement,  based  on  demonstrable  facts. 
You  are  in  no  way  obligated  by  asking  for  this 
information.  Kindly  address  Industrial  Sales  De¬ 
partment,  Section  C. 


Toledo  Scale  Company,  Toledo,  Ohio 

Canadian  Toledo  Scale  Co.,  Limited,  Windsor,  Ont. 

Manufacturers  of  Automatic  Scales  for  Evety  Purpos» 

Offices  and  Service  Stations  in  106  Cities  in  the  United  States  and  Canada 
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Engineering  News-Record,  May  IS,  1926 

Construction 

News 


Some  of  the  W eek*s  Large  Projects 


Among  the  announcements  for  the  cur¬ 
rent  week  are  the  following; 

Proposed  Work 

Athletic  centre.  South  Boston,  Mass., 
Olympia  Fields  Co.  having  plans  prepared, 
$10,0u0,000.  ,  ^  ....  1 

Paper  mill,  Levis,  Que.,  Canadian  In¬ 
ternational  Paper  Co.  making  plans, 
15  000.000. 

Hotel  Longr  Beach,  N.  Y.,  L.  Saltzman, 
S  Ash  *  and  T.  Shwarzman  having  plans 
nrpDared,  $4,000,000. 

ludium.  Niagara  Falls.  N.  Y..  Niagara 
Frontier  &  Athletic  Assn,  plan  building, 
$3,500,000. 

Office  and  stores,  Chicago,  111..  Medical 
Arts  aub  having  plans  prepared.  $3,000,000. 

Hospital,  Jackson.  Miss.,  State  Improve¬ 
ment  Com.  having  plans  prepared, 
$2,500,000.  ^ 

High  school,  Cleveland.  O.,  Bd.  Educ.  hav¬ 
ing  preliminary  sketches  made,  $2,000,000. 

Viaducts  and  repair  work.  Los  Angeles, 
Calif,  voted  $1,900,000  bonds. 


Hospital,  Chicago,  Ill.,  Ridge  Gen.  Hos¬ 
pital,  Inc.,  having  plans  prepared,  $1,500,000. 

Court  house,  Hartford,  Conn.,  Hartford 
County  Bldg.  Com.  receiving  competitive 
plans,  $1,500,000. 

Hotel,  Yonkers,  N.  Y.,  Bardley  Realty 
Co.  having  plans  prepared,  $1,300,000. 

Municipal  Impvt.  Dist.  5,  Pasadena, 
Calif.,  plans  widening  street,  $1,150,000. 

Store,  theatre  and  offlce,  Rochester,  N.  Y., 
L.  Lempert  preparing  plans  for  Greater 
Rochester  Properties,  $1,125,000. 

Hotel.  Ft.  Meyers,  Fla.,  C.  \V.  Russell 
and  associates  having  plans  prepared, 
$1,100,000. 

Hotel,  St.  Petersburg,  Fla.,  B.  Ely  plans 
building,  $1,000,000. 

Schools,  Fairmont,  \\'.  Va..  Bd.  Educ. 
having  preliminary  plans  made,  $1,000,000. 

Sports  arena,  Detroit.  Mich.,  J.  C.  Town¬ 
send  and  associates  plan  arena,  $1,000,000. 

Bids  W' anted 

Power  house,  Chicago,  Ill.,  May  8, 
Graham,  Anderson,  Probst  and  White, 
archts.,  $2,000,000. 


Hospital,  New  York.  N.  Y.,  State  Hos¬ 
pital  Comrs.,  Albany,  soon  take  bids, 
$2,000,000. 

Apartment  and  lodge,  Cleveland,  O.,  O. 

.  Stewart,  areht.,  takes  bids  about  June  1, 

I  $1,400,000. 

Cathedral,  Oakland,  Calif.,  C.  Werner, 

I  archt.,  taking  bids,  $1,000,000. 

j  Contracts 

j  Arena,  Jersey  City.  N.  J.,  Journal  Square 
!  Gardens,  Inc.,  to  Thompson-Starrett  Co., 

‘  $7,000,000. 

■  Steel  gates,  Welland.  Ont.,  Dept.  Rys. 

and  Canals  to  Lyall  Constr.  Co.,  $4,500,000. 
]  Offlce,  theatre  and  business,  Kansas  City, 
I  Mo.,  Loews,  Inc.,  to  Midland  Investment 
j  Co.,  $4,000,000. 

High  school,  Fordson,  Mich.,  Bd.  Educ. 
to  F.  R.  Patterson  Constr.  Co.,  $2,000,000. 
!  Loft,  New  York.  N.  Y.,  Realty  Constr. 
I  Co.  will  build  by  separate  contracts, 
$2,000,000. 


Classified  Index  of  Bids  Wanted 


Wotoi-wni-lca  cJoss  See  Eng.  Newt-Record 

waierworKH  Akron,  N.  Y . May  13 

Bids  close  Sec  Eng.  News-Record  Adv.  May  13. 

Mav  14  Brooklyn,  N.  Y . May  6  May  31  Selma,  Ala . May  13 

May  15  Nelliston.  N.  Y . May  6  June  8  St.  Louis,  Mo . May  13 

May  15  Menomonle,  Wls . May  13 

May  17  Kohler,  Wis . May  13  Waste  Disposal 

May  17  Appleton,  Wls . May 

May  17  St.  Lamberts,  Que . May  13  May  17  Sanford.  Fla . May 

.May  18  Lansing.  Ill . May  13  May  27  Galveston,  Tex . Apr. 

May  18  Hagerstown,  Md . Apr.  22  June  3  Mobile,  Ala.  ......... - May 

May  19  Augusta.  Me . May  6  Adv.  May  6  and  13. 

May  20  Milwaukee,  Wis . May  13  „  .  , 

May  21  Oakland.  Calif . Apr.  22  BriaKeS 

May  24  Norwalk,  Conn . May  6 

Adv.  Mav  6  and  13.  May  14  Ohio  . May 

May  25  St.  Louis,  Mo . May  6  May  15  Paducah.  Ky.  . Apr. 

May  25  Wheeling.  W.  Va . May  13  May  lo  Anderson.  In^  .......... .Apr. 

Adv  Mav  13  May  15  St.  Pierre  le  Bicquets,  Que.. May 

May  25  Blairsvllle,  Pa.  ' . May  13  May  17  Akron.  O . Apr. 

Adv  May  13.  May  18  Texas  . Apr. 

Mav  27  York.  S.  C . May  18  May  18  New  Orleans.  1^ . May 

May  29  Gulfport,  Miss . Apr.  29  May  19  Minneapolis  Minn . Apr. 

June  2  New  York,  N.  Y . May  6  May  19  Pennsylvania  . Apr. 


Waste  Disposal 


May  17  Sanford,  Fla . May  13 

May  27  Galveston,  Tex . Apr.  29 

June  3  Mobile,  Ala . May  6 

Adv.  May  6  and  13. 


Bridges 


May  14  Ohio  . May  6 

May  15  Paducah,  Ky . Apr.  22 


Sewers 

May  14  West  Haven  (br.  New 

Haven),  Conn . May  6 

May  14  Reading,  Mass . May  13 

May  15  Janesville,  Wls . May  13 

May  15  North  Andover  (Ind.  br. 

Lawrence),  Mass . May  13 

May  17  Westmont  (Johnstown  P.  O.), 

Pa . May  13 

May  17  Miami,  Fla . May  6 

May  17  Cincinnati,  O . May  13 

May  17  Kohler,  Wls . May  13 

■May  18  Sacket  Harbor,  N.  Y . Apr.  29 

May  18  St.  Paul,  Minn . May  13 


May  15  Anderson.  Ind . Apr.  8 

May  15  St.  Pierre  le  Bicquets,  Que.. May  6 

May  17  Akron.  O . Apr.  29 

May  18  Texas  . Apr.  29 

May  18  New  Orleans,  La . May  6 

May  19  Minneapolis,  Minn . Apr.  8 

May  19  Pennsylvania  . Apr.  29 

May  19  Akron,  O . Apr.  29 

May  19  Poughkeepsie,  N.  Y . May  6 

Adv.  May  6  and  13. 

May  19  Kooskia,  Idaho  . May  6 

May  21  Akron,  O . Apr.  29 

May  21  Maskinonge,  Que . May  6 

May  24  California  . May  6 

May  23  New  York  . May  13 

Adv.  May  13. 

May  26  Los  Angeles,  Calif . May  6 

May  27  Louisiana  . Apr.  29 

Adv.  Apr.  29  to  May  13. 

June  1  Sebrlng,  Fla . May  6 

Adv.  May  6  and  13. 

June  1  Mercer.  Pa . May  13 

Adv.  May  13. 

June  1  Santa  Cruz,  Calif . May  13 


May  18  Llbertyvllle,  Ill . May  13  J  “ 

May  19  Cleveland,  O . May  13  ^  . 

May  19  Rye.  N.  Y . Apr.  29  Adv.  May  13. 

May  19  Detroit,  Mich . May  13_  .  ¥••• 

May  19  St.  George.  N.  Y . May  13  Excavation,  Drainage,  Irrigation, 

13  Levees,  River  and  Harbor 

Haskell,  Tex.  . May  13  ^ay  18  Sioux  City,  la . May  6 

May  20  Murfreesboro,  Tenn . May  13  20  Falmouth.  Mass . May  13 

May  20  Akron,  O.  . May  13  j^j^y  24  Buffalo,  N.  Y . Apr.  22 

May  20  Dexter,  N.  Y.  . Apr.  29  ^^y  27  New  Jersey . May  13 

May  20  Salisbury,  Md . Apr.  29  May  13 

w  „  ,,  June  1  Galveston,  Tex.  . Apr.  29 

May  20  Haskell.  Tex.  . . . . May  13  June  4  Albany,  N.  Y . May  13 

May  21  La  Grange.  N.  C . Apr.  29  Mav  IS. 

.P  Apr.  22  to  May  13.  June  15  St.  Louis,  Mo . May  13 

May  25  Muskegon,  Mich . Apr.  29 

May  25  Niles,  Ill . May  6  <in«1  Rnn<ls 

May  25  Plaquemlne,  La . May  6  Streets  and  MoadS 

Adv.  May  6  and  13.  May  14  Ohio  . May  6 

May  28  Louisville,  Ky . May  6  May  14  Vermont  . May  6 


May  20  Falmouth,  Mass . May  13 

May  24  Buffalo,  N.  Y . Apr.  22 

May  27  New  Jersey . May  13 

Adv.  May  13. 

June  1  Galveston,  Tex.  . Apr.  29 

June  4  Albany,  N.  Y . May  13 

Adv.  May  13. 

June  15  St.  Louis,  Mo . May  13 

Streets  and  Roads 

May  14  Ohio  . May  6 

May  14  Vermont  . May  6 


Bids  close  See  Eng.  News-Record 

May  14  Trenton.  N.  J . May  6 

May  15  Anderson,  Ind . Apr.  1 

May  15  Anderson,  Ind . May  13 

May  15  Norwich,  Conn . May  13 

May  15  Milwaukee,  Wls . May  13 

May  17  Morgantown,  W.  Va . Apr.  22 

May  17  Pleasant  Ridge,  Mich . May  6 

May  17  Aberdeen,  S.  D . May  6 

May  17  Clearfield.  Pa . May  13 

May  17  Johnstown,  N.  Y . May  13 

May  17  Frultport,  Mich . May  13 

May  17  Hennessey,  Okla . May  13 

May  17  Brookline  (br.  ^stun). 

Mass . May  1 3 

May  18  Concordia,  Kan . May  13 

May  18  Connecticut  . May  13 

Adv.  May  13. 

May  18  South  Carolina  . May  13 

May  18  St.  Louis,  Mo . Mav  13 

May  18  North  Dakota  . May  6 

May  18  Maryland  . May  6 

Adv.  May  6  and  13. 

May  18  Oxford,  Miss . May  6 

May  18  Athol.  Mass . May  13 

May  18  South  Carolina  . May  13 

May  18  Eufaula,  Ala . May  13 

May  18  Webster  City,  la.  . May  13 

May  18  Dakota,  la . May  13 

May  18  Humboldt,  la . May  13 

May  18  Sioux  City,  la.  . May  13 

May  18  Omaha,  Neb . May  13 

May  18  Phila.,  Pa . May  13 

May  18  Grand  Haven,  Mich . May  13 

May  18  Fordson.  Mich . May  13 

May  19  North  Dakota . May  6 

May  19  Southmont  (Johnstown  P.  O. ), 

Pa . May  6 

May  19  Alabama  . May  13 

May  19  Sibley,  la . May  13 

May  19  Cleveland,  O . May  13 

May  19  IVest  Palm  Beach,  Fla.  ...May  13 
May  19  Bexley  (Columbus  P.  O.), 

O . May  13 

May  20  Florida  . May  13 

May  20  Michigan  . May  6 

May  20  Pennsylvania  . May  6 

Adv.  May  6  and  13. 

May  20  Baton  Rouge,  I^a . May  13 

May  20  New  Brunswick,  N.  J . May  13 

May  20  Washington,  Pa.  . . May  13 

May  20  Wisconsin  .  May  IS 

May  20  Pennsylvania  . May  13 

May  20  New  York,  N.  Y . May  13 

May  20  Pompton  Lakes,  N.  J . May  13 

Adv.  May  13. 

May  20  Boston,  Mass . May  13 

May  20  Maine  . May  13 

May  21  Idaho  . May  13 

May  21  Alma,  Kan . Apr.  22 

May  21  De  Kalb,  Miss . May  6 


See  proposal  isdvertising  on  page  134,  Advertising  Section 
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MARK 


Begittered  U.  S.  Pat.  Office 


Laying  36«im.  c.  i.  Water  Mains  With  Leadite  Joints 


Good  Pipe  Joints 


Has  it  occurred  to  you  why  so  many  water 
works  men  are  using  Leadite  for  making  joints 
in  all  sizes  of  cast  iron  water  mains? 

There  are  many  sound  reasons. 

The  most  important  reason  is  that  experience 
has  proven  Leadite  joints  are  good  joints  and 
improve  with  age. 

The  other  reasons  relate  to  saving  in  the  cost  of 
material  and  labor. 

Leadite  facilitates  rapid  completion  of  the  work. 

Leadite  saves  money  from  every  angle  of  pipe 
laying. 

Anyone  can  make  Leadite  joints;  Leadite  is 
very  easy  and  simple  to  handle. 

Yarn  the  joint,  pour  it  full  of  molten  Leadite, 
and  the  joint  is  finished. 

If  you  have  never  tried  Leadite,  do  not  pass  up 
a  good  thing  without  investigating  it. 

Give  Leadite  a  trial. 

Leadite  resists  electrolysis. 

Leadite  does  not  corrode  or  rust. 

Leadite  has  been  successfully  tested  and  used 
for  over  30  years. 

Thousands  of  miles  of  pipe  jointed  with  Leadite 
are  in  service. 

The  up-to-date  water  works  man  specifies  and 
uses  LEADITE. 

LEADITE  saves  at  least  75% 

LEADITE  is  the  pioneer  self-caulking 
Material  for  c.  i.  pipe 

Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 

THE  LEADITE  COMPANY,  Inc. 

1512  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  .\. 


NO  CAULKING 


id 


Bids  close  See  Eng.  Xeurs-Rfford 

May  25  Iowa  City,  la . Apr.  15 

Junt>  2  Juniata  (br.  Altoona), 

Pa . May  6 

June  8  Duluth,  Minn . / . May  6 

June  14  New  York.  N.  Y . Apr.  21* 

July  1  Texarkana,  Tex . ,...Apr.  22 

Sept.  1  Vancouver,  ft.  C . Apr.  22 

Buildings — Industrial 

May  14  Phila.,  Pa . May  U 

May' 16  WilliamsiHjrt,  Pa . May  fi 

May  15  New  York,  N.  Y . .Mav  13 

^  ^ 

Buildings — EducationaK  Religious 

May  15  Doraln,  O . May  1.! 

May  17  Dayton,  O . Apr.  2!* 

May  17  Punta  Oorda,  Fla . .May  »: 

May  18  CorninR,  la . May  6 

May  19  Danbury,  Conn . May  6 

May  20  Brighton  (sta.  Boston), 

Mass . May  1.3 

May  21  Portsmouth,  O.  .  . ..'..May  6 

May  25  Underwood,  la . .J.May  6 

May  25  Oakland,  Calif . May  6 

May  25  Sioux  City,  la . May  13 

May  26  Greeley,  Colo . May  13 

May  26  Chicago,  Ill . May  13 

May  26  Lansing,  Mich . May  13 

May  26  'Waltham  (Ind.  br.  Boston), 

Mass . May  13 

May  27  Iowa  City,  la . May  6 

May  31  Little  Rock.  Ark . May  13 

June  4  Akron,  O . May  13 

Federal  Government  Work 

M.ay  14  Pipe  Line — Wash.,  D.  C. ..Apr.  15 
Adv.  Apr.  15  to  MaV  13. 

May  17  Storehouse — Baltimore, 

'  Md . .'...May  13 

Xlay  18  Recreation — AufOi.sta,  Oa.  .Apr.  15 
May  18  Generators — Wash.,  D.  C.  ..Apr.  22 
May  18  Curbs,  etc. — Camp  Custer 

(Br.  Battle  Creek),  Mich.  .Apr.  29 
May  18  Kxtension — Anderson.  Ind.  .May  6 
May  18  RefrlReratlon  and  Ice  MakinK 
Machinery — Rutland  Height, 

Mass . May  13 

May  19  Mezzanine — Great  I>ake  (hr. 

Waukegan),  III . May  13 

May  20  la'vees — New  Orleans,  La. .  May  13 
May  20  Current  Retards— Missouri .  May  13 
May  24  Dam — Port  Meade,  S.  O....May  13 
May  24  Dredging — Washington  ...May  13 
May  25  Needle  Valves — Oregon  .  .  .  Apr.  29 

May  25  Dredging — Michigan . May  6 

Adv.  May  6  and  13. 

May  25  Sand,  etc. — Illinois  . May  13 

Adv.  May  13. 

May  25  Road — California  . May  13 

Mav  26  Generator  Seta — Pearl  Harbor, 

T.  H . May  13 

May  27  Remodeling — Lynn,  Mass. .  May  13 
Adv.  May  13. 

May  27  Sewer — Wash.,  D.  C . May  6 

May  29  Ilwellings  —  Nashville, 

Tenn . May  13 

June  1  Stwl  Barges — Memphis, 

Tenn . May  6 

Adv.  May  6  and  13. 


Bids  close  Srr  Eng.  Xetcs-Rrcord 

June  1  I’ler — Charleston,  S.  C . May  6 

Adv.  May  6  and  13. 

June  7  Operating  Machinerv — Ix)Uls> 

vine.  Ky . .May  13 

Adv.  May  13. 

June  9  Compass  Station  —  Kmplre, 

Ore .  .  .  May  13 

June  8  Hospital,  etc. — North  Chicago, 

111 . May  6 

Adv.  May  *•  and  13. 

June  9  Gates — Pittsburgh.  Pa.  ...May  13 
.•\dv.  May  13 

June  9  Boilers  —  'Terre  Haute, 

Ind  . .May  13 

Adv.  May  13. 

June  21  Hos|>ital.  etc. —  Palo  .\lto, 

t'alif . .May  6 

July  7  Motors,  etc.— Wash.,  D.  C..May  13 
.Adv.  May  13. 

July  15  Dredging — Hawaii  . May  13 

.Adv.  .May  13. 

Unclassified 

May  15  Heating,  etc. — Ivondon,  Ont.Apr.  29 
May  17  Koundatlon.s,  etc.  —  Hull. 

Mass . May  13 

May  18  Cable— Hartford,  i'onn.  ...May  13 
May  18  Signal  System — Buffalo, 

N.  Y . Apr.  1 

May  18  Bttrings — Phila..  I’a . May  6 

.May  19  Heating,  etc. — Buffalo, 

N.  V . May  6 

May  19  Fire  Alarm  System,  etc. — 

Ittica,  N.  Y . Apr.  29 

.May  21  Timber  Piles,  etc. — Albany, 

-N.  Y . May  13 

Adv.  .May  13. 

May  24  Ornamental  Lighting  System 

— lats  Angeles,  Calif . May  13 

May  25  Stadium — Au.stin,  Tex . May  6 

May  26  Heating,  etc. — Kings  Park, 

N.  Y . May  6 

Adv.  May  6  and  13. 

May  28  AVaterprooling  Standpipe,  etc. 

— AValtsde,  Mass . Apr.  29 

May  31  Wharf — Mobile,  Aliv . Apr.  29 

Adv.  Apr.  29  to  May  13. 

June  3  Heating  and  Sanitary  Work — 

Raybrook,  N.  Y . May  13 

Adv.  May  13. 

Materials 

May  14  Lumlx-r — New  'York,  N.  T..May  6 

May  17  Ties — Columbu.s,  O . May  13 

May  17  Coal  Tar  Patching  —  Boston, 

Maas . May  13 

Mav  17  Castings  —  New  York, 

N  Y . May  13 

May  17  Conduit  Pip«*  —  Kenosha, 

WIs . May  13 

May  18  Road  Oil  and  Tar  — 

Minnesota  . May  6 

May  18  Gravel — Ixiuisiana  . ^aly  13 

May  21  Refined  Tar — Minneapolis, 

Minn . May  13 

May  21  Ralls,  etc. — Phila.,  Pa - May  13 

.May  25  Oment  Blocks — Albany, 

N.  Y . May  18 

Adv.  May  13. 


y.,v  Westmont,  Pa . 

il'iv  -  New  Jersey  - - 

f  j,v  -*  Huntington,  AV.  A  a.  .. 

■;  Garrett,  Kan . 

■,fU  .  i  .New  Jersey  - - - ... 

‘  Adv.  May  6  and  13. 

Mav  California  . 

Mav  -*  la>s  Angeles.  Calif.  ... 

Mav  -t  .Akron.  O.  .•••.• . 

*\lav  L'!  .'^an  Diego,  Calif . 

Mav  ■■*  .'linneaiHilis,  Minn.  — 

May  :t  San  Rafael,  Calif . 

Mitv  21  Burant,  Miss . 

Mav  24  .Michigan  . 

Mav  21  Phila.,  Pa.  .  . . . 

Mav  2''  Ft.  AAayne,  Ind.  . 

May  2ri  Minnesota  . 

Mav  i'>  .Maryland  . 

Mav  2.''  .N'eW  York  . 

•  •  Adv.  May  13. 

Mav  2.'.  Wellington,  Kan . 

.May  2.'>  North  Dakota  . 

Mav  i't  Manas<iuan,  N.  J . 

Adv.  May  6  and  13. 

May  25  AVashington  . 

May  25  Dartmouth,  Mass . 

May  26  Pratt,  Kan . 

.May  26  Delaware  . 

Mav  26  Stuart,  Fla . 

Ma'v  26  Siler  City,  N.  C . 

.Mav  26  Michigan  . 

May  27  Dodge  City,  Kan. . 

May  27  (Charleston,  W.  Va.  .. 

May  27  Michigan  .  - - 

May  28  Medicine  Lodge,  Kan.  . 

Mav  28  l.,a  Belle,  Fla . 

Alav  28  Freeport.  N.  Y . 

.Adv.  May  13. 

M.av  31  Garnett,  Kan . 

May  31  Bradentown.  Fla . 

June  1  Birmingham,  Ala . 

June  1  St.  laiui.s.  Mo . 

June  4  Columbu.s,  Kan . 

June  7  .Akron,  O . 

June  7  Saline,  Kan . 

June  8  AVabash.  Ind . 

June  8  St.  I»uis,  Mo . 

June  8  Kldorado,  Kan . 

June  11  Fellsmere,  Fla.  . 

Adv.  May  13. 

June  11  Saline,  Kan . . 

June  11  Olathe,  Kan . 

June  15  Anderson,  Ind . 

Buildings — Commercial 

Mav  15  AA’illiamsport,  Pa . M 

Mav  15  Atlantic  City,  N.  J . A| 

Mav  17  New  Orleans,  La . M 

Mav  IS  Columbus,  O . A] 

Mav  19  Central  Islip,  N.  Y . M 

Adv.  May  6  and  13. 

Mav  19  A'onkers,  N.  A' . M 

Adv.  Apr.  29  to  May  13. 

Mav  19  Phila.,  Pa . M 

Mav  211  Ohio  . A] 

,Mav  20  .Alasjieth  (Ind.  sta.  Flushing) 

N.  Y . M 

May  20  Springfield,  N.  Y . M 

.May  20  Greenwich,  N.  Y . M 

May  21  Stamford,  Conn . M 


May  6 
.Mav  13 
May  6 
Apr.  29 
Mav  6 
May  13 
May  13 
May  G 
May  6 
May  13 
May  6 
May  13 
.May  13 

.Alay  13 
.Alay  13 
Apr.  22 
May  13 
May  13 
Mav  13 
May  13 
May  13 
.May  13 
May  13 
May  13 


iVetca  of  iVeti?  Work 


Waterworks 


THESE  reports  are  grouped  under 
each  class  (icater-works,  sewers, 
ete.)  and  under  each  stage  of  the  work 
{proposed,  bids  desired,  etc.),  accord¬ 
ing  to  the  following  geographic  sec¬ 
tions:  Kew  England.  Middle  Atlantic, 
South,  Middle  West,  between  Missis¬ 
sippi  and  Rocky  Mountains,  Far  West, 
and  Canada. 

Where  name  of  official  is  not  given 
inquiries  should  be  addressed  to  City 
Clerk.  County  Clerk,  or  corresponding 
official. 


Strong  Concrete  in  3  Days 

On  many  of  your  rush  jobs  you  do  not  like  to 
wait  the  weeks  usually  required  for  concrete  to 
reach  the  desired  strength.  You  do  not  need  to. 

By  using  well-authenticated  methods  and  stand¬ 
ard  U nlversal  cement,  the  same  quality  U niversal 
regularly  used,  you  can  obtain  strong  concrete 
in  3  days  and  at  the  same  time  get  a  concrete 
that  is  much  better  and  much  stronger  forever 
after. 

The  folder  shown  above  explains  the  methods 
for  obtaining  this  //;w^-saving,  high  early 
strength  concrete  with  standard  Universal 
cement.  A  copy  will  be  sent  promptly  upon 
request  to 


Universal  Portland  Cement  Co. 

Chicago  Pittsburgh  Minneapolis  Duluth  Cleveland  Columbus  New  York 

Concrete  for  Permanence 


I  ’  hfMlilw  tnititi VWiriii  II  ' 


>Iay  13.  1926 


«•  ,1.  rw  urks  (Continued) 

,  Ilf  Venturi*  —  Ventura  Co.  Water 
.i  ‘rL-  i>i<«t  2.  voted  »35,000  bonds.  Improv¬ 
ing  waUrworks.  C.  W.  Petit,  Ventura,  co. 
yoted  Apr.  1. 

Bids  Desired 

1..  itlaJmviUe — May  25,  by  Boro  Coun- 
i'  Miinicloal  Bldg.,  50  North  Spring  St.. 
VS-’N\.ra,  in.  Unl- 

‘  rvil  <1  and  10  and  12  In.  bell  and  spigot 
.'n,,;.  valves,  etc.,  also  Installing  above; 

'"’m  WheeUag— May  25,  by  City,  H. 

!•  I  me  city  elk.,  c.1.  pipe  and  fltUngs.  lire 
iv.lrinls  etc.  J.  N.  Chester.  Knglneers, 
I’ulslmrKh.  Pa.,  engrs.:  adv.  E.  N.-R. 

May  27,  by  Town  Clerk,  1 

1,1  e  purltlcatlon  plant.  1  earth  dam, 

,  ;,7iiii0  gal.  steel  tank  on  125  tower,  25,000 
’  steel  tank  on  35  «.  tower,  19  000  ft. 
^1,1  lo-ln.  c.l.  and  12,000  ft.  8-ln.  vltr.  clay 
Carolina  Eng.  Co.,  917  Johnson  Bldg., 

'''’riu‘bHnMng  *-^"!.Jay  18.  by  Bd.  Local 
iniiivts  4.250  ft.  6  In.  c.l.  mains  Ashdown. 
Williaiiis  &  Co.,  1530  Halsted  St.,  Chicago 

Comn.. 

K  K  .Morris,  secy.,  furnishing  two  hundred 
1,1  three  hundred  I  in.  disc  water  meters. 

u  u  Kohler— May  17,  by  W.  Nesemann, 
village  elk..  8.900  ft.  6  in  c.l  mains  In 
various  streets.  To  exceed  »15,000.  J. 
Donahue  Eng.  Co.,  608  North  8th  St.,  She- 
hoygan,  engrs.  Noted  Apr.  22. 

iViN  M«*nomonl«  ^  May  15,  Tt)y  F.  . 
Kowf.  city  oik..  225.000  gal.  reln.-con. 
•saucer  ivpe  reservoir,  48  ft.  inside  diani. 
and  IT  ft.  deep.  To  exceed  $15,000.  Noted 

Aiir  ’^2 

■  Wb..,  Milwaukee — May  20,  by  Dept.  Pub. 
Wk.M .  U.  E.  Stoelting,  comr.,  wrecking 
liuildings  west  of  engine  room,  etc.,  and  con¬ 
structing  60  X  176  ft.,  brick,  concrete  and 
.si.,el  addition  to  North  Point  Pumping  Sta¬ 
tion.  $400,000.  V.  vsi. 

t|iie..  St.  I.ambert  —  May  17,  by  City 
t’liuncil,  pumping  equipment,  etc.  Former 
hills  rejected. 
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Sewers 


Proposed  Work 

N,  4.,  Hawthorne  (Ind.  br.  Paterson) — 


end.  and  Baby  Point  Ud.  from  Thornhill 
Ave.  to  Belt  Line  Ry.  tracks.  $31,055.  K. 
B.  Coedike,  40  Jarvis  St.,  engr. 

Bids  Desired 

Mass.,  North  Andover  (Ind.  br.  Law¬ 
rence) — May  15,  by  P.  H.  Ellis,  engr..  City 
Hall.  4,000  ft.  various  sizes  c.l.  sewers  In 


Takes  bids  about  July  1,  sewerage  system,  various’  streets  1  J.",  ooo 

$512,000.  H.  J.  Harder  129  Market  St.,  '“li"“l.”\;r.d,n. *-  May  14.  by  Bd.  1 

1  aterson,  engr.  Noted  Mar.  1-.  Wks.,  storm  water  drainage  works.  $15, 


Pa.,  Johnstown — Plans  to  Issue  $350,000 
bonds,  of  which  $235,000  to  b.-  used,  ex¬ 
tending  sanitary  sewer  sub-mains  In  \Val- 


Pub 
00(1 

Barbour  &  Dixon,  Tremont  Bldg.,  Boston, 
engrs. 

.Mass.,  Heading  —  May  14,  by  Bd.  Pub 


nut  drove  and  Central  Ave.,  and  balance  Wks.,  600  ft.  8  in..  1,000  ft.  10  In.,  600  ft. 


for  repaving  work.  H.  L.  Wilson,  city  engr 
O.,  Canton  —  Making  plans  sanitary 


12  In..  1,250  ft.  15  in.,  1,125  ft.  18  in  and 
220  ft.  20  in.  vltr.  salt  glazed  pipe.  Barbour 


sewe’rs,  etc.  in  Lake  Blvd.  NT  W..  9th,  10th.  *  Dixon,  Tremont  Bldg.,  Boston,  engrs. 


Mass.,  West  Koxbury  (sta.  Boston)  — 
May  19,  by  Dept.  I’ub.  Wks.,  Boston. 

O.,  Delaware— G.  B.  Gascoigne,  sanitary  '"  ig'Vnnn  "l 

trr  J  Vou-a  nido-  sVii.rni) >...1  rJ..  ^ts.,  here.  $25,000.  J.  H.  bulllvan,  comr. 


11th  and  12th  Sts.  $100,000.  W'.  E.  Sarver, 
City  Hall,  engr. 


engr..  Leader  News  Bldg.,  submitted  re- 
l>ort  sewage  disposal  plant  for  city 
$200,000 


N.  Akron — May  28,  Bd.  Sewer  Comrs., 

W.  Kelly,  elk.,  sewerage  system  and  dis- 


Mleh.,  Detroit— Made  plans  1,671  ft.  12-  ^  Hlehl,  Inc.,  677  ElUcott 

to  18-ln.  vltr.  sewer  In  ^teral  4513,  and  'J 

709  ft.  in  Lateral  4586  ;  1,833  ft.  12-  to  20- 
in.  in  Lateral  4514  and  2,027  ft.  In  Lateral 
4587  ;  460  ft.  15-  to  18-in.  in  Lateral  4537  ; 

2,507  ft.  12-  to  24-in.  in  Lateral  4562,  12.- 


S<iuare  Bldg.,  Buffalo,  engr. ;  adv.  E.  N.-R 
May  13.  Niited  Jan.  7. 

N.  Y.,  8t.  George  —  May  19,  by  J.  A. 
Lynch,  pres.  Richmond  Boro,  Boro  Hall, 

2.I.U.  It.  iz-  to  z4-in.  in  Gaierai  taez,  iz.- 
197  ft.  in  Lateral  4579.  13,463  ft.  In  Lateral 


4580,  13,548  ft.  in  Lateral  4581,  2,916  ft. 
in  I.ziteral  4588  and  3,936  ft.  In  Lateral 
4589  ;  1,111  ft.  15-  to  20-ln.  In  Lateral  4566  ; 
1,310  ft.  18-  to  24-ln.  In  Lateral  4568  ;  10,-. 
427  ft.  12-  to  33-in.  in  Lateral  4576  ,  and 
616  ft.  18-  to  20-ln.  in  Lateral  4592.  P.  A. 
Fellows,  city  engr. 

111.,  Highland  Park — Making  plans  sewers 


ft.  southerly  therefrom. 

l‘a.,  Westmont  (Johnstown  P.  O. ) — May 
17,  by  Boro  Council,  H.  P.  Shomo,  (Sreene 
St.,  secy.,  275  ft.  4  x  4  reln.-con.  box  cul¬ 
vert,  also  3,050  ft.  10-  to  24-in.  terra  cotta 
storm  and  9,650  ft.  8  and  10  in.  terra  cotta 
sanitary  sewers,  etc..  In  Menoher  Highway, 
South,  North  and  Yale  Aves.,  Luzerne, 
Frances,  West  and  Tioga  Sts. 


in  west  Side  new  annexed  territory.  $450,- 

000.  AVindes  &  Marsh,  Winnetka,  engrs.  xot^d  Apr  15  uider  “sfreeVrand  Roads^ 

S.  C.,  York — See  ‘‘Waterworks.’’ 
r\la..  Selma — May  31,  by  City  (^louncil,  3 


la.,  Burlington  —  Made  plans  and  soon 
takes  bids  5  to  6  ft.  rectangular  shape  con¬ 
crete  and  rein. -con.  storm  sewers  in  various 
streets.  $100,000  bonds  voted.  Burns  & 


mi.  concrete  and  brick  sewers  In  various 


McDonnell  Eng.  Co..  401  Interstate  Bldg.,  *250.000. 

Kansas  City.  Mo.,  engrs.  t  ri.sman.  Selma,  engr. 

la.,  WaNhiugtmi— Making  plans  33,849  ft. 


Bids  Received 

I’s.,  Phila. — Comrs.  Fairmont  Park,  127 
Citv  Hall,  May  7.  air  lift  pumping  equip- 
iiieiit  at  aiiuariuin.  East  Fairmont  I’ark, 
fnmi  Roberts  Filter  Mfg.  Co.,  Darby,  $4,480. 
.Noted  May  6. 

(  ulifornlu — State  Hy.  Comn.,  Sacramento, 
.tpr  26,  widening  and  asphaltic  concrete 
.■‘iirfacing  2.8  ml.  road  between  point  1  ml. 
.south  of  Delffno  and  north  boundary,  Kern 
I'o.  from  Warren  Constr.  Co.,  Poplar  and 
2Sth  Sts.,  Oakland,  $49,419  ;  also  concrete 
widening  and  asphaltic  concrete  surfacing 
r..l  mi.  road  between  Santa  Barbara  and 
Coleta,  Santa  Barbara  Co.,  from  Cornwall 
Constr.  C^o.,  227  Equestrian  St.,  Santa 

Barbara,  $134,709.  Noted  Apr.  8  and  15. 

Contracts  Awarded 

MaNs.,  Falmouth  —  Water  Comrs.,  6  mi. 
mains  in  various  streets,  to  J.  H.  McCusker 
*  .Son.  62  Church  St.,  W'altham.  Engrs. 
est.  $15,000  or  more.  Noted  Apr.  15. 

N.  Y.,  Kingston — Bd.  Water  Comrs., 
(^ity  Hall,  c.l.  pipe  Contr.  A,  to  B.  Ni(X>ll 
&  Co..  294  Madison  Ave.,  New  York  City, 
$62,115,  and  valves,  Contr.  B,  to  Michigan 
Valve  Co.,  3631  Parkinson  Ave.,  Detroit. 
Mich.,  $4,536.  Noted  Apr.  8. 

N.  Y..  Nyaek — Bd.  Village  Water  Comrs., 
W.  I*.  ItuglM'e,  elk.,  improving  waterworks, 
to  J.  R,  Bried,  West  St.,  Englewood,  N.  J., 
$6.'>.478;  filter  equipment,  to  J.  E.  Williams, 
New  York  City,  $18,350  ;  machinery,  to  Tur- 
liine  Equipment  Co.,  30  Church  St.,  New 
Voik  ('ity,  $8,068;  and  tank  and  tower,  to 
TiniH-t  &  Wood,  Phillipsburg,  N.  J.,  $3,195. 
Grand  total  $95,091.  Noted  Apr.  8. 

(is.,  .\tlantn — Waterworks  Improvements, 
iiu’l.  chemical  house,  mixing  basin,  48  x  68 
in.  c.i.  pipe,  etc.,  to  J.  R.  Cothran,  Candler 
HIdg.  Engra.  est.  $140,000. 

.Mich.,  Detroit — Dept.  Water  Supply  one 
hundred-fifty  12  In.  D.W.S.  gate  valves,  to 
Michigan  Valve  &  Fdry  Co.,  3631  Parkinson 
.\vc.  at  $60.15  each;  also  fifty  16  in.  and 
twelve  24  In.  D.W.S.  gate  valves  to  Feils 
Hra.ss  &  Machine  Wks..  Chicago,  III.,  at 
$15(1  and  $500  each  respectively. 

Ml.,  t'hirago  —  Dept.  Pub.  ‘'^Tts.,  City 
Hall.  48  in.  c.l.  pipe  and  fittings  for  Western 
.\ve.  Pumping  Station,  49th  St.  and  Western 
.'ye.,  to  Crane  Co.,  836  South  Michigan 
Blvd..  $78,709.  Noted  Apr.  15. 

,,Te*‘,  r'orsicana — J.  P.  Welch,  city  secy., 
.•-..i60  ft  8-  to  36-in.  mains  In  various 
®MjJ‘<^ts  to  Agar  &  Gentry,  San  Benito,  $39,- 

Okla.,  Okmulgee  —  A.  Baker,  comr. 
r  mance,  new  water  supply,  Incl.  dam,  etc., 
A.  Davis  &  Co.,  Grain  Exch.  Bldg., 
Oklahoma  City,  $277,070.  Noted  Apr.  29. 

X.  D.,  Harvey — See  “Sewers." 


Tenn.,  Murfreesboro  —  May  20,  by  City 
Manager,  and  118,710  ft.  6-  to  21-ln.  sewer.s 
In  various  streets,  concrete  disposal  plant. 
B.  H.  Klyce,  4th  and  1st  Natl.  Bank  Bldg., 
Nashville,  engr. 

O.,  Akron — May  20,  by  W.  F.  Peters,  dir 
Pub.  Serv.,  building  170,000  ft.  fill  up  to 
Bide  Kansas  (Mtv  Mo  eners  grade  to  carry  outfall  sewer  leading  to  new 

Kan.,  tVathena  —  Making  preliminary  disposal  plant  in  Big  Cuyahoga  River  In- 


8-  to  24-in.  sewers,  etc.  in  various  streets.* 
$60,000.  Central  Eng.  Co.,  Muscatine, 
engrs. 

Kan.,  Oiiugo — Making  preliminary  sur¬ 
veys  .sanitary  sewerage  system.  $40,000. 
E.  T.  Archer  &  Co.,  608  New  England  Bank 


plans  sanitary  sewerage  system.  $42,000 
E.  T.  Archer  St  Co.,  609  New  England  Bank 
Bldg.,  Kansas  ('Ity,  Mo.,  engrs. 

Neb.,  Hastings — Voted  $150,000  bonds, 
sewage  disposal  plant.  Henningson  Eng. 
Co..  Natl.  Bank  Bldg.,  Omaha,  engrs.  Noted 
Mar.  25. 


terceptor  Subgrade,  $80,000 ;  constructing 
2.627  ft.  8-  to  24-in.  vltr.  clay  sewer  In 
Morgan  Ave.  $15,000,  3,030  ft.  8  in.  in 
Hardesty  Blvd.  $12,300,  and  2,600  ft.  8  in. 
in  Dover  St.  $9,490.  J.  E.  Root,  Municipal 
Bldg.,  engr. 

D.,  Clevelanil  —  May  19,  by  Bd.  (^omrs. 


.Mo.,  St.  Louis  —  Soon  takes  bids  com-  8-  to  54-in.  and 


plete  sewerage  system  for  Sect.  F  Ohio- 
Montrose  Public  Relief  Sewer.  $68,900.  W. 
W.  Horner,  300  City  Hall,  engr. 


Tex.,  Chlldres 


-Election  soon  $100  000  Simon,  elk 


6,000  lin.ft.  8-  to  36-in.  sewers  In  vici  lity 
Broadview  and  Bnaikpark  Rds.  Co.  Sewer 
Dist.  2,  Impvt.  75,  Sects.  “A”  and  “B.“  L. 


bonds,  sewer  extensions.  Address  Mayor 
Tex.,  Haskell — Soon  takes  bids  extend- 


O.,  Cinrinnatl — May  17,  by  Director  Pub 
Serv.,  587  ft.  24  In.  vltr.  clay  and  1,956 


ing  sewers  in  various  streets  and  sewage  H.  33-  to  51-in.  brick  or  conejete  sewer  in 
disposal  jilant.  $65,000.  _  Douglas  _  &  CwY  JlTii  S'j 

’ub. 


Mitchell  C!drp.  ■  Inc.,  409’  Perkins-Snider  V. 


Bldg.,  Wichita  F'alls,  engrs. 


Xfirh.,  Detroit — May  19,  by  Dept. 


Okki.,  Allen— Making  iireliminary  plans  «  207  ft.  concrete  sewer  in  Jefferson 


7  ml.  new  sanitary  sewers  in  all  streets, 
$46,000.  J.  P.  Leonard,  mayor.  Engineer 
not  selected. 

Okla.,  Covington  —  Defeated  $35,000 
bonds,  extending  sewers  in  various  streets. 
C.  A.  Wood,  Stillwater,  engr.  Noted  Apr. 
29. 


Ave.  and  on  city  property  from  Jeffersiin 
Ave.  to  Detroit  River.  P.  A.  Fellows,  city 
engr. 

III.,  Calumet  1‘Hrk  (mail  Chicago) — S.*e 
“Waterworks.” 

III.,  I.lberty vllle — May  18,  outfall  sewers 
and  sewage  disixisal  plant.  $90,000.  Former 


Okla..  f'oweta — Making  plans  new  sewer-  hids  rejected.  Kelker  A  De  Leuw  &  Co., 
go  system.  $50,000.  W.  E.  Davis,  Colo  IH  West  W’ashington  St.,  Chicago,  engrs 


Bldg.,  Tulsa,  engr.  Noted  Apr.  22. 

Okla.,  Red  Fork  — Making  plans  new 
sewerage  system.  $95,000.  W.  E.  Davis, 
Cole  Bldg.,  Tulsa,  engr. 

Calif..  Y'allejo— Making  plans  4,000  ft. 
24-  to  36-in.  vltr.  sewer  in  North  Vallejo 


Noted  Apr.  29. 

WIs.,  Janraville — May  15,  by  H.  Traxler, 
city  mgr.,  22,778  ft.  10-  to  4 8-ln.  concrete 
sewers,  etc.  in  various  streets.  C.  V.  Kerch, 
City  Hall,  engr. 

Wls.,  Kohler — May  17,  by  W.  Nesemann. 


section,  city  and  Solano  Co.  appropriate  village  elk.,  11,709  ft.  8-  to  21-in.  vltr.  or 
iward  cost.  F.  A.  Steiger,  Fairfield,  co.  concrete  sewers  in  various  streets.  J 

jrv.  Noted  Jan  29,  1925.  Donahue  Eng.  Co.,  608  North  8th  St  , 

Out.,  Crystal  Beach — Plans  12.000  ft.  8  Sheboygan,  engrs.  Noted  Apr.  22 


in.  vitr.  tile  storm  and  sanitary  sewers  in 


Minn.,  Ht.  Paul — May  18,  by  A.  E.  Eg- 


various  streets.  $60,000.  Ross  &  Scott,  gert,  city  purch.  agt.,  constructing  Trout 

■ .  Brook  Sewerage  System,  Contr.  B.  $250,- 

Plans  30.000  ft.  vltr.  tile  000.  G.  M.  Shepard,  city  engr. 

Mo.,  St.  Louis — June  8.  by  Bd.  Pub.  Serv. 
208  City  Hall.  1.365  ft.  10-  to  18-in.  vitr 


W’elland,  engrs. 

Ont.,  Riversid 
and  concrete  storm  drainage  sea-erage 
system  in  area  from  Watson  to  West 


minster  Aves.  $270,000.  A.  Smith,  River-  clay  sewers  in  Olalse  Creek  Dist.  25,  $2,650  ; 
side.  engr.  12,975  ft.  8-  to  48-ln.  vitr.  clay,  brick  and 

Ont.,  Thornbnry  —  Reeve  Hutchinson  segmental  block  sewers  in  (liaise  Creek 
plans  sewerage  system.  $50,000.  Dist.  26.  $73,000;  and  6,115  ft.  12-  to  39-ln 

Ont.,  Toronto — East  York  Twp.  plans  465  sewers  In  Sect.  “F”  Ohlo-Montrose  Sewer 
ft.  12  in.  vltr.  tile  sewer  in  Bracebridge  Dist.,  $59,000.  Noted  Jan.  7. 


Ave.,  and  230  ft.  In  Cedervale  Ave.  $8,730, 


Tex.,  Haskell — May  20,  by  Douglass  A 


also  2,118  ft.  in  Lumsden  Ave.  $19,955  ;  Mitchell  Corp.,  Inc.,  engrs.,  409  Perklns- 
and  665  ft.  12  in.  and  365  ft.  18  in.  In  Snider  Bldg.,  sewer  extensions  and  disposal 


Holbome  Ave.  $13,207.  G.  R.  Jack,  443 
Sammon  Ave.,  engr. 

Ont.,  Toronto — York  Twp.  plans  2,780  ft, 
storm  and  sanitary  sewers  in  Raymond  Ave. 
from  Brummell  Ave.  to  west  end,  Brummell 


Slant,  here, 
[ay  13. 


for  ‘City.  $65,000.  Noted 

Bids  Received 

Mr.,  Month  Portland  (br.  Portland) — W. 
Ave.  from  Raymond  Ave.  to  north  end  E.  Brown,  secy.  South  Portland  Sewerage 
Clinch  Ave.  from  Brummell  Ave.  to  west  Dist.,  City  Hall,  constructing  Sect.  2  of 
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SHOES 


mHE  tractor  shoes  on  the  INDUSTRIAL  type  DC  arc  large  and  of 
the  close-fitting  type.  They  present  a  smooth  bearing  surface 
to  the  ground  and  do  not  injure  pavements — when  it  is  necessary 
to  travel  on  them. 

It  is  impossible  for  stones  and  dirt  to  become  lodged  between  the  shoes 
because  of  their  design.  No  obstruction  can  cause  damage  to  the  tractor 
belt  because  of  the  large,  wide,  close-fitting  shoes — a  remarkable  feature. 
On  soft  ground,  where  other  crawlers  are  likely  to  stall,  these  wide  treads 
carry  the  type  DC  without  difficulty,  wherever  the  operator  wants  to  go. 

And  that's  another  reason  why  INDUSTRIALS  excel.  Watch  this  space 
next  issue  and  you  will  find  another  of  the  many  excelling  points 
illustrated. 

Other  produete:  Locomotive  eranee,  S  to  200  tone  capacity, 
freight  cranet,  pile  drivert,  clameheU  buekett. 


INDUSTRIAL  WORKS 


BAY  CITY  •  •  •  MICHIGAN 


May' 13.  1926 


(Continued) 

sewer,  Contr.  B.  from  Forsione  & 
Kon^nrWalnut  St.,  high  level,  *102.794. 
in.  ?."v  level,  *99,554.  Noted  Apr.  8. 

V  \  l.onn  Island  City — M.  K.  Connolly. 
„r..«  (Jueens  Boro,  Queens  Subway  BldK., 

'  itl,  t  barrel  stave  sewer  and  pumplnK 
f^Jl  ilities  at  5th  Ave.  near  10th  St..  Flush- 
l!av.  College  Point  Incl.  pumping 
Ifatiiiiis' and  connections  between  s»-wers, 
?n.  Kisehbach  &  Moore.  Inc..  222  Hast 
42n.l  St  .  New  York  City,  *39.470.  Noted 

'mii"  Haltimore — Mayor  and  City  Council, 
Mnv  constructing  Presstman  St.  Di¬ 
vision  Drain.  Storm  Water  Contr.  97,  from 
(’aror.za-Itowe  Constr.  Co.,  624  North  Gil¬ 
mer  St  .  *479.972.  Noted  Apr.  22. 

4Vi».  tVauw'Btosa — Hd.  Pub.  Wks.,  A.  \, 
BriKbam,  secy..  Apr.  30,  4,975  ft.  15-  to  48- 
in  rein. -eon.  sewers  In  West  North,  Stlck- 
nvv  Clvde  and  I,udlngton  Aves.,  etc.,  from 
NevSida  Constr.  Co.,  466  Milwaukee  St., 
Milwaukee.  *46,570.  Noted  Apr.  22. 

MuhIi..  Seattle — Hd.  Pub.  Wks.,  from  Mc- 
Hueh  &  Coluccio,  517  3rd  Ave.  N.,  sewers 
m  13rd  Ave.  S.  et  al.,  3,575  lin.ft.  8  In. 
nine  at  *1.74  l>er  ft..  4,550  lin.ft.  10  in. 
*1  SI  3,227  lin.tt.  12  in.  *2.10,  575  lin.ft.  15 
in  *2  80.  185  lin.ft.  18  in.'  *3.50,  148  lin.ft. 
»4  in.  *5.05.  258  lin.ft.  30  In.  *7.37,  4,655 
Tin. ft.  6  In.  side  conn.  *1.25,  etc.,  total  *42,- 
27". 

Contracts  Awarded 

Mass..  Boston — Dept.  Pub.  Wks.,  sewer- 
.age  works  in  Colradl  and  Orlando  Sts., 
Is.rehester,  to  J.  J.  Conway.  19  Beethoven 
St.  Hoxbury,  *14,361;  and  in  Vose  St., 
Hyde  Park,  to  Zoppo  &  Clvitarse,  48  Metro¬ 
politan  .\ve.,  Hyde  I’ark,  *16,416.  Noted 

Brooklyn  —  J.  A.  Gulder,  pres. 
Brooklvn  Boro,  Boro  Hall,  repairing  sewer 
ba.sin  culverts  In  various  streets,  to  Man- 
mill  i'onstr.  Co.,  2035  Douglass  St.,  *16,520. 
.Voted  Apr.  29. 

Miss..  Ilattirsbiirg — For  13,000  ft.  6-  to 
Pi-in.  vitr.  clay  sewers  in  various  streets, 
to  U.  T.  Meyers  Constr.  Co.,  Hattiesburg, 
*2".ii43 ;  2  septic  tanks,  etc.,  to  T.  M. 
frvmes,  Hattiesburg,  *2,150.  Noted  Oct.  8. 

tenn.,  Cookeville— For  12,900  ft.  8-  to 
1 8-in.  vitr.  clay  sewers  in  various  streets, 
to  W.  P.  Morris,  Cookeville,  *20,949.  Kngrs. 
est.  *25,000.  Noted  Apr.  29. 

111..  Phoenix  —  Improving  sewers  In 
various  streets,  to  K.  K.  I.,add,  Peotone, 
*234,901. 

tVIs.,  .Milwaukee — W.  Barbeau,  town  elk., 
81a.  D.  20.268  ft.  8  In.  and  1,568  ft.  15  in. 
vitr.  or  concrete  sewers  In  various  streets, 
(or  Lake  Twp.,  to  Wenxel  &  Henoch  Constr. 
Co..  498  27th  St.  at  *1.89  to  *3.45  per  ft. 
»nd  *2.70  and  *7.89  per  ft.  respectively. 

X.  D.,  Harvey — L.  W.  Miller,  city  aud., 
improving  sewers  and  water  system,  to 
(Jjellefald-Chapman  Constr.  Co.,  Forest 
City.  la.  *87,000.  Noted  Apr.  8. 

Mo.,  St.  Louis — See  "Streets  and  Roads." 

Calif.,  Oakland — For  5,421  lin.ft.  12-  to 
IS-in.  vitr.  sewer  and  25  lin.ft.  15  in.  vitr. 
Sewer  with  concrete  Jacket,  etc.  in  portion 
of  Chabot  Rd.,  to  Fredrickson  &  Watson, 
554  Hobart  St.,  *39,635.  Noted  Apr.  22. 

Ont.,  Toronto  —  To  W.  E.  Taylor,  22 
Falcon  St.,  vitr.  tile  sanitary  and  storm 
sewers  in  Athletic  Ave.  *893  and  Chaplin 
Crescent  *1,627  ;  to  National  Contg.  Co.,  9 
Ci.arnock  Ave,  Oriole  Parkway  *7,870  and 
Sydenham  St.  *1,298;  to  Ruscica  Bros.,  84 
Woodycrest  Ave.,  lanes  near  Gerard  St. 
and  Hastings  Ave.  *2,593,  Tranner  Ave. 
*2.509,  Highbourne  Rd,  *2,678  and  East¬ 
bourne  Ave.  *2,775,  to  Grant  I7«ntg.  Co., 
47  Wellington  St.  E..  Selwood  Ave.  *2,390, 
Hubbard  Ave.  *13,470,  Scarboro  Beach 
Hlvd.  *5,680,  Glenmanor  Dr.  *5,280,  Ham¬ 
mersmith  Ave.  *5,570,  and  Wineva  Ave. 
*6.480,  to  city,  by  day  labor,  Bondfield  Ave. 
*1.281.  Grand  total  *62,394. 


Waste  Disposal 

Bids  Desired 

Flu.,  Sanford  —  May  17,  by  City  Comrs.,' 
purchasing  40  ton  per  10  hr.  incinerator,  to 
be  completed  and  tested.  *25,000. 

Bridges 

Proposed  Work 

Mississippi  —  Bd.  Supervs.  Harrison  and 
Hancock  Counties.  Chancery  Court,  Bay  St. 
J^'Uis,  reacted  bids  creosoted  bridge  over 
Bay  of  St.  Lionls  between  Bay  St.  Louis 
and  -  Pass  Christian.  Will  re-advertlse. 
Noted  Apr.  29. 
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Miss.,  Greenwood — Voted  *65,000  bonds, 
bridge  and  approaches  over  Tallahatchie 
River. 

Tennessee — State  Dept.  Highways  &  Pub. 
Wks.,  Nashville,  making  designs  and  estl- 
nuites  rein. -con.  bridge  and  approaches  over 
Rock  Creek,  Marshall  Co.  To  exceed 
*25,000.  C.  N.  Bass,  highway  comr. 

Tenn.,  Kllsubethton — Voted  *40,000  bond.s, 
bridge  over  Doe  River,  at  Elk  Ave. 

Kentucky  —  State  Hy.  Dept.,  Frankfort, 
plans  seven  50  ft.  s|)an  concrete  deck  girder 
bridge  over  Skeggs  Creek,  on  Jaokson  High¬ 
way,  Barren  Co.  ;  also  one  180  ft.  and  four  50 
ft.  sjian  concrete  deck  girder  bridge  on 
Jackso'n  Highway.  Barren  and  Allen 
Counties.  E.  N.  Todd,  highway  engr. 

Illinois— State  Dept.  Pub.  Wks.  &  Build¬ 
ings.  Div.  Highways,  Springfield,  rejected 
bids  Mar.  31,  steel  superstructure  on 
Route  24.  Sect.  14-C,  Sangamon  Co.,  179,- 
066  lb.  reinforcing,  etc.  F.  T.  Sheets,  ch. 
engr.  Noted  Apr.  15. 

Ark.,  North  Little  Kork  fbr.  Little  Rock) 
— Viaduct  Dist.  1,  c/o  J.  Matthews,  120 
West  2nd  St.,  Little  Rock,  will  rec.'lve  com¬ 
petitive  sketches  from  engineers  on  May  IS, 
1,300  ft.  rein.-con.  viaduct,  60  ft.,  with  40 
ft.  roadway  and  10  ft.  sidewalks,  spanning 
8  tracks  Missouri  Pacific  R.R.  and  1  of  Chi¬ 
cago,  R(H’k  Island-Pacific  R.R.  *300,000. 
Engineer  not  selected. 

Tex.,  riarkuville  —  See  "Streets  and 
Road.s." 

Ciilif.,  I.OH  .tiigeleu  —  Voted  *1,900,000 
bonds,  constructing  4  new  viaducts  and  re¬ 
newing  10  existing  bridges. 

Ont.,  St.  Thomus  —  City  and  Elgin  Co.* 
plan  repairing  concrete  and  steel  bridge  on 
Wilson  Ave.  *25,000.  W.  C.  Miller,  City 
Hall,  and  J.  A.  Bell,  County  Bldg.,  engrs. 

Bids  Desired 

New  York — May  25.  by  T.  F.  Farrell, 
comr.  Canals  &  Waterways,  Dept.  I'ub. 
Wks.,  55  I.iancaHter  St.,  Albany,  highway 
bridge  acro.ss  Glens  Falls  feeder  Canal,  at 
Glen  St.,  Glen  Fulls,  Contr.  M-19,  and  high,- 
way  bridge  over  same  canal,  at  Pearl  St., 
Hudson  Falls,  Contr.  M-20 ;  adv.  E.  N.-R. 
May  13. 

P»..  Mercer — June  1,  by  Comrs.  Mercer 
Co.,  llrldge  1802,  I*>’matuning  Twp.,  and 
Bridge  1012,  I’erry  Twp.,  etc.  F.  P.  Graham, 
Grove  City,  co.  engr.  ;  adv.  E.  N.-R.  Alay  13 

Pa.,  Wauhington  —  See  "Streets  and 
Roads.” 

South  Carolina— See  "Streets  and  Roads." 

Fla.,  Jaeksonvllle — June  1,  by  F.  Brown, 
elk.,  Duval  Co.,  t'ourt  House,  constructing 
Big  Six  Mile  Creek  and  Tr((Ut  Creek 
Bridges,  on  Kings  Rd.  3.  T.  H.  Carrick, 
305  Court  House,  co.  bridge  engr.  ;  adv. 
E.  N.-R.  May  13. 

HI.,  Maunie — See  "Contracts  Awarded." 

Wisconsin — See  "Streets  and  Roads.” 

Calif.,  Santa  Crus — June  1,  by  State  Hy. 
Comn.,  Sacramento,  constructing  two  8x10 
ft.  rein.-con.  box  culvert  extensions  14  ft. 
long,  between  Boulder  Creek  and  ('alifornia 
Redwood  Park  at  Hess  Br(M)k  ;  6  x  8  ft. 
rein.-con.  box  culvert,  64  ft.  long,  at 
Maddocks  Creek ;  20  ft.  span  rein.-con. 

girder  bridge  across  Boulder  Creek ;  and 
4  X  4  ft.  rein.-con.  box  culvert,  86  ft.  long, 
at  unnamed  creek.  R.  M.  Morton,  Forum 
Bldg.,  Sacramento,  engr. 


Bids  Received 

Louisiana — State  Hy.  Dept.,  Baton  Rouge, 
Apr.  29,  80  ft.  low  riveted  concrete  and 
steel  Leathermans  Creek  Bridge,  1  ml. 
south  Athens,  on  Arcadia-Homer  Highway, 
Federal  Aid  Project  85-D,  Claiborne  l’ari.sh, 
from  Kulze  Hampton  Co.,  Fordyce,  Ark., 
*19,209  ;  also  reconstructing  and  repairing 
Calcasieu  River  Bridge,  at  I>ake  Charles,  on 
I.,ake  Charles-West  l^ake  Highway,  State 
Aid  Project  461,  Calcasieu  I'arish,  from 
Austin  Bridge  Co.,  1813  Clarence  St.,  Dal¬ 
las,  Tex.,  *180,460.  Noted  Apr.  8. 

Illinois — Dept.  Pub.  Wks.  &  Buildings, 
Div.  Highways,  Springfield,  May  5.  one  30 
ft.  and  two  40  ft.  concrete  girder  bridges 
and  substructure  for  70  ft.  steel  8pan  bridge 
on  Route  13,  Sect.  16-B,  Perry  ('o..  from 
G.  H.  Goodlink,  I.iawrencevHle,  *14,346;  one 
70  ft.  steel  superstructure  on  Route  13,  Sect. 
16-C.  Perry  Co.,  51,380  lb.  reinforcing,  etc., 
from  Vincennes  Bridge  Co.,  Vincennes,  Ind., 
*3,964  ;  and  one  160  ft.  steel  superstructure 
on  Route  24,  Sect.  14-C,  Sangamon  Co.,  179,- 
060  lb.  reinforcing,  etc.,  from  Illinois  Steel 
Bridge  Co.,  Jacksonville,  *11,627.  Noted 
Apr.  29. 

Texas — See  "Streets  and  Roads.” 

Tex.,  fameron — Milam  Co.,  bridges  on 
Highway  43,  Federal  Aid  Project  494-A, 
from  Davis- Pace  Co.,  1306|  Young  St.,  Dal¬ 
las,  *71,000. 

California — State  Hy.  Comn.,  Sacramento, 
180  ft.  open  spandrel  arch  and  four  32  ft. 


girder  approach  span  rein.-con.  bridge  over 
Smith  River,  near  Adams  Station,  IVI 
Norte  Co.,  from  Smith  Bros.,  Eureka,  *39. 
274.  Engrs.  est.  *39,578.  Noted  Apr.  8. 

Contracts  Awarded 

Maine  —  State  Hy.  Dept.,  .\ugusta.  con¬ 
structing  Baileys  Island  Bridge  in  Harps- 
well,  to  F.  W.  Carlton.  Wiadwich,  *103,570  . 
Hobart  St.  Bridge  in  Edmunds,  to  Burbee 
Constr.  Co.,  Gardiner.  *37,602  ;  Handy 
Brook  Bridge  in  Readville.  to  Town  of 
Readville,  *2.419  ;  Mill  Bridge  in  Stetson,  to 
Smith  &  Tweedie,  Westfield,  *4.759  ;  Toddy 
Pond  Bridge  in  orland.  and  WiHtdman's 
Bridge  in  Searsmont.  to  Green  &  Wilson. 
Waterville,  *4,752  and  *l(».964  respectively. 
Butler  Bridge  and  Great  Works  Bridge  in 
New  Portland.  ti>  r.  Netl\ler.  Rumford. 
*9,315  and  *9,972  res)»ctlvely.  Grand 
total  *183,353.  Noted  May  6. 

North  Carolina  —  State  Hy.  Dept..  Ra¬ 
leigh.  rein.-con.  bridge  on  Project  244. 
Jones  Co.,  to  E.  -X.  W<Mid  &  ('o.,  .Vndrews. 
*44.688.  Noted  Mar.  IS. 

South  Carolina — See  "Streets  and  Road.s." 
Fla..  .'*t.  I'rtersburg'  —  Snell  Lsles  A 
Shores  .\cres  ('omitanies,  3(ttt  ft.  «-oncrete 
bridge.  Smacks  Bayou,  to  K.  W.  ('lams  Co.. 
Hibbing,  Minn.,  *10(i,(mti. 

O..  CInrinnati  —  Comrs.  Hamilton  Co., 
Court  House,  2  span.  78  ft.  concrete  gir¬ 
der  bridge,  on  Red  Bank  Rd..  to  United 
Constr.  Co.,  3342  Burnet  .\ve.,  *16,979. 

Engrs.  eat.  *25.000.  Noted  Mar.  25. 

Illinoin — Stato  Dept.  Pub.  Wks.  &  Build¬ 
ings,  Div.  Highways,  Springfield,  one  150 
ft.  span  steel  8u|)er.structure.  incl.  tem¬ 
porary  road  and  bridge.  Route  1,  Sect.  2-C. 
lro«juoia  Co.,  160,030  lb.  reinforcing,  etc., 
and  steel  suiarstructure  on  Route  43-A. 
Sect.  2-C,  Menard  ('<).,  1,444,910  lb.  reln.- 
fori'ing.  etc.,  to  Xincetines  Bridge  Co.. 
Vincennes,  Ind.,  *22,480  and  *88,389  respec¬ 
tively,  rein.-con.  bridge  on  Route  38,  Sect., 
3-B.  and  3  rein.-con.  bridges  on  Route  38. 
Sect,  6-B.  Jersey  Co.,  to  Tritt  Bros.,  Belle¬ 
ville,  *20,092  ;  rein.-con.  bridge  on  Route 
13.  Sect.  4-B,  Saline  Co.,  to  Riley  A  Tanner, 
Stonefort,  *9,150;  rein.-con.  bridge  on  Route 
43-.\.  Sect.  2-B,  Menard  Co.,  to  I.  D.  Lain. 
Bloomington,  *3o,74l  ;  and  sidewalks  on 
bridge  Route  36,  Sect.  10-D.  Adams  I'o, 
to  H.  I...  Roberts,  Rushville,  *1.971.  Grand 
total  ,*332.853.  Noted  .\pr.  15. 

III.,  Maiinlr — Louisville  &  Nashville  R.R. 
Co.,  laiuisville,  Ky.,  W.  H.  Courtnay,  ch. 
engr.,  will  build  rein.-con.  and  steel  bridge, 
here,  by  day  labor,  fabrication  steel  spans 
for  .same,  to  Amer.  Bridge  Co.,  Frick  Bldg., 
Pittsburgh,  I’a.  *200,000. 

WUronsin — See  "Streets  and  Roads." 
Kan.,  Kldornilie  -Butler  Co.,  one  150  ft 
s|ian,  marsh  arch  bridg>‘,  26  ft.,  20  ft.  road¬ 
way,  and  6  ft.  sidewalk.  57,336  lb.  stru<  - 
tural  steel,  73.618  lb.  steel  bars,  etc.,  here, 
to  Western  Bridge  Co.,  Harrisonville,  Mo. 
*34.768.  Noted  Apr.  1. 

South  Dakota — State  Hy.  Dept.,  I’ierre. 

( F.  .\.  P.  means  Federal  .\id  Project  and 
K.  .\.  P.  means  State  Project),  to  I'ioneer 
Bridge  Co.,  Mitchell,  bridges  on  K.  A.  1’ 
158-B.  Clay  Co.  *53,310,  F.  A.  P.  162-t', 
Jackson  Co.  *26,606,  185-K,  Jones  Co. 

*7,213,  and  206-B,  Butte  Co.  *20,624  ;  to 
Iowa  Bridge  t'o..  Des  Moines,  la.,  bridge-, 
on  F.  P.  183-B.  Spink  Co.  4.31(t;  to  W 
A.  Barnhart  Constr.  Co.,  Salem.  F.  A.  P. 
191-E,  Kingsbury  Co.  *2.286,  and  194-B. 
Hand  Co.  *3,460  ;  to  Diamond  Eng.  A 
Constr.  Co.,  Grand  Island,  Neb.,  F.  A.  P 
194-C,  Brule  Co.,  *13,701  ;  to  Western 
Bridge  A  Constr.  Co.,  Omaha.  Neb..  S.  A. 
P.  133.  Moody  and  Minnehaha  Counties. 
*21,000  ;  and  to  M.  A.  Stump,  Mobridge,  S. 
A.  P.  42,  Corson  Co.,  *11,047.  Grand  total 
*163,557.  Noted  .\pr.  15. 

Tex.,  Boston — See  "Streets  and  Roads." 
Tex.,  Huntsville  —  See  "Streets  and 
Roads." 

Tex.,  Sweetwater  —  See  "Streets  and 
Roads.” 

Fallf.,  San  Pablo  —  State  Hy.  Comn., 
Forum  Bldg.,  Sacramento,  three  34  ft. 
span,  rein.-con.  bridge  over  San  Pablo 
Creek,  here,  to  R.  B.  McKenzie,  Gerber, 
*20,650.  Engrs.  est.  *21,710.  Noted  Mar.  18. 


Railways 

Proposed  Work 

Texas — Panhandle  ft  Santa  Fe  Ry.  Co. 
( subsidiary  of  Atchison,  Topeka  ft  Santa 
Fe  Ry.  Co.,  C.  F.  W.  Pelt,  ch.  engr.,  80 
East  Jackson  Blvil,  Chicago,  III.),  plans  ap¬ 
proximately  30  mi.  branch  line  In  Carson 
and  Hutchinson  Counties,  here. 


The  Pavement  That  OUTLASTS  The  Bonds 
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Alton  Brick  Company 
Alton.  Ill. 

Binchamton  Brick  Company 
Binghamton.  N.  Y. 

Buckeye  Shale  Brick  ('ompany 
C'levelaod,  Ohio 
Central  (.'lay  Producta  Co. 
(Lhetributora  MACK  Pavin«  Brick) 
Wilkee-Barre.  Pa. 

Cleveland  Brick  &  Clay  ('ompany 
Cleveland.  Ohio 
Clydeedale  Brick  &  Stone  Co. 
i*itteburgh.  Pa. 

CoBeyville  vitrified  Brick  &  TiteCth 
CofVeyville.  Kane. 

Collinwood  Shale  Brick  Company 
('leveland,  Ohio 
Corry  Brick  9c  Tile  Company 
Corrv.  Pa. 

Francia  Vitric  Brick  Company 
Boynton.  Okla. 

Georgia  Vitrified  Brick  &  Clay  Cow 
Augueta.  Ga. 

Globe  Brick  Company 
Eaet  Liverpool.  Ohio 
Hievlvania  ('oal  Co. 

Cc^umbut.  Ohio 
Hocking  Valley  Brick  Company 
Columbue.  Ohio 
Independence  Paving  Brick  Co. 

Independence.  Kane. 

McAvoy  Vitrified  Brick  Company 
Philadelphia.  Pa. 

Metropolia  Paving  Brick  Co. 

Pittsburg.  Kansas 
Metropolitan  Paving  Brick  Co* 
Canton.  Ohio 
Mineral  Wells  Brick  Co. 

Mineral  Wells.  Texas 
Moberly  Paving  Brick  Company 
Moberly.  Mo. 

Murphysboro  Paving  Brick  COw 
Murphysboro.  111. 

Nel.<4onviUe  Brick  Co. 

Nelsonville.  Ohio 
Peebles  Paving  Brick  Company 
•  Portsmouth.  Ohio 
Peoria  Brick  Sc  Tile  Company 
Peoria.  Ill. 

Purington  Paving  Brick  Company 
(•aJesburg.  Ill. 

Southern  Clay  M^.  Company 
Chattanooga.  Tenn. 

Springfield  Paving  Brick  Company 
Springfield.  IIL 
Sterling  Brick  Company 
(Mean.  N.  Y. 

Creator  Clay  Mfg.  Company 
Streator.  Ill. 

Thornton  Fire  Brick  Co. 

Clarksburg.  W.  Va. 

Thurber  Brick  Company 
Ft.  Worth.  Texas 
Toronto  Fire  Clay  Company 
Toronto.  Ohio 

Trinidad  Brick  &  Tile  Company 
Trinidad.  Colo. 

Veedersburg  Paver  Company 
Veed  e  rs  bu  rg .  1  nd . 

Western  Shale  Products  Company 
Fort  Scott.  Kans. 

Westport  Paving  Brick  Company 
B^timore.  Md. 


A  street  is  “paved  with  bonds”  whenever  a 
pavement  is  worn  out  before  the  bonds  which 
paid  for  that  pavement  have  been  retired.  And 
it’s  a  situation  that  exists  in  hundreds  of  places. 
The  unfortunate  taxpayers  in  such  commu¬ 
nities  are  saddled  with  a  double  burden. 

There’s  an  Ohio  city,  for  instance,  which 
has  seen  one  of  its  streets  repaved  three  times 
with  short-lived  materials,  while  a  more  im¬ 
portant  thoroughfare,  carrying  heavier  traffic, 
is  still,  paved  with  vitrified  brick  laid  35  years 
ago.  And  the  latter  has  not  yet  had  a  cent  of 
repair  cost  charge  against  it  Which  has  been 
the  cheaper  street  for  the  taxpayers  ? 

We  will  gladly  send  you  an  ample  supply  of  convinc¬ 
ing  testimony  on  paving  cost,  taken  from  official  public 
records,  the  kind  of  facts  and  figures  which  will  help 
you  convince  your  business  associates,  neighbors  and 
friends  of  the  economy  of  paving  with  vitrified  brick. 
Simply  let  us  know  that  you  are  interested. 

National  Paving  Brick  Manufacturers  Association 

Engineers  Building  Cleveland,  Ohio 


^ave 

with 
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hxcavation,  Drainage, 
Irrigation,  Levees, 
River  and  Harbor 


Proposed  W^ork 

\r  Itov  St.  LouIm — Hancock  Co.  Roatf 
IT.'i.cti.m  Com.,  li.  ,  C.  KnKnian.  chn., 
„v  kma  i.rcliminary  plans  for  11  mi.  sea- 
«  ,11  iiu  l  Waveland  Wall  and  eoctendinK 
I'lvou  Caddo,  and  connecting  Hay  St. 
i^iiLs  seawall  on  North  and  Bay  I^adosae 
,f  r  south  of  Jordan.  J.  W.  Billingsley. 
Iit.rstate  Bldg..  New  Orleans.  laj..  engr. 

Mo  Cape  (llrardeau  —  Supervs.  Little 
ijiv.  r'l)  !>..  rejected  bids  Apr.  19.  concrete 
si.lllwiiv  2.500  cu.yd.  excav..  8.000  ft.  sheet 
niliiiK.  IBO  cu.yd.  slope  paving,  etc.  Will 
n.idvertise.  Morgan  lingr.  Co.,  622  (}oo<l- 
ivyne  Institute,  Memphis.  Tenn.,  engr. 

^  Te'».,' Port  .Arthur  —  Election  June  15, 
}-,(( (lOO  bonds  shell  revetment  on  banks 
Sabine-Ne<hes  Canal.  O.  M.  Bower,  city 

"tiilif..  Long  Beach  —  Plana  deepening 
s(io  ft.  TOnnectlng  channel  between  l.aing 
i{^a*h  and  Los  Angeles  Harbors  32  ft.  deep. 
J  125.000  or  more. 

Bids  Desired 


Msn*.,  Falmouth — May  20,  by  r>ept.  Pub. 
IV ks.,  Div.  Waterways,  Boston.  402  lln.ft. 
<r«s>wted  timber  breakwater  at  entrance 
West  Falmouth  Harbor.  $25,000.  W.  P. 
Williams,  comr. 

N.  Y..  .Ylbany — June  4.  by  T.  F.  Farrell, 
comr.  Canals  &  Waterways,  stone  break¬ 
water,  etc.,  at  Sylvan  Beach,  Erie  t'anal- 
S*-ct.  5,  Contr.  233  ;  adv.  E.  N.-R.  May  13. 

»«■  Jersey — May  27,  at  office  Bd.  Com- 
mer<-e  &  Navigation,  State  House,  Trenton, 
V.  (Jelineau,  dir.,  dredging  Inland  W'ater- 
way  t'hannel  from  Atlantic  City  through 
Hreat  Bay  to  tlrassy  Channel  near  New 
inlet,  Atlantic  Co.;  adv.  E.  N.-R.  May  13. 

FIs.,  Bradentown — May  31,  by  M.  D.  Mc- 
Klmy,  secy.  Bd.  Supervs.  Manatee  Valley 
M.  D.,  Manatee  Co.,  32  Giddens  Bldg., 
T.-impa,  constructing  mains  and  laterals, 
etc.,  .392,374  cu.yd.  excav.  $40,000.  McEl- 
rt>.v  Eng.  Co.,  32-34  Giddens  Bldg.,  Tampa, 
<  ii'gr. 

Mo.,  St.  Louis  —  June  16,  by  Bd.  Pub. 
Serv.,  208  City  Hall,  approximately  7,500  ft. 
rcTstment  work  in  Missouri  River  at 
Mowards  Bend  Waterworks,  St.  Ix)uts  Co. 
$150,000.  J.  Pritchard,  City  Hall,  dir. 

Contracts  Awarded 


\.  Y’..  Long  Island  City — M.  E.  Connolly, 
|ire.s.  Queens  Boro,  Queens  Subway  Bldg., 
rip-rap  embankment,  outside  and  adjacent 
to  timber  bulkhead  along  Beach  Channel 
Dr.  from  Beach  130th  to  141st  Sts.,  to 
Vouker  Contg.  Co.,  17  State  St.,  New  York 
•  'ity,  $48,950.  Noted  Apr.  8. 

Miss.,  Sardis. — Comrs.  Sand  Bayou  D.D., 
drainage  work,  to  J.  L.  McWilliams,  Exch. 
Bldg.,  Memphis,  Tenn.,  at  $0.14  per  cu.yd. 
Noted  Apr.  1. 


Streets  and  Roads 


Proposed  W’ork 

ronnectieut — See  "Unclassified.” 

I'a.,  Bristol — Rejected  bids  concrete  pav¬ 
ing,  etc.,  8,000  ft.  Otter,  Mill  and  Radcliffc 
Sts.  Will  readvertise.  Noted  Apr.  8. 

I*a.,  Johnstown — See  "Sewers." 

YV.  Y’a.,  Morgantown  —  Grant  Dlst., 
Monongalia  Co.,  voted  $465,000  bonds, 
improving  roads.  A.  J.  Baritell,  Morgan¬ 
town,  CO.  engr. 

YV.  Va.,  RIrhwood — Election  in  June  $70.- 
000  bonds.  Improving  various  streets.  J. 
Bennett,  street  comr. 

tia.,  Atlanta — Plans  concrete  paving  2 
mi.  Marietta  Rd.  $50,000. 

Fla.,  Tampa — Plana  granite  curbing  and 
vitr.  brick  paving  and  repaving  Highland 
Ave.  from  Keyes  to  26th  Avea.,  and  I.a‘e  St. 
from  Parker  to  Bay  Sts.,  $29,572  ;  34th  St. 
from  21st  to  30th  Aves.,  $55,448  ;  tlrand 
Ontral  Ave.  from  Magnolia  to  Plant  Avea., 
$28,867  ;  Morgan  St.  from  Whiting  to  Water 
Sts.,  $39,931  ;  2nd  Ave.  from  13th  to  22nd 
Sts.,  $90,319;  Jefferson  St.  from  Polk  to 
Whiting  Sts.,  $59,107;  Jefferson  St.  be¬ 
tween  YVhitlng  and  Cumberland  Aves.,  and 
Bay  St.  from  Lee  to  Platt  Sts.,  $33,400 ;  also 
Jefferson  St.  from  Cumberland  to  Water 
Sts.,  $28,135.  R.  D.  Martin.  City  Hall, 
engr. 

Miss.,  Laurel — Making  preliminary  plans 
grading,  curbing  and  paving  5th  Ave.  from 


13th  and  15th  Sts.,  Magni>lia  St.  from  Queen 
to  Holmes  Sts.,  South  5th  St.  from  Van 
Buren  to  Jefferson  Sts.,  and  3rd  Ave.  from 
loth  to  15th  Sts.  To  exceed  $25,0O0. 

Tennessee- — State  Dept.  Highways  Pub. 
YVks.,  Nashville,  making  surveys  improv¬ 
ing  15  mi.  Huntington-Gibson  Co.  line  R<l., 
Carroll  Co.  C.  N.  Bass,  highway  comr. 

Tennessee — State  Dept.  Highways  &  I’ub. 
YVks.,  NaNshvllle,  takes  bids  about  .luno 
11.  grading,  etc.,  7  mi.  Bartlett-Memphis 
ltd.,  Shelby  Co.,  5  ml.  lai  Follette-Klysth 
ltd..  Campbell  Co.,  and  6  mi.  road  from 
State  Aid  Project  322  to  Madisonville,  Mon¬ 
roe  C«).  ;  and  grading  and  probably  asphalt 
on  concrete  paving  8  mi.  National  Ceme- 
tery-Manskers  Rd.,  Davidson  Co.  C.  N. 
Bass,  highw.ay  engr. 

Tennessee — State  l>ept.  Highways  &  Pub. 
YVks.,  Nashville,  plans  asphalt  surfacing 
30  mi.  Memphis-Brlstol  Highway,  from 
Idckson  to  Tennessee  River.  To  exceed 
$25,000.  C.  N.  Bass,  highway  comr. 

Tenn.,  Carthage- .  Smith  Co.  election  soon 
$150,000  bonds.  Improving  11  mi.  Carthage- 
Putman  Co.  line  Rd.  State  appropriates 
toward  cost.  C  N.  Bass,  highway  comr. 

Tenn.,  Clarksville — Election  8(a>n  $27,000 
bonds  imving  various  streets. 

Kentucky  —  State  Hy.  Dept.,  Frankfort, 
takes  bids  in  June,  high  tyiK'  surfacing  o 
mi.  Owingsvllle-Farmers  ltd.  Bath  Co.,  7 
mi.  YY’est  Dixie  Highway  from  Upton  to 
Bonnieville  Hart  Co.,  and  2.5  mi.  same  high¬ 
way  from  Horse  Cave  to  Barren  Co.  line. 
Hart  Co.  ;  waterbound  macadam,  bitumi¬ 
nous  macadam  or  ro<-k  asphalt  on  limestone 
surfacing  9  mi.  Jeff  Davis  Highway  from 
Hopkinsville  to  Fairview,  Christian  Co., 
Franklin-Bowling  Green  Rd.,  Simp.son  Co. 
(cost  not  to  exceed  $50,000),  and  Bowling 
(ireen-Franklin  Rd.,  YVarren  Co.  (cost  not 
to  exceed  $50,000)  ;  gravel  surfacing  13  ml. 
Louisville-Paducah  Rd.,  Crittenden  Co.,  9.1 
ml.  Ijouisville-Paducah  Rd.,  Livingston  Co., 
and  8  ml.  Edmonton-Glasgow  Rd.,  Metcalf 
Co.  ;  grading  2.5  ml.  Owensboro-Leitchtleld 
Rd.,  and  4  mi.  Utica-Mcla*an  Co.  line  Rd., 
both  Daviess  Co.,  6.5  ml.  Mayo  Trail  from 
Prestonberg  to  Allen  Floyd  Co.,  5  ml. 
Elizabethtown-I^eltchfleld  Rd.,  Hardin  Co., 
11  ml.  YY'hltesburg-Hazard  Rd.,  Knott  Co., 
and  1.5  ml.  YY’hltesburg-Hazard  Rd.,  la-tcher 
Co.  E.  N.  Todd,  highway  engr. 

Ky.,  Flemingsburg  —  Fleming  t'o.  voted 
$300,000  bonds,  improving  roads. 

Ky.,  New  Castle — -Henry  Co.  voted  $400,- 
000  bonds,  improving  roads. 

Ky.,  I'adiirah — City  and  McCracken  Co. 
voted  $500,000  bonds,  constructing  roads. 
State  appropriates  $750,000  towards  cost. 
Noted  Mar.  4. 

<».,  Alllanee  —  City  Council  soon  takes 
bids  paving  and  widening  Union  .\ve. 
$35,000.  H.  Anderson,  Alliance,  engr. 

0„  .Ylllance  —  Bd.  Control  soon  takes 
bids  asphalt  resurfacing  South  Liberty  Ave. 
from  Summit  to  (College  Sts.  $41,200.  H. 
Anderson,  Alliance,  engr.  Noted  Mar.  25. 

O.,  Cincinnati— Hamilton  Co.  plans  im¬ 
proving  Drake  Rd.  from  Indian  Hill  Rd.  to 
point  2,900  ft.  north  Shawnee  Run  Rd., 
14,000  cu.yd.  grading,  4,800  s<|.yd.  6  in,  tar 
macadam  base  course,  and  18,900  sipyd.  3 
in.  tar  macadam  top  course,  etc.,  $36,348. 
E.  A.  Gast,  Court  House,  engr. 

O.,  Columbus — Made  plans  grading,  curb¬ 
ing.  laying  necessary  sewer  and  water  con¬ 
nections  and  paving  with  (■)  brick  (b) 
asphalt  407  ft.  Winner  Ave.  from  Granville 
St.  to  Mt.  Y^ernon  Ave.,  (a)  $5,283  (b) 
$4,694,  2,250  ft.  Campb*‘ll  Ave.  from  San¬ 
dusky  St.  to  Avondale  Ave.  (a)  $37,169 
(b)  $33,011.  381  ft.  Marklson  Ave.  from 
High  St.  to  west  terminus  (»)  $7,628 
(b)  $6,899,  and  503  ft.  Ellsworth  Ave  from 
Columbus  St.  to  South  terminus  (a)  $12,696 
(b)  $11,680,  all  foregoing  24  ft.,  1,005  ft. 
Binns  Blvd.  from  Sullivant  Ave.  to  Dart¬ 
moor  Rd.  (a)  $22,016  (h)  $20,106,  420  ft. 
Kimball  St.  from  Mitchell  St.  to  alley  west 
of  Belle  St.  (a)  $8,353  (b)  $6,430.  714  ft. 
Salisbury  Ave.  from  Sullivant  Ave  to  South 
terminus  (a)  $17,130  (b)$15,690,  and  850 
ft.  Powell  Ave.  from  Broad  to  Olive  Sts. 
(a)  $13,688  (b)  $12,176;  all  foregoing  26 
ft.  ;  949  ft.  YY’ashington  Ave.  from  Broad 
to  l»ng  Sts.,  33  ft.  (a)  $16,093  (b)  $14,038  ; 
also  173  ft.  Mitchell  St.  from  Broderick  to 
Kimball  Sts.,  30  ft.  (a)  $3,197  (b)  $2,777. 
R.  H.  Simpson,  city  engr. 

Ind.,  Anderson  —  Madison  Co.  making 
plans  grading,  curbing  and  concrete  paving 
YYVst  16th  St.  from  Locust  to  Arron  Aves., 
30  ft.,  $20,000 ;  and  }  ml.  Klmberling  Rd. 
(38th  St.).  28  ft.,  $28,000.  M.  A.  Steele, 
Court  House,  engr. 

Mich..  Betrolt — Making  plans  grading  and 
3)  in.  sheet  asphalt  on  8-in.  concrete  paving 
10,300  s<|.yd.  Turner  Ave.,  $41,280;  5,360 
sq.yd.  Leslie  St.  $21,460;  11,960  sq.yd. 

Haverhill  Ave.  $47,770;  9,180  sq.yd.  Hart¬ 
well  Ave.,  $36,670;  12,670  sq.yd.  Liddesdale 
Ave.,  $50,690;  8,120  sq.yd.  Oltre  Ave.,  $32,- 
610  ;  3,940  sq.yd.  Ferry  Ave.,  $15,780  ;  2,100 
sq.yd.  F^ircrest  St.,  $8,600,  4,340  sq.yd. 


YY'ark  St.,  $17,370;  1,400  sq.yd.  Neal  St., 
$6,200;  3,110  sq.yd.  Kentucky  .\ve.,  $12,460; 
2.700  s<i..vd.  HolUwood  St.,  $10,930;  3.520 
sq  yd.  Milton  St  .  $'4.OS0;  1,700  sq  yd.  .Miles 
-Yve.,  $6,810;  S,7.5o  sq.yd.  Wellan«i  .Vve.. 

$35,040;  and  26.110  sq  vd.  Norlhweslt  i  n 
Dr..  $104,440.  P.  .\  Fellows,  CItv  Hall, 
engr. 

HI.,  (ileneue  —  Plans  concrete  paving 
Sheridan  Rd.  $2o0,o0o.  \\  indes  &  Marsh, 

Winnetka,  engrs. 

111.,  firuysville-  -  Phillips  Twp.  voted  $30,- 
('00  bonds,  gravel  surfacing  12  ml.  roads; 
Burnt  Prairie  voted  $25,ono  bonds,  gra\ci 
surfacing  5.25  mi.  road,  and  Gray  Tup. 
voted  $4,000  bonds  improving  1  75  ml.  road, 
all  in  YY’hite  t'o.  G  H.  Brown,  I'arnii,  i-o. 
supt. 

111.,  Highland  I'urk  —  Making  plans  con- 
irete  paving  2  mi.  various  streets,  19  ft.,  in 
Raimie  Highlands  sub-divi.sion.  $loo.ooo. 
YY’indes  &  Marsh,  YY'lnnetka,  engrs. 

111.,  YY  Innetka  —  Plans  I'oncrete  paving 
Center  St.  $200,000.  Windes  A  Marsh, 
YY'lnnetka,  engrs. 

YY  is.,  I.n  Crosse — -C.  P.  Pongdon,  engr.. 
('ity  Hall,  rejected  bids  .\pr.  23,  om-  and 
two  course  rein. -con.  paving,  etc.,  approxi- 
inatel.v  72,000  ft.  various  stn*ets,  and  34,097 
s<i.ft.  various  alleys,  for  Pity.  YY’ill  read- 
Vertise. 

YY'Is..  Manitowoc — A.  H.  Zander,  city  elk., 
ri-jected  bids  .Ypr.  2,  paving,  etc.,  39.607 
sq.yd.  various  streets.  F.  .Alter,  t'ity  Hall, 
engr.  YY’ill  readvertise.  Noted  Mar.  25. 

la.,  Sioux  C!t.v — Plans  grading,  curbing 
and  hard  paving  12,450  sq.yd.  YY’all  St.  from 
Oth  to  14th  St.  L.  N.  Hintgen,  Pity  Hall, 
engr. 

la.,  YY  aMhIiiglon—  YY'ashington  t'o.  elec¬ 
tion  June  7th,  $962,160  bonds,  grading, 
bridging  gravel  surfacing,  etc.  137  ml. 
roads.  YY’.  P.  Rawn,  YY’ashington,  co.  engr. 

Kan.,  CobIwater  —  Comanch"  t'o.  plans 
grading,  etc.  4.593  ml.  Federal  Aid  Project 
337-.Y,  28  ft.  L.  M.  l>-lter.  t'oldwater,  co. 
tngr. 

Kan.,  Kansas  City — YY’yandotte  Co.  mak¬ 
ing  plans  concrete  surfacing  6.549  mi.  vari¬ 
ous  roads,  18  ft.  To  exceed  $25,000.  t). 

K.  YY’illiams,  Court  Hou.s*-,  engr. 

Kan.,  Y’alley  Falla — Making  plans  pav¬ 
ing  various  streets.  $25,000.  Shm-kley  Eng. 
t'o..  800  Graphic  Art  Bldg.,  Kansas  City, 
Mo.,  engrs. 

Mo.,  Ylexleo — Takes  bids  about  May  15, 
grading,  and  6  in.  rein. -con.  paving,  etc. 
11,000  sq.yd.  YY’ade  St.  and  YY'estern  Ave. 
M.  M.  Edwards,  Mexico,  engr. 

YIo.,  St.  Louis — Bd.  Pub.  Serv.,  208  City 
Hall,  soon  takes  bids  Warrenite  paving  16,- 
375  sq.yd.  Hartford  Ave.  $66,500,  and  76,- 
320  sq.yd.  Kingshighway  $244,000 ;  vibro- 
llthic  concrete  paving  2.180  sq.yd.  Tiffany 
St..  $14,500;  amiesite  paving  2,445  sq.yd. 
Penrod  St.  $18,300,  1.310  sq.yd.  Adkins  St. 
$11,300,  2,215  sq.yd.  BIschoff  St.  $19,300, 

I, 125  sq.yd.  38th  St.  $7,950,  1,915  stj.yd. 
YY'yomIng  St.  $14,050  and  2,890  sq.yd. 
Tamm  Ave.  $25,960 ;  asphaltic  ctmerete 
paving  2,160  sq.yd.  YY’anda  St.,  $12,700; 
also  asphalt  paving  23,160  sq.yd.  9th  St. 
$55,000,  and  9th  St.  between  Bremen  and 
Angelles  Sts.  $13,400.  YY’.  YY’.  Horner,  300 
City  Hall.  engr. 

Ark.,  Bentnnville  —  Making  preliminary 
plans  paving  various  streets.  To  exceed 
$25,000.  Black  &  Y^eatch,  701  Mutual  Illdg., 
Kansas  City,  Mo.,  engrs. 

Ark.,  Helena- — Soon  takes  bids  resurfac¬ 
ing  9,000  sq.ft.  Cherry  St.  I,.  R.  Parmelee, 
city  engr. 

Tex.,  Anson  —  Jones  Co.  making  plans 
bituminous  macadam  surfacing  15.27  ml. 
Highway  18,  Federal  Aid  I’roject  477-('. 
Unit  2.  $140,000.  J.  YY’.  Puckett.  Stam¬ 

ford,  engr. 

Tex.,  Anson  —  Jones  Co.  making  plans 
bituminous  macadam  surfacing  17.8  mi. 
Highway  93  from  Hamlin  to  intersection 
with  Highway  30,  18  ft.  $160,000.  J.  YY’. 
Puckett.  Stamford,  engr. 

Tex..  Buy  (’Ity — Matagorda  Co.  making 
plans  shell  paving  2}  mi.  highway  from 
Palacios  to  State  Military  Camp.  20  ft. 
$30,000.  E.  N.  Gustafson,  Bay  City,  engr. 

Tex..  Clarksville— Red  River  Co.  making 
plans  grading  and  bridging  6.269  ml.  High¬ 
way  5-A,  $50,000.  M.  I*.  Homeyer,  Clarks¬ 
ville,  engr. 

Tex.,  Hillsboro — Hill  Co.  takes  bids  after 
May  15,  bituminous  surfacing  4.85  ml. 
Highway  2-E,  $27,400;  also  3.91  ml.  High¬ 
way  6,  $25,000,  both  18  ft.  D.  Morris, 
YY’aco,  div.  engr. 

Tex.,  Man  Joan  -  Y’oted  $60,000  bonds 
hard  paving  various  streets.  Address 
Mayor. 

Oklahoma  —  State  Hy.  Dept.,  Oklahoma 
('ity,  made  surveys  grading,  etc.  8  ml. 
Rlpley-Stillwater  Rd.  18,  Payne  Co.  $45,000. 

J.  M.  Page,  highway  engr. 

Oklahoasa — State  Hy.  Dept.,  Oklahoma 
City,  making  surveys  grading,  etc.,  12  ml. 
Barnsdall-Avant  Rd.,  and  11  mi.  Avant- 
Skiatook  Rd.,  both  State  Highway  11,  30 
ft.,  Osage  Co.,  $40,000  each,  also  9  ml  Oil- 
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There^s  plenty  of  GRANITE 

near  every  big  city 

— for  everlasting  pavements 


The  map  shows  its  wide  distribution — available  by  short  hauls  or 
quick  shipment  to  every  large  city  in  the  United  States.  You’re 
an  out-of-the-way  community  indeed  if  Granite  Blocks,  or 
Granite  Curbs,  are  not  quickly  and  economically  deliverable. 
Use  Granite!  Pavements  of  these  everlasting  blocks  literally 
“live  forever” — 25  years  of  service  with  no  maintenance  cost  is 
no  unusual  GRANITE  record.  As  ideal  for  bridges  and 
tunnels  as  for  streets — the  Holland  Tunnels  are  paved  with 
Granite  Blocks. 


ooklet  "^Granite  Street  Construction. 


The  Granite  Paving  Block  Mf  grs.  Assoc,  of  the  U.S.  Inc. 

31  State  Street,  BOSTON,  MASS. 

Representing  The  World’s  Greatest  Granite  Quarries 
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ENGINEERING  NEWS-RECORD 


,  t.'  and  Hoads  (Continued) 

I  ,1  -haiiiroek  Rd..  30  ft..  Creek  Co..  $45.- 

I. ,.  ind  loncrete  or  brick  surfacinK  94.000 

J,  1  State  Roads  1  and  fi.  $200,000.  J. 

M  IMCe.  hishway  enRr. 

okla  \tok» — I’lans  fcradinK  and  concrete 
U  K  "lO  300  sii.yd.  Main  and  Caddo  Sts. 

{  '  inii  R.  McCleen.  Atoka,  engr. 

iiUla  Carneule — Defeated  $90,000  bond.s, 

„  V  iiii;  ’ various  streets.  Crant.  Kultoii  & 

1  ,  •  111  213  Masrnolia  Rldt?..  Oklahoma  City, 

.  ...■is  '  Noted  Apr.  22. 

iikiH  (  handler — MakinK  plans  and  takes 
l.i  N  latter  part  May.  brick  pavinK  7.500  s<|. 
'll  various  streets.  $25,000.  Benhani 
km;  Co.  512  (iumbel  RIdg..  Kansas  City, 

■  okla..  KIk  City  —  Making  plans  brick 
inviiiK  various  streets  in  new  district. 
<1111111110  Renhain  Kng.  Co.,  512  Oumbel 
ill, Ik'..  Kansas  City.  Mo.,  engrs.  Noted 

"(ikla..  I’auls  Valley  —  Plans  grading, 

,  urliiiiK  and  concrete  paving  12.010  sq.yd. 
Ni.rlli  Chickasaw  St.  $38,210.  W.  J.  Har¬ 
ris  l  ity  elk.  Kngineer  not  announced. 

okla’..  Stillwater  —  Plans  grading  and 
c.iiurete  paving  10,430  sq.yd.  Hester,  Duck 
and  Isiwry  Sts.  $37,319.  C.  \Voo<l. 
.Stillwater,  engr.  .  ,  , 

Okla.,  Weatherford — I’lans  grading  and 
emrete  iiaving  37,400  s.qdy.  Hway.,  State 
and  Commerce  Sts.  $117,200.  J.  H.  Fisher, 
Weatherford,  engr. 

Okla..  Yale — Making  irreliminary  plan.s 
grading  and  concrete  paving  15,400  sq.yd. 
various  streets  in  residential  section. 
$4«,(i00.  J.  L.  Garrison,  city  elk.  Kngi¬ 
neer  not  announce<l. 

Calif.,  Kresno — Making  plans  Warrenlte 
paving,  etc..  Ix>s  Angeles  St.  between  Rutler 
.\ve.  and  Rway.  To  exceed  $25,000.  A. 
.\l  Jensen,  city  engr. 

Calif..  Los  .Vngeles  —  I..OS  Angeles  Co. 
making  surveys,  etc.,  constructing  roadway 
from  Glendora  Mountain  Rd.  to  San  Gabriel 
Ram  site.  $100,000  or  more.  G.  W.  Jones, 
iais  Angeles,  co.  road  comr. 

Calif.,  Pasadena — Municipal  Impvt.  Dist. 
r.,  plans  election  $1,150,000  bonds,  widening 
Holly  St.  between  Marengo  Ave.  and  Rway., 
etc.  B.  Chamberlain,  city  elk.  Noted 
June  23. 

Calif.,  Sacramento  —  Wright  &  Kim¬ 
brough,  817  J  St.,  making  plans  grading, 
lurbing,  guttering,  walks  and  paving,  etc., 
.section  south  of  Y  St.  from  Front  St. 
easterly.  To  exceed  $75,000. 

Calif.,  Santa  Barbara  —  Plans  concrete 
paving,  etc.  Montana  Ave.  To  exceed  $250,- 
000.  H.  B.  Carter,  city  engr. 

tint..  Chatham — Kent  Co.  plans  concrete 
paving  li  ml.  various  streets,  near  here. 
$411,000.  W.  D.  Colby,  Harrison  Hall,  engr. 

Ont.,  Saulte  8te.  Marie  —  Plans  asphalt, 
macadam  or  concrete  paving  9,000  sq.yd. 
various  streets.  $35,000.  I,.  R.  Brown, 

City  Hall,  engr. 

Ont.,  Toronto  —  East  York  Twp.  plans 
grading  and  opening  836  ft.  lane  between 
Hxeter  and  Talbot  Sts..  $7,400 ;  concrete 
sid'-walks  and  6  In.  curbing  780  ft.  Sam- 
mon  Ave.,  $1,837  ;  and  curbing,  guttering 
and  asphalt  paving  961  ft.  Woodbine  Ave., 
28  ft.,  $21,663.  G.  R.  Jack,  443  Sammon 
.\ve.,  engr. 

Ont.,  Toronto — York  Twp.  plans  12  In. 
brick  block  guttering  and  bituminous  con¬ 
crete  paving  630  ft.  Belvldere  Ave.,  24  ft.. 
$10,030;  and  2,000  ft.  Beresford  Ave.,  28 
ft..  $34,380.  F.  B.  Goedike,  40  Jarvis  St., 
engr. 

B.  C.,  Point  Grey  —  Municiiml  Council 
takes  bids  about  May  21,  paving  Dunbar 
St.  from  16th  to  (Ist  Aves.  $60,000  bonds 
voted  for  same.  W.  B.  Greig,  5851  West 
Hlvd.,  Vancouver,  engr. 

B.  C.,  Point  Grey  —  City  Council  takes 
bids  about  June  11,  grading  various  streets 
and  lanes.  $50,000  bonds  voted  for  same. 
W.  B.  Greig,  5851  West  Blvd.,  Vancouver, 
engr. 

Bid»  Desired 

Maine — May  20,  by  State  Hy.  Comn.,  Au¬ 
gusta,  grading,  concrete  paving,  etc..  North 
Kennebunkport  and  Biddeford.  Wells- 
Kennebunk,  Ellsworth-Trenton,  and  Water- 
ville.  P.  D.  Sargent,  ch.  engr. 

Mass..  Athol  —  May  18,  by  Dept.  Pub. 
Wks.,  Boston,  bituminous  macadam  paving 
8.429  ft.  highway,  here.  W.  F.  AVllllams, 
comr. 

Mass.,  Boston — May  20,  by  Park  Dept., 
.sheet  asphalt  or  bitulithic  paving  Arbor 
Way  (West  Drive)  and  Commonwealth 
Ave.  (Main  Drive).  $25,000.  J.  B.  Shea, 
chn.  Park  Dept.,  33  Beacon  St. 

Mass.,  Brookline  (br.  Boston) — May  17, 
by  Bd.  Selectmen,  sheet  asphalt  or  war- 
renite  bitulithic  paving  Beacon  St.  between 
Park  St.  and  Washington  Sq.  $25,000. 
Private  plans. 

Mass.,  Dartanonth  —  May  25,  by  Dept. 
Pub.  Wks.,  Boston,  rein. -con.  paving  15.300 
ft.  highway,  here.  W.  F.  Williams,  comr. 


Conne<-tirut — May  18.  by  State  Hy.  Dept., 
Hartford,  rein. -con.  paving  roads  in  Green¬ 
wich.  Fairfield.  Rm-ky  Hill.  Windham, 
Norwalk,  Wilton,  Milford,  Orange  and  West 
Haven ;  bituminous  macadam  paving  in 
Bridgeport,  Trumbull,  Branford  and 
Groton :  waterbound  macadam  juiving  In 
Guilford  and  Saybrook.  J.  A.  Macdonald, 
highway  comr.  ;  adv.  K.  N.-R.  May  13. 

Norwich — May  15,  by  ltd.  Selei  t- 
men,  bituminous  macadam  paving  9.1m)  ft. 
various  streets  $H5,m)0. 

New  York  —  May  25,  by  .V.  W.  Brandt, 
comr.  highways,  Albany,  constructing  high¬ 
ways  in  Cayuga.  Chautaugua.  Chenango, 
Niagara,  Saratoga  and  Ontario  Counties; 
reconstructing  highways  in  Brismie,  Chau¬ 
tauqua,  Clinton,  Fulton,  Montgomery, 
Niagara,  Orleans,  Oswego  and  Suffolk  Coun¬ 
ties ;  adv.  E.  N.-R.  May  13. 

N.  Y.,  Buffalo-.-Taking  bids  aiqihalt  re¬ 
paving  1.5  mi.  Front  Ave.,  42  ft.  To  exceed 
$40,000.  J.  1’.  M<H>re.  I'ity  Hall,  comr. 

N.  Y'.,  Freeport  -May  28,  by  Bd.  Village 
Trustees,  50  West  Merrick  ltd.,  is-rmanent 
paving  aptiroximately  67,600  sq.yd.  various 
streets.  Smith  &  Malcomson,  Inc.,  177 
Olive  Blvd.,  engrs.  ;  adv.  E.  N.-R.  May  13. 

N.  Y'.,  Johnstown  —  May  17.  by  G.  E. 
Y'erdon,  city  elk.,  rein. -con.  paving  5,627 
sq.yd.  Pearl.  West,  Y'ost.  Veghte,  Prosjant 
and  West  Madison  Sts.  Noted  May  6. 

N.  Y'.,  New  Y'ork — May  20,  by  H.  Bruck¬ 
ner.  pres.  Bronx  Boro,  Crotona  Park,  3rd 
and  Tremont  Ave.s.,  grading,  curbing  and 
sidewalks  on  Wallace  and  Edison  Aves.  ;  ' 
grading  Paulding  Ave.  ;  curbing  Lki  Salle 
Ave. ;  and  sheet  asphalt  on  concrete  paving 
and  repaving  East  Tremont  Ave. 

N.  J..  New  Briinswirk — May  20,  by  Mid¬ 
dlesex  Co.,  com-rete  paving  j  mi.  Stelton- 
New  Market  Rd.  W.  F.  Buchanan,  175 
Smith  St.,  Perth  Amboy,  engr. 

N.  J.,  Pompton  Lakes — May  20,  by  Boro 
Council,  J.  F.  Cornelius,  elk..  Municipal 
Bldg.,  concrete  sidewalks  on  various  street.v. 
E.  N.  Mlllen  &  Son,  engrs.  ;  adv.  E.  N.-R. 
May  13.  g 

Pennsylvania  —  May  20,  *)y  State  Hy. 
Dept.,  Harrisburg,  (.Y.  means  .Yppliration 
and  K.  means  Koiite).  one  course  rein. -Jon. 
paving  52,751  ft.  R.  41,  Adams  Co.  and  .V. 
3253,  Cumberland  Co.;  11,310  ft.  R.  75.  .V. 
4040,  Butler  Co.;  15.600  ft.  R.  214,  Sect.  1, 
Clarion  Co.;  21,872  ft.  R.  337,  A.  3700  and 
3915,  Indiana  Co.;  32.736  ft.  R.  226,  285, 
A.  3795,  3796  and  4197,  I^ehigh  and  Berk.s 
Counties;  22,650  ft.  A.  2842  and  2588, 
Northampton  Co.  ;  8,055  ft.  A.  3528,  Somer¬ 
set  Co.  ;  8,203  ft.  A.  4009,  Westmoreland 
Co.  ;  and  16,253  ft.  A.  20n3-A,  York  Co.  W. 
H.  Connell,  eng.  executive  and  deput'  sety. 
highways. 

Pa.,  Clearfleffl — May  17,  by  Boro  Council, 
J.  D.  Connelly,  secy.,  concrete  or  2.5  in. 
sheet  asphalt  on  concrete  itaving,  etc.  ap¬ 
proximately  3  ml.  Gulick  Ave.  and  West 
1st,  West  2nd.  Locust,  Pine,  5th,  Walnut 
and  Wltmar  Sts.,  20  ft.  E.  W.  Hess,  boro, 
engr.  Noted  Apr.  22. 

Pa.,  Phila. — May  18,  by  Dept.  Pub.  Wks., 
Bureau  of  Highways,  grading,  asphalt 
paving,  vitr.  block  and  redressed  granite 
block  repaving  various  streets  and  Improv¬ 
ing  country  roads,  etc.  G.  H.  Biles,  dir. 

Pa.,  Phila. — May  24,  by  Dept.  Pub.  Wks., 
Bureau  of  Highways,  Improving  York  Rd., 
Chelton  and  65th  Aves.  G.  H.  FMles.  dir. 

Pa..  YY’ashington  —  May  20,  by  Comrs. 
Washington  Co.,  rein.-con.  paving  8,518  ft. 
Valley  Inn  Sect.  Monongahela  Pike,  7,920 
ft.  Burgettstown-Eldersvllle  Rd.,  8,076  ft. 
Canonsburg-Thomas  Rd..  Sect.  3,  8,584  ft. 
Beallsville-Zollarsvllle  Rd.,  Sect.  3,  and  600 
ft.  Taylors  Run  Intersection :  also  Patter¬ 
son  Mills  Bridge  over  Cross  Creek  10.  Jef¬ 
ferson  Ave.  Bridge  over  Chartiers  Creek  33, 
and  Wylie  Ave.  Bridge  over  Chartiers  Creek 
56.  T.  J.  Underwood,  controller. 

Pa.,  YY’estmont — May  21,  by  Boro  Council. 
H.  P.  Shomo,  Greene  St.,  pres..  Improving 
Luzerne  St.,  16,000  cu.yd.  excav.,  15,000  sq. 
yd.  6  in.  rein.-con.  paving,  11,000  lln.ft.  6 
X  24  in.  concrete  curb,  etc.  O.  P.  Thomasr, 
Park  Bldg.,  Johnstown,  boro  engr.  Noted 
Apr.  15. 

Maryland — May  25,  by  State  Rd.  Comn., 
Baltimore,  macadam  resurfacing  3.3  ml. 
Constr.  W-40,  Washington  Co.  ;  concrete 
paving  1.25  ml.  Contr.  P-62.  Prince  George 
Co.,  and  1.2  mi.  Contr.  T-23,  Talbot  Co. ; 
graveling  1.75  ml.  Contr.  AA-47,  Anno 
Arundel  Co.,  and  2.37  ml.  Contr.  Sm-36,  St. 
Marys  Co. ;  also  concrete  shoulders  on  3.4 
mi.  Contr.  Ce-lO-A,  Cecil  Co.,  and  3.35  ml. 
Contr.  M-IO-C,  Montgomery  Co.  J.  N. 
Mackall,  chn.;  adv.  E.  N.-R.  May  13.  ' 

N.  C.,  Slier  City  —  May  26,  by  Mayor 
and  Bd.  City  Comrs.,  curbing,  gutterinfc, 
sewers,  and  concrete  or  asphaltic  paving, 
etc.,  32,100  sq.yd.  various  streets.  E.  C. 
Olsen,  Inc.,  Raleigh,  engrs. 

South  Carolina — May  18,  by  State  Hy. 
Dept.,  Columbia,  concrete  paving,  etc.,  20,- 
461  sq.yd.  State  Route  21,  State  Proiect 
S-508,  6,363  sq.yd.  Paris  Mountain  Rd.,  and 
28,662  sq.yd.  State  Route  20,  State  ProJ- 


«'Ct  S-618,  Greenville  Co  ,  also  67,600  s<i.yd 
St.ate  Route  2,  Federal  .\id  Project  49,  New- 
l>erry  Co.  ;  improving  5.7  mi.  .State  Route 
8,  Federal  Aid  I’roject  243-.V.  Siiarlanburg 
Co.;  sand  clay  aurfa»-ing,  etc.,  11.5  n\l. 
State  Route  50.  Fed<'ral  .\ld  Project  266-A. 
Kershaw  Co.;  and  six  15  ft  stian  treated 
tiii\ber  bridge  over  Light  wood  Creek.  State 
Route  24.  State  Projeet  S-.54.5,  la-xington 
Co.  9ddress  State  Highway  Engineer,  Co¬ 
lumbia,  engr. 

South  Carolina  —  May  18,  l>y  State  H.v. 
I>ept..  Columbia,  grading,  to|)soiliiig,  etc. 
9,504  cu.yd.  State  Route  9.  State  Projeet 
S-622-A.  t'hester  (’o..  State  Highway  En¬ 
gineer.  1708  Sumter  St..  Columbia,  engr. 

Florida  —  May  20.  by  State  Rd.  Dept  . 
Tallaha.ssee,  clearing,  grubbing,  grading, 
etc.  14.2  mi.  road  in  Seminole  Co.,  .30  ft. 

J.  L.  Cresap,  Tallahassee,  engr.  Noted 
May  6. 

Fla..  FelUmere — June  11.  by  City  Coun¬ 
cil,  curbing,  surfacing,  sub-grading  .and 
Itaving  streets.  F.  W.  Dole,  city  oik.  ;  adv. 
E.  N.-R  May  13. 

Fla.,  La  Hellr — May  28.  by  W.  T.  Hull, 
elk.  Hendry  Co.,  hard  surfacing  3  mi.  road, 
$45,00))  ;  and  two  2$  mi.  roads,  $38,0O0 
each.  J.  H.  Caldwell.  Jr.,  I.a  Belle,  engr. 

Fla.,  YVest  Palm  llearh  -May  19,  by  J. 

E.  Bell.  chn.  I’alm  Ik-ach  Co.,  paving,  etc.. 
1)  ml.  road  from  Hosleys  I’oint  north  to 
Martin  Co.  line.  $30.))00.  A.  G.  Taylor, 
engr. 

Alaliama — May  19.  by  State  Hy.  Deiit 
'Montgomery,  (F.  A.  P.  means  Federal  Yld 
Projeet,  and  H.  A.  P.  meann  State  .Yld  Proj¬ 
ect ).  clearing,  grubbing,  grading,  gravel, 
concrete  and  2  in.  bituminous  concrete  sur¬ 
facing  81.3  mi.  roads  on  F.  A.  P.  151  Cull¬ 
man  Co..  S.  A.  I’.  70-B  Pickens  Co.,  S.  A.  P. 
23-B  Dallas  Co..  S.  A.  P.  113  Winston  Co.. 

F.  A.  I’.  157  T>imeatone  Co.,  S.  A.  P.  67- It 
and  S.  A.  P.  67-C,  Macon  Co.,  also  F.  A.  P. 
166.  Monroe  Co.  W.  A.  McCalla,  highway 
engr. 

Ala..  Knfaiila — May  18.  by  City  Council, 
curbing,  guttering  and  paving  67.000  s<|.yd. 
various  streets.  H.  S.  Jandon  Eng.  Co., 
Elberton,  engrs. 

.MIhh.,  Durant — May  24.  by  Mayor  &  Bd. 
Aldermen,  grading,  curbing,  guttering  and 
various  types  paving  20,000  stpyd.  West 
Depot,  Mulb«‘rry  and  Magnolia  Sts. 
Masseiia  L.  Culley,  1st  Natl.  Bank  Bldg., 
Jackson,  consult,  engr. 

Louisiana — May  20,  by  Hy.  Comn.,  Baton 
Rouge,  completing  roadway  embankment 
on  1.857  mi.  Vinton-Orange  Highway.  Fed¬ 
eral  Aid  Project  43-D.  Unit  1,  Cal<;aaleu 
Parish,  350,000  cu.yd.  earth  borrow.  W. 
B.  Robert,  highway  engr. 

O.,  .Ykron — May  24.  by  Comrs.  Summit 
Co.,  improving  Kenmore-Mogadore  Rd. 
44-E.  18,100  cu.yd.  earth  excav..  34,001)  sq. 
yd.  vitr.  brick  or  concrete  on  6  in.  concrete 
paving,  etc.  Brick  $178,000,  concrete  $133,- 
000.  H.  G.  Sours,  Court  House,  engr.  Noted 
Apr.  8. 

O.,  Akron — June  7.  by  W.  F  Peters,  dir. 
Pub.  Serv..  w'alks,  paving,  etc.  20,200  sq.yd. 
Hillside  Terrace,  Packard  Dr.,  Whitney, 
Orlando,  and  Peerless  Aves.  E.  A. 
Kemmler,  highway  engr.  Noted  Apr.  8. 

(>..  Bexley  (Columbus  P.  O. ) — May  19,  by 
S.  W.  Roderick,  village  elk.,  grading,  curb¬ 
ing,  brick,  asphalt  or  concrete  paving 
Ardmore,  Cassingham,  Cassady  and  Stan- 
wood  Rds.,  Huhl,  Columbia  and  Drexel 
Aves.  $158,500.  Jennings-Lawrence  Co., 
Hartman  Bldg.,  Columbus,  engrs. 

O.,  Cleveland — May  19.  by  City,  grading, 
curbing,  paving,  etc.,  Gilbert  Court  S.  W., 
Munn  Rd.  N.  W..  Oliver  Rd.  S.  W.,  Wood- 
worth  Rd.  N.  E.,  Canova  Ave.  S.  W.,  Cur¬ 
ran  S.  W.,  Gifford  S.  W.,  Havel  S.  E.  Aves., 
and  Ea.st  22nd,  East  37th,  East  17l8t,  East 
172nd.  West  47th.  West  117th  and  West 
152nd  Sts.  $250,000.  R.  Hoffman,  City 
Hall,  engr. 

Ind.,  Anderson — May  15,  by  Comrs.  Madi¬ 
son  Co.,  curbing  and  concrete  paving,  etc. 
1$  ml.  Locust  and  1st  Sts.,  28  ft.  $45,000 
M.  H.  Steele,  Court  House,  engr. 

Ind.,  Anderson  —  June  15.  by  Comrs 
Madison  Co.,  curbing  and  concrete  paving, 
etc.,  1  mi.  Noble  and  3l8t  Sts.,  28  ft.  $35,- 
000.  M.  A.  Steele.  Court  House,  engr. 

Ind.,  Ft.  YYsyne — May  25,  by  Comrs.  Al¬ 
len  Co.,  constructing  fitting  Rd.,  Wayne 
Twp..  $45,276  ;  and  Trier  Seddlemeyer  Rd., 
Adams  Twp.,  $53,946.  J.  H.  Johnson,  aud. 

Ind.,  YY’abash — June  8,  by  Comra  Wabash 
Co.,  improving  highway  on  line  between 
Pleasant  and  Paw  Paw  Twps.  $35,992.  W. 
Beauchamp,  aud. 

Michigan — May  24,  by  State  Hy.  Dept., 
at  office  Comrs.  Clinton  Co.,  Saginaw,  grad¬ 
ing  6.495  mi.  Federal  Aid  Rd.  142.  G.  C. 
Dfllman,  Lansing,  highway  engr. 

MIrhIgan— May  26,  by  State  Hy.  Dept.,  at 
office  Comrs.  Alcona  Co.,  Halpena,  gravel¬ 
ing  11.033  mi.  State  Rd.  72-3.  G.  C.  Dill- 
man,  Lansing,  highway  engr. 

Mlehlgaa — May  27.  by  State  Hy.  Dept., 
at  office  Comrs.  Kent  Co..  Grand  Rapids, 
concrete  paring  1.607  ml.  Federal  Aid  Rd. 
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OU  can  about  double  your  truck 
fleet’s  day’s  work  capacity — make  6 
trucks  do  the  work  of  12 — by  putting  the 
cost  of  1  extra  truck  into  a  HAISS  Creeper 
Loader. 


The  HAISS  machine  will  put  up  a  five 
yard  load  in  2^  minutes — digging  right 
from  the  bank.  The  quick  get-away  with 
a  full  load  saves  truck  time  that  counts  up 
in  extra  trips  per  day, 


On  a  short  2  mile 
haul  you  can  get  out  two  loads  for  every 
one  you  have  been  loading  by  hand.  You  ^  - 


get  near-steam-shovel  ability  and  loading 
capacity  at  half  steam  shovel  cost. 

The  husky  HAISS  Creeper  Loader  with 
the  power  of  its  37  H.P.  Waukesha  Motor 
and  the  digging  ability  of  its  patented 
Feeding  Propellers  and  Slow  Speed  Crowd¬ 
ing  Drive  (also  an  exclusive  HAISS  feature) 
will  dig  and  load  in  a  class  by  itself. 

The  Supt.  of  Roads  for  one  of  the  Indiana 
Counties  remarked  to  us  at  the  last  Road 
Show  that  on  the  mile  haul  he  could  have 
loaded  bank  gravel  fast  enough  to  keep 
40  one-yard  trucks  going — if  he  could  have 
had  that  many  to  use. 


Let  u«  tend  you  Catalog  523  which  will  show 
you  the  machine  and  tell  you  what  other* 
have  done  with  it.  Write  for  a  copy  NOW! 


llaiss  Creeper  Loader  digging  bank  gravel  from  pit.  Note  that  the 
broad  creeper  treads  do  away  with  the  need  of  planking. 


-Truck  and- 
Wa^fon  Loadeo 

Portable  Belt 
;  Couyeyors' 


140th  Street  end  Rider  Avenue,  New  York 

RopresentatWef  Throughout  the  World 
MMUrt  Timber  k  Trading  (0.,  London.  British  Representative. 

Cable  address  *‘l‘oalholst'‘  New  York— '’Western  Union  S  Letter  SJdltlon*'  Coda. 


Clam  Shell 
-  Buckets- 

Mail  nandliiM 
Equipment. 
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. . M.„w.y  J 

Mav  27.  bv  Slate  Hy.  l>ept..  at 

,ii,.hlit«n— MounH-alm  Oounti«-8. 

Bd.  Oomrs.  ‘ 

M„l...  ^"•l*P“'c’ourt  House.  Muskegon.  " 

Mu-k.  k-n  CO  <-  «“  te  avtnK  ,“<1 

and  «  „„„  ^  H.  Nlel- 

House  Muskegon,  engr.  . 

^,  „  Court  House,  .«u  „  Hubbell. 

Mi.h.,  engrs.,  2640  Buhl  Bldg., 

Ilartgering  &  Both,  ,  ‘‘"."‘T-s’ 

ivtroit.  graaink-  Assessment  Hist.  l-j>. 
V:,Vrs.,.yd  nist.'^iaO.  Hnd  4.515  sq.yd.  Ulst. 

hire,  for  _ Mav  18.  by  Bd.  Hd. 

Mirb..  <ir»n»f  Ba  ^ouse,  grading. 

<'H«'?„^iur/aSng  etc.,  ij  mi.  3rd 

,;  in.  concrete  surfanng.  ^.^^^ 

'''•  $45  (roO.  C  T^  Bowen.  Court 

lint'.  *•''  ii-  ^  * 

Hous,-.  engr. _  2o,  at  Dlv.  Office  2, 

tt  ^'*****^**®*'t>i  viilwaulcee  KradlnR.  con* 
Stei.bcnson  Bldg.,  “’VSf",,  yd.*' Federal  Aid 
l|aY<!^8.  K  CO.,  and  oon- 

I'roject  <2 ‘  A.  Bridge,  45  ft.  plate  glr- 

structing  Bridge,  24  ft.  and 

both  reln:-con.  girder 
Halter  lYJo'^Vxtendlng  Miekeljohn  Bridge, 
spans,  also  exteimi  r  erading,  concrete 

Vii;je?{  26^7.''\vaBvorth  Co' X  T.^Donaghfy, 

pating.  etc.  8.566  sq.yd.  35th  St.  J.  w. 
’‘•VrtinmI.V."-  M.,  1«.  «  ;5St,  V; 
S:tv  n«d.‘"T«Vu.>d,  «r..el  1  n.1.  l»dl. 
23,0.50  units  4  7?''  18.  bv  Auditor 

r8rt7  s^i". 

Primary  Brojects  l>i\.  j  Smith. 

82,5<Oi  cu.yd.  exca\.,  etc.  rv 

MaTTo.  by  Auditor  Osceola 
la.,  Mblrj  7  ™i  Primary  and 

Co  improving  ‘♦  200  cu  yd.  strip- 

'*r"'”'’n'.!r"‘r'd  Irivil  n“.<S»  »nl<« 
V  H  TurnbuU^  « 

l-'Ss  ffocrai: 


”  .'irS'ISo  ™ y'd  ”  •«  ProWf  d.M,  r 

N  ^tween  %a  and  Perley.  Norman  8 
1*0.  $30,000.  Kng.  Dept,  of  owner,  ^ngr.  .6 

FrUk:.n  aid"Tenn:^^c’:>..  grading  etc.  S 

Brighton  »125.000._Noted  c 

romanche  Cor"niproving  4.593  mi.  Federal  v 
AiT^n.ject  337-A.  «.156  cu  yd  jx^ .  26  -  . 

,*he?:kee  c"o::™g'’fdlng  and^  ' 

r  1<ri86’"c«"^f  «cal''.^36.«5i  T  ^In- 

forcing.  etc.^^^H^^AV;  Tyrrell.  Columbus.  CO. 

enpr.  Not^d  Apr.  22.  - «  y..,  j 

or  brick  paving  14  648  sq  yd. 

Haskins  &  Crawford.  802  h  tname  omR  . 
Kansas  City,  Mo.,  engrs.  IVc.  31. 

Kan.,  Kldorado— J une  8.  by  Clerk  Hut  ler 
(*o.,  improving  6.84  ml.  fc^ecal  Aid  Project 
205-0.  12,861  ft.  hedge.  37.608  cu.yd.  «cav.. 
29.936  lb.  reinforcing,  etc.  B.  S.  kicock. 
Kldorado.  co.  engr.  Noted  May  b. 

Kan..  Garnett— May  31.  t>y  Anacwm  Cm, 

♦■oncrete  and  gravel  "‘'pXVal  Aid 

subway  span  on  0.173  ml.  reaerai 

’’ Kam.  01a.S.^June  11. 

Co.,  grading,  guttering,  removing  hedge, 
and  concrete  surfacing,  ^c. 

Federal  Aid  Project  sTB-B.  E.  J.  Terrill. 
Olathe,  CO.  engr.  Noted  Mar.  4. 

Kan..  Sallna  — June  7.  by  Clerk  Saline 
Co.,  grading,  etc.  6.018  ml.  Bedera 
Project  196-B.  65.537  cu.yd.  excav  208  ft 
hedge,  18,832  lb.  reinforcing.  4.950  lb  c.i. 
covers,  etc. ;  and  6.914  ml.  Sect.  C.  53.262 
cu.vd.  excav..  2.005  ft.  hedge.  20,867  lb. 
reinforcing,  3.300  lb.  c.l.  covers  etc.  M  H. 
Cost,  Sallna.  co.  engr.  Noffd  5*“^ 

Neb..  Omaha— May  18,  by  J.  P-  H^^iO 
city  elk.,  paving  aPPr"*'i"2^«‘.i?o,  ^2922 
sq.yd.  In  blsts.  2406,  2833.  2882,  2883,  2.  . 

2925.  2938,  2944.  2971.  2984.  2995,  2996, 
2998.  3002,  3003,  3004.  3017  and  3033. 

Mi..  St.  Lonls  — May  18  by  Bd  Bub. 
Serv.,  208  City  Hall.  a«Ph®^*i . P^ioo  *^9  240 
10  0<>0  so  vd  OlasRow  bt.  M^.vOO, 

Jqiyd  iSkwell  sl  $42,000.  39,68^  ^.yd. 
KIngshlghway  $184,520,  and  27  325  ^ 
Hawthorne  and  Longfellow  Places  ?1  > 


POP  ;  Warrenite  paving,  etc.  ,  3'3<*‘'  a' 

Thekla  St.,  $28,120;  asphaltic  ‘.""^rete  A| 
paving,  etc;  1  790  -bl  “•  »h.-ven  B. 

1  PP5  sq.vd.  Duke  St.  *6..t_P,  ♦.•'•i'' 
nunnica  St.  .19.600  2.720  sq^yd.  BucUe  St  r^ 

$l<i  200  98u  sq.yd.  S«‘xaut  r  si.  *‘’**,  : 

’*‘*  V‘*  „  ''If  1  IvV  so  vd.  Newstead  St. 
$7.6'(m  \V.  'n'orner.  30"  <'By  HaU.  engr.  w 

s.;v'  -  jS-  'S;  i; 

sq  vd  li.well  St..  $.23,920  ;  a«Ph«^  b 

concrete  paving,  etc.  *8  400  * 

L»i  <44  1  2i)S  sQ.vd.  r  rif^dii  t  9 

300  city  Hall,  engr.  ,  „  „  I 

Mo  St.  Louis — June  8,  by  Bd.  Pub.  Sertr,  f 
208  Cltv"  Hall,  grading,  concrete  paving.  ( 

kis-iiEHiHi 

'$554  5559,  5569  and  .*>613. 

W  Ho^ner^doo  City  Hall.  engr.  .Noted  . 

^*ikho^Mav'**21.  by  Comr.  Pu^  Wks 

South  Highway.  Bonner  (  <>..  22.39  at  res 

.-leurina  24.150  cu.yd.  earth,  7.51  a  <  u •> “ 

s  .lid  and  11.631  '-‘‘Voo  eu\^d  ^Trifv^ci 

98  845  8ta  yd.  overhaul.  12,290  tu.>a.  KrHvj-i 
.  surfacing.  e?c.  P.  E.  Dxley.  la-wiston.  dist. 

;  ‘■Tallf..  LOS  Angele-^May  24  by  Supervs. 

r  l*“?n^ffnd‘'"9f  874"'^t}f'^\^"  inf 

!  «"jines,"Han'’of 

■  la.s““nge*lfS  cf!' li>rUons‘V^^^^ 

I-  f*  8  in  concrete  paving.  184,409  s«j. it. 

s  T  in.  and  '  96  87  4  -o  ft.  5  in  water^mnd 
r.  macadam  paving,  etc.  O.  M.  Jonts,  co. 

I-  ^"Ipailf  Santa  t'riis — Supervs.  Santa  Crux 
9,  Co.,  taking  bids  oil 

n  80,000  sq.ft.  Sect.  1  East  torralltos  Kd.^ 
r  Ks  Oil  Bii  ft  Sect.  2  Holohan  ltd.  ,  ana  o., 

P  895  'sq  fC  Sect.  3  Beach  Rd.  L.  Bowman. 

id  ^%'?^t.ffTin  ».:g':^May  24.  by  Common 

“•  srr'i’ 

<i-  ^*CalH”i  San  Kafael  —  May  34,  J_  ^ 
(♦glesbv.  surv.  Marin  Co ,  grading  nn  k 
rk  surfacing,  etc.  l.OOO  cu  yd.  Novato-Hicks 
ic-  Valley  Rd.  Noted  Oet.  -2. 


.700  Wnterview  Ave .  $182,701.  Not.  d 

^‘\  ’y!.  Brooklyn  —  J  A  C.uid.  r.  pr.  s 

Brot.klyii  Boro.  Bor..  Hall.  Mas  •••  •*>‘Pb»l' 

n  surfaclng  ‘'best.^r.  t  layer  and  ..tb.r 
streets,  fr.mi  Cranf..rd  «  o .  .'tb  st  $1-4 
♦iss;  asphalt  repaving  «  .>urt  S*  •  fr  i  > 
Br.x.klyn  Al.  atraz  Paving  <  .> .  Hamilt..n 
Ave..  $9,483.  Noted  Apr  29 

N.  Y..  Long  l.la.Ml  4  i«>  M  I'  ''"'’m.ll;  ’ 
pres.  Queens  Ib.r...  Que.-ns  subway  Bhlg  . 
May  4,  fn.m  W  P  Ma.  d..nald  i  ..nstr  i  .  .. 
Utvvrence  St..  Flushing  aJp!  .ili 

ing  concrete  Ja.kson  Ave.  $l..t33.  afPl'a” 
block  repaving?  branklln  SI.,  *;'*  • 

Janmii'U  Ave.  fnun  Main  to  Hanford  St. 
$21  360,  and  sheet  asphalt  repaving  Suti.bm 
Hlvd  $92,660;  fn.m  biistern  t  .>ntg  t  <>  , 
367  Fulton  St..  Hr....klyn.  granite  bl...l<  re¬ 
paving.  Myrtle  Ave  t..  C.M.lH-r  Ave..  $-.1.- 

’’'n.  \'.!’*Loi>g' Island  4it.v— .M  E.  Conn.>liy. 
pres.  Queens  H.>r...  Queens  .• 

Mav  UK  jfradinK  and  npavinK  »\\\r 

(aSth  St.>,  from  rvaldi-  A^l*^**  ] ‘*'*’3^ 
Co  Inc.  1  Bway..  New  York  »  ity.  '  >  • 

grading,  ‘urbing  «'>,7„r‘f'-::',:‘'‘‘"hrt  as.’.hall 


ifradlnK.  curbinK  ann  aiaev^aiKw  «»ii  ’ 

well  St.,  ete.  and  grading  and  ahj*'  *  ‘“*Ph‘'h 
iKiving  8th  Ave..  et,  fn-m  Wel.  h  Br..s  .  H 
Queens  St..  $4,745  and  >22.'*91  resiaetiy^  >  . 
sheet  asphalt  repaving  Astoria  Ay  .  from 
W  P.  McDonald  Cnstr.  i, 
l-'IiiKhina  $23,921  and  l.ioth  St.  ir""' 
borough  Asphalt  (*o..  Uol  Metn.y. Ilian 
Avl.  Itroiiklvn  $22,830.  N.)ted  May  •>. 

^  n  ’  Y..  New  York  -J.  Miller,  pres  Man¬ 
hattan  B..r.>.  .Municipal 
grading,  curbing,  flagging  and  st..ne 
fsphalt  paving  Hivers^e  Dr  from  U.mm 
Kealty  c..,,  645  East  Tremont  Ave..  $1-4, 

'73  •Noi.-^^May  Bru.dcn.r  .wy 

Hronx  ib-r...  (*rot..  a  Park.  :ird  and  Try 
no.nt  Aves.  May  4.  sheet  asphalt  on  c..m 
<  rete  pav  ing  U  lnnd  Aye.  and  };h‘"l!’"'.,f,I  : 
from  Asphalt  Constr.  Co..  20S  B^Ay  . 

963  and  $8,444  resia-ctlvely  ;  »«Phalt  hl...  k 
on  oncrete  repaving  l.ai  Jl*,'  '^-r  ’ 

fr.>m  L.  D.'  Minna,  2366  lAirillard  *  *-.  $jy- 
069  •  and  granite  bl.K'k  on  con.’rete  repaving 
Fast  r.fsfd  St,.  fr..m  St.  George  Paving 
I*  91  \\"  st  St  .  $30,582.  Noted  Apr.  29. 

‘  '’n>w  j'frsey-^'^tate  Hy.  Hept  'fr.mton. 

grading  ami  ‘‘'"irV'** iY-A  f'rom 
W'Iy it *sborj*»*  Uik<*,  Itout**  3,  S<*ct.  13  A,  I 
Absecon  to  F^tg  "“''.hor.  Atlamic  <  <>..  from 

Comerfonl  Constr  <  <>.,  1-5  I 

I»hlla  Pa  $313,044  ;  and  double  line  rein.- 
.•ofl.‘“V.a\4g*  etc!.  32  807  «<•  ‘‘uttxvd  e- 

*’n.''j.!’ Bayonne  'Vluds’on  Co.  Park  «*omn.. 
Jersey  Cltv.  May  3,  grading  at  Bayonne  ♦  o 

\:x'^:"si'*^t"-  N:rY<?rk  fitr»22.V!lo  ;'X:„er'! 
i  Jrom  J  jiMkes  A  Sons.  676  Montgomery 

St  ,  Jersey  City.  $18,4l|0 

N  J  New  Brunswick  —  City.  May^  i,. 
■  sheet  asphalt  paving  Suydam 
'  vjtB  from  1‘tlllty  (  onstr.  <  o..  5  Spring  st., 
"  $30:7^3  ;"and  Br^tol  57T 


Bid*  Received 


_ state  Hy.  Comn..  Augusta.  May  ' 

4  ^'oilerete  paving  4.94  ml.  road  in  Bangor, 
f^m  llrmrA  Son.  Ashland.  Mass  .  $154 - 
036.  and  7.39  ml.  in  Paris, 

f.tsr;  S'  pr  'K,;|ss7fs 

Rln.tc.rd,  ><7,«9«  ;  cl 

from  C.  Haggerty.  Webster.  Maj«  *97  75i 

sr.%,i,rtr*ircc|K2”o";;r"Pr^^^^ 

20  Central  St..  Boston.  Mass.  .-Noieu 

'^'Ma.sachuMttts— Dept.  Pub.  AVks 

May  4.  bituminous  P'acadam  paving  Wgh- 

r2T9i,"o.^rd'’"i.i«r/- 

Powers  Bros.,  161  Montello  SL. 

<1*1  1^1  •  nlso  r0ln.“Con.  1”»*  .. 

fn  Somer^r  and  Swanfisa.  from  ,Callan 
ConstT^Co"!  208  Franklin  St..  Bristol.  R.  L. 

"idVr;  •rt'n.'snr.' 

Pnb  “tc  “  bImIu,  Acr.  3«,  t"-"*  ■'S"*!.' 

.  sr.fi.i'.v.'siK  fs.iV’tssv'i’iidr,.;; 


$30,723;  and  Bristol  ann  ; ,0 

T.  H.  Riddle.  New  Rrunswiik,  $3-. .<7-. 

^’‘MaoJaKHl  -  State  Roads  i'omn..  Balti¬ 
more.  concrete  paving  1  /  "’I**'  3,.^;!;: 

Cecil  Cf>.,  from  Sutton  (  onstr.  t  o.  Jjmr 
son  Bldg..  Phila..  Pa.  $20.18j,  -  ‘ 

^lr*‘'’K,‘w;of"$6l':7T3.”i  75  mrAtlr" 
Wo  37^  Wori^estfr  *<'o..  from  Hanneman- 
Burroughs  Cm.  Salisbury  $30  800  and  1.44 
Contr  AVi-34.  YVlcomlco  (*o..  from  P.  D. 
{ffillufS'd  Bros..-  Salisbury-  $30,686  ;  mac-a- 

?4fderyc"rcm?‘ ffom’  f>oftffilH.rg/ V  Mause. 
Mversville  $19,121,  and  2.4  ml.  Contr. 

vreilepick  $28,894.  Ni>ted  Apr.  22. 

Md..  Baltimore — Bd. 

erete  naving  9,840  sq.yd.  Contr.  338,  r^m 
H  H  '*Hershberger,  3723  Relstertown  Rd., 

city  Council,  from 

Sourhern  Ri'aX  Co.,  "hltney  Bldg  Nevv 

St  $10  070  1,400  sq  yd.  I>avacca  St. 

•  Concrete  paring  54  5  sq.yd.  alley  south  Com- 

"■''L;' til  •ssdi 

Dlllew.s,d  Ave.  (S)  l79i) 

elusive)  ‘"^"•''^"220  ft  ^one  curbing,  etc. 

■  "'1  St  ”A’-  (5)  2  sections  “B," 

<4>  3  200  cu.yd.  excav., 

;  lim  "(•T  mh* S?.^”  7?  E^st"  Blvd*’!."''^ 


mm 


H»rp**t8  and  Unads  (Ptiritlnued) 

(H)  MurnHidf  Ave.  (6  to  S  itudusive) 

involvpa  7,B4r>  lin.ft.  <-urbinK.  ".'<40  lin.ft. 

4  In.  drain  tilr  Kutter,  10,;<2o  i-u.yd.  earth 
exiav.,  17.!*"0  mi..vd.  pavitiK  <»»  Albers  Ave. 
and  <I0)  Alner  Ave..  (!•  and  10)  involve 
4.070  lin.ft.  Htone  ourbinK,  4.170  lin.ft.  4  in. 
drain  tile  ^utterinK.  7.000  -stj.yd.  iiaviiiK. 
etc.  4  14)  Adeline  Ave.  (IS)  Mt.  Vernon 

Ave.  (i:4)  Western  Ave.  (44)  Schiller  .-\ve. 

<11  to  14  inclusive)  involve  S.tirio  lin.ft. 
stotte  curblnB.  0.350  lin.ft,  4  in.  drain  tile 
KUtteriii)?.  X.740  cu.yd  earth  excav.  and 

1.5.410  s<|.yd.  pavinK.  etc.,  from  (Meveland 
Trinidad  I’aviiiK  t'"-.  The  Arcade  (al)  $21.- 
:t;!8  (el)  $18.07):  (hS)  $7,0.'.)i  (4.2)  $);.417 
(rS)  $fi.410  (kH)  $26,804  (b:t)  $24,064  (e3) 
$20,441  ;  from  Hentley  Bros..  :io:{o  Kuclid 
Ave  (<I4)  $;{:!. 812  <e4)  $;t.'..:l62  <f4)  $28.- 
!.".2  (<4.1)  $12,302  (  fii)  $10,212;  from  Rieley 
Bros,  The  Arcade  (u«)  $45,211  (1.6)  $40.- 
487  (e6)  $30,683  (f7)  $71,740  ,  from  H.  <1. 
llerritiK.  Wayside  Ud  (hH)  $Io,335  (1.8) 
$8,877  <r8)  $7,215:  from  Baldwin  Bros,, 

4500  Kuclid  Ave.  (uD)  $11,462  (1.9)  $0,860 
(eO)  $8,601  (alO)  $27,547  (blO)  $24,827 
(eiO)  $21,004;  from  Uoehl  Bros.  I’avinK  & 
Coiistr.  <’o.,  7002  Denison  Ave.  (all)  $0,707 
(111  4)  $8,304  (rll)  $7,480  (alS)  $2.03!) 

(I.IS)  $2,076  (rlS)  $1,523  (al:4)  $44,206 

(bi:4)  $30,052  <.13)  $38,352  (all)  $20,047 

(I.I4)  $25,108  (el4)  $22,205.  Noted  Ai.r  22. 

O..  .Marion  —  Marion  ('o,.  improvinR  Mt. 
(dive  (ireen  Damp  and  Kssex  Rd..  al.so 
I'rosiH-ct  and  I'pper  Sandusky  Rd..  from 
S.  M  Woolev.  $27,873  and  $38,281  respec- 
ti\ely.  lOiiKrs.  est.  $27,000  and  $43,113 

respectively. 

llllnoiH —  Dept.  Bub  Wks.  &  BuildinKS, 
Div.  Highways.  Siirinittield,  May  5,  concrete 
l.aviiiK  6.71  mi.  Route  2.  Sect.  53,  De  Witt 
('o..  from  K.  Berns  &  Co..  3048  North 
Illinois  St..  Indianai.olis,  Ind.  $110,254,  0.26 
mi.  Route  2.  Seit.  73-X,  and  o.40  mi.  Route 
18.  Sect,  22-X.  both  l.aSalle  (*o..  from  H. 
Xolpher  Sons,  Mendota  $1  4,850,  4.28  ml. 
Route  3,  Sect,  5,  Cass  Co.,  from  Dobson  & 
Robiitson.  80‘.)  1st  Natl.  Bank  BldR.. 
Lincoln.  Neb.  $73,7  47.  o.o7  mi.  Route  1, 
Sect.  20-X  and  0.14  mi.  Route  1,  Sect.  21-X, 
lioth  Crawford  <'o.,  from  O.  Arnold,  ('asey 
$8,38  4,  2.57  tni.  Route  3.  Sect.  16.  Whiteside 
Co.,  and  1 C.)  mi.  Route  3.  Se»t.  33.  Warren 
Co.,  from  .1.  L  Wells  Co..  Rmk  Island  $42,- 
403  and  $21,730  respectively.  1.31  mi  Route 
3  Sect  B.I.  Creetie  Co.,  from  Nelson  Constr. 
Co.  Jerseyville  $24,040,  1  67  mi.  Route  4. 
Sect.  63,  St.  ('laire  and  Madison  Counties, 
from  W.  C.  Johnson,  Belleville  $53,870,  6.01 
mi  Itoute  13.  Sect.  15,  .Lxk.son  and  Berry 
('ounties.  niui  5.01  mi.  Route  13.  Sect.  16, 
Berrv  Co.,  from  J.  W.  Jones,  Benton  $22;.,- 
000.  'l.SJ  mi.  Route  0.  Sect.  27.  Fulton  ('o.. 
from  llartman-Clark  Bros.  Ct>..  Beoria  $27.- 
311.  2.57  mi.  Route  2o.  Sect.  14.  McHenry 
Co.,  from  K.  H.  Merrick.  Kenosha.  Wis. 
$01,305.  0.13  mi.  Route  25,  Sect.  16-X, 

Coles  Co.,  from  J.  N.  Shinn  <'o..  Mattoon 
$2  516.  8.71  ml.  Route  31.  Sei  t.  18.  Fulton 
<'o,  from  Kerr  &  Murphy.  BloomitiKton, 
Ind  $163,056,  4.86  mi.  Route  36.  Sect.  17. 
I'ike  Co.,  from  K.  J.  Kiff  ('o..  (Juincy  $06,- 
214,  all  above  roads  18  ft.  wide,  1.01  mi. 
Route  46.  Sect.  464-M,  20  ft..  CiH.k  Co., 
from  ChicaK*'  IlelKhts  Coal  ('o.,  ChicaRo 
Heights  $35,000,  0.68  mi.  Sect.  20-X,  0.0 
mi  Sect.  20-Y.  0.65  mi.  Sect.  30-Y,  and 
KradinK  0.32  mi.  Sect.  20-(5.  all  Route  5, 
Jo  Daviess  Co.,  front  Matthes  Coal  & 
C'onstr.  Co..  Davenjiort.  la,  $02,336  ;  grad- 
iHK  2  06  mi.  Sect.  1  Co|>peras  Creek-Iatck- 
Biinner  Rd.,  24  ft.,  from  ('.  K.  Bradbury, 
Canton  $64,405,  and  2.01  ml.  Route  13.  Sect. 
16-.\,  Berry  Co.,  from  M.  K.  Mcdulre,  401 
ColleKe  Ave.,  Indianai.olis,  Ind.  $27,516. 
Noted  Apr.  20. 

Kan.,  Manhattan  —  Rll>‘y  Co.,  Apr.  30, 
KradiiiK,  brick  surfacing,  etc.,  1.068  mi. 
Federal  Aid  Broject  327-A,  24  ft.,  from  M. 
R  .Vmmerntan.  248  North  Market  St., 
Wichita.  $58,480.  Noted  Apr.  15. 

Texaa — State  Hy.  Comn.,  Austin,  clear- 
intt,  KrubbinK,  bridfrinfr  and  itradinir  15.067 
mi.  Hishway  4  3,  Federal  Aid  Project  494-A, 
from  D.  li.  Buchanan,  Temple,  $43,827. 
Noted  Apr,  15. 

Tex..  Hondo  —  Medina  Co.,  bituminous 
pavinK  34,08  mi.  Highway  3,  Federal  Aid 
Broject  270,  I'nit  2,  from  ColKlazier  & 
022  Austin  St.,  San  Antonio,  approxi¬ 
mately  $100,000. 

Colo..  Denver — From  (lordon  Constr.  Co,. 
Itarclav  Blk.,  concrete  paving  Aliev  Paving 
Dist  140  $13,480.  Dl-st.  130  $13,607.  Dist. 
138  $12,000,  and  Dist  137  $15,535;  from 
Monaghan-Cunningham  Constr.  Co.,  Rail¬ 
road  Bldg.,  curbing,  grading  and  surfacing 
Montclair  Impvt.  Dist.  3,  $88,385  ;  from 
Ia‘vy  Constr.  Co..  Symes  Bldg.,  furnishing 
all  material,  labor,  etc.  to  sustain  all  ex- 
la-nses  incurred  in  construction  of  rein.- 
ctm.  abutments,  retaining  wall  and  pedestal 
of  the  West  Iowa  Ave.  Subway.,  $30,580. 

Mash.,  Seattle — Bd.  l*ub.  Wks.,  Apr.  23, 
from  F.  N.  Badolato,  Box  561,  improving 
Dexter  Ave.  et  al,  4,000  ft.  concrete  side¬ 
walks  at  $1.30  i)cr  ft.,  9,000  cu.yd.  subgrade 


$0.55,  16,000  S4i.yd,  0  in.  concrete  paving 
$2.  15  ft.  7  in.  asphaltic  concrete  paving 
$1.00,  etc.,  total  $62,230.  Kngrs.  est. 
$67,04)1. 

f'alif.,  Berkeley — City  (.’ouncil,  Ai.r.  27. 
from  J.  F.  Knapp,  Fast  Main  St.,  Turlock, 
improving  Sacramento  St.  between  Dwight 
Way  and  city  limits,  etc.,  11,000  cu.yd. 
grading  at  $1  la-r  cu.yd.,  281.000  sq.ft.  6 
in.  concrete  paving  $0.20,  total  $06,586. 
.Noted  Jan.  21. 

f'alif..  llaywaril — Crading,  curbing,  gut¬ 
tering  and  i  in.  Warrenite-bitulithic  on  3 
in.  asphalt  paving,  A  St.  between  Western 
Pacilic  R.R.  tracks  and  Filbert  St.,  from 
Jones  &  King,  Hayward,  $31,660.  Noted 
A|)r.  22. 

f'alif.,  I.oM  .\ngelea  —  Bd.  Supervs.  I.a>s 
Angeles  Co.,  Apr.  26,  from  United  Concrete 
Pipe  &  Constr.  Co.,  "S'entura.  Improving  Rd. 
Dist.  Impvt.  286  (jiortion  of  Artesia  Ave.), 
14,426  cu.yd.  excav.  at  $0.48  per  cu.yd., 
327,153  sq.ft,  concrete  paving  $0.10  per  sq. 
ft.,  343,200  sq.ft.  5  in.  disintegrated  granite 
sub-base  $0,045,  etc.,  total  $85,415.  Noted 
Mar.  25. 

Contracts  Awarded 

f'onn..  New  Haven — Removing  present 
WfK)d  block  pavement  and  replacing  same 
with  asphalt  on  Broadway,  Whalley  and 
Whitney  Aves.,  to  C.  W.  Blakeslee  &  Sons, 
Waverly  St.,  $52,410,  also  asphalt  pav¬ 
ing  Union  Ave.  from  Carlisle  to  State  Sts., 
to  Conn.  Natl.  I’aving  Co.,  173  Orange  St., 
$26,725.  Noted  May  6. 

N.  Y.,  Alliany  —  Bd.  Contr.  &  Supply 
repaving  Bway.  and  Clinton  Ave.,  to  H. 
Dumary,  110  State  St.,  $182,563.  Noted 
Jan.  21. 

N.  Y.,  Brooklyn  —  J.  A.  (iuider,  pres. 
Brooklyn  Boro,  Boro  Hall,  to  Leonard 
Paving  Co.,  233  Bway.,  New  York  City, 
granite  paving  Waverly  Ave.,  $18,094;  to 
F.  Persicano,  350  Pulton  St.,  and  grading 
Ka.st  31st  St.  $2,618,  to  A.  E.  Castle,  3313 
Tilden  Ave.,  grading  Caton  PI.  $1,993  and 
Ka.st  34th  St.,  $1,543,  to  P.  De  Vito  158 
17th  St.  Georgia  Ave.  $3,550,  Avenue  S 
$1,514,  9th  Ave.  $1,197,  21st  Ave.  $2,115, 
to  W.  J.  McHale,  1250  Jefferson  Ave., 
Rockaway  Parkway  $4,725,  Snyder  Ave. 
$10,071,  West  10th  St.  $3,089  and  Ka.st  31st 
$2,058 :  to  B.  Turecamo  Contg.  Co.,  8706 
16th  Ave.,  grading  and  asphalt  paving 
('Colonial  Rd.,  $8,142,  East  77th  St.  $5,425, 
West  9th  St.  $7,337.  10th  Ave.  $10,601,  24th 
Ave,  $9,432.  59th  St.  $6,600,  63rd  St.  $7  590, 
72nd  St.  $6,647,  East  31st  St.  $8,131,  2l8t 
Ave.  $6,905,  and  72nd  St.  $8,278,  to  Uvalde 
.Asphalt  Paving  Co.,  1  Bway.,  New  York 
City,  East  34th  St.  $4,905,  East  34th  St. 
$3,389,  I.,ivonia  Ave.  $12,706,  Pennsylvania 
Ave.  $62,136,  Riverdale  Ave.  $2,513.  to 
Cleveland  Trinidad  Paving  Co.,  Flushing. 
Hegeman  Ave.  $4,320,  to  Borough  Asphalt 
Co.,  1301  Metropolitan  Ave.,  Pulaski  St. 
$1,852,  to  Brooklyn  Alcatraz  Asphalt  Co., 
Hamilton  Ave.,  7th  Ave.  $17,217,  9th  Ave. 
$3,170,  48th  St.  $6,893,  71st  St.  $1,957.  New 
York  Ave.  $8,474,  and  }  in.  concrete  paving 
Avenue  S  $17,539.  Grand  total  $284,726. 
Noted  Apr.  29. 

N.  Y.,  Long  Island  City — M.  ?7.  Connolly, 
pres.  (Jueens  Boro,  Queens  Subway'  Bldg., 
grading,  curbing  and  sidewalks  on  74th 
(17th)  St.,  to  O'Brien  &  Kurth,  Inc.,  8625 
13'7th  St.,  Richmond  Hill,  $6,379  ;  grading 
and  restoring  bituminous  macadam  paving 
over  trenches  in  Rockaway  Beach  Blvd.,  to 
Sprague  Constr.  Co.,  Plaza  Bldg.,  Far 
Rwkaway,  $6,542  ;  repairing  sheet  asphalt 
paving  in  l.st  and  2nd  Wards,  to  Sicilian 
Asphalt  Paving  Co.,  41  Park  Row,  New 
York  City.  $16,657.  Grand  total  $29,578. 
Noted  Apr.  8. 

N.  Y.,  New  Y'ork  —  H.  Bruckner,  pres. 
Bronx  Boro,  Crotona  Park,  3rd  and  Tre- 
mont  Aves.,  to  L.  Di  Minna.  2366  Lorillard 
1*1.,  grading,  curbing  and  sidewalks  on  East 
172nd  St.  $20,164,  and  Lafayette  Ave. 
$4,585  ;  to  Remo  Realty  Co.,  530  East  Tre- 
mont  Ave.,  Barnes  Ave.,  $5,105 ;  to  P. 
Gabrielle,  Inc.,  2750  Creston  Ave.,  East 
194th  St.  $8,436,  and  Pugsley  Ave.  $7,631  ; 
to  P.  J.  Donovan,  30  Church  St.,  Edison 
Ave.,  $9,920 ;  to  A.  Musumeci,  277  East 
146th  St.,  Needham  Ave.  $2,073,  Hering 
•Ave.  $4,437,  and  Mulford  Ave.  $6,292;  to 
F.  Spadaro,  2913  Creston  Ave.,  Underhill 
Ave.  4,001,  and  East  177th  St.  $18,981  ;  to 
,1.  V.  Timoney  Constr.,  320  East  2))lst  St., 
Morris  Ave.,  $15,336  ;  and  to  P.  Tedesco, 
Westchester  Ave.,  Laconia  Ave..  $3,530. 
Grand  total  $110,491.  Noted  Ma.v  6. 

N.  4.,  North  Bergen  (Ind.  br.  AVee- 
hawken) — Twp.  Com.  grading,  paving,  etc., 
38th  St.  and  Hudson  River  Turnpike,  to  T. 
C.  Constr.  Co..  North  Bergen.  Engrs.  est. 
$58,675  and  $4,320  respectively. 

N.  4.,  Toms  River-— Ocean  Co..  400.000 
gal.  road  oil  for  various  roads,  to  Asph-Jlt 
Serv.,  Inc.,  New  Brunswick,  $0.0915  per  gal. 

I*«.,  Phlla. — Dept.  Pub.  Wks.,  Bureau  o. 
Highways,  to  Gudknecht  &  Cullison,  Torres- 
dale  and  Robbins  Sts.,  grading  Afton  (side¬ 
walks)  between  Verree  Rd.  and  Rising  Sun 


Ave.  $432,  to  J.  J.  McHugh.  1617  II  ,.  s, 
Algard  St.  $245,  Kennedy  and  Tu 
$1,478,  Kerper  St.  $499,  Tyson  St  {Ji, 
paving  and  repaving  alleys  in  Di.st.--  ans 
2  $24,553  ;  to  McCarrick  Bros..  32 1  y,® 

St.,  grading  Anderson,  Nipinm  anti  ,, ad- 
worth  Sts.  $3,450,  and  Glen  Echo  lit)  {•>„ 

613,  to  Curtis  Bros.,  State  and  Unru  im,' 
Arthur,  Ashvllle,  Meridian  and  Sol.. 

$5,384,  Aubrey  Filler,  I>*on  and  I’l.ruriiv. 

Sts.  $22,199,  K,  Emerson  and  lloffnat  and 
Ryers  Sts.  $2,356,  to  Morrissey  Bros  i;;i- 
North  7th  St.,  Benner  St.  $l,59ii.  .;:,th 
Ave.,  Edna,  Fern,  Franklin,  Front  ■  lai,. 
Lawrence,  Spencer,  2nd,  4th,  9th.  lltii  anti 
12th  Sts.,  $36,742.  to  Frank  Mark  f  .iux 
Co.,  North  and  Winghocking  Sts.,  TuIih-. 
hocken  St.  $4,307,  to  Wilson,  Martin.  Inc 
7  South  17th  St.,  Howard  St.  $x‘jt.  i,', 
Dewees  Bros.,  7200  Shelbouriie  St.  side- 
walks  on  K  St.  $2,126,  to  E.  Mullen. 

Vine  St.,  Regent  St.  $1,707,  to  Barln  r  \,s"- 
phalt  Paving  Co.,  239  North  3oth  St  as. 
phalt  paving  Apple  St.  $2,291,  )'hehv\nd. 
Garmen  and  64th  Sts.  $18,162.  Coleniati  St 
$12,422,  Middleton  and  Woolston  St.x  120- 
264,  Pacific  St.  $6,757,  Smedley  St. 
Woodcrest  St.  $2,201,  46th  St.  $3'2tS7' 
asphalt  repaving  Beulah,  Daly  and  Frankliii 
Sts.  $12,419,  Courtland  St.  $38,948,  Lmh. 
wood  St.  $9,077,  I.,atona  St.  $3,758.  Rccd 
St.  $21,263,  16th  St.  $8,122.  wid.-nintr 
paving  and  repaving  10th  St.  $12,843,  .md 
16th  St,  $14,667  ;  to  Eastern  Asphalt  I'atint; 
Co.,  Penn  Bldg.,  asphalt  paving  .\rdl.ii;h 
St.  $16,842,  Merrick  St.  $2,993.  Que.-n  .St 
$5,669,  Sharp  St.  $3,292,  Sprague  St  $l.i- 
274,  asphalt  repaving  ("hadwick  St.  $7  492 
Dauphin,  York  and  Marshall  Sts.  $32,93«' 
Mifflin,  Mildred  and  Tree  Sts.  $19,414,  Ro.se 
and  Reese  Sts.  $4,893  and  Russell,  Tioga 
and  3rd  Sts.  $20,131.  to  Mack  Paving  & 
Constr.  Co..  NIcetown  Lane  and  Luzerne 
St.,  Belgrade  St.  $14,674,  Dauphin  and  :!rd 
Sts.  $31,574,  to  Union  Paving  Co.,  :!nth 
and  Ijocust  Sts.,  resurfacing  streets  i-i  l.st. 
6th,  6th  Highway  Dists.  and  portion  of  ird 
Highway  Dist.  $118,864;  to  United  Paving 
Co.,  Real  Estate  Trust  Bldg.,  redr.s.sed 
granite  block  repaving  Emery,  Hope  and 
Wildey  Sts.  $14,774,  Fountain  and  Umbria 
Sts.  $15,966,  Sansom  St.  $4,506,  Tacony  St. 
$6,484,  grading,  paving  and  repaving  Flat 
Rock  Rd.  and  Leverington  St.  $31,073  ;  to 
Municipal  Paving  Co.,  702  Catharine  St  . 
redres.sed  granite  block  repaving  2nd  St 
$19,367,  and  to  J.  Salvucci,  512  North  fi.'ith 
St.,  8th  St.  incl.  track  area  $23,925  ;  to  II. 
Fosher  Co.,  20th  and  Venango  Sts.,  improv¬ 
ing  Passyunk  Rd.  between  Bridge  over 
Schuylkill  River  to  63rd  St.  $12,567.  and 
63rd  .St.  $10,100;  to  J.  S.  E.  Pardee,  700 
Schuylkill  Ave.,  furnishing  vitr.  blocks 
$2,539.  Grand  total  $770,644.  Noted 
Apr.  22. 

Maryland — State  Rd.  Comn.,  Baltinioie. 
concrete  paving  1  mi.  Contr.  Cl-26.  Carroll 
Co.,  to  Pofflnberger  &  Mause,  Mversville, 
$21,337,'  and  1  mi.  Contr.  Wl-35,  M  icomioo 
Co.,  also  concrete  shoulders  on  4  mi.  Contr. 
Wo-5-B,  Worcester  Co.,  to  P.  D.  Phillips  & 
Bros.,  Salisbury,  $19,294  and  $13,774  r.- 
spectively ;  and  4.95  mi.  Contr.  AB-l-ll, 
Anne  Arundel  Co.,  to  Development  &  Constr 
Co.,  Amer.  Bldg.,  Baltimore,  $34,639 ;  <'on- 
crete  shoulders  and  resurfacing  4.72  mi. 
Contr.  P-3-B,  Prince  Georges  Co.,  to 
Thomas,  Bennett  &  Hunter,  Westminster. 
$75,260.  Grand  total  $164,304.  Noted 
Apr.  29. 

Maryland — State  Rds.  ("omn.,  Baltimore, 
concrete  paving  0.42  mi.  Contr.  G-32,  Gar¬ 
rett  Co.,  to  Tri-State  F7ng.  Co.,  Cumber¬ 
land,  $13,176:  macadam  resurfacing  <1.54 
ml.  Contr.  F-88,  to  E.  C.  Valentine,  Rocky 
Ridge  $6,092,  and  0.54  mi.  Contr.  F-87.  to 
L.  R.  Waesche,  Thumiont,  $10,748,  both 
Frederick  Co.  ;  concrete  shoulders  on  4.1  mi 
Contr.  M-69,  Montgomery  Co.,  to  Corson  & 
Gruman  Co.,  33rd  and  K  Sts.,  AVash.,  D.  )' , 
$27,798,  and  5.6  mi.  Contr.  H-3-A.  Harford 
Co.,  to  Thomas,  Bennett  &  Hunter.  AA'est- 
minster,  $45,030  ;  graveling  1.5  mi.  Contr. 
C-24,  Calvert  Co.,  to  E.  R.  P.  Smith.  Hyatts- 
vllle.  $13,191  ;  and  grading,  etc..  2.1  mi. 
Contr.  G-30,  Carrett  Co.,  to  H.  AA’.  Kaylor, 
Cumberland.  $28,059.  Grand  total  $144,094. 
Noted  May  6. 

Md..  Baltimore  —  Bd.  Awards,  concrete 
paving  footways  listed  in  Footway  Contr. 
92,  to  A.  Apicella,  2006  Bank  St.,  $33,837. 
Noted  May  6. 

AVest  A'irginia  —  State  Hy.  Comn., 
Charleston,  grading,  gravel  surfacing,  etc., 
5.5  ml.  Mercers  Bottom-Ben  I^eonard  Rd., 
Mason  Co.,  to  Miller  Bros.,  (Jallipolls,  O., 
$32,132. 

W.  Va.,  Morgantown — Brick  and  asphalt 
paving  7,715  ft.  Pleasants  and  6  other 
streets,  20-28  ft.,  to  Cole  Bros.  Constr.  Co. 
Morgantown,  $102,196. 

W.  A’ a.,  AYellsbiirg — Street  Com.,  asphalt 
paving  46,000  sq.yd.  Main  and  other  streets, 
to  Federal  Asphalt  Paving  Co.,  Hamilton, 
O.,  $105,000.  Noted  Apr.  22. 

North  Carolina — State  Hy.  Dept.,  Raleigh, 
grading  and  concrete  paving,  eta  5.3  mt 
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pir..!.'  and  Hoads  (Continued) 

t  SS6,  Rutherford  Co.,  to  Wilson 

.  r  Co  Rutherfordton.  $164,547,  and 
.1.  intic.  pr'ubbing,  Rradlng,  etc.  11.11  nil. 

r.!tl.  RwkinBhain  Co.,  to  tl.  F. 
(Vriiatzer,  Winston-Salem,  $55,889.  Noted 

'''s'^i.iiVh  (  arollna — Sand  clay  surfacinR  3.6 
'.Ute  46,  State  Project  566-H,  Herke- 
i  I'.i  to  MavHeld  Constr.  Co.,  Denmark, 
and  6.8  mi.  Route  311,  State  Proj- 
V<-f.'l4-A  Berkeley  Co.,  to  J.  U  Carroll, 
I'.ailmbia  $35,839  ;  also  rein.-con.  bridRe 
■  rl.'s  Pacolet  River,  Route  10,  State  Proj- 
■!.t  i-’s  to  I.,atlmer  &  Peake,  Columbia, 
t-'v  7'i7  Crand  total  $83,143. 

i’,,  \tlHnta  —  To  MacDouglas  Constr. 
f,.  i'soj  Spring  St.,  sheet  asphalt  paving 
7  I, it  sq  vd  Irwin  St.  at  $2.03  per  sq.yd . 
t.'.fil  $14,381.  2.936  sq.yd.  Mortimer  St. 

j-ii4  total  $5,990,  10.723  sq.yd.  Forsythe 
ir  ■>.‘>  698  and  vibrolithic  paving  1,559  sq. 
>4  Archer  St.  $2.12,  total  $3,305.  Grand 

tctal  — Grading,  curbing,  side- 

valks  and  concrete  paving  16,600  sq  yd. 
viricus  streets,  to  Davis  Constr.  Co.,  \\al- 
un  Bldg..  Atlanta,  $65,845.  ^ 

Klcrida  —  State  Rd.  Dept.,  Tallahassee, 
crading  and  concrete  paving  10.2  ml.  road 
in  Hav  Co  ,  30  ft.  to  Noonan-I>awrence,  Box 
l(.71  Pensacola,  $327,235  ;  clearing,  grub- 
l.iiic'  gniding.  etc.  8.73  ml.  In  Martin  Co., 

.  Boone  &  Wester.  .St.  Augustine  $54,245, 
Ind  5  16  mi.  in.  Polk  Co_  to  W  P. 
.Medonald  ('onstr.  Co.,  Lakeland,  $233,609  ; 
•ilso  8  in.  compacted  rock  base  on  10.2  ml. 
in  1‘utnam  Co.,  to  Whitney  Constr.  Co.,  St. 
Ciigustine  $190,932,  and  11.82  ml.  in  Hamil- 
ion  Co.,  to  Duval  Kng.  &  Contg.  Co.,  216 
l>val  Bldg.,  Jacksonville,  $219,636.  Grand 
total  $1,025,557. 

KInrida  —  State  Rd.  Dept.,  Tallahassee, 
el.aring,  grubbing,  grading,  etc.  14.39  mi. 
Project  676-B,  to  McLeod  Constr.  Co.,  211- 
215  Stovall  Bldg.,  Tampa.  $126,333  ;  also 
9  95  mi.  Project  676-A,  to  Gilbert  &  Had- 
voek  Newberrv,  $44,432,  both  Levy  Co. 
Noted  Apr.  22. 

Ml»».,  Walthall  —  Bd.  Supervs.  Webster 
Co  0/0  Chauncery  Clerk,  gravel  surfacing 
< 'a  Ihoun- Ackerman  Rd.,  Federal  Aid  Proj- 
e.  t  157-B,  W'ebster  Co.,  to  M.  S.  Boyd,  Co¬ 
lumbia,  $36,000.  Noted  Apr.  15. 

I.a..  Lecompte  —  Grading,  curbing,  gut¬ 
tering  and  graveling  Weems  Ave.,  Hardy, 
Karnest.  Smith  Add.  St.  Martin,  ITnion, 
Canal,  and  Cody  Sts.,  to  Carbo  &  Wilks, 
Alexandria.  $21,073;  washed  gravel,  to 
CiKodrie  Gravel  Co.,  Ijecompte,  $5.30<» ;  and 
sand  clav  gravel,  to  Pelican  Gravel  Co., 
laeompte.  $1,575.  Grand  total  $27,948. 

Kriitiieky  —  State  Hy.  Dept.,  Frankfort, 
grading  and  gravel  surfacing  3.8  ml. 
l.ibertv-Hustonville  Rd..  Federal  Aid  Proj¬ 
ect  1 4'9-A.  to  Cundiff  &  Corigan,  Liberty, 
$71,452  ;  and  grading  and  bltuntinous 
maiadam  surfacing  7.3  mi.  Hustonvllle- 
lianville  Rd.,  Federal  Aid  Project  149-B, 
to  Connolly  Constr.  Co.,  Somerset,  $156,- 
543.  both  Lincoln  Co.  Noted  Mar.  11. 

«»..  .\kmn — W'.  F.  Peters,  dir.  Pub.  Serv., 
(e.  e.  means  engrs.  eat.),  grading,  curbing, 
walks  and  vitr.  brick  paving,  etc.,  5,650 
SI  I  yd.  Gertrude  St.  et  al,  to  Hollinger  & 
havidson,  435  South  Bway.,  $39,429,  e.  e. 
$44,400  ;  grading,  walks  and  cindering  2,000 
eu.vd.  Stanton  Ave.,  et  al,  to  J.  Hurak.  617 
Brown  St.,  $17,945,  e.  e.  $23,500;  grading, 

<  urbing,  ornamental  lighting  system  and 
vitr.  brick  paving  6,055  sq.yd.  Bacon  Ave., 
and  7,700  sq.yd.  Sunset  View  and  Stadelman 
Aves..  to  Columbus  Asphalt  Paving  Co.,  304 
Buckeye  Bldg.,  $31,400  and  $57,047  respec¬ 
tively,  e.  e.  $38,900  and  $72,000  respectively. 
Grand  total  $145,821.  Noted  Apr.  29. 

<).,  ('aiitnn  —  Curbing  and  brick  paving 
Ibirrison  Ave.  extension  and  concrete 
jiaving  1.03  mi.  Marlboro-Bolton  Rd.,  16  ft., 
to  K.  Vogt  Paving  Co.,  Massillon,  $49,512 
and  $39,296  respectively,  engrs.  est.  $50,000 
and  $40,000  respectively ;  also  monolithic 
paving,  etc.  1.5  mi.  Canton -Sherman  Rd., 
16  ft.,  to  W’lse  Bros.  Co.,  1126  11th 
St  N.  W..  $62,682,  engrs.  est.  $60,000. 

Grand  total  $151,490.  Noted  Feb.  18. 

O.,  Canton — Bd.  Control,  asphalt  paving 
23rd  St.  N.  W.,  from  Frazer  to  Cleveland 
Aves.  N.  W.,  to  WMse  Bros.,  1126  11th  St. 
N.  W.,  $41,287.  Kngrs.  est.  $40,000.  Noted 
.Mar.  25. 

*>..  Cincinnati — Hamilton  Co.  (e.  c,  means 
engineers  estimate),  to  J.  Slone,  2312 
•Mound  Ave.,  Norwood,  improving  Creek  Rd. 
from  Plainfleld  to  Madisonville  Rds.,  2,000 
‘  u.yd.  grading  at  $0.30  per  cu.yd.,  10,400 
'■qyd.  tar  macadam  (base  course  6  in.) 
$1.10  per  nq.yd.  (top  course  3  in.)  $0.50,  and 
26,000  gal.  tar  $0.15,  total  $21,790  e.e.  $25.- 
OOO,  and  Plainfield  Rd.  from  Creek  to 
oycamore  Rds.,  4,000  cu.yd.  grading  $0.30, 
31.200  sq.yd.  tar  macadam  (base  course  6 
'Ji  )  $1.10,  (top  course  6  in.)  $0.50,  and 
gal.  tar  $0.15,  total  $64,823  e.e. 
$  1 3,000 ;  from  Plckelheimer  &  Slone,  406 
! Bldg.,  improving  Old  Indian 
Hill  Rd.  2,000  cu.yd.  grading  $0.50,  14,400 


s(|.yd.  tar  macadam  (bottom  course  6  in.) 
$1.10  (top  «-ourse  3  in.)  $0,50,  36.000  gal. 
tar  $0.15,  total  $30,603,  e.e.  $33,630,  and 
State  Rd.  from  Nagel  Rd,  to  ('lough  Pk.. 
3.000  cu.yd.  grading  $o.5o.  16,900  s<i.yd. 

tar  macadam  (biise  course  6  in.)  $1.10,  (top 
course  3  in.)  $0.50,  43,000  gal.  tar  $0.15, 
total  $35,960,  e.e.  $39,835.  Grand  total 
$153,176.  Noted  Feb.  18 

<).,  Cincinnati — ('omrs.  Hamilton  Co.,  to 
O.  K.  Radabaugh,  Hazelwisid.  improving 
road  from  Clncinnati-liayton  Rd.  to  (’in- 
cinnati-Zaiiesville  Rd.,  6,o(to  <'u.yd.  grading 
at  $0.30  i)er  cu.yd.,  29,400  s<|.yd.  tar 

macadam  (base  «-ourse  6  in.)  $1  per  sq.yd. 
(top  course  3  in.)  $0.50,  and  76, 000  g'al. 
tar  $0,145,  total  $57,956.  Kngrs.  est.  $70,- 
230.  Noted  Apr.  22. 


m  course  6  in.)  Muenkel.  Oregon.  $1,950,  4,452  cu.yd.  Burke 
0,50,  36.000  gal.  Marshall  Rd.,  and  2,300  cu  yd.  Marshall- 

.e.  $33,630,  and  Cottage  Grove  Rd..  to  P.  W.  Ryan  &  Sons. 

to  ('lough  Pk..  .Tanesville.  $28,467.  6.445  cu.yd.  Kdgerton- 

i>.  16,900  s<i.yd.  t'amhridge  Rd.,  to  F  M  Limpke,  Kdgerton, 

6  in.)  $1.10,  (top  $18,750.  3,500  cu.yd.  Gaston  Si-hiHil- 

I  gal.  tar  $0.15,  Seminary  Rd..  Job  I >-99-09.  and  2,500  cu.yd. 
5.  Grand  total  Trunk  Highway  41  west  from  Mazomanie. 

to  A.  W.  Gallagher.  Madison,  $3,675  and 
lamilton  Co.,  to  $2,850  resix-ctively,  5,600  I'u.yd.  Slate  Trunk 
viHid.  improving  Highway  10.  to  K.  M.  Koenig,  Sauk  ('itv, 
ton  ltd.  to  ('in-  $12,376.  7.286  cu.yd  Dane-Morrisonville  ltd., 

o  i-u.yd.  grading  to  r>rew  &  Garry.  Kvansville,  $25.2o6,  2.000 
400  s<|.yd.  tar  cu.yd.  Trunk  Highway  81  north  from 

n. )  $1  per  sq.yd.  Mazomanie,  to  G.  Hughes,  Highland,  $1,6oo, 
and  76,000  gal.  5.000  cu.yd.  Trunk  Highway  73,  to  1’.  Ib'rg, 
Kngrs.  est.  $70,-  t'ambridge,  $5,5oo.  and  1,725  «'U.vd.  Ash- 
ton-Marxville  Rd..  Job  l)-96-02.  to  ('.  M. 


<>..  Cleveland  —  Grading  and  *-oncrete  Stravaaldsen, 


curbing,  etc..  RcH-kefeller  Park,  to  V.  Q. 
Galier,  Builders  Kxch..  Rose  Bldg.,  $40,385. 

O.,  Millersbiirg  —  Holmes  ('o.,  grading, 
curbing  and  paving,  etc..  Sect.  "B"  Wines- 
burg  Walnut  ('reek  Rd..  to  Griggs  Ander¬ 
son  Co.,  Mullersburg,  $26,250,  engrs.  est. 
$25,000  ;  also  Sect.  "A”  above  road,  to 
Holmes  Constr.  Co.,  Millersburg,  $25,291, 
engrs.  est.  $30,000. 

(>.,  New  Philadelphia  —  Tuscarawas  Co., 


stone  surfacing,  etc..  4.293  t'U.yd.  Mt  Ver- 
non-Belleville  Rd..  to  ('.  H.  Olson  A  ('o  . 
Blanchardville,  $19  33.  Grand  total 
$150,513. 

Wis.,  Stevens  1’ulnt  —  Hy.  1'om.  Portage 
('o.,  »-oncrete  paving,  etc..  154.537  s<|  yd. 

Nelsonville-Stevens  Point  Rd..  State  I’roj- 
ei't  4059,  to  J.  F.  BliMimer,  Appleton, 
$373,805. 

WIs.,  Wniisau-  Hy.  ('om.  Marathon  t'o.. 


waterbound  macadam  paving  6  mi.  New-  grading,  etc.,  99,954 


|Mirt-Gllmore  Rd.,  to  C.  G.  Fuller,  Dover, 
$95,495.  Noted  May  6. 

<>.,  Youngstown  —  Asphalt  paving  Taft 
St.,  to  Kelley  A  Meyer  ('<>.,  Young.«town, 
$27,188.  Kngrs.  est.  $30,000. 

Ind.,  Kvansville — Bd.  I’ub.  Wks.,  asphalt 


Wausau  Rd..  State  Project  4231,  to  Potter 
Dredging  Co.,  Wisconsin  liapid.s,  $34,017. 

Wis.,  M  est  .Mils —  .\.  1.,.  Wlchner.  sui>t. 
Bd.  I'ub.  Wks..  to  McGucken  A  V*-nder 
Hayden  ('o.,  314  Fowler  St.,  Milwaukee, 

impniving  21  .street.s,  40,000  .s<|.yd.  vibro- 


pavlng,  etc..  Gum  St.,  Runnymeade  and  lithic  concrete  paving  at  $2.10  jn-r  sq.yd 


Beninghof  Aves.,  to  1...  Reichert  Constr.  ('o.,  11.000  sq.yd.  reln.-i-on.  $2,  and  19.000  sq.yd. 

705  FSirn  Bldg.,  approximately  $40,000.  amlesite  asphalt  $2.56  ;  also  to  Milwaukee 
Noted  Apr.  22.  General  Constr  ('o..  427  Mitchell  St.,  .Mil- 

Mlch.,  Muskegon  —  H.  I,.  Brown,  engr.,  tvaukee.  2,400  sq.yd.  amlesite  asphalt  at 
711-13  Union  Bank  Bldg.,  concrete  piiving,  $2.56.  Not*-d  Apr  22. 

etc.,  18,440  S(|.yd.  McGraft  St.  In  Glenside  B<H»ne — Boone  C«i.,  gravel  surfacing 

sub-division,  to  Whitlow  A  Hobeck,  South  ^4  mi.  secondary  road,  to  K.  ('.  Melohn,  Ne- 
Haven,  $46,234.  Kngrs.  est.  $54,557.  Noted  vada,  $28,876.  Noted  Apr.  15. 

May  6.  *>•••  Charlton  —  Lucas  ('<>.,  to  J.  H.  Miller 

Illinois — State  Dept.  Pub.  Wks.  A  Build-  *  Bi.n,  Monroe,  improving  Federal  -Md 
ings,  Div.  Highways,  Springtleld,  to  Kd-  ‘ToJcct  63-B  and  F,  89,033  cu.yd.  excav.  at 
wardsville  Constr.  Co.,  Kdwardsvllle,  con-  I’vr  cu.yd.,  and  590  ft.  «-ulvert  lals>r 

Crete  surfacing  1.65  mi.  Route  4,  Sect.  D-1  $0.20. 

$34,686,  and  3  ft.  widening  0.11  mi.  Route  ,  >“•.  >»es  Moines— To  Dei  Moines  Asphalt 
4,  Sect.  D-2  $575.  both  Macoupin  Co.  ;  to  Paving  ('o.,  2nd  and  New  York  Sts., 

F.  W.  Smith  A  t'o.,  Rensselaer,  Ind.,  con-  improving  various  streets,  17.000  stpyd.  con¬ 
crete  surfacing  7.3  mi.  Route  16,  Sect.  23  crete  imving  at  $2.1;>  jw-r  s<i.yd.,  and  3,800 
and  23-X,  Madison  and  Macoupin  Counties  fq-yd.  brick  paving  $3._6. 

$122,486.  to  Cameron  Joyce-Smith-Klder  „  lies  Moines  Polk  Co.,  to  J.  H.  Miller 

Co.,  Keokuk,  la.,  0.75  ml.  Route  9,  Sect.  «  Monroe,  improving  roads.  88,000 

30,  HanoKk  ('o.  $16,370,  to  W.  F.  Sell,  ‘'uytl  excav.  at  $0.27  per  cu.yd.,  1,000 

Pana,  0.38  mi.  Route  16.  Sect.  12-X,  Shelby  excav  $0.75  and  I.OOI) 

('o.  $7,693,  to  Harrison  Kng.  A  Constr.  cu.yd.  solid  ns-k  excav.  $l.o0. 

Corp.,  Mutual  Bldg.,  Kansas  ('Ity,  Mo.,  1.96  la..  Ft.  Dodge — Web.ster  Co.,  to  H.  R. 
mi.  Route  30,  Sect.  1  $17,108,  4.21  ml.  Maudlin.  Nev.nda.  improving  Dist.  1,  2, 000 

Route  30,  Se<'t.  2  $76,722.  4.73  mi.  Route  30,  cu.yd.  gravel  1  mi.  haul  at  $0.27  per  cu.yd,. 

Sect.  7  $107,928,  7.08  mi.  Route  30,  Sect.  15,000  units  |  mi.  h.aul  $0.0675,  500  cu!yd. 

8  $142,881,  all  Peoria  C'o.,  9.22  mi.  Route  stripping,  $0.17;  Dist.  2.  2,500  cu.yd. 

40,  Sect.  10.  Joe  Daviess  Co.  $165,885,  and  gravel  1  mi.  haul  $0.27,  47,000  units  }  ml. 
9.64  mi.  Route  40,  Sect.  11.  Carroll  and  Joe  haul  $0,065  ;  Dist.  3,  2,500  cu.yd.  gravel  1 
Daviess  Counties  $184,113;  to  Keating  ml.  haul  $0.27,  22,500  units  |  ml.  haul 

Bros.,  Auburn,  grading  1.36  ml.  Route  1,  $0,075,  650  <;u.yd.  stripping  $0.17;  and 

Sect.  42-A,  Saline  Co.  $15,782,  to  Hamilton-  ('ounty  System,  8.OOO  cu.yd.  gravel  1  mi. 


Huffman  Constr.  Co.,  Carbondale,  0.64  ml. 
Route  13,  Sect.  13-A,  Jackson  Co.  $16,794, 
and  to  Smith  Bros.  Constr.  Co.,  Decatur, 
0.5  mi.  Route  12,  Sect.  17-V-l,  Marlon  Co., 
$18,848.  Grand  total  $927,872.  Noted 
Apr.  15. 

Ill.,  Flast  St.  Louis  —  Concrete  curbing 
and  rein.-con.  paving  7,72()  s<i.yd.  75th  St., 


>4  ml.  haul  $0.27,  10,500  eu.vd.  1  ml.  haul  $0.02, 
16,794,  20,450  units  }  ml.  haul  0.0675,  2,450  cu.yd. 
catur,  stripping  $0.17. 

n  Co.,  la.,  (aurner  —  Hancock  Co.,  grading 
Noted  Hutchins-Corwith  and  Hutchins- Waden 

Rds.,  to  A.  J.  Fleckenstein,  Independence, 
iirbing  $26,571.  Noted  Apr.  22. 

th  St.,  la.,  4irund.v  Center — Grundy  Co.,  to  P. 


to  Louis  Rich  Constr.  Co.,  .Arcade  Bldg.,  .Tensen,  Waterbsi,  in)proving  Federal  Aid 


$36,475.  Kngrs.  eat.  $39,800.  Noted  Apr.  1. 

Ill.,  Klmhiirst  —  Paving  various  streets, 
to  W.  Black,  1928  Monterey  Ave.,  Chicago, 
$162,000.  Noted  Jan.  28. 

AViseonsin  —  State  Hy.  Dept.,  Madison, 
graveling,  etc.  775  cu.yd.  F..A.P.  417-A, 

Green  Co.,  to  P.  Fess,  Madison  $303,652, 


i’roject  266,  5.396  ft.  6  in.  tile  drain  at 
$0.0119  |)er  cu.yd.,  1,500  ft.  8  In.  $0,175,  625 
ft.  10  In.  $0.25,  2  intakes  at  $15  each;  to 
Shirley-Caldwell  Co..  Omaha,  Neb.,  57,922 
cu.yd.  excav.  $0,279,  325  cu.yd.  rock  excav., 
$2,  60,940  sta.yd.  overhaul  $0.02,  280  ft.  15 
in.  culvert  labfir  $0.40.  100  ft.  18  In.  $0.50, 


itreen  i  o.,  10  i'.  re.ss,  -tiauison  ».>u.t,nuz,  in.  cuneri  lauor  100  n.  is  in.  >'>.ao, 

13,956  cu.yd.  F.A.P.  372-B.  Ru.sk  Co.,  and  clearing  right-of-way  $955.50.  Noted  Apr.  8. 


F.A.P.  372-A,  Barron  Co.,  to  D.  H.  ('lough 
A  Co.,  405  Palladio  Bldg.,  Duluth,  Minn. 
$97,246  and  $70,305  respectively,  F.A.P. 
377-C.  Washburn  Co.,  and  F.A.P.  438-A, 
Polk  Co.,  to  V.  Nelson,  2002  Maryland  Ave., 
Superior,  $122,276  and  $28,121  respectively; 
also  constructing  Amnicon  Bridge,  on 
F.A.P.  377-B,  to  A.  Prine,  Kllsworth  $9,630. 
Grand  total  $631,230.  Noted  Apr.  15. 

AYlseonsln — State  Hy.  Dept.,  Div.  Office 
1.  Capitol  Annex,  Madison,  concrete  pav- 


la..  Nevada — .Story  Co.,  improving  Dists. 
13,  43  and  47,  23,000  cu.yd.  gravel  hauling, 
to  Mf>ore  A  Kldrldge,  Clemons.  $28,846. 

la.,  Newton — Jasp*-r  Co.,  grading  6.9126 
mi.  Kellogg-I’oweshie  Rd.,  Federal  Aid 
IToJect  64-F  and  G,  161,380  cu.yd.  excav., 
eta,  to  J.  H.  Miller,  Cordova.  $51,442.  Noted 
Apr.  8. 

la..  Red  Oak — Montgomery  Co.,  grading, 
etev,  7.0(l)8  mV  primary  road  north  of 
Vlllisca,  193,302  cu.yd.  excav.,  etc.,  to  G. 


ing,  etc.,  75,288  sq.yd.  Federal  Aid  I’rojects  W.  Condon,  514  Federal  Reserve  Bldg.. 
428-A  and  B,  Jefferson  and  Rock  Counties,  Omaha,  Neb.,  at  $0,198  per  cu.yd.  '  Noted 
to  Schuster  Constr.  Co.,  Denmark,  $184,601.  Apr.  22. 

Noted  Apr.  22.  la..  Rock  Rapids  —  Lyons  Co.,  to  V. 

AVIs.,  Madison — Hy.  Comn.  Dane  Co.,  con-  Schaaf  A  V.  Stouwe,  Hull,  improving 
Crete  paving,  etc.,  Madison-Verona  Rd..  to  Secondary  Dist.  8,  7,800  cu.yd.  gravel  at 
R.  R.  BIrdsall  A  Sons,  Racine,  $136,578.  $0.30  per  cu.yd.,  55,900  units  I  ml.  haul 

AVis.,  Madison — Hy.  Com.  Dane  Co.,  con-  $0.07,  and  2,000  cu.yd.  stripping  $0.15. 
Crete  paving  Madlson-Oregon  Rd.,  to  F.  la.,  Hionz  City — W»w>dbury  Co.  ,to  I^ynch 
Hayes,  Janesville,  $150,635.  A  Rhinehart,  Sioux  City,  3,556  cu.yd.  strip- 

WIs..  Madison  —  Dane  Co.  Hy.  Comn.,  ping  at  $0.17  per  cu.yd.,  5,625  cu.yd.  gravel 
graveling,  eta,  7,597  oif.yd.  Waunakee-  1  mi.  haul  $0.45,  21,000  units  |  mi.  haul 
Token  Creek  Rd.,  and  8,131  cu.yd.  Verona-  $0,085.  11,250  cu.yd.  gravel  1  ml.  haul  $1.50, 
Oregon  Rd.,  to  Kutzke  A  Gallagher,  Ore-  65,700  units  }  mi.  haul  0.085.  Noted 
gon,  $24,232  and  $9,351  respectively,  6,500  Apr.  15. 

cu.yd.  State  Trunk  Highway  30,  and  2.800  la.,  Hpirit  Lake — Dickson  Co.  to  Schaaf 
cu.yd.  State  Trunk  Highway  73,  to  R.  Foil.  A  Jacobsen,  I>ake  I’ark,  improving  Crossing 


Deerfield,  $6,305  and  $7,935  respectively.  Project  416,  1.378  cu.yd.  Type  A  paving  at 


1,000  cu.yd.  Lake  View  Rd.,  to 


$3.07  per  sti.yd.,  153  cu.yd.  excav.  $0.90,  216 
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Mi.yd.  nldewalka  S1.8H,  350  ft.  ftuard  rail 
to. 57,  and  2  pavinft  intakes  t22.50  each. 

la.,  Waterloo  —  Hlack  Hawk  Co.,  to 
Mackie  &  Co.,  Waterloo,  improvinft  County 
Hoad  Hyatem,  17,628  cu.yd.  excav.  at  to. 30 
IH-r  cu.yd.,  2.95  mi.  blade  eradlnje  at  t445 
l>er  mile,  and  2.58  mi.  at  t4i0  ;  to  C.  Hansen, 
8,010  ft.  6  in.  standard  tile  drain  at  t0.12 
l>er  ft.,  3,424  ft.  6  in.  at  to. 14,  and  4,000  ft. 
10  in.  vitr.  tile  drain  at  to. 14. 

Minn.,  Duluth — K.  W.  Horffen,  aud.  St. 
Ix>uis  Co.,  (tradinit,  etc..  250,000  cu.yd. 
North  I,lne  Kd.  between  Miller  Trunk  HiRh- 
way  and  HibbinK,  to  K.  W.  Coon,  HibbinK, 
tl50,830. 

Minn.,  Duluth — F.  W.  KorKen,  aud.  St. 
l,ouiM  Co.,  fcradinK,  67,000  cu.yd.  Duluth 
HeiKhts  between  6th  and  9th  Aves.,  to  A. 
N.  Nelson,  1001  Hast  10th  St.,  t47,072. 

Minn.,  St.  I'aul — A.  K.  KKRert,  city  purch. 
afft.,  11.878  sq.yd.  2.5  in.  brick  and  2,449 
s<i.yd.  tarvia  or  |»enetration  asphalt  pavinK 
Dale  St.  between  Como  Ave.  and  Wheelock 
Parkway,  to  Thornton  Bros,,  318  Kndicott 
BldK.,  t46,731.  Noted  Apr.  29. 

Kan.,  Klnxman — For  3  in.  vitr.  brick  with 
asphalt  filler  on  5  in.  con»-rete  paving 
various  streets,  to  H.  Taylor,  Salina,  $125,- 
000. 

Kail.,  I.yons — Rice  Co.,  concrete  sur¬ 
facing,  etc.  2.064  mi.  Federal  Aid  Project 
331-A,  to  M.  U.  Ammerman,  248  North 

Market  St.,  $61,550.  Noted  Apr.  15. 

Kan.,  Manhattan — Riley  Co.,  brick  sur¬ 
facing.  etc.  1.068  ml.  Federal  Aid  Project 
S27-A.  to  M.  R.  Ammerman,  248  North 

Market  .St.,  Wichita.  $58,480. 

Kan.,  Topeka — For  2  In.  asphalt  on  7  in. 
concrete  iiavliig  60,000  sq.yd.  various 
strei-ts,  to  Kaw  Paving  Co.,  616  N.  E.  Bldg., 
$211,553. 

South  Dakota — State  Hy.  Dept.,  I’ierre, 

( F.  .\.  P.  means  Feileral  .\l<l  I’roject.  anil 
S.  .\.  I*,  means  State  .\iil  Project),  grading, 
etc.,  270,000  cu.yd.  F.  A.  P.  158-B.  Clay  Co., 
and  100,000  i-u.yd.  S.  .\.  P.  133,  Moody- 
Minnehaha  Counties,  to  W.  R.  Darson 
Consfr.  Co..  Sioux  Falls,  $57,805  iind  $38.- 
733  res|)ectivley,  160,000  cu.yd.  F.  A.  P. 
162-C,  .lackson  Co.,  and  61,600  cu.yd.  F.  A. 
P.  181-D,  Dewcy  Co.,  to  N.  J.  Alson,  Scenic, 
$72,876  and  $28,884  resis*ctively,  105,700 
cu  yd.  F.  A.  P.  181-B.  Potter  Co.,  to  N.  W. 
Engineer  Co..  Kadoka,  $24,209,  95,000  cu.yd. 
F.  A.  P.  183-B,  Spink  Co.,  and  88,000  cu.yd. 
F.  A.  P.  191-E,  Kingsbury  Co.,  to  Dowd 
Bros.  &  Noonan-Hyde  Co.,  Watertown,  $36,- 
557  and  $30,650  resjiectlvely,  100,000  cu.yd. 
F.  A.  P.  194-C,  Brule  Co.,  to  R.  P.  England, 
Mitihell,  $48,115.  90,000  cu.yd.  F.  A.  P. 

1 94- It,  Hand  Co.,  to  Tobin  Malonev, 
Madison.  $37,980,  175.000  cu.yd.  F.  A.  P. 
185-F.  .lones  Co.,  to  <5.  W.  England  &  Son, 
Miirdo,  $59,945,  and  S.  A.  P.  137,  Mellette 
Co.,  to  (Jilmorc  A-  Hollenbeck,  Kennebec, 
$5,630;  graveling,  etc.,  16,700  I'u.yd.  F.  A. 
P.  161,  Hanson  Co.,  and  16.400  cu.yd.  F.  A. 
I*  166,  McCook  Co.,  to  Summit  Constr.  Co., 
Summit,  $15,417  and  $9,419  resiiectively. 
(•rand  total  $466,455.  Noted  Apr.  15. 

Ml*.,  Ilunnlbul  —  Sheet  asphalt  on  brii-k 
resurfacing  28,000  sq.yd..  also  brick  paving 
4.250  sq.yd.  Bw'ay.  between  Main  and  North 
Maiile  Sts.,  curbing  and  6  in.  rein. -con.  pav¬ 
ing  11,292  sq.yd.  Ho|a>  St.,  and  4,682  sq.yd. 
Svcamore  St.,  to  Hannibal  Contr.  Co., 
Hannibal.  Noted  Apr.  8. 

Mo..  St.  l.ouls — Bd.  Pub.  Serv.  208  City 
Hall,  shallow  granite  bliK-k  paving  6,055 
sq  yd  Walnut  St.,  to  Eyermann  Con.str.  Co., 
1216  South  (Irand  Blvd.  $50,313.  Warrenite 
paving,  etc.  53,060  sq.yd.  Dindell  Ave.,  to 
c.ranite  Bituminous  Paving  Co.,  Ry.  Exch. 
Bldg.  $204,335,  and  4.025  sq.yd.  Compton 
Ave.,  to  Central  Paving  A-  Constr.  Co.,  6161 
Maple  Ave.  $32,924  ;  Wlllite  asjihalt  paving, 
etc.  1.555  sq.yd.  Nashville  St.,  and  as|)halt 
liaving,  etc.  2,619  sq.yd.  Botanical  St.,  to 
Webb-Boone  Paving  Co.,  5103  Fyler  Ave. 
$10,418  and  $20,922  respectively,  7,860 
sq.yd.  Clark  St.,  and  1,210  sq.yd.  ('allfornia 
St.,  to  C.  A.  Moreno.  Syndicate  Trust  Bldg., 
$52,17  4  and  $5,799  respectively,  8,285  sq.yd. 
CiM>k  Av<'.  and  1.795  sq.yd.  (’’ook  St.,  to 
Trinidad  Asphalt  Mfg.  t'o..  Title  (luaranty 
Bldg.,  $52,364  and  $  12.050  res|>ectlvely. 
3,900  .sq.yd.  Plover  St.,  to  Bridges  Asphalt 
Paving  Co.,  Buder  Bldg.,  $22,942.  (Irand 
total  $464,240. 

Tex.,  Kostnn — Bowie  Co.  grading,  bridg¬ 
ing  and  gravel  surfacing  6.965  mi.  Highway 
98,  State  Aid  IToject  644,  to  W.  Fooshee  & 
H.  (7.  (lafford,  Paris,  $35,972.  Noted  May  6. 

Tex..  Ferris  -Collin  Co.,  14  in.  Uvalde 
riwk  asphalt  on  5  in.  concrete  paving 
various  streets,  to  W.  E.  Dozier,  230  Austin 
Natl.  Bank  Bldg.,  Dallas,  $124,871.  Engrs. 
est.  $135,000.  Noted  Feb.  18. 

Tex.,  fialveston — Permanent  paving  21st 
St  from  Ave.  F  to  Ave.  J,  Ave.  I  from 
23rd  to  25th  Sts.,  Ave.  F  to  Ave.  J.  Ave.  I 
from  23rd  to  25th  Sts.,  and  Ave.  F  from 
2(tth  to  21st  Sts.,  to  W.  A.  Kelso  &  Co.,  2220 
C  St.,  approximately  $26,000. 

Tex.,  Hondo  -  Walton  &  Arneson,  engrs., 
c/o  Hunter  Bldg.,  San  Antonio,  1  in.  lime¬ 


stone  rock  asphalt  surfacing  35.3  mi.  High¬ 
way  3.  Medina  Co.,  to  Colglaxier  &  Hoff, 
922  Austin  St.,  San  Antonio,  $171,003. 
Noted  Apr.  15. 

Tex.,  Houston — For  2  in.  rock  asphalt 
paving  Caroline  St.  from  Pierce  Ave.  to 
Holman  Aves.,  to  Uvalde  Rock  Asphalt 
Co.,  829  Bankers  Mortgage  Bldg.,  $104,956. 

Tex.,  Huntsville  —  Walker  Co.,  grading 
and  bridging  17.273  mi.  Highway  45,  State 
Aid  Project  664-B.  to  Smith-Boyette  Co., 
Bryan,  $74,016.  Noted  Mar.  11. 

Tex.,  Sweetwater — Nolan  Co.,  grading 
and  bridging  7.82  mi.  Highway  70,  State 
Aid  Project  524-C.  to  R.  B.  Stroup.  Okla- 
union,  $27,534  ;  also  sledged  stone  on  bitu¬ 
minous  paving.  15.22  ml.  Highway  1, 
Federal  Aid  Project  444-B,  Unit  2.  to  Atex 
Constr.  Co.,  Eastland,  $240  837.  Noted 
May  6. 

Tex.,  Uvalde — H.  C.  King,  Judge  Uvalde 
Co.,  1  in.  rock  asphalt  surfacing  27  mi. 
Highway  3,  to  I>one  Star  Constr.  Co.,  c  'o 
Alamo  Natl.  Bank  Bldg.,  San  Antonio, 
$121,574.  Noted  Apr.  8. 

Tex.,  Wichita  Falls — For  14  in.  a^halt 
paving  5  blocks  York  Ave.,  to  West  Texas 
Constr.  Co.,  c/o  Staley  Bldg.,  at  $2.76 
per  yd. 

Okla..  Hollis — Grading  and  concrete  pav¬ 
ing  8.710  sq.yd.  Strert  Impvt.  Diet.  1,  to  E. 
W.  Baker.  414  Medical  Arts,  Oklahoma  City, 
$25,614.  Engrs.  est.  $29,316.  Noted  Apr.  20. 

Idaho — State  Hy.  Dept.,  Boise,  improving 
3.377  ml.  Federal  Aid  Project  86-B,  Canyon 
Co.,  to  O.  Nelson,  Ix<gan,  Utah,  $88,421. 
Noted  Mar.  18. 

Idaho — State  Hy.  Dept.,  Boise,  grading, 
etc.,  0.547  ml.  Emmet  branch  of  Payette 
State  Highway,  State  Aid  Project  95,  Gem 
Co.,  to  Hollerbach  Constr.  Co.,  Boise,  $16,- 
869.  Noted  Mar.  25. 

Nevada  —  State  Hy.  Dejit.,  Carson  City, 

( F.  .\.  I*,  means  Federal  .\lr  I*roJect),  im- 
l)roving  F.  A.  P.  90-E,  Elko  Co.,  Contr.  138. 
and  F.  A.  P.  100- A,  Churchill  Co.,  Contr. 

140,  to  A.  D.  Drumm,  Jr.,  Fallon,  $36,547 
and  $30,427  respectively  ;  F.  A.  P.  OO-D-A-B, 
Elko  Co.,  Contr.  139,  to  Reynolds  Ely 
Constr.  Co.,  Springfield,  ITtah,  $54,337  ;  and 
F.  A.  P.  89-B  an<l  C,  Douglas  Co.,  Contr. 

141,  to  Tieslau  Bros.,  Reno,  $45,806.  Grand 
total  $1(57,117.  Noted  Apr.  15. 

Arixuiia  —  State  Hy.  Dept.,  c/o  W.  C. 
l.s'febvre,  ch.  engr.,  improving  Holbrook- 
Winslow  Highway,  Federal  Aid  Project 
40-Reo,  to  G.  W.  McMillan,  El  I’aso,  Tex., 
$34,578. 

Wash..  Chehalls  —  Grading,  crushed 
graveling,  etc.,  11,000  cu.yd.  Permanent 
Highway  14,  to  H.  E.  Doering,  I’ortland, 
Ore.,  $35,187.  Noted  Apr.  15. 

Wash.,  Seattle — Paving  15th  Ave.  St.  et 
al,  to  Moceri  Bros.,  924  23rd  Ave.  $61,944. 

Calif.,  Ha.vward  —  Curbing,  guttering, 
Warn-nlte  bitulithic  on  asphalt  paving  A 
St.  be' Ween  Western  Pacific  R.R.  and  Fil¬ 
bert  St.,  to  King  &  Jones,  Hayward,  $31,66i'. 

Calif.,  I.os  .ingeles — Bd.  Pub.  Wks.,  to 
Boulevard  Band  ('o..  Ill  West  4th  St.,  curb¬ 
ing  portion  De  Ba  Guerra  St.,  etc.,  13,189 
ft.  heav.v  at  $0.60  jier  ft.,  34,032  ft.  light 
$0.50,  Buena  Ventura  Ave.,  etc.,  4,782  ft. 
heavv  $0.60,  44.004  ft.  light  $0.50,  Rigoletto 
St.,  etc.,  1,780  ft.  heavy  $0.60,  16,344  ft. 
light  $0.50,  and  225,605  sq.ft,  cement  walk 
$0,175  per  sq.ft.  :  to  J.  M.  Shull,  1260  I^ocust 
Ave.,  grading,  sid  'walks,  concrete  paving, 
etc.,  70fh  St.  between  Hoover  and  Vermont 
Aves.,  $31,250;  to  C.  W.  Sparks,  142  North 
Commonwealth  Ave.,  curbing,  sidewalks, 
concrete  paving,  retaining  walls,  etc.,  on 
Argosv  Wav  between  Tuxedo  Terrace  and 
Canyon  Dr..  $33,315;  to  H.  A.  McCray, 
Amer.  Bank  Bldg.,  10  in.  concrete  paving 
170,912  sq.ft.  Cahuenga  I’ass  Rd.,  at  $0,285 
per  sq.ft.  Noted  Apr.  15. 

Calif.,  Bos  Angeles  —  Grading,  curbing, 
rock  and  oil  surfacing  and  concrete  nav- 
ing,  etc.,  portion  of  Crescent  Heights  Blvd., 
to  G.  H.  Oswald,  366  East  58th  St.,  $41,542. 

Calif.,  Bos  Angeles  —  Grading,  curbing, 
walks  and  concrete  paving,  etc.  Fargo  St. 
between  Alvarado  and  Allesandro  Sts.,  to 
O’Brien  &  Collins.  1566  Murray  Circle, 
$51,869  ;  also  grading,  curbing,  guttering, 
asphalt  and  concrete  paving,  etc.  Neptune 
St.  between  Anaheim  St.  and  Inner  Bay 
Exception  I,ine,  to  G.  H.  Oswald,  366  East 
58th  St.,  $404,480.  Noted  Apr.  15  and  29. 

Calif..  N’ewp<»rt  Reach  —  City  Council, 
grading,  curbing,  guttering,  walks  and  con¬ 
crete  paving  Coast  Blvd.,  etc.,  to  J.  P.  Ben¬ 
son.  943  South  Windsor  Blvd.,  Ix)8  An¬ 
geles.  $281,895. 

Calif.,  Santa  Barbara — First  Natl.  Bank, 
curbing,  walks,  etc.  on  Samarkand  Hills 
Tract,  to  C.  T.  Richardson,  525  West  Haley 
St..  $36,540. 

Calif.,  Santa  Crux  —  Grading,  curbing, 
walks  and  |>aving,  etc.,  Cayuga,  Hiawatha 
Sts.,  etc.,  to  Thompson  .Bros.,  Fresno,  $33,- 
098. 

Ont.,  Beaverton  —  Curbing,  guttering, 
bitulithic  concrete  on  concrete  paving  1  ml. 
various  streets,  to  Warren  Bituminous  Pav- 
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Ing  Co.,  54  University  Ave.,  Toronto  nrr. 
est.  $50,000.  Noted  Apr.  1. 

B.  C.,  Point  Grey  —  For  7  in.  •  ret» 
paving  one  side  Dunbar  St.  from  .  hi. 
41st  Aves.,  to  Armstrong,  Morrison  Cn 
543  Granville  St.,  Vancouver,  $25  '  ' 


Buildings — Commer  c  ial 


Proposed  Work 

New  Hampshire  —  ARMORIES  . —  .'latf 
State  House,  Concord,  rejected  bids  A  pi  29’ 

2  story  and  basement,  62  x  91  ft.,  iir:i;(rry 
at  Keene,  and  88  x  115  ft.  arnicrv  at 
Berlin,  both  brick  and  stone.  To  .-xc-Mi 
$150,000.  Will  probably  readv-rtis,- 
Butterfleld-Gretln  t'o..  Beach  St.,  .\Iani 
Chester,  archts.  Noted  Apr.  22. 

Vt.,  Barre — ARMORY — State  of  Vennont 
H.  T.  Johnson,  genl.  Mont|>elier,  having;  ri'i 
vised  plans  prepared  by  F.  B.  Austin.  24ii 
College  .St.,  Burlington,  3  story,  76  x  i’t 
ft.,  rein. -con.  and  stone  armory.  $1511.0611 
Former  bids  rejected.  Noted  Apr.  8. 

Mass.,  Boston  —  HOSPITAB  —  ('oniinon- 
wealth  of  Massachusetts,  Health  Dept 
State  House,  plans  Massachusetts  San-' 
atarium  to  care  for  cancer  patients.  $5iin,. 
000.  Engineer  and  architect  not  selei  ted.’ 

Mass.,  Boston  —  HOTEI.  —  Corporation 
c/o  W.  I.  Schell,  atty.,  73  Tremont  St  | 
plans  probably  14  story  hotel,  or  site  of 
old  Youngs  Hotel.  To  exceed  IlSn.ooo 
Engineer  and  architect  not  selected. 

Mass..  Bawrenre — AUDITORIUM — Citv, 
Auditorium  Com.,  having  plans  prejiared  hy 
J.  E.  Allen.  283  Essex  St.,  for  auditorium 
To  exceed  $150,000. 

Mass.,  Malden  (br.  Boston) — MARKET — 

J.  B.  Blood  Co.,  94  Summer  St.,  Evnn. 
plans  1  story  and  basement,  brick.  414-421 
Main  St.,  here.  To  exceed  $150,000.  En¬ 
gineer  and  architect  not  selected. 

Mass.,  Worcester — AUDITORIUM — City 
Pub.  Building  Dept.,  will  not  construet 
auditorium,  5,000  seating  capacity,  Binooln 
Sq.  $2,500,000.  Project  abandonee!.  Nott'd 
Apr.  15. 

Conn.,  Bridgeport  —  BANK  —  West  Side 
Bank,  1418  State  St.,  having  plans  pre¬ 
pared  by  E.  B.  Caldwell,  886  Main  St..  2 
story  and  basement,  55  x  110  ft.,  brick  and 
stone  bank.  $150,000. 

Conn.,  Hartford — COITRT  HOUSE  — 
Hartford  Co.  Building  Com.,  S.  H.  Graham, 
secy.,  receiving  comiretltlve  plaus  court 
house,  W’ashington  St.  $1,500,000.  Noted 
June  11. 

Conn..  New  Haven  —  STORE  and  OF¬ 
FICE — F.  W.  Woolworth  Co..  834  ('haiiel 
St.,  having  plans  prepared  by  Westeott  & 
Maiies,  Inc.,  207  Orange  St.,  6  story.  75 
X  75  ft.,  brick  and  steel.  Chapel  St.  $2oi),000 

N.  y!,  Brooklyn — APARTMENT— Owner, 
c/o  McCarthy  &  Kelly,  archts.  and  engrs., 
159  Remsen  St.,  having  plans  prepared  (> 
story,  brick  and  atone,  plain  foundation, 
Ft.  Hamilton  Ave.  $350,000. 

Y.,  Buffalo — STORE  and  OFFICE-- 
A.  B.  Watson,  Fidelity  Bldg.,  had  plans 
prepared  by  Bly  &  Byman,  505  Delaware 
Ave.,  3  story,  150  x  190  ft.,  store  and  ottiee, 
Elmwood  Ave.  $190,000. 

N.  Y..  Bong  Beach— HOTEI„ — B.  Saltz- 
man,  S.  Ash,  and  T.  Schwarzman,  c/o  F.  E. 
Quimby,  engr.  and  archt.,  110  William  St., 
New  York,  having  plans  prepared  brick  and 
steel,  plain  foundation.  Boardwalk.  $4,000.- 
000. 

N.  Y.,  New  York  —  CBUB  HOUSE  — 
Rutgers  Club.  314  West  91st  St.,  soon  take 
bids  5  story,  brick  and  stone,  plain  founda¬ 
tion,  West  91at  St.  $150,000.  C.  Whinston 
&  Bro.,  2  Columbus  Circle,  engrs.  and 
archts. 

N.  Y.,  New  Y'ork  —  HOSPITAB  —  State 
Hospital  Comrs.,  Albany,  soon  takes  bid.s 
brick  and  stone,  plain  foundation,  168th 
St.  and  Haven  Ave.,  for  Psychiatric  Hos¬ 
pital,  168th  St.  and  Bway.  $2,000. 000. 
Noted  Dec.  31. 

N.  Y.,  Rochester — STORE  and  OFFI('’E 
— S.  Firestone,  engr.,  59  South  Ave.,  soon 
take  bids  4  story  and  basement,  36  x  165 
ft.,  brick  and  steel,  plain  foundation,  2(»2 
East  Main  St.,  for  Nelsner  Bros.,  49  East 
Ave.  $300,000. 

N.  Y..  Rochester  —  STORE,  THEATRE 
and  OFFICE — B.  I^empert,  archt.,  1154 
Mercantile  Bldg.,  preparing  plans  2  story 
and  basement,  127  x  160  ft.,  brick,  steel  and 
stone.  South  Clinton  St.,  for  Greater 
Rochester  Properties,  207  Lafayette  Bldg , 
Buffalo.  $1,125,000. 

N.  Y..  Y’onkers — HOTETj — Bardley  Realty 
Co.,  c/o  Deutsch  &  Schneider,  engrs.  and 
archts.,  35  Maiden  Lane,  New  York  City, 
having  plans  prepared  brick,  steel  and 
stone,  plain  foundation,  Park  Hill,  her.- 
$1,300,000. 

N,  S.,  Kllsabeth — Y.  M.  C.  A.,  1164  East 
Jersey  SB,  C.  N.  Durrle,  chn.,  530  Madison 
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~ — Commercial  (Continued)  15th  and  Franklin  Sts.,  pres.  JSOO.OOit.  Rigi. 

.rma  new  building.  $500,000.  En-  Noted  Mar.  18.  KPCeivea 

•  ;,3  architect  not  Elected.  M®-.  I^oula— KMPI.OYKS— Bd.  I’ub.  V..  New  Korhelle  B.XTH  HOrsi>— 

,  _ STORE- _ W  H  Gravel!  A  A.  Serv.,  208  City  Hall.  8«K>n  takes  bids  group  Westchester  Co.  I’ark  Comn..  72  INuidltelii 

arehts  Otis  Bldg,  soon  lets  con-  2  story  and  basement,  rein. -con.,  brick  and  ltd.,  Bronxville.  Max  lo.  bath  house  at 

.V,te  and  basement  40  x  153  ft  "tone  buildings  at  City  Sanitarium,  Arsenal  Glen  Islands  Bark,  here,  Contr.  r>s.  from 

*M  brick  and  steel,  pi’ain  foundation.  St.  $466,000.  L  R  Boxven  *  H.  IT, jdike,  Kenneth  Mackay  Co  .  Ine  .  H.s.k  ltd  . 

•I  Chestnut  St.  $200,000.  Owner's  cngrs.,  and  E.  R.  Bowen  &  A.  Osburg,  \onkers.  $20., 525.  .Noted  Apr.  22 

withheld.  archts..  all  301  City  Hail  N.  J..  Trenton— FIRE  HKAOyl’AUTKRS 

I'leisburgh— APARTMENT  HOTEL.  ?•"  —City  Comn  ,  general  xs.ntiact  2  and  4 


uDhi'Use,  i  $  A.  -  -  — aMetn»ix>IUuii 

I'ti  .  l•^ttpb«^Eh—^  M.  C.  A.  having  plans  *  ^  rtlliiit-s  CWy  Hall.  A|>r  27.  4  .sti»ry. 

..H  ired  bv  K.  M.  Trimble,  Ferguson  Bldg.,  ^  •***;•  Want®  Barbara — (  UItkiHOIiSK —  3^  ^-2  ft  steel  •’oth  and  tVnter  Sts 

Xrx  an!  basement.  60  x  100  ft.  building  Santa  Barbara  Co.  plans  election  $.00.00.)  ,^..01  l-arsons' Constr.  Co..  Grain  Ex.hange 


'4  Xrv  and  basement.  60  x  100  ft.  building  Santa  Barbara  Co.  plans  election  $. 00.00.)  ,  Parsons Constr.  Co..  Grain  Ex.hange 

\.,r  h  Ave.  and  Monterey  St.  $250,000.  bonds,  fireproof  courthouse.  Previous  elec-  „idg ,  $;i()7.376.  Noted  Feb  4^^^ 

KerZr  bids  rejected  Nott^Apr  1^  tion  de^feated^  Not^an  21  Cal’ir..  B;rkele.v-IA>1>GE-1.  G  O,  F 

fr'iift  I’t*  M3'era“~MOTbjX.#~~4  .  AN.  Hussell  B*  4^*#  » ancouver"  ■OFFIt-.b.<  NN .  HioKx,  Hall  Assn  iceni^rul  t*i)ntrH4't  2  stcirv  *iTid 

aiiV  asstHlates,  having  plans  prepared  by  I*  Hastings  St.  E  takes  bids  about  Se,>t.  h„i.ement!  ’  steel  and  rein. -coil.,  Ba^ncroft 

W.  H.  Thomas.  Ft.  Myers,  for  Community  !•  x  120  ft  rein -twn  and  terra  ^ay.  from  Conner  &  Conner,  1726  tJrove 

iieiel  $1  100.000,  < otSa,  Hastings  and  Homer  Sts.  $l,i)),000,  Viii.-d  Vur  'oi 

na..  l-erry— HOTEle-Grlner  Hotels.  Inc..  Townley  &  Matheson.  325  Homer  St.,  -Wr 


•tmi  associates,  soon  lets  contract  for  Dixie-  archts. 

Tavler  Hotel,  steel  and  rein. -con.  $260,0off.  Bic 

K  x  Winn.  Jr.,  706  Franklin  St.,  Tampa, 

;.„ii  NotedMar.il.  _  ^  _  Slasa..  Boston 


■‘"kI*..*  St.  Petersburg— HOTELe—B.  Ely  ROOM— See  "Contracts  Awarded.'' 
iiurchased  site  and  jilans  hotel  on  site  of  Mwsa.,  Brookline  <br.  Boston)- — 
Old  Christian  Church.  $1,000,000.  MENT — See  "Contracts  Awarded. 

Mias..  Jackson  —  HOSPITAE  —  SUte  Maas..  Worceste^r  — THEATRE. 


.  ,  Contracts  Awarded 

Bids  Desired  ^  „  Mttieton  —  theatre  —  h.  b 

•ton  —  STORE  and  SAT.E.S-  Eames,  2  story,  60  x  125  ft.  steel  and 


ROOM — See  "Contracts  Awarded."  stucco,  to  1.  F.  Pennock  *  Son.  l,ittleton. 

Mass..  Brookline  <br.  Boston) — AP.ART-  Archts.  est.  $150,000.  Noted  .-\ug.  2o. 
MENT — See  "Contracts  Awarded.”  Mass.,  Amherst — THEATHhi — I-awler 

Maas.,  Worcester  —  THEATRE.  STORE  Bros.,  Federal  St.,  <;reenneld.  2  story  and 


liiiox’t  Com  Jack.son  ajipolnted  N  W  and  APARTMENT — M.  J.  Steinberg,  Main  basement,  brick  and  steel.  Amity  and 

Overstreet  archt.,  Jackson,  to  jireiiare  plana  St.,  Webster,  taking  bids  3  story  and  IMeasant  Sts.,  to  M  J.  Walsh  &  Sons.  1412 

h.wnitHi  for  insane  near  here  $2,500,000.  basement,  75  x  95  ft.,  brick  and  steel,  Peid-  l>wight  St.,  Holyoke,  .\rcht.s.  est.  $150,000. 

Vefed  Anr  18  ’  mont  St.,  here.  $150,000.  Riachall  &  Noted  .\pr.  1. 

‘  rirveland  _  APARTMENT  _  and  Elwell,  44  Bromfield  St..  Boston,  archts.  .Mass..  Boston  —  APARTMENT  —  Tlie 

I.OH’oE  —  O.  Stewart,  archt.,  Pittsburgh  Y.,  ^^w  York — APARTMEN'T  See  Embassy,  Inc.,  tyo  J.  S.  I>rai»er.  209 

... .  T, — I  >ai —  —  ».ij_  "Confmets  Axx'nrded"  Summer  St.,  11  Story  and  basement,  150 


I’.ldg.,  St.  Paul,  Minn.,  takes  bids  about 
June  1,  10  story  and  basement,  brick,  steel 


and  concrete,  East  40th  St.  and  Windsor 
Ave.,  for  Fraternal  Order  of  Eagles,  Aeria 
135,  T.  J.  I»ng,  pres.  $1,400,000.  5649  Sam 

O..  rievcland— AUTO  SAEES  and  SERV-  ba.sen 


N.  Y.,  New  York — UGFT — See  "Contracts  x  150  ft.,  brick  and  steel,  390  Beacon  St., 


varded.”  to  W.  H.  Whitcomb  Constr.  t*o.,  6  Beacon 

Pa..  Phila.  —  APARTMENT-  1.  Dozer.  St.  Archts.  e.st.  $1,250,000.  Noted  Apr.  29 


5649  Sansom  St.,  taking  sub-bids  4  story 
and  basement  100  x  150  ft.,  brick  and  ste.el. 


Mass.,  Boston — MARKET — Boston  Real 
Estate  Trust,  c/o  Shepard  &  Stearns. 


Prosiiect  Ave.  $300,000.  Engineer  and  archl 
tect  not  selected. 


story  and  basement,  55  x  235  ft.,  rein. -con  ,  Noted  Apr.  15. 

brick  and  steel,  plain  foundation,  915-17  Mass..  Boston  —  STORE  and  SADES- 
Walnut  St.,  for  J.  E.  Becker  &  D.  Rosen.  ROOM— ^''arlln  &  Cheney.  333  Washington 


O.,  Massillon— OFFICE — Ohio  Pub.  Serv. 

).  .soon  takes  bids  4  story  and  basement,  Jin 


preiiared  12  story  and  basement  hotel. 

$2,000,000. 

Ind..  Indianapolis  —  THEATRE  —  O. 
Markum,  4020  East  New  York  St.  takes 
bids  about  May  14,  2  story  and  basement,  „,-,*** 
82  X  137  ft.,  brick,  steel  and  rein. -con., 

1,600  seating  capacity.  3432  North  Illinois  M« 


and  rein. -con.  garage.  $300,000.  B.  E.  MENT — Berch  &  Cadigan.  62  Dover  St.. 

Brooke,  Park  'Theatre  Bldg.,  archt.  and  Boston,  will  build  3  story  and  basement, 

engr.  brick  and  stone,  Thatcher  St.  $17)).000. 

Mo..  Kansas  City  —  APARTMENT  —  See  Work  will  be  done  by  separate  contracts. 


1,600  seating  capacity,  3432  North  Illinois 
St  $150,000.  Noted  Apr.  29. 

Mich.,  Detroit — APARTMENT — Owner, 
c'o  O.  W.  Graves,  archt.,  41  John  St.,  had 
plana  prepared  9  story  and  basement,  92 


"Contracts  Awarded.” 

Mo..  Kansan  City— OFFICE.  THEATRE 


F.  A.  Norcross,  46  Cornhill,  Boston,  archt 
Mass.,  Brockton  —  BANK  —  Brockton 


and  BUSINESS— See  *‘ContraotsS  Awarded/’  Natl.  Hank,  C.  R.  Fillebrown.  pres.,  2 

w,  _ a _ /K*.  at  Tjm«io\  Trn'PiTT  story  and  basement,  rein. -con.,  brick  and 

5  Stone.  Main  and  Church  Sts.,  to  H.  C 

—See  Contracts  Awaked.  ^  „  Briggs  Co.,  695  Belmont  St.  Archt.s.  est 


n 56  fl  rein -con  arid  b^^^^  Calif.,  Brawley  — HOTEL  — O.  C.  Frye.  hgmOO.  Noted  Apr.  15. 

datlon.  $300  ()00.  '  archt.,  Grosse  Bldg.,  I.,os  Angeles,  taking  Mass.,  Hyannis — TOWN  HALI., — Town, 

III.  Chicago HOSPITAL, Garfield  Park  bids  4  story  and  basemeiR,  rein.-iHin.  hotel,  p;  i.,ovell,  chn.  com.,  2  story,  basement 

Hosnifni  3813  West  Wanhinofnn  Rivd  here,  for  Brawley  Hotel  Co.  $200,000. _  and  2  wings,  65  x  95  ft.,  brick  and  stone. 


Hospital,  3813  West  Washington  Blvd., 
having  plans  prepared  by  Schmidt,  Garden 


Calif.,  Inglewood — HOTEL  and  STORE  to  C, 


and  2  wings,  65  x  95  ft.,  brick  and  stone. 


Batson  Co.,  25  Arlington  St.. 


crai  Hospital,  Inc.,  having  plans  prepared  Calif.,  Los  Angelea — APARTMENT — See  Archts.  est.  $150,1)00.  Noted  Apr.  22 
by  1‘.  T.  Johnstone,  190  North  State  St.,  6  "Contracts  Awarded.”  Conn.,  Guilford — THEATRE  and  S' 

story  and  basement,  X  shaped,  385  ft.  Calif..  Los  .\ngeles  _  THEATRE  — 


Conn.,  Guilford — THEATRE  and  STORE 
— United  Theatres,  Inc.,  c/o  J.  Weinstein. 


nient.  100  X  120  ft.,  fireproof.  Lake  St.  and  and  OFFICE— L  O  Maclwm,  940  South  Holding  Co..  292  Flatbush  Ave..  brick  and 
Wahash  Ave.  $3,000,000.  Flguero  St  taking  bids  3  storv  120  x  141  stone,  plain  foundation,  Sutter  Ave.,  to  M 

III.,  ChlragJ-lTHEATRE.  STORE  and  ft  theatre  4 4  x  1 4 1  U  sto^^  Shapiro  &  Son,  1560  Bway.,  New  York 

•APARTMENT  —  A.  Cotter,  c/o  Chicago  "ein -con/736%6  Sout^  $150.:  Archts.  est.  $400,000^ 

Electrical  Equipment  Co.,  9  West  22nd  St.,  oOO  L  A  Smith  Film  Exch  Bldg.,  archt.  _  A-.  I*nffal«>— THEA'TRK-— J.  Rosing  & 

.mving  plans  prepared  by  E.  P.  Rupert.  170  nafci«nH  APARTMENT  —  See  Sons,  I^fayette  Theatre,  for  theatre.  Bway. 

North  State  Sit..  3  story  and  basement,  198  Detroit  St.,  to  Chase  Paris  Constr.  Co., 

3  210  ft.,  brick  and  terra  cotta,  9l8t  St.  Contracts  Awarded.  p/q  ^  I*  Spann,  archt.,  52  West  Chippewa 

and  Cottage  Grove  AVe.  $750,000.  National  Calif.,  Oakland  —  CATHEDRAL  —  C.  st.  $350,000. 

Theatres  Corp.,  310  Slouth  Michigan  Ave.,  Werner,  archt.,  Santa  Fe  Bldg.,  San  N.  Y.,  New  York  —  APARTMENT  —  C. 
le.s.Hee.  Francisco,  taking  bids  steel  and  stone,  Gloffl,  c/o  L.  Pimriotta,  archt.  and  «ngr.,  565 

III.,  Joliet — HOTEL — Zimmerman,  Saxe  &  Oak  St.  facing  I.Jike  Merritt,  for  Masonic  East  "Tremont  Ave.,  archt.,  will  build  5 
Zimmerman,  archts.,  212  East  Superior  St.,  Cathedral  Assn,  of  Oakland.  $1,000,000.  story,  brick  and  stone,  plain  foundation, 

preparing  plans  and  take  bids  in  June  or  Noted  Jan.  21.  Cypress  Ave.,  by  day  labor.  Archts.  est. 

July,  8  story  and  basement.  70  x  140  ft.,  Calif..  Oakland  —  HOSPITAL  —  E.  W.  $200,000. 

lirick  and  stone,  Scott  and  Clinton  Sts.,  for  Cannon,  archt.,  1924  Bway.,  taking  bids  2  N.  Y.,  New  York — APARTMENT — Spof- 
Plinton  Square  Hotel  Co.,  415  Clinton  St.  story,  brick  and  steel,  Slst  and  Dover  Sts.,  fard  Impxrt.  Co.,  c/o  L.  Pisciotta,  archt.  and 

$350,000.  Foundation  for  above,  to  Chicago  for  Baby  Hospital  of  Alameda  Co.,  c/o  engr.,  565  East  Tremont  Ave.,  will  build  5 

Heights  Constr.  Co.,  Chicago  Heighta  architect.  $200,000.  Noted  Feb.  4.  story,  brick  and  stone,  plain  foundation. 

AV1».,  Manitowoc — HOTEIj — jiL  Tullgren  Cnllf.;  San  Francisco — WAREHOUSE  Tremont  Ave.,  by  day  labor.  Archts.  est, 

&  Sons  Co.,  archts.,  9  Waverly  Pi.,  Mil-  and  OFFICE — H.  J.  Brunnler,  engr..  $200,000. 

w'aukee,  takes  bids  about  May  17,  6  story  Sharon  Bldg.,  taking  bids  2  story,  concrete,  N.  Y.,  New  York — LOFT — Realty  Constr. 
and  basement.  92  x  120  ft.,  rein.-con.,  brick,  4th  and  Townsend  Sts.,  for  Amer.  Radiator  Co.,  c/o  Shampan  &  Shampan,  archts  and 
•ind  terra  cotta,  plain  foundation.  North  Co..  2nd  and  Towmsend  Sts.  $150,000  or  engrs..  188  Montague  St..  Brooklyn,  archts., 
8th  St.,  for  Manitowoc  Hotel  Corp.,  G.  Vlts,  more.  Noted  Mar.  18.  w-lll  build  21  story,  brick  and  stone,  309  7th 
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I’.uililincH — i’ommorflal  (Continufd) 

Aviv  $2.00(»,000.  Work  will  b«-  done  by 
H*‘p!ir!it<'  contract!*,  under  mipervision  of 
architects. 

Pa..  Heavrr  Fiillii  —  IIOTKU  RANK, 
OKKICK,  etc. — (!.  Imvidson,  Ist  Natl.  Hank 
Ridp..  and  fi  stor.v  and  basement,  IdS  x 
1S6  ft.,  U>  11.  Winter,  Hutler.  Archt.«.  cst. 
|2r>b,0(Mf.  Noted  Nov  12. 

!*».,  1‘lilla. — HOTKI.<— See  "Bids  Desired." 

I'a.,  I’itlsbiirKli  liOSl’ITAIj — Columbia 
liosiiital  Assn.,  Wilkiiisburn.  Keneral  ct>n- 
tract  4  story  and  basement,  irri-Kular 
shaiK'd  addition  West  St.,  to  ('.  H.  Kerr  Co., 
fanadrum  Bldg.  Archts.  est.  $15u,noo. 

I*a.,  nttsbiirKh — STORK  and  OKFICK — 

1.,.  A  Meyron  &  H.  11.  Heen»-  Kstate.  c '<> 
K.  <!.  llartje,  Nichtdas  IlldK.,  •>  stftr.v  and 
bas<-ment  store  and  oftice  ItuildinK  ath  Ave., 
to  F.  W.  Woolworth  Co.  (contractor  and 
le.ssee),  2:1:1  Ilway.,  New  York  City,  .N.  Y. 
Archts.  est.  |:i.50,0(K» 

I*a.,  WilkinHiiiirx  —  HOTKI..  —  Jansen  & 
CiH'ken,  archts.,  Centur.v  IlldK.,  I’ittsburKh, 
iretieral  contract  (1  st<iry  and  ba.sement,  122 
X  12s  ft.  hotel,  IVnn  and  Center  Aves.,  here, 
to  K.  Z.  I’effer,  Hill  Ave.,  for  I’enn  Bini'oln 
Hotel.  $ti0O,O00.  .Noted  Apr.  l.'i. 

Ala.,  Hlrminitliam — HOTKI./ — D.  O.  Whill- 
din,  ari-ht.,  llirminKham,  lit  story,  1(10  x  12.'i 
ft.,  steel  and  terra  cotta.  2nd  Ave.,  to  Fos¬ 
ter-Creighton  Co..  4th  and  1st  HldK-,  Nash¬ 
ville,  for  Jefferson  Hotel  Co.  1,500,000. 
Noted  Apr.  1. 

Tenn.,  Memphis — WARKTKICSK- — W.  K. 
Stansbury,  24  4  Stonewall  FI.,  branch  con- 
tr.-ict  2  story  warehouse.  Front  St  ,  to 
Weasels  Constr.  <'o..  North  Front  St. 
Archts.  est.  $150,000.  IMttsburKh  Steel  (''o., 
Kxch.  BldR.,  les.see. 

111.,  Chirairo — AlUKTMKNT — W  Wallen 
A  S«»ns,  6712  North  ('lark  St.,  masonry  and 
concrete  contract  8  story  and  basement.  150 
X  225  ft.,  rein. -con.  and  brick,  Sheridan 
ltd.  and  Fo.ster  Ave.,  to  ShellberK  Constr. 
Co.,  6712  North  Clark  St.;  plumbinK,  to 
Nelson  Bros.,  3530  North  ('lark  St.  .Vrchts. 
e.st.  $2,000,000.  Noted  Apr.  X. 

111.,  i’hh'airo — AFAHTMKNT — H.  Kanski 
of  Sheridan  BuilditiK  t'orp.,  77  West  Wash- 
intrtop  St.,  masonr.v  <-ontract  7  story  and 
b»isem*'nt,  60  x  250  ft.,  1148-1152  Sheridan 
ltd.,  to  .1.  Troff.  3735  North  Clark  St. 
Ari’hts.  est.  $750,0(i0.  Noted  .Apr.  20. 

111.,  Chiraitn  -  APARTMENT  —  Kdsall 
.Manor  Apartment  BuildinR  t'orp.,  c/o  A. 
Proskaner,  archt..  150  North  State  St.,  terra 
cotta  c€)ntract  6  story  and  basement,  50  x 
143  ft.,  915  (lletiKie  IM.,  to  Midland  Terra 
('otta  Co.,  105  West  Monroe  St.;  masonry 
«-ontract,  to  N.  S.  Constr.  ('o.,  4440  North 
Kedile  Ave.  ;  steam  littinK,  to  Kohlbry 
Howlett  Co.,  63  West  Ontario  St.  Archts. 
est  $350,000. 

111.,  ChicuKo — B.ANK  —  W  H.  Kantz, 
archt.,  806  West  70th  St.,  masonry  contract 
2  story,  50  x  117  ft.,  rein.-coti.,  brick  and 
stone,  Halsted  St.  between  7Sth  and  79th 
Sts.,  to  Olson  Bros.,  60(tl  Ku<-lid  .\ve..  for 
.Mutual  Natl.  Bank.  7820  Sf)Uth  Halsted  St. 
Archts.  est.  $250,000.  Noted  Feb.  4. 

111.,  Chlraito— HOSPITAI.  — D.  (5.  Wal¬ 
lace,  archt.,  22  West  Monroe  St.,  Keneral 
contract  6  story  and  basement,  50  x  17  4 
ft.,  firejiroof,  6070  Ntirth  ('lark  St.,  to 
Kbenholtz  A  JorKcnsen,  1720  ('alifornia 
Ave.,  for  S.  P.  Machler,  150  North  I>ake 
.s:t  Archts,  est.  $450,000. 

111.,  4'lilcHKo  THKATRK,  STORK. 

OFFB'K  and  APART.MKNT  —  North¬ 
western  Amusement  ('o.,  4750  Milwaukee 
Ave.,  Keneral  contract  3  story  and  base¬ 
ment,  125  X  158  ft.,  Menard  Ave.  and 
IrvinK  Park  Blvd,,  to  S.  L.  Cooper,  139 
North  ('lark  St. 

AVIs.,  Fond  dii  I.ue  —  COCRT  HOl'SE  — 
Fond  du  l.ac  ('o.,  3  story  and  basement, 
brick,  stone  and  concrete  plain  foundation, 
Keneral  contract,  to  K.  F.  Schroeder  ('onatr. 
t'o.,  13  East  1st  St..  $08,021.  Noted  Apr.  15. 

Wl«.,  Milwaukee  -THEATRE  and  BUSI¬ 
NESS —  Bay  View  Theatre  t'o.,  c/o  F. 
RiKus,  174  2nd  St..  2  story  and  basement, 
160  X  182  ft.,  brick,  concrete  and  terra 
cotta,  plain  foundation,  Kinnickinnic  .\ve., 
to  t'zaplewski  Bros.,  613  Mitchell  St. 
Archts.  e.st.  $300,000. 

Kan.,  Abilene — PASSENGER  STATION 

S«'e  "BuilditiKe-  Industrial.” 

Neb.,  (irand  Island  —  THEATRE  —  E. 
Wolhach,  for  ('apitol  Theatre,  for  Universal 
Films  t'orp.,  to  (JoehrInK-Sothman  Co., 
Grand  Island.  $175,000.  Noted  Apr.  1. 

Neb.,  McCook  —  COURT  HOUSE  —  Red 
Willow  t'o.,  4  story.  70  x  100  ft.,  rein. -con. 
and  brick,  plain  foundation,  to  I'.  Swanson, 
McCook,  $169,896.  Noted  Feb.  18. 

Mo..  Kanaaa  City— APARTMENT -G.  B. 
Williams.  Peoi>les  Trust  t'o,,  R.  A.  Ixine 
BIdK.,  will  build  2  story  and  basement,  118 
X  158  ft.,  brick,  loth  and  Penn.  Sts.,  by 


day  labor,  under  suiH-rvision  of  R.  J.  I>e- 
l.ano,  I..and  Bank  BldK.  $200,000. 

.Mo.,  Kansas  <'lt.v — OFFK'E,  THE.VTRE 
and  BUSINESS — laiwes  Inc.,  1540  Bway., 
New  York  City,  N.  Y’.,  6  and  12  story  and 
l>asement,  121  x  138  x  255  ft.,  rein. -con., 
steel  and  terra  «t)tta,  13th,  Main  and  Bal¬ 
timore  Sts.,  to  Midland  Investment  Co..  18 
East  14th  St.  Archts.  est.  $4,000,o00.  Work 
will  be  done  by  separate  contracts.  Noted 
Jan.  28. 

Mo.,  Maplewooal  (br.  St.  Ijouis) — HOTEIj 
—  Brown  Realty  Co..  7161  Manchester  Ave., 
will  build  7  story  and  basement.  135  x  155 
ft.,  rein, -con.,  brick  and  terra  cotta.  Man¬ 
chester  and  Yale  Aves.,  by  day  labor.  $500,- 
000.  Private  plans. 

Calif.,  I.0S  .Imceleii — APARTMENT — D. 
I.azar,  ,3871  West  6th  St.,  will  build  4  story 
and  ba.sement.  115  x  126  ft.,  brick.  South 
Bake  St.,  by  day  labor.  $150,000. 

Calif..  I.OH  Anreles— APARTMENT— E. 
•M.  Frasier.  Insurance  Exch.  BldR.,  4  story 
and  basement,  brick  and  steel.  Western 
Ave,,  to  J.  P.  Taylor,  1117  Insurance  Exch. 
BldK.,  $150,000. 

Calif.,  Bos  Anxeles  —  APARTMENT  — 
P.  W.  Howies,  5  story  and  ba-sement,  70 
X  120  ft.,  rein. -con..  South  St.  and  Andrews 
PI.,  to  N.  H.  Dickerman,  2795  West  8th  St., 
$150,000. 

Calif.,  Ia>s  .\ii|teles  —  APARTMENT  — 
Union  EnR.  Co.,  Bartlett  BldK-,  will  boild 
4  story  and  basement,  50  x  115  ft.,  brick 
and  steel,  Gcean  View  Ave.,  by  day  labor. 
$150,000. 

Calif.,  I.0S  Anxeles  —  STORE  —  Ralphs 
GrcM’ery  Co.,  926  West  7th  St.,  Keneral  con¬ 
tract  2  story,  150  x  200  ft.,  rein. -con.,  7th 
Ave.  and  WashinKton  St.,  to  Bradbury 
Constr.  Co.,  1925  East  16th  St.,  $132,500. 

Calif.,  I.os  .Anxeles  —  STORE,  OFFICE 
and  GARAGE  --  M.  Winter,  c/o  N.  W. 
AlpauRh.  archt.,  2404  West  7th  St.,  13  story 
and  ba.sem*'nt,  concrete  and  steel,  SprinR 
St.,  to  Winter  Constr.  Co.,  2404  West  7th 
St.  Archts.  est.  $500,000. 

Calif.,  Bos  Anceles — THEATRE-  Mor- 
Kan,  Walls  &  Clements,  archts..  Van  Nuys 
BldR.,  rein. -con..  Hollywood  Blvd..  to  W. 
Sim|)son  Constr.  Co.,  Bank  of  Ital.v  BldR., 
B)r  Hollywood  Music  Box,  Inc.  $168,500. 
Noted  Feb.  25. 

Calif.,  (lakland  —  APARTMENT  —  .Som- 
marstrom  Bros.,  1536  Franklin  St.,  will 
build  4  story,  brick  and  steel,  Bay  PI.  and 
Montecito  St.,  by  day  labor.  $250,000. 
Noted  Jan.  21. 

Calif.,  San  Franolaco — APARTMENT  and 
STORE — M.  A.  Hunt,  916  V’an  Ness  Ave., 
6  .stor.v  and  basement,  rein. -con.,  P'ern  Ave. 
and  Franklin  St.,  to  HelbinR  t'o.,  916  Van 
■Ness  Ave.,  $150,000. 


Buildings — Industrial 


Proposed  Work 

N.  Y..  ArciMle — SHOE  FACTORY— O’Dell 
&  Eddy,  Arcade,  plans  rebuildinR  shoe  last 
factory^  recently  destroyed  by  fire,  $100,000. 

N.  Y.,  Brooklyn  —  SERVICE,  REPAIR 
SHOl’  and  GARAGE  —  F.  SavlRnano 
(owner,  archt.  and  enRr.),  6005  14th  Ave., 
l<reparinK  plans  rein. -con.,  brick  and  steel, 
jilain  foundation.  8124  18th  Ave.  $100,000. 

N.  Y.,  Kenmore  —  AIR  PRODUCTS 
PBANT — Air  Reduction  Sales  Co.,  Inc.,  730 
Grant  St.,  Buffalo,  plans  rein. -con.  and 
brick,  plain  foundation.  $4  0,000. 

N.  Y.,  Kenmore  -  PEROXIDE  PBANT— 
Buffalo  Electro-Chemical  Co.,  River  Rd., 
plans  plant.  $200,000. 

N.  Y.,  Mesnena  —  WIRE  MIBB  — 
Aluminum  Co.  of  America,  Oliver  Bldg., 
PittsburRh,  Pa.,  having  plans  prepared  1 
storv,  150  X  310  ft.,  brick  and  steel  mill, 
here'.  $350,000.  Private  plans. 

N.  Y.,  New  York— SERVICE,  REPAIR 
SHOI'  and  GARAGE— Jardlne,  Hill  &  Mur¬ 
dock,  archts.  and  engrs.,  347  Madison  Ave., 
preparing  plans  rein. -con.,  brick  and  steel, 
plain  foundation.  250  West  25th  St.  $80,- 
000.  Oyvner’s  name  withheld. 

N.  T.,  New  York — SHOP  and  STORAGE, 
etc. — Dept.  Water  Supply,  Gas  &  Electricity, 
Municipal  Bldg.,  plans  rein. -con.,  brick  and 
steel  shop,  storage  and  distributing  build¬ 
ing,  plain  foundation,  Jerome  Ave.  $100,000. 

N.  Y'.,  Plttsford— POWER  HOUSE — Sis¬ 
ters  of  St.  Joseph,  c/o  J.  Flynn,  archt.,  217 
East  Ave.,  Rochester,  soon  take  bids  4 
story  and  basement,  rein. -con.,  brick  and 
stone.  pt)wer  hous<-  and  boiler  room,  plain 
foundation.  $750,000. 

N.  Y.,  Ray  Brook— POWER  PBANT — 
State  Hospital  Comn..  Albany,  having  plans 


prei)ared  by  State  Architect,  Alban  ,  iirioi, 
and  stone,  plain  foundation,  here.  $  i,.,,. 

Noted  Apr.  29.  “ 
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N.  Y’.,  Ko<-hester — GARAGE — .S(. 

Sttme,  208  Natl.  Bank  Bldg.,  havin 
prepared  by  R.  O.  Derrick.  120  J' 

Ave.,  Detroit,  Mich.,  and  Gordon  &  I- 
associated  archts..  Slhley  Blk.,  6  8t<  : 
bas*‘ment,  106  x  150  ft.,  rein. -con.,  .\ 
and  Stillson  Sts.  $300,000. 

N.  Y’.,  Y'onkrrs — BABORATORY-  ynu-r 
Radiator  Co.,  40  West  40th  St.,  Neu  v.irk 
('ity,  having  plans  prepared  by  B.  •  ui.-k 
engr.  and  archt..  Sf>uth  Bway.,  reii  '  -,in  ’ 
brick  and  steel,  plain  foundation.  CrcmT 
River  Rd.  $100,000.  * 

N.  J.,  Trenton- EI.ECTRICAB  BTIIJ). 
ING — I’ub.  Serv.  ('orp.,  plans  el.-.  :  ri",  -ii 
building  at  Pauls  Grove.  $60,000.  Eia  nt-.-r 
and  architect  not  selected. 


4).,  Ylarinn — FACTORY  and  OFKI.'I-; _ 

Fairfield  Eng-  ('o.,  takes  bids  about  .Mav 
31,  1  story  and  ba.sement,  factory  anti  -'li.-^ 
etc.,  Barnhart  St.  $40,000. 

HI.,  Chicago- POWER  HOUSE  f.ra- 
ham,  Anderson,  Probst  &  White,  ar.his 
80  East  Jackson  Blvd.,  soon  let.s 
tract  2nd  section  ('rawfoid  Ave.  |.i.w.-r 
plant,  1  story,  180  x  213  ft.,  incl.  boil.-i  ,,i,.| 
turbine  rtHJms,  transfttrmer  house,  et.  for 
Commonwealth  Edison  t'o.,  72  West  -\(iain« 
St.  $2,000,000. 


III.,  Chirago — DAIRY — I..antz  &  Christ.-n- 
sen,  archts.,  806  West  79th  St.,  soon  takes 
bids  2  .story,  125  x  125  ft.  dairy,  and  la.  x 
100  ft.  barn,  fireproof.  West  69th  St  and 
Hoyne  Ave.,  for  Clover  Beaf  Ilairv  Co 
c/o  architects.  $250,000. 


Davis  Pie  ('o..  113  Ann  .St.,  having  plans 
prepared  by  Mundie  &  Jensen,  39  South  Ba 
Salle  St.,  and  takes  bids  about  June  ::  •> 
story  and  basement  factory.  $700, Ooo 
Wis.,  Milwaukee — FACTORY — F.  .Yehaff 
71  2nd  St.  and  Henschien  &  M.Bir.n 
arches.,  16.37  Prairie  Ave.,  Chicago  in' 
take  bids  about  May  17,  3  story  and  ha.s,-- 
ment,  86  x  120  ft.,  brick  and  concrete,  plain 
foundation.  Clybourn  St.  $75,000. 


Mo..  8t.  Bouis— BOIBER  HOUSE—  See 
"Waterworks.” 


Que.,  Bevis  —  PAPER  MIBB  —  Canadian 
International  Paper  Co.,  Three  Rivers 
making  plans  paper  mill.  $5,000,000.  A  11 
White,  c/o  owner,  engr. 


Bids  Desired 

Mass.,  Brighton  (Boston  P.  O. )  —  RK- 
I’AIR  and  SERV’ICE  OARAGE— Warren 
Eng.  Co.,  engrs.,  50  Terminal  St.,  Boston, 
taking  bids  2  story,  40,000  sq.ft,  floor  space, 
rein. -con.  and  brick  addition.  North  Beacon 
St.,  here,  for  Mack  Motor  lYuck  Co.,  75 
North  Beacon  St.  $150,000. 

Mass.,'  Cambridge  (Boston  P.  O.) — FAC¬ 
TORY — lawer  Bros.,  Bway.,  taking  bids  3 
story  and  basetnent,  90  x  90  ft.,  brick  ad¬ 
dition.  $50,000.  C.  R.  Main,  220  Devon¬ 
shire  St.,  Boston,  engr. 

N.  Y..  New  York— SERVICE  STATION 
— May  15,  by  A.  Kahn,  archt.,  1000  Mar- 
«iuette  Bldg.,  Detroit,  Mich.,  5  story  and 
basement.  lOO  x  200  ft.,  rein. -con.,  brick 
and  steel,  plain  foundation,  Columbus  Ave. 
and  61st  St.,  here,  for  Packard  Motor  Car 
Co.,  East  Grand  Blvd.,  Detroit,  Mich. 

Pa.,  Phlla.  —  DYE  FINISHING  and 
POWER  PBANT  —  May  14.  by  W.  K.  T 
Dyer,  archt.,  I..and  Title  Bldg.,  1  .story, 
54  X  257  ft.,  rein. -con.  and  brick,  plain 
foundation,  Umbria  and  Bemonte  Sts.,  here, 
for  Manayunk  Plush  Co.,  109  Bevering  St., 
Manayunk. 

O. .  Cleveland— FACTORY— G.  S.  Rider 
Co.,  archts..  Century  Bldg.,  taking  bids  1 
story,  90  x  120  ft.,  brick  and  steel  addi¬ 
tion,  East  49th  St.,  for  Cleveland  Wire 
Spring  Co.,  J.  W.  Campbell,  secy,  and  trea.s., 
1281  East  31st  St.  $50,000. 

O.,  Cleveland  —  FACTORY  —  Sawyer 
Gear  &  Mfg.  Co.,  W.  R.  Sawyer,  pres.,  5122 
St.  Clair  Ave.,  taking  bids  2  story  and 
basement,  100  x  100  ft.,  brick  and  steel. 
5122  St.  Clair  Ave.  $50,000.  Private  plans. 

Ind.,  Marlon — FACTORY — Suraltz  Glove 
Co.,  taking  bids  1  story,  131  x  161  ft.,  brick 
and  steel  factory.  $45,000.  Private  plans 

Ind.,  Michigan  City — FOUNDRY — Josnni 
Co.  taking  bids  1  story,  130  x  160  ft.,  brick 
and  steel  foundry.  $45,000.  Private  plans. 

III.,  Chicago— MACHINE  SHOP,  WARE¬ 
HOUSE,  etc. — See  "Contracts  Awarded." 

Wis.,  8hebo.VKan  —  FACTORY  —  E.  A 
Juul,  archt..  Security  Natl.  Bldg.,  taking 
bids  4  story.  40  x  108  ft.,  reln.-<x)n.,  brick 
and  steel  addition,  plain  foundation,  for 
Northfield  Co.,  1 8th  St.  and  Martin  Avi 
Noted  Apr.  29. 

WU..  Stevens  Po'nt  —  FACTORY  —  Se> 
"Contracts  Awarded.” 
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Kuililmt:.'?— Intlustrial  (Continued) 

K„n  —  KUKHJHT  and  I’AS- 

station  —  ••Oontraits 

Aw.trdi'd.’ 

St.  I,«11U  —  HAt;  FACTOHY-S.-.- 
r.iiitraits  Awarded. " 

Iteunniont — RKFINKRY — See  *‘Con- 
,r;„tv  -V'varded." 

«  San  Krunrlwo  —  SHDl’S  —  See 

VontraVts  Awarded  " 

Bids  Received 

ri*%  ban  .■\nt<>nlo — (  ANO^  b  A(  TOR\  — 
i;  A.  Uuerler  Mfp.  Co.,  32.'i  West  Coninierce 
SI  !■  store  and  basement.  Ho  x  IKf)  ft.,' 
r.-iii  -<on.  and  brii-k,  i>lain  foundation.  Caniii 
St  ioar  Southern  I’aeille  It.R.  traeks.  from 
'|.'  ( >t  tiinser.  e/o  Huilders  Kxch.  RIiIk  , 

j'ir.i'.l r.’.  Noted  Apr.  22. 

C.onlracta  Atvarded 

t'aniliriilice  (Boston  I*.  ('. )  —  RF- 
I’MK  and  SKRVICK  CAR.VCK-  K.  Adam- 
mIii  T.'i  Treinont  St..  Boston.  1  and  2  story, 
‘HI  \  1*.^  ft.,  rein. -eon.  and  brick.  Bay  St.,  to 
.1.  .1  Towers,  :!:!  -Mystic  -Vve.  .Xnhts.  est. 

S.'ill.OHO. 

Mass..  Ilol.'oke — BOIT.,RR  IIOT’SK — City, 
(las  liepl..  brick  and  steel  boiler  house,  to 
l‘  .!  Kennedy  Co.,  Inc..  4t>  Tark  St.  Archts. 
ist.  HO.i'l'ti.  Noted  Ajir.  15. 

Mass..  Medtield— UKTAIR  and  SKRVICK 
(I.Alt.XCiK — K.  C.  Tierce,  1  story.  .SO  x  120 
ft",  rein. -con.,  brick  and  steel,  to  A.  Kintt- 
Imry,  SpriiiK  St.  .\rchts.  est.  J45,000.  Noted 
.Apr.  15. 

Mass.,  Peabady  —  FACTORY  —  Hunt- 
Kaiikiii  laaither  Co.,  Summit  St.,  1  story, 
tiinlier  factory,  to  Rihiih-  &  Folkins,  73 
-North  St.,  Salem.  Archts.  est.  MO, 000. 

Miuis..  Watertown  (Ind.  br.  Boston) — 
ItKI’AIR  and  SKRVICK  C.ARAC.H  —  J. 
ilubin.  103  BloominKdale  St.,  Chelsea.  I 
story,  100  x  150  ft.,  brick  and  steel,  Mt. 
.Auburn  St.,  to  I...  Rubin.  103  Bloomingdale 
St.,  Chelsea.  Archts.  est.  J45,000. 

R.  I..  ProvWenrr— BRICK  FACTORY— 
\Y.  C.  Freene  Co.,  Manufacturing  lildK.,  2 
story,  40  x  125  ft.,  with  2  ells,  brick  and 
steel.  TarsonaRe  and  South  Sts.,  to  (’.  K. 
Ilathbone,  112  Medway  St.  .Archts.  est. 
JfiO.OOO. 

Conn.,  Stamford — (IAS  TIj.ANT — Stam¬ 
ford  (las  &  Klectrlc  Co.,  1 1  Bank  St.,  1 
story,  44  X  (10  ft.,  brick  and  steel  rhs  plant, 
also  Kas  container,  1.000,000  cu.ft.  coal  gas 
daily  capacity,  to  West  (las  &  Impvt.  Co., 
441  IjexinRton  Ave.,  New  York  ('Ity. 
Archts.  est.  1115,000. 

I*a..  K.aston  -  •  Mil. I.,  —  RalllnRer  Co., 
archts.,  12th  and  Chestnut  Sts.,  Thila..  1 
story,  118  X  Kill  ft.,  rein. -con.  and  brick 
addition,  plain  foundation,  St.  John  St., 
here,  to  Bechtel  &  Bechtel,  Kaston,  for  dun¬ 
ning  .Silk  Co.  Noted  Mar.  4. 

Pa.,  Kallston  (New  Brighton  P.  O. )  — 

M.ANl’F.ACTFRINd — ('orrest  Measure  Co., 
.M<Mise  Bldg.,  RiK'hester,  general  contract  1 
story,  140  X  150  ft.,  brick  and  steel  manu¬ 
facturing  plant,  here,  to  Inland  Constr.  Co., 
ri(;i2  Tenn  Ave.,  IMttsburgh.  -Archts.  est. 
f  100.000. 

Pa..  AleKeea  Kmkii — WAREHOITSE  and 
M.ANFFACTl'RINd — Enterprise  Stamping 
Co.,  general  contract  2  story,  approximately 
I  no  X  250  ft.  addition,  to  Austin  Co.,  Union 
Trust  Bldg.,  Pittsburgh.  Archts.  est. 
$150,000. 

Pa..  Phlla.— MANTTFACTURINC, — Gen¬ 
eral  Klectrlc  Co.,  W'ltherspoon  Bldg.,  for 
Building  9,  74  x  100  ft..  Building  10,  106  x 
(ii'I  ft.  and  Building  11,  74  x  103  ft.,  each 
7  story  and  basement,  rein. -con.  and  brick. 
Klinwisid  Ave.  between  68th  and  70th  Sts., 
to  Turner  Constr.  Co.,  1700  Walnut  St. 
Archts.  est.  $1,500,000.  Noted  Apr.  22. 

Md.,  Raltlmorr — FACTORY — C.  T.  Smith 
&  Co.,  409  East  Saratoga  St.,  2  story  and 
basement.  75  x  201  ft.,  rein. -con.  and  brick. 
Ilia  in  foundation,  Aiken  and  Curtain  Sts., 
to  Trice  Constr.  Co.,  Maryland  Trust  Bldg., 
$80,000.  Noted  Apr.  15. 

Tenn.,  KnoxTillr — MARBI.E  CffTTINO 
TI„A.\'T — (iray-Knox  Marble  Co.,  1  story. 
Kill  X  270  ft.,  and  90  x  125  ft.,  rein. -con. 
and  steel  additions,  to  W.  U.  Nicholson 
Con.str.  Co.,  102  West  Clinch  St.,  approxi¬ 
mately  $300,000. 

O.,  Cleveland— FACTORY— Amer.  Steel 

Wire  Co.,  Rockefeller  Bldg.,  2  story.  95 
X  296  ft.,  steel,  810  Bway.,  to  Amer.  Bridge 
Co.,  Frick  Bldg.,  Pittsburgh,  Pa.  Archts. 
•St  $175,000. 

Ind..  Jasper— FACTORY— Hoosler  Desk 
Co.,  general  contract  3  story.  60  x  200  ft., 
brick  and  steel  factory,  to  Seuffert  * 
« dinger,  Ferdinand.  Archts.  est.  $40,000. 
,111..  Chicago— MACHINE  SHOP.  WARE- 
HOT.SE.  etc. — R.  C.  Weiboldt  Co..  1534 
West  A’an  Buren  St.,  purchased  131,000  sq. 


ft.  site  and  will  build  fireproof  warehouse, 
machine  shop,  etc.,  by  day  labor.  $350,000. 

WIh..  Alilwaiikee  —  F.ACTORY  —  Seaman 
Body  Corp..  1732  Richards  St..  5  story,  100 
X  170  ft  .  brick  and  concrete,  plain  founda¬ 
tion,  Richards  St.,  to  Dahiman  ('onstr.  Co., 
456  Bway.,  Milwaukee.  Noted  Apr.  22. 

tvis..  Stevens  Point — F.ACTORA’ — Auto¬ 
matic  Cradle  Mfg.  Co.,  K.  Bukolt.  mgr.. 
235  North  3rd  St.,  will  build  4  story,  72  x 
So  ft.,  brick  addition,  plain  foundation,  by 
day  labor.  F.  S)ialenka,  Normal  .Avc.,  archt. 

Kan..  Abilene  —  FREIGHT  .\NI>  P.AS- 
SK.N’GKR  ST.ATIO.\—At<  bison.  Top.  ka  & 
Santa  Fe  Ry.,  So  East  Jackson  Blvd..  Chi¬ 
cago.  C.  F.  W.  Felt,  ch.  engr  .  will  build  1 
and  2  story  and  basement,  36  x  276  ft., 
rein.-  con.,  brick  and  stone  freight  and  pas¬ 
senger  statioti,  hire,  by  day  labor.  $15o,0oo. 

Mo..  St.  I.oiiIh  B.AG  F.ACTdRY  Fulton 
Bag  &  Cotton  Mills,  612  Soutb  7th  St.,  will 
remodel  5  story  and  basement.  Bio  x  Ido  ft 
bag  factory,  brick  and  <•oncrete.  (Ndar  St 
$60,000.  Work  will  be  done  by  day 
separate  contracts,  under  supervision  Wed- 
meyer  A-  Nelson,  archts.,  Wainwright  Bldg. 

Mo..  St.  I.ouls— MII.K  BEPOT— Tev.  ly 
Bairy  Co.,  Grand  and  Chouteau  .Aves..  1 
and  2  story,  130  x  20S  ft.,  brick  and  con¬ 
crete,  South  Kingshighway,  to  hN  uin-('olnoii 
Constr.  Co.,  Merchants  Ijiiclede  I’ldg 
-Archts.  est.  $150,000. 

.Ark.,  famdeii  —  F.ACTORY  —  Camden 
Furniture  Co.,  H.  C.,  Rothern.  pres,  1 
stor.v,  40,000  sq.ft,  floor  sp.-ice,  brick  and 
comrete  factory,  to  J.  T.  .Mendenhall, 
('amden. 

Tex..  Reaiimont — REFINERY — Magnoliit 
Oil  ('o.,  will  Improve  refinery  and  construct 
2  new  stills,  by  day  labor.  $500, ooo.  Prl- 
viite  ])lans. 

Tev..  Ft.  AVorth- BOII.ER  ROOM— See 
"Buildings — Educational.  Religious.  ' 

Tex..  (lOnzaleK — ICE  PI. .ANT  —  Texas 
Central  Power  Co.,  c/o  Frost  Bldg.,  San  .An¬ 
tonio.  1  .story  ice  plitnt,  4o  ton  capacity, 
brick  and  steel,  to  I..  E.  Myers.  iVo 
Monadnoik  Bldg.,  Chicago,  111.,  approxi¬ 
mately  $128,000  (complete).  Noted  .Apr.  1. 

fallf.,  RedwomI  City- PACKING  PI.A.NT 
—  Pratt-Iaiw  Preserving  Co.,  Heller  St.,  1 
story,  concrete.  Hellar  St.,  to  R.  O.  Suat- 
mers,  17  North  1st  St.,  San  Jose,  $42,000. 

('alif,,  San  Francisco — SHOPS — Pacific 
Rolling  Mill  C^o.,  17th  and  Mississippi  Sts., 
will  build  1  story,  125  x  180  ft.,  steel,  17th 
and  Mississippi  Sts.,  by  day  labor.  Private 
plans. 

Ont..  Fort  France* — POWER  PI...AN*T — 
Seine  River  Impvt.  ('o.,  general  contract 
1  story.  60  x  108  ft.,  rein. -con.  and  brick 
power  plant,  to  Backus-Brooks  Constr.  Co., 
Fort  Frances.  Engrs.  est.  $1,000,000. 


Buildings — Educational, 
Religious 


Proposed  Work 


X.  H..  Iliirliam — COI.I.EGE — I’nlverslty 
of  New  Hampshire,  takes  bids  about  May 
15,  2  story  and  basement,  60  x  120  ft.,  with 
60  X  75  ft.  ell,  brick.  $225,000.  K.  T. 
Huddleston,  Durham,  archt.  Noted  Dec.  10. 

Ma**.,  Dartmouth  —  HIGH  SCHOOI.  — 
Town,  Schisd  Com.  having  jilans  prepared 
by  Brown  &  Pisile,  688  Pleasant  St.,  New 
Bedford,  new  high  school.  $150,000. 

Mb**.,  Hanover — HIGH  SCHOOI.,— Town, 
School  Com.,  Town  Hall,  having  plans  pre¬ 
pared  by  J.  W.  Beal  Sons,  185  Devonshire 
St.,  Boston,  brick  and  steel,  Hanover  St. 
$150,000.  Noted  Mar.  11. 

Ala**.,  Aleilford  (Boston  P.  O.)  — • 

CHURCH  —  St.  James  Roman  (^athollc 
Church.  A.  Murphy,  pastor,  having  revised 
plans  prepared  by  E.  T.  P.  Graham,  171 
Newbury  St..  Boston,  1  story  and  basement, 
brick,  stone  and  granite,  Fellsway  comer 
4th  St.  To  exceed  $150,000.  F'omier  bids 
rejected.  Noted  Jan.  28. 

Alas*.,  Quincy  (Ind.  br.  Boston)  —  HIGH 
SCHfX)!., — City,  City  Hall,  having  plana 
prepared  by  Shepard  &  Stearns,  65  Frank¬ 
lin  St.,  Boston,  Junior  High  School.  Cen¬ 
ter,  Roberts  and  Granite  Sts.  $400,000. 

Conn..  Norwich — SCHOOI. — City,  W.  F. 
Tx-ster,  I.,aurel  Hill  Rd.,  plans  2  story  and 
basement.  In  Norwich  Town  (suburb). 
$150,000.  Engineer  and  architect  not  se¬ 
lected. 

Conn.,  Stamford — SCHOOI., — City.  F.  B. 
Bartram,  chn.,  having  revised  plans  pre¬ 
pared  by  Knappe  &  Morris,  171  Madison 
Ave.,  New  A'ork  City,  brick,  stone  and 
steel.  Strawberry  Hill  Rd.  $800,000. 


X.  A.,  Huffalo — CHFRCH  (Jueen  of 
Peace  Roman  Catholii-  Church.  1971 
Gene.see  St.,  plans  church  and  schisil. 
Genesee  St.  $190,000. 

N.  V.,  New  Aurk  SE.MINARY  Jewish 
Theological  Seminary.  531  West  1 23rd  St. 
soon  takes  bids  5  stor.v.  loo  x  14o  ft.,  brick 
and  stone,  plain  foundation.  527  West  123rd 
St.  J.  F  Alusseliuiin.  lol  Tark  .Ave.,  engr 
-A.  W.  Brunner,  lol  Tark  .Ave.,  archt 

Pa.,  I’hlla.  —  S<'HOOl.  —  I’niversity  of 
Teiinsy Ivania,  34th  and  Spruce  Sts.,  having 
r«‘Vised  plans  prepared  by  J.  T.  Windrim. 
Commonwealth  Bldg.,  Graduate  Sch<M>l  of 
-Medicine,  lo  story  and  ba.sement.  54  x  60 
ft.,  and  62  x  136  ft..  19th  and  laonbard  Sts 
$1,500,000.  Fortmr  bids  rejected  Noted 
Apr  15. 

Pa..  Pitfsburgli  SCHtM*!., — St.  .Adelberts 
Roman  t'atholic  Church.  ,1.  S.  Govzynski, 
pastor,  having  preliminary  plans  prepare<i 
by  Totter.  Galh-le  A  Co  .  TrosiM-ct-4th  Itlilg  , 
Cleveland.  O..  3  story  and  basement,  brick, 
steel  and  concrete.  South  15th  St.  $5ao,ooo 

AA  .  A  a..  Fairmont  SCIKAIABS  —  Bd.  Educ 
having  preliminary  plans  prepared  by  W 
B.  Ittner,  911  las'ust  St..  St.  Isaiis,  .Mo, 
high  school  and  2  or  3  graded  schools.  3 
story,  concrete,  brick  ami  slomv  Election 
soon  $1,000,000  bonds  for  same 

O. .  (  leveland  HIGH  SCHBBB —  Bd 

Educ  .  F  G  Hogen.  dir.,  having  preliminary 
sketches  made  by  G.  M.  Hopkinson.  .Audi¬ 
torium  Garage  Bldg  .  4  story  and  basement, 
brick  and  steel.  Ea.sf  107th  St.  and  Euclid 
.Ave.  $2,000,000. 

III..  s.veaiii(.rr— GYMN.ASITM  and  BOR- 
MITtlRA'  -  St.  .Albans  Episcopal  School  for 
Boys,  c/o  I.  R.  Hastings,  pastor,  having 
preliminary  plans  prepared  by  Mundie  Ik 
Jensen.  39  South  I-a  Salle  St.,  ('hicago. 

2  and  3  story,  rein. -con.,  brick  and  stone 
gymnasium  and  dormitory.  $260, (m»o 

Alo..  ('lu.vtoii — .SCHBDI, —  Bd.  Educ.,  J  B. 
Bracken,  supt.,  s<M>n  taki‘S  bids  2  story  ami 
basement,  brick,  concrete  and  stone,  in  l>e 
.Mun  tract.  $150,000.  AV.  B.  Ittner.  911 
Lix'ust  St.,  St.  Ia>uis,  archt.  Noted  Mar  1. 

Alo.,  Sedalla — .Sf'IKXM _ Election  -May 

14,  $300,000  Isinds,  schiMil,  for  Bd.  Edm  . 

Nev..  Krno — T.IBRARY  —  University  of 
Nevada  had  plans  prepared  by  R  B. 
Far<iuhar,  Security  Bldg.,  Is)s  .Angeles, 
('allf.,  2  story,  brick,  campus.  $20o,ooo. 

AA'anh.,  Seattle-  -UHURUH — J.  Graham, 
archt.,  llexter  Horton  Bldg.,  takes  bids 
about  May  26,  60  x  184  ft.,  concrete,  brick 
and  stone,  t5th  St.  N.  E.  and  East  42nd 
St.,  for  Universit.v  Methodist  Church.  $150,- 
000.  Noted  Nov.  26. 

Calif.,  Sanger  HIGH  SCHOOI^ — Sanger 
High  Sch<M)l  DIst.  defeated  $270,000  bonds, 
fireproof  high  school.  Noted  Apr.  1. 

R.  C..  Point  4Jre.v— SCHGOIJl— Bd.  Educ. 
lakes  bids  about  June  3,  one  s«'h<M>l  addition 
pnd  three  new  s<-hools,  each  3  story,  rein.- 
con.  and  timber,  plain  foundations.  Town- 
ley  &  Matheson,  325  Homer  St.,  Vancouver, 
archts.  for  2  schools,  and  Gardiner  &  Mer¬ 
cer,  Birks  Bldg.,  V'ancouver,  archts.,  for 
other  2  schtads.  $300,000  lainds  voted.  Noted 
Apr.  29. 

Rida  Desired 

Ma**.,  Ro*tnn  —  CONVENT  —  Gate  of 
Haven  Church.  A.  Lyons,  pastor,  taking 
bids  3  story  and  basement,  brick  and  stone. 
South  Boston  Dist.  $150,000.  Maginnis  & 
Walsh,  100  Boylston  St.,  Boston,  archts. 

Afa**,,  Rrighton  (sta.  Boston) — SCHOOI.1 
— May  20,  by  Schtiolhouse  Dept.,  City  Hall, 
Boston,  1  story  and  basament,  brick,  lime¬ 
stone  and  granite,  plain  foundation,  Wash¬ 
ington  St.  and  Corey  Rd.,  Bennett  Dist., 
here.  $150,000.  Fay,  Siaifford  &  Thorn¬ 
dike,  220  Devonshire  St.,  Boston,  archts. 
Noted  Apr.  30. 

Afa**..  Cambridge  (Boston  T.  O. )  — 

PARISH  HOUSE  and  CHAPEL  —  First 
Congregational  Church,  R.  ('alkins,  pastor, 
90  Berkley  St.,  taking  bids  2  story  an«l 
basement,  90  x  110  ft.,  brick  and  stone. 
Mason  St.  $150,000.  W,  H.  Mcl>-an,  88 
Tremont  St.,  Boston,  archt. 

Afa**.,  Cambridge  (Boston  T.  O.)  — 

SCHOOI.J4 — Shady  Hill  School.  C.  Taylor, 
principal,  taking  bids  7  open  air  schools, 
one  30  X  85  ft.,  and  others  30  x  100  ft., 
brick,  plain  foundations.  $150,000.  S.  A\'. 
Meade,  Barristers  Hall,  Boston,  archt. 
Noted  Apr.  22. 

Ma**..  Palmer — SCHGOLr— Town,  Schixil 
(’om.,  taking  bids  2  story  and  basement, 
brick.  Wire  Mill  Dist.  $150,000.  M  W. 
Maloney,  23  Pearl  .St.,  Springfield,  archt. 

Ma**..  Roxbiiry  (sta.  Boston) — SCIKXIL 
— Roxbury  I.jitln  School,  c/o  Perry,  Shaw 
*  Hepburn,  archts.,  177  State  St.,  Boston, 
taking  bids  2  story  and  basement.  144  x  244 
ft.,  brick  and  stone,  plain  foundation, 
Spring  and  Center  Sts.,  here.  $400,000. 
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ISuililiiiKX — Kfluculiiiiial.  UfliKious  (Cont.) 

Muhh..  SpriiiKlIt'lfl  and 

PAKlSil  HorSIO  Kmaiiu*-1  (^onKrt-Ru- 
tional  Church  Soctcly,  K.  11  TJiaycr,  paMtor, 
takitiK  bids  2  story  and  hast-ment,  50  x  110 
ft.  i  hurch  and  5o  x  S.'>  ft.  parish  house, 
hrick  and  stone.  White  St.  and  Summer 
Avf.  $150,000.  K.  ('  and  <1.  Cardner, 

L.vman  St.,  an'hts. 

Mumh.,  Waltham  (Ind.  hr.  Boston)  — 
SCH»»()I.S  May  20.  hy  CJity.  H.  F.  Beal, 
mayor.  BriKht  Schiwd  $S5.ooo,  and  Traisda 
ltd  Selusil  $05. (toil,  each  2  st<iry  and  base¬ 
ment,  hriek.  llun-hins  At  Freiu'h,  11  Beacon 
St..  Boston,  .trchts 

(  onn..  New  Canaan  HHIH  SCHOOIj — 
•May  21,  by  Town  School  ItuildiiiR  Clom.,  2 
story  and  basement,  brick  and  steel.  South 
A\e.  $150,0(m.  J.  N.  Pierson  &  Son.  l!tS 
.lelTerson  St.,  Perth  .\mboy.  N  .1.,  archts. 

Conn.,  Stamforil — NITKSKS  IlOMK— May 
21.  t>y  Stamford  Hospital,  Hubbard  Hil!, 
nurs<‘S  home,  brick  ami  steel.  $15t(.000  plus, 
i;.  B.  Post  &  Son.s.  101  Park  Ave.,  New 
YorK  City,  archt. 

N.  V..  tireeiiwieli — SCHDOI.. — May  20,  by 
Bd.  Kduc.,  rein. -eon.  and  brick,  plain 
foundation.  Main  St.  $225,000.  T<M)ker  & 
Mar.sh,  lol  Park  Ave..  New  York  City, 
eiiKrs.  and  archts.  Noted  Mar.  1 8. 

N.  Maapeth  (Tnd.  sta.  FlushiiiK) — 

StlHOtHj — May  20.  by  W.  H.  Ciompert.  supt. 
sch(M)l  buildliiKs,  Flatbush  Ave.  extension 
and  Concord  St..  Brooklyn.  P.  S.  72,  54th 
.\ve.  and  71st  St.,  h»*re.  for  Bd.  Kduc.,  500 
Park  Ave.,  New  York  City. 

N.  Y.,  SpriiiKflelil — SCHCOK — May  20.  by 
\V.  H.  (lompert,  supt.  schtsd  buildinffs. 
Flatbush  Ave.  extension  and  (Nmcord  St., 
Bns.ktyn,  1’.  S.  52,  New  York  Blvd.  from 
•  •omfort  to  (Irand  Aves.,  here,  for  Bd. 
Kduc.,  500  Park  Ave.,  New  York  City. 

Pa.,  Plttaburah — HIOH  SCHOOL. — May 
13,  by  Bd.  Kduc.,  Fulton  Bldp.,  2  and  Z 
story  and  basement.  irreKular  shaped  addi¬ 
tion  to  I>anRley  HlRh  School.  Charters  Ave. 
$350,000.  MacClure  &  Spahe,  Chamber  of 
(’ommerce  Bldg.,  arcchts. 

O. .  Akron — HIOH  SCHOOI.. — June  4,  by 
Bd.  Kduc.,  2  story  and  basement,  brick  hlRh 
S«'  hool.  $217,000. 

O..  l.oratn — SCHOOI.. — May  15,  by  Potter, 

<  labele  &  Co.,  archts.,  Prosiiect-Fourth 
Bldft.,  2  .story,  85  x  90  ft.  school,  54  x 
SO  ft.  convent,  and  34  x  48  ft.  rectory,  brick, 
for  St  Kadislas  Homan  ('atholic  Church,  .\. 
Koeller,  1412  Kast  29th  St.,  pastor. 

HIrh.,  I.ansInK — CHKMISTHY  BCIT.D- 
iN’t; — Mav  2fi,  bv  Malcolmson  &  HiKKin- 
botham,  l’219  Orlswold  .St..  Detroit,  3  story 
and  ba.sement.  rein.-<-on.,  brick  and  .steel, 
plain  foundation,  campus,  here,  for  Michi- 
Kan  State  CoIleRe,  Kast  KansinR.  1250,000. 
Noted  Apr.  29. 

III.,  rhlcaxo — .St^HOOKS — May  26,  by  Bd 
Kduc.,  650  South  Clark  St..  .1.  K.  Byrnes, 
bus.  rnttr.,  Pasteur  School,  3  story  and  ba.se- 
meiit,  72  x  386  ft.,  concrete,  brick,  steel, 
stone  and  terra  cotta.  58th  St.  and  Kolin 
.\ve.  $500,000.  J.  J.  Christensen.  650  South 
Clark  St.,  archt 

la..  Sioux  City— DDH.MITORY— May  25. 
by  Beuttler  &  Arnold,  archts.,  407  Grain 
Kxch.  BldR.,  3  story  and  basement,  56  x  133 
ft.,  and  two  2  story  and  basement.  42  x  80 
ft.  units,  rein. -con.  and  brick,  concrete  pile 
foundations.  Vine  Ave.,  for  MorninRside 
ColleRe.  $205,000  Noted  .Apr.  22. 

Ark.,  Little  Rock  — HIOH  SCHOOI^May 
31,  bv  Special  School  Dist.,  It.  D.  Fones, 
secy.,'  800  Louisiana  St..  4  story  and  ba.se- 
m*'nt.  rein. -con.,  brick,  steel,  stone  and 
terra  cotta.  Park  Ave.  $850,000.  Witten- 
IsirR.  Delony  &  Watts,  408  Home  Life  Bldg;., 
.Mann  &  Stern,  A.  t>.  P.  W  Bldg;.,  and  J.  P. 
.Almand.  1107  Boyle  Bldg.,  archts.  Noted 
Jan.  28. 

Colo.,  CJreeley— GYMNASIUM— May  26. 
by  Colorado  State  Teachers  Collefte,  160  x 
250  ft.,  brick  and  rein. -con.  gymnasium  40 
ft.  high,  inch  .swimming  pool.  $250,000.  W. 
N.  Bowman,  Insurance  Bldg.,  Denver,  archt. 
Noted  May  6. 

Bids  Received 

N.  H..  Concord  HIGH  SCHGOI., — City, 
H  J.  latke,  chn.,  97  North  Main  St.,  2 
story  and  basement,  brick  stone,  plain 
foundation,  from  I,.  H.  Shattuck,  Inc.,  208 
Granite  St.,  Manchester,  $449,458.  Noted 
Apr.  22. 

MasH..  Worcester — SCHOOL — City,  Pub. 
Building  Dept.,  City  Hall,  general  contract 
2  story  and  basement,  brick,  steel  and  lime¬ 
stone,  Granite  St.,  from,  C.  UiH'heford,  58 
Front  St.,  $175,030.  Noted  Apr.  29. 

N.  Y.,  Brooklyn  —  SCHOOLS  —  W.  H. 
Gom]N‘rt,  supt.  school  buildings,  Flatbush 
.\ve.  extension  and  Concord  St.,  construct¬ 
ing  (I)  P.  S.  203  (S)  P.  S.  208  (a)  general 
contrai't  (b)  plumbing  (c)  heating,  from 


Hamilton  &  Chambers,  29  Bway,  New  York 
City  <Iu)  $277,500;  from  G.  F.  Dr!8c<ill  t'o., 
248  ITnion  Ave.,  <2a)  $282,875  ;  from  J.  A. 
Graf,  111  Putnam  Ave.,  <H>)  $26,932;  from 
D.  J.  Kice,  Inc.,  606  1st  .\ve..  New  York 
City.dc)  $41,292  and  $34,982.  Noted 
Apr.  29. 

N.  Y..  Montrosf^HIGH  SCHOOI. — Bd. 
Kduc.,  May  3,  general  contrai-t  brick,  steel 
and  stone,  plain  foundation,  from  Triangle 
t'onstr.  Co.,  57  South  Broadway,  Yonkers, 
$266,0011  ;  heating,  from  Johnston  Heating 
(?o..  131  Kast  26th  St..  New  York  City, 
$34,750.  Noted  Apr.  29. 

Calif.,  Crockett — HIGH  SCHOOL-  -John 
Sweet  I'nion  High  Schisd  Dist.,  Apr.  26. 
gen*‘ral  contract  steel,  i-oncrete  and  brick 
high  sch<M)l.  from  F.  L,  Hansen,  251  Kearny 
St.,  San  Francisco.  $l23,334  ;  brick  and  hol¬ 
low  tile,  from  Hix'k  &  Hoffmeyer,  _  180 
Jessie  St.,  San  Francisco,  $56,950.  Noted 
t)ct.  22. 

Calif.,  I.OH  .Angeles — SCHOOI.. — Bd.  Pub. 
Wks..  Apr.  21,  general  contrai-t  Riis  School, 

1  and  2  story,  brick,  69th  St.  near  Main 
•St.,  from  J.  P.  Steele.  4714  South  Western 
Ave.,  $153,000.  Noted  Apr.  15. 

Contracts  Awarded 

MasH.,  .\mesbur.v— SCHOOI/ — St.  Josephs 
Roman  Catholic  Church.  I).  F.  Lee,  pastor. 

2  .story  and  basement,  brick  and  stone, 
Sparhawk  St.,  to  L.  C.  Cyr.  246  Kssex  St., 
I/awrence.  .Archts.  est,  $150,000.  Noted 
Apr.  22. 

Mhhn.,  firanhy  —  St^HOOL  —  Franciscan 
Fathers,  3  story  and  basement,  55  x  205  ft., 
brick  and  limestone,  to  W.  Martin  &  Son, 
164  State  St.,  Bridgeport,  $257,800.  Noted 
Apr.  29. 

Mass.,  Watertown  (Ind.  br.  Boston)  — 
SCHOOI/ — Town,  C.  M.  .Abbott,  chn.  com., 
2  story  and  basement,  brick  and  stone. 
Orchard  St.,  to  Somers  &  Drlsco,  Park  Sq. 
Bldg.,  Boston.  Archts.  est.  $150,000.  Noted 
Apr.  15. 

.Mass..  Wellesley  (br.  Boston) — LABORA¬ 
TORY  —  Wellesley  College.  4  story  and 
basement,  60  x  300  ft.,  brick,  steel  and 
stone,  to  F.  T.  I/ey  Co.,  495  Main  St., 
Springfield.  Archts.  est.  $400,000.  Noted 
Apj.  22. 

Conn.  Bridgeport  —  CHURCH  and 

P.ARISH  HOCSK  —  St.  Johns  Roman 
Catholic  Church,  309  Brooks  St.,  1  and  2 
story  and  basement,  65  x  75  ft.,  and  40  x 
65  ft.,  brick  and  steel.  Brooks  St.,  to  M. 
Noonan,  171  6th  St.  .Archts.  est.  $150,000. 
Noted  Apr.  1 . 

N.  4..  Newark — SCHOOI/ — Bd.  Kduc.,  .al¬ 
tering  and  constructing  brick,  .steel  and 
stone  addition,  plain  foundation.  Maple 
Ave.,  to  W.  D.  Sharwell,  377  North  5th  St. 
Noted  Apr.  29. 

Pa.,  Idlewild  (Carnegie  P.  O.) — DOR¬ 
MITORY  —  St.  Paul's  Orphanage  Asylum, 
general  contract  3  story  and  basement, 
irregular  shaped  dormitory,  to  W.  F. 
Trimble  &  Sons,  1719  Penn  Ave.,  Pittsburgh. 
Archts.  est.  $200,000. 

Pa.,  Pittsburgh  —  NimSES  HOMK  — St. 
Johns  General  Hospital,  N.  S.,  general  con- 
trai’t  4  stor.v  and  basement,  approximately 
65  X  114  ft.  nursys  home,  Fleming  Ave.,  to 
Rose  &  Fisher,  Martin  Bldg,  .Archts.  est. 
$150,000.  Noted  Mar.  11. 

Md.,  Baltimore  -  SCHOOL  —  Mayor  and 
City  Council,  1  story  and  basement.  73  x 
239  ft.,  brick  and  steel,  plain  foundation, 
Arlington  St.  at  West  and  Alto  Aves.,  to 
North-Kastern  Constr.  Co.,  Lexington  Bldg., 
$198,840. 

().,  Cleveland  —  KNGINKKRING,  etc.  — 
Wilbur  Watson  and  associates,  archts.,  4614 
Prosiiect  Ave.,  3  story  and  basement,  55  x 
147  ft.,  brick,  steel  and  concrete  mechanical 
engineering  building,  Kuclid  Ave.  and  Adel- 
bert  Rd..  to  S.  AV.  Kmerson  Co.,  1836 
Kuclid  Ave.,  for  Case  Schiiol  of  Applied 
Science,  C.  S.  Howe,  pres.,  Kuclid  Ave. 
Archts.  est.  $250,000.  Noted  Apr.  1. 

Mich.,  Fordson  — HIGH  .SCHOOL  —  Bd. 
Kduc.,  3  story  and  basement,  irregular 
shaiie,  rein. -con.,  brick  and  steel,  plain 
foundation,  to  F.  R.  Patterson  Constr.  Co., 
2631  Woodward  Ave.,  Detroit.  $2,000,000. 
Noted  Mar.  4. 


Federal  Government 
Work 


Bids  Desired 

Maas.,  I/ynn  —  Remodeling  —  May  27,  by 
Treas.  Dept,  at  office  Supervising  Archt., 
Wash.,  D.  C.,  remodeling  and  enlarging 
IT.  S.  Post  Office,  here ;  adv.  E.  N.-R. 
May  13. 


Mhnh.,  Kiitlanil  lleightH  —  Refrig,  i 
and  I<-e  Making  Machinery — May  !>  i,- 

U.  .S,  Veterans  Bureau,  Arlingti'm  lilrti.- 
Wash.,  D.  C..  refrigeration  and  ice  niakini;' 
plant  at  U.  S.  Veterans  Hospital  89.  I•.•r.. 

I‘a.,  IMtthbiirgh — Gates — June  9.  by  I’  s 
Kngineer  «>tti<’e.  steel  lo<-k  gates  for  |,,„V 
No.  5,  .AIl,-gheny  River ;  adv.  K  \  .i> 
May  13.  •  l,. 


Md..  Baltimore — Storelmuse — Ma; 
Treas.  Dept,  at  office  Supervising 
Wash.,  D.  C.,  storehouse  at  U.  S. 
tine  Station,  here. 


)•  IT.  i.y 
.An  Tit 
AfU.irun; 


Navy  Dept..  C.  D.  Wilbur.'  secy..  Vn 
motors,  generators,  and  control  e,iuipr,e.„t 
for  submarines  V-5  and  V-6  ;  adv  K  \  i> 
May  13. 


I.a.,  New  Orleans — I/evees — May  ‘’n  l,v 
U.  S.  Kngineers  Office,  140  Decatur  St  '  ai, 
proximately  1.115,i)0o  cu.yd.  earthwork  n 
Pontchiirtrain  and  Bayou  Boueff  D  v. .  ii,s 
trict.s. 


gineers  Office.  3  frame’ dwelling  at  ‘l,.«‘k.^ 
B,  C  and  D,  on  Cumberland  River,  here. 

Ky.,  I.oiiinville  —  Operating  Machinery _ 

June  7.  by  U.  S.  Kngineer  t)ffi<-e,  U,,\  :•> 
operating  machinery  fi>r  Im-ks  46  and  I't 
Ohio  River;  adv.  K.  N.-R.  May  13.  ' 

Ind.,  Terre  Haute — ^Boilers — June  9  l,v 
7  reas.  Dept,  at  office  Suiu-rvislng  Archt 
Mash.  1)  C..  removing  boilers  and  instaii- 
ing  2  horizontal  smokeless  fire-box  heating 
boilers,  at  U.  S.  I’ost  Office,  here  ;  adv  p 
N.-R.  May  13. 

Illinals  —  Sand.  etc.  —  Mav  25  bv  C  s 
Kngineer  Office,  537  South  ’  Dearb.'.rn  St 
(  hicago,  .sand  and  crushed  stone  or  gravei 
at  Chicago  ;  Harbor  ;  adv.  K.  N.-R.  May  i:;, 

III..  Great  Lukes  (br.  Waukegan)- -.Sm-c 
a209 — May  19.  by  Bureau  A’ards  (t  Docks 
Navy  Dept.,  Wash.,  D.  C..  mezzanine  fliKir 
in  storehouse  at  Naval  Training  Station 
here. 


City- May  18,  at  office  Auditor 
improving  Moville-Ciinibing 
Hill  Rd.,  80,748  cu.yd.  earth,  and  28  til*' 
cu.yd.  channel  excav.,  28,231  sta.vd  over’^ 
haul,  etc. 


Auditor 

Hamilton  Co.,  im))roving  sei'ondary  roads 
18,425  cu.yd.  gravel  1  mi.  haul,  123,S(iii 
units  i  mi.  haul,  W.  C.  OT'onner,  Wel>st<r 
City,  CO.  engr. 


.S.  I).,  Fort  Aleude  -  Dam  —  Mav  24  bv 
Quartermaster,  intake  dam,  here. 

Missouri  —  May  20,  bv  U.  S.  Kngineer 
Office.  Kan-sas  City.  1.600  lin.ft.  current 
retards  in  Missouri  River  at  Darst  Bottom. 

Washington  —  Dredging  —  Mav  24.  bv 
U.  S.  Kngineer  office.  Seattle.  16,400  cu.vd 
dredging  in  Hotiuian  River. 


Ore..  Empire  -  -  Compass  Station,  etc.  — 
Spec.  5198--June  9,  by  Bureau  A'ards  & 
Docks.  Navy  Dept.,  Wash.,  D.  C.,  Naval 
radio  comiiass  station,  wharf  and  radio 
masts,  here. 


ruliforniu  —  Road  —  Jlay  25,  by  C.  H. 
Sweetser,  dist.  engr.  L'.  S.  Bureau  I’uli. 
Rds.,  9  Main  St.,  San  Francisco,  grading 
and  crushed  rock  surfacing  19,300  lu.yd., 
Yuba  Pass  Natl.  Forest  Highway,  Sierra 
Co. 


Hawaii — Dredging- -July  15,  by  U.  S.  Kn¬ 
gineer  Office,  Honolulu,  dredging  in  Nawili- 
wili  Harbor;  adv.  K.  N.-R.  May  13. 

T.  H.,  Pearl  Harbor — Generator  Sets — 
Spec.  5200 — May  26.  by  Bureau  Yards  & 
D(H-ks,  Navy  Dept.,  Wash.,  D.  C.,  motor 
generator  sets,  here. 


Bids  Received 


Ore.,  Astoria — Addition — Treas.  Dept,  at 
office  Supervising  Archt.,  AVash.,  D.  C.,  ad¬ 
dition  to  Quarantine  Station,  etc.,  here, 
from  Rohaut  &  Gearhart,  Astoria,  3,438. 
Noted  Apr.  15. 

Contracts  Awarded 

D.  C.,  AVash. — Remodeling — Treas.  Dept, 
at  office  Supervising  Archt.,  AA’ash.,  D.  C., 
remodeling  U.  S.  Courthouse,  here,  to  AA'.  L. 
Morrison  Constr.  Co.,  Metro|M>litan  Bank 
Bldg.,  $19,300.  Noted  Apr.  29. 

III.,  Maromb — Extension — Treas.  Dept,  at 
office  Supervising  Archt.,  AA'ash.,  D.  C..  1 
story  extension  to  IT.  S.  Post  Office  here,  to 
D.  Bright,  Clinton,  Ind.,  $3,900.  Noted 
Apr.  29. 

.Ala..  Mobile — Quarantine  Station — Trca.s. 
Dept,  at  office  Suitervising  Archt.,  AVa.«h., 
D.  C.,  9  buildings  for  ((uarantine  station, 
here,  to  A.  C.  Samford,  24  Galena  Ave., 
Montgomery,  $159,837  ;  mechanical  equip¬ 
ment.  to  AA’.  AA’ilby,  Selma,  $44,444.  Noted 
Apr.  22. 
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Unclassified 


Proposed  Work 

Vlhli-tir  Onlrf — Sooth  Boston  (sta.  Bos- 
— Olympia  Fields  Co.,  e/o  H.  C. 
iiiMs  A:  F.  A.  Kemp,  directors,  53  State  St., 
haviiiK  plans  prepared  by  J. 
lii.riiard,  171  Newbury  St.,  and  R.  M. 
Sidvell.  184  Boylston  St.,  Boston,  athletic 
i.ntre,  incl.  stadium,  baseball  park,  dance 
hill  etc,  Columbia  Rd.,  Dorchester  Ave., 
l^ciist  and  Hyde  Sts.,  here.  »l(l,(»(M>.tlO(». 

II  Clevendon.  177  State  St.,  Boston,  engr. 

(inole  CmsiiiiiK  Blimination — Connertlrut 

>ilate  Hy.  Dept.,  Hartford,  maklni?  pre- 
liiiiiiiarv  surveys  grade  crossing  elimina- 
lioii  in’ Falls  Village;  Scotts  Swamp  rail- 
riiad  crossing  in  Bristol ;  location  known 
ny  Cf  to  Bridge  Thomaston-Torrington 
liichwav,  spanning  Naugatuck  River  and 
York,  New  Haven  &  Hartford  R.R. 
tracks  $159,000;  grading,  paving,  etc., 
Kcvnolds  Bridge,  462  ft.  long,  28  ft.  wide, 
concrete  arch  ornamental  design.  in 
Thomaston.  $280,000 ;  widening  underpass, 
.Madi.s()n-Cllnton  Post  Rd.,  grading  and  pav¬ 
ing  jointly  with  New  Y’ork,  New  Haven  & 
Hartford  R.R.,  Shore  Dine  Klectric  R.R., 
State  and  Town  ;  grading  and  paving  over¬ 
head  crossing.  New  York,  New  Haven  & 
Hartford  R.R.  in  Andover,  $53,000. 

Stadium — Niagara  Falls.  N.  Y, — Niagara 
Frontier  &  Athletic  Assn.,  plans  stadium, 
7.5  000  seating  capacity.  $3,500,000.  C.  V. 
Hush,  Brisbane  Bldg.,  engr. 

SHiniminK  Pool,  C'l^v^land,  O.— City, 

K  S.  Harmon,  dir.  Parks,  having  pre- 
liniinarv  plans  prepared  by  H.  Kregellus, 
t:04  City  Hall.  1  story,  125  x  400  ft.,  rein.- 
con  swimming  pool  and  locker  rooms. 
WiKidland  Hills  Park.  $200,000.  S.  New¬ 
man,  437  City  Hall,  engr.  Noted  Jan.  7. 

I'nderpasB  —  Kvansville,  Ind.  —  Vander- 
burg  Co.  and  Chicago  &  Eastern  Illinois 
RR  Co.,  L.  C.  Hartley,  ch.  engr.,  66th  St. 
and  Union  Ave.,  Chicago.  Ill.,  making  sur¬ 
veys  and  estimates  underpass  under  rail¬ 
road  tracks  at  Maxwell  Ave.  $30,000.  R. 
Meisinger.  Court  House,  co.  engr. 

Sports  Arena  —  Detroit,  Mieh.  —  J.  C. 
Townsend  &  associates.  Washington  Blvd. 
Bldg.,  plan  rein. -con.,  brick  and  steel  sports 
arena.  $1,000,000.  Engineer  and  architect 
not  selected. 

tirade  Separation — Fordson,  Mich. — Made 
preliminary  plans  rein. -con.  grade  separa¬ 
tion  at  Schaefer  Rd.  and  Pere  Marquette 
Uy.  tracks.  $400,000.  Hubbell,  Hartgering 
k  Roth.  2640  Buhl  Bldg.,  Detroit. 

(iolf  roiirse— Dancaster.  Wis. — I.,ancaster 
C.olf  Club.  J.  C.  Doolittle,  pres.,  purchased 
site  and  plans  9  hole  golf  course,  tennis 
courts,  etc.  on  same.  Engineer  not  selected. 

Street  Dighting  System — St.  Douls.  Mo. — 
Making  preliminary  plans  additional  units 
to  electric  street  lighting  system,  incl.  con- 
<’rete  standards  complete  with  lanterns  and 
glassware,  cable,  etc.  $350,000.  A.  Prit¬ 
chard,  City  Hall,  dir. 

Kliminatlon  tirade  rrossing — Carthage. 
Tex. — Panola  Co.,  c/o  T.  K.  Poren,  judge, 
making  plans  underpass,  0.289  ml.  grading 
and  overhead  crossing  across  Gulf,  Colorado 
k  Santa  Fe  R.R.  tracks,  on  Highway  8, 
Hrade  Bluff  Rd..  etc.  $25,000.  D.  E.  Mar¬ 
tin,  Carthage,  engr. 

l.and  Development — Corpus  Christ!,  Tex. 

— H.  H.  Friar  Realty  Co.,  plans  172  acre 
land  development,  incl.  water  and  sewer 
mains,  lights,  paving,  etc.  $75,000.  Private 
plans. 

band  Development,  Corpus  Christ!.  Tex. 

—Texas  State  Bank  &  Trust  Co.,  plans 
1.4  32  acre  land  development,  Incl.  water, 
sewer,  light  and  gas  improvements.  $100,- 
0(H).  Private  plans. 

I'nderpuss  —  Houston,  Tex.  —  City,  c/o 
Mayor,  and  Southern  Pacific  R.R..  H.  M. 

I. nll,  ch.  engr.  Texas  Dines,  Houston,  and 
.1.  C.  MeVea,  city  engr.,  soon  take  bids 
riin.-con.  underpass  under  Galveston,  Har¬ 
risburg  &  San  Antonio  R.R.  tracks  north 
of  Ship  Channel.  $134,000;  also  2  rein. -con. 
underpasses  under  Houston  and  Texas  Cen¬ 
tral  R.R.  tracks.  $200,000. 

Kathing  Pavilion — Dos  .Angeles.  Calif. — 
\V  p.  English,  Chapman  Bldg.,  plans  bath¬ 
ing  pavilion,  incl.  4  swimming  pools.  20  x 
'•3  ft.  3i-ll  ft.  deep,  and  20  x  50  ft,.  3-9 
ft.  deep.  Sunset  Blvd. 

Bids  Desired 

Foundations,  etc. — Hull,  Maas. — May  17. 
liy  Town  Clerk’s  Office,  concrete  lamp  post 
fi’undations.  concrete  curbings,  etc.,  on 
various  streets.  $25,000.  J.  Smith,  supt. 
^tri'ets. 

Cable — Hartford,  Conn. — May  18.  by  Bd. 
t'ontr.  &  Supply  City  Hall,  7,000  ft.  10  and 

II. 000  ft.  7  wire  cable,  for  fire  alarm 
'■■ysteni.  R.  N.  Clark,  City  Hall,  engr. 


Timber  Ptlro— Alban> ,  N.  Y. —  May  21 
(extended  date),  at  office  Albany  Port  Dlst. 
Comn.,  100  State  St.,  timber  piles  and  plat¬ 
form  for  bulkhead  for  Port  of  Albany.  T 
Fitzgerald,  secy.;  adv.  E.  N.-R.  May  13. 

Heating  and  Sanitary  Work — Kaybruok, 
N.  Y. — June  3.  by  Sui>erintendent  Purchase, 
Capitol,  Albany,  heating  and  sanitary  work, 
servii-e  connections,  etc.,  for  laborator.v  at 
New  York  State  Hospital  for  Incipient 
Tuberculosis,  here  ;  adv.  E.  N.-R.  May  13. 

Prnmeiiaile — Detroit.  -Mich. —  May  6,  by 
H.  \V.  Bu.sch,  comr.  Parks  &  Buildings,  con¬ 
structing  brick,  i-oncrete  and  stone  prom¬ 
enade  around  James  Scott  Water  Foun¬ 
tain  on  Bell  Isle.  $55,000.  Crss  Gillart. 
244  Madison  Ave.,  New  Y’ork  City,  archt. 

Coal  Kiinker.  etc.  —  JuncKvIlle,  M  Is.  — 
Hough  Shade  Co.,  A.  C.  Hough,  mgr.,  1059 
Jackson  St.,  taking  bids  coal  bunker,  etc., 

12  ft.  high,  rein. -con.  W.  H.  Blair,  Janes¬ 
ville,  engr. 

Coal  Tipple,  etc. — Highee,  Mo. — See  “Con¬ 
tracts  Awarded." 

■Swimming  Pool  —  Beaumont,  Tex.  —  See 
"Contracts  Awarded." 

Swimming  Pool  —  Greeley,  Colo.  —  See 
“Buildings — Educational,  Religious.” 

Ornamental  DIghtIng  System — Los  .An¬ 
geles.  Calif.  —  May  24,  by  Sutmrvs.  Dos 
•Angeles  Co.,  120  steel  standards  on  por¬ 
tions  Montrose  Ave.  (Co.  Impvt.  411)  and 
Melrose  Ave.  (Co.  Impvt.  520).  To  ex¬ 
ceed  $25,000. 

Gas  .'4yslem — Burnaby.  B.  C. — See  “(’’on- 
tracts  Awarded.” 

Bids  Received 

Biilkheail.  etc. — Bronxville,  N.  Y. — YVest- 
chester  Co.  Park  Comn.,  72  Pondfield  Rd., 
May  3,  excavating,  grading  and  culverts 
for  Approach  Road  from  Pelham  Rd.  to 
Glen  Islands  Park,  here,  from  D.  Selling, 
Inc.,  Red  Bank.  N.  J.,  $49,505.  Noted 

Apr.  15. 

Bulkhead,  etc.  —  Bayonne,  N.  J.  —  See 
“Streets  and  Roads.” 

Contracts  Awarded 

Platform  Extensions — New  Y’ork,  N.  Y. — 

Bd.  Transjiortatlon,  J.  H.  Delaney,  chn.,  49 
lAfayette  St.,  extending  Essex  St.,  Bowery 
and  Chambers  St.  stations  of  4th  Ave. 
Rapid  Tran.sit  R.R.,  to  B.  T.  and  J.  J. 
Muck,  160  Bway.,  $196,930.  Noted  May  6. 

Arena  —  Jersey  City,  N.  J.  - —  Journal 
Square  Gardens,  Inc.,  c/o  Crane,  &  Franr- 
heim,  archts.  and  engrs.,  345  Madison  Ave., 
New  Y’ork  City,  200  x  225  ft.,  rein. -con., 
brick  and  steel  s|H)rting  arena,  plain  foun¬ 
dation,  Hudson  Blvd.,  to  Thompson-Starrett 
Co.,  250  Park  Ave.,  New  Y’ork  City.  Archts. 
est.  $7,000,000. 

Stadium — Savannah,  Gn. — City,  rein. -con. 
stadium  in  Daffin  Park,  to  Gibson  Constr. 
Co..  205  East  Bay  St.  $53,000. 

Stadium  —  Evansville,  Ind.  —  Bd.  Educ., 
constructing  Enlow  Field  Stadium.  50  x 
327  ft.  concrete,  to  Scarbough-Daviess 
Constr.  Co.,  Old  St.  Bldg.,  $77,990. 

Foundation — Joliet,  III. — See  “Buildings — 
Commercial  under  Propttsed  Work.” 

<ius  Holder — Reaver  Dam,  YY’Is. — Wiscon¬ 
sin  Power  &  Dight  Co.,  16  North  Carroll 
St.,  Madison,  200,000  cu.ft.  capacity  gas 
holder,  to  Hatter  Constr.  Co.,  128  YVestern 
Ave.,  Fond  du  Dac. 

Street  Dighting  System — St.  Paul,  Ylinn. 
— Street  lighting  system  with  pressed  steel 
iMists  in  St.  Anthony  Park  Dlst.  and 
Merrlam  Park  and  Hill  Dist.  2,  to  Donovan 
Constr.  Co.,  1101  Builders  Exch.  Bldg., 
$46,000  and  $296,400  respectively.  Noted 
May  6. 

Coal  Tipple,  etc. — Highee,  YIo. — Howard 
County  Mining  Co.,  near  here.  G.  Staffer, 
genl.  mgr.,  1012  Baltimore  Ave.,  Kansas 
City,  will  build  coal  tipple,  here,  by  day 
labor.  $300,000.  Private  plans. 

Swimming  I'ool — Beaumont,  Tex. — City, 
c/o  O.  J.  Bloyd,  mgr.,  will  build  80  x  120 
R.,  rein. -con.  swintmlng  pool,  by  day  labor. 
$30,000.  R.  C.  Black,  Beaumont,  engr. 

Pavilion,  etc. — Eugene,  Ore. — University 
of  Oregon,  c/o  D.  H.  Johnson,  comptroller, 
constructing  Bakerball  Pavilion,  on  campus, 
to  A.  Pajunen,  809  Alberta  St.,  Portland, 
$139,168. 

Gas  Holder — Ia>B  .Angeles,  f'allf. — Cali¬ 
fornia  Gas  Co.,  950  South  Bway.,  gas  holder, 
steel,  to  Bartlett-Hayward  Co.,  200  Scott 
St.,  B.altlmore,  Md..  $615,000. 

Ornamental  Dighting  System — Dos  .An¬ 
geles.  Calif. — Dighting  system  on  5th  St. 
between  Harbor  Blvd.  and  Pacific  Ave.,  to 
R.  A.  YY’attson,  1026  Nbrth  McCadden  I’l., 
$29,388. 

Ornamental  Dighting  System — Santa  .Ana, 
Calif. — Dighting  system  on  portions  of  East 
4th  St.,  etc.,  to  Robertson  Electric  Co.,  303 
North  Main  St.,  $25,673. 

Pavilion — Santa  Barbara.  Calif. — David 
Gray  Beach  Pavilion,  c/o  Sauter  &  Dockard, 
archts.,  rein. -con.  pavilion.  East  Cabrlllo 


Bl\d..  to  A.  Johii.Mon,  1007  South  Graial 
.Ave.,  Dis  Angeles,  $  I  .'■5..'i60. 

Coke  Ovens — llamiUnn.  Out. — Hamilton 
By-Products  Coke  Ovens  (1st  unit)  «-oke 
ovens,  to  Tojw  Constr.  Co..  King  Co.,  King 
St.,  YY’est  Hamilton,  $250,000.  Noted  Mar.  11 
steel  lialeN — YY  ellaiid.  Ont. — Dept.  Rvs 
ami  Canals,  Parliament  Bldgs.,  Ottawa.  3*> 
steel  giites,  16. (((to  tons  steel  and  4. ((00  ton.s 
castin.gs.  to  l.yall  Con.str.  Co..  5t(0t(  YVestern 
St..  Montreal,  approximately  $4.500,((((O 
Gas  System  —  Burnaby.  B.  C.  —  Y’an- 
couver  lias  Co.,  Dtd.,  Carrall  and  Hastings 
Sts,,  Y’ancouver,  will  build  gas  system  in 
Various  ha-ations.  Iiy  ilay  bilHir.  $5((. )((()• 
J  Keillor,  engr. 

Tunnel — Vanenuver,  B.  C. — Dlst,  YY’ater 
Bd..  Bekins  Bldg,  driving  650  ft.  tunnel  at 
Harwell  laike,  to  Vancouver  Pile  Driving 
&  ('ontr.  Co..  207  Hastings  St.  YV.,  $29,951 


Materials 


Bids  Desired 

_^CoaI  Tar  Patching — Rustnn,  .Ylass.  May 
17.  by  Supply  Dept.,  coal  tar  iiatchinK  to 
various  city  departments  for  ensuing  year. 

F,  D.  Brier,  sui(t. 

4'rment  Blocks — Albany,  N.  Y’. — May  25. 
at  office  Albany  Port  Dls.  Comn.,  100  State 
St.,  manufacturing  cement  bha-ks  for  wharf 
construction  for  Port  of  Albany:  adv 
E..\’.-lt  .May  13. 

Castings — New  York.  N.  Y. — May  17,  by 
J.  Miller,  urea.  Manhattan  Boro,  Munlci|iul 
Bldg.,  steel  castings  to  ('oriMiratlon  Y’ards. 

Rails,  Screw  Spikes,  etc. — Phlla.,  Pa. — 
May  21,  by  H.  K.  Ehlers.  dir.  Ih-pt.  ('itv 
Transit.  1211  ('hestnut  St.,  rail,  aplltv  bars, 
bolts,  nut  l<H-ka  and  screw  spikes,  for  Broad 
St.  Subway. 

Gravel — lavulstana —  May  18,  by  State 
Hy.  Dept.,  Baton  Rouge,  a|)proximatelv 
3,276  cu.yd.  washed  gravel  and  6,528  cu.yd. 
sand  gravel  for  l.,ake  Charles-Dake  Arthur 
Highway,  State  Pr<(ject  512-A,  Jefferson 
Davis  I'ari.sh.  Former  bids  rejected.  W.  B. 
Robert.  Reymond  Bldg.,  Baton  Rouge,  high¬ 
way  engr. 

Ties  —  Columbus,  O.  —  May  17,  by  A. 
Singleton,  purch.  agt..  Hoicking  Y'alley  Ry. 
('o.,  421  Spahr  Bldg.,  fifty  thousand  8  ft.  t 
in.  cross  ties. 

Conduit  Pipe— Kenosha,  YY'ls. — May  17, 
by  C.  M.  Osborn,  city  mgr.,  approximately 
4,000  ft.  4  hole  conduit  pipe  fV>r  fire  and 
police  signal  system. 

Refined  Tar — Minneapolis,  Minn. — May 

21,  by  F.  S.  Gram,  city  nurch.  agt.,  150,000 
gal.  refined  tar,  for  Bd.  Park  Comrs.,  City 
Hall.  A.  E.  Berthe,  engr. 

Bids  Received 

Iron  Castings  —  .New  York.  N.  Y.  —  J. 
Miller,  pres.  .Manhattan  Boro,  Municipal 
Bldg.,  May  10,  iron  castings  to  CoriKjratlor 
Y’ards,  from  Campbell  Fdry.  Co..  3.3  Manor 
Ave.,  Harrison.  N.  J.  $25,123  ;  and  from 
Flo<-khart  Fdry.,  79  Polk  St.,  Newark,  N.  J.. 
$25,123.  Noted  May  5. 

Road  OH — Ht.  Paul,  Minn. — F.  S.  Gram, 
city  purch.  agt.,  Apr.  19,  300.000  gal.  road 
oil,  from  Standard  OH  Co.,  3rd  and  (Com¬ 
mercial  Sts.,  at  $0.06  per  gal.  Noted 
.May  6. 

Pipe — Pasadena,  Calif. — From  Amer.  C.  I. 
Pip«-  Co.,  Rlves-Strong  Bldg.,  Dos  Angeles, 
10.000  ft.  4  in.  Class  “B”  pipe  at  $0.5211 
i(er  ft.,  40,000  ft.  6  In.  $0.7465,  10,000  ft.  8 
in.  $1.0675,  8,000  ft.  12  In.  $1.8524,  and 
4,000  ft.  16  in.  $3,218,  f.o.b.  Pasadena. 

Contracts  Awarded 

As|>haltlc  OH,  Etc. — Rhode  Island — State 
Bd.  Pub.  Roads,  State  House,  Providence, 
250,000  gal.  asphaltic  oil  and  tar.  to  .M. 
Moulton  Jr,  Inc.,  6  Beacon  St.,  Boston. 
Mass.,  $19,957.  Noted  under  Streets  and 
Roads  Apr.  15. 

Road  OH  —  Nashville,  Tenn. —  Davidson 
Co.  Hy.  Comn.  250,000  gal.  asphaltic  road 
oil  for  1926,  to  Standard  Oil  Co.  of 
Ixuisiana,  1124  Harrison  St.,  at  $0.((784 
per  gal. 

Tar  —  Cincinnall,  O.  —  Comrs.  Hamilton 
Co.,  300,000  gal.  Grade  1  tar  to  ilamilton 
Co.  Rd.  Repair  Dept.,  to  Barrett  Mfg.  (’o., 
517  ('arr  St..  $32,2l(0.  Engrs.  est.  $33,0((0. 
Noted  Mur.  25. 

Road  Signs  —  Iowa  —  State  Hy.  Con)n.. 
Ames,  semi-stt*el  cast  U.  S.  markers,  state 
markers,  U.  S.  right  and  left  signs,  state 
right  and  left  turn,  curve  and  railroad 
crossing  signs,  to  Hart-Parr  Co.,  ('harles 
City,  $59,406  ;  8  and  10  ft.  4  x  4  creosoted 
yellow  pine  posts  to  E.  J.  Stocking,  1 1 1 
West  Washington  St.,  Chicago,  at  $0.69  and 
$0.84  each  respectively,  total  $25,800.  Not>-d 
Apr.  8. 


See  proposal  advertising  on  page  134,  Advertising  Section 
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I  BADGER 

=J  EXPANSION 

JOINTS 

Install  them  and  forget  them 


Badger  expansion  joints  are  life-time  insurance  against 
interrupted  pipe  line  service.  Only  one  premium  is  paid 
for  this  protection — the  first. 

And  it’s  nobody’s  job  to  keep  them  in  service.  Their  one- 
piece  construction  of  uniform  thickness  and  strength  elimi¬ 
nates  packing  and  attention.  No  maintenance  doesn’t  mean 
low  maintenance.  It  means  just  one  thing — that  Badger 
Expansion  Joints,  installed  as  easily  as  any  pipe  line  flanged 
joint,  lose  nothing  in  effectiveness  by  being  neglected.  It 
means  that  Badger  Expansion  Joints  are  designed  to  be 
installed  and  then  forgotten. 

Then  think  what  this  means  when  piping  is  laid  in  tunnels. 
Badger  Expansion  Joints  are  leak  proof — no  shut  downs  to 
clear  the  tunnel  of  steam  to  repack  or  repair — no  financial 
loss  from  interrupted  service — no  personal  danger. 

Badger  Expansion  Joints  insure  protection  at  no  upkeep 
cost.  Safety  features  of  design  are  described  in  our  Bul¬ 
letin.  Write  for  it  today — there’s  no  obligation. 


Engineering  Service 

Badger  engineers  are  designers,  manu¬ 
facturers  and  installation  experts  for 
the  following  and  kindred  powrer  plant 
products: 

Spray  Coolinp  Ponds 
Cooling  Towsrs 
Pips  Bands 
Air  Washers 
Dust  Washers 
Special  apparatus  for 
Cleaning  Flue  Gases 
Chemical  Apparatus 
Copper  and  Sheet  Metal  Work. 


Since  1841 

Ee  Be  BADGER  &  SONS  CO. 

75  Pitts  Street 
BOSTON,  MASS. 


_j: . *  i 
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CONSTRIXTION 

News 


Waterworks 

Bids  close  See  Eng.  News-Record 

May  24  Norwalk,  Conn . May  6 

May  24  Louisville,  Miss . May  20 

May  25  I’hila.,  Pa . May  20 

May  25  (Ireensboro,  N.  C . May  20 

May  25  St.  Louis,  Mo . May  6 

May  25  Wheeling,  W.  Va . May  13 

Adv.  May  13  and  20. 

May  25  Blairsville,  Pa . May  13 

Adv.  May  13  and  20. 

May  25  Kdgerton,  Wls . May  20 

.May  25  Sioux  Falls,  S.  D . May  20 

.May  26  Cleveland,  O . May  20 

May  27  Quincy  (Boston  P.  O.), 

Mass . May  20 

.May  27  York,  S.  C . May  13 

.May  27  Chandler.  Ariz . May  20 

.May  28  Fargo,  N.  D . May  20 

May  28  New  York  . May  20 

May  29  Gulfport,  Miss . Apr.  29 

June  2  New  York,  N.  Y . May  6 

June  2  Sanford,  N.  (j . May  20 

June  7  Vermilion,  O . May  20 

June  7  Healdsburg,  Calif . May  20 

June  7  Placervllle,  Calif . May  20 

June  7  Rahway,  N.  J . May  20 

Adv.  May  20. 

June  7  Crosby,  N.  D . May  20 

Sewers 

-May  24  Cleveland  Heights  (Cleveland 

F.  O.),  O . .May  20 

.May  24  Wash.,  D.  C . May  20 

May  24  Chicago,  Ill . May  20 

May  25  Niles  Center,  Ill . May  20 

.May  25  West  Roxbury  (Boston  P.  0.1. 


Waste  Disposal 

Bids  close  See  Eng.  News-Record 

May  24  Highlands,  N.  J . May  20 

Adv.  May  20. 

May  25  New  Dorp  (sta.  Staten  Island). 

N.  Y . May  20 

May  27  Galveston,  Tex . Apr.  29 

June  3  Mobile,  Ala . May  6 

Adv.  May  6  to  20. 


Bridges 


May  21  Akron.  O . Apr.  29 

May  21  Maskinonge,  Que . May  6 

May  21  I’ennsylvania  . .May  20 

May  22  Milwaukee.  Wis . May  20 

May  25  New  York  . May  13 

Adv.  May  13  and  20. 

May  26  I.a>s  Angeles,  Calif . May  6 

May  27  Louisiana  . Apr.  29 

May  27  Pennsylvania  . .May  20 

May  27  Cour  d'Alene,  Idaho  . May  20 

May  28  Mi.ssouri  . May  20 

June  1  Massachusetts  .  May  20 

June  1  Sebring,  Fla . May  6 

.\dv.  May  6  to  20. 

June  1  Mercer,  Pa . May  13 

Adv.  May  13  and  20. 

1  Santa  Cruz.  Calif . May  13 

1  Jacksonville,  Fla . May  13 

Adv.  May  13  and  20. 


June 

June 


Bids  close  See  Eng.  News-Record 

May  24  New  Jers*'y  . May  6 

May  24  Akron,  O . May  13 

May  24  Minneapolis,  Minn . .May  13 

May  24  Ourant,  Mias . .May  13 

May  24  Michigan  . .Mav  13 

May  24  Phila..  Pa . May  13 

.May  24  New  York,  N.  Y . May  20 

May  24  Boston,  Mass . May  2«t 

.May  24  Ja.sper.  Ala . May  20 

.May  24  Virginia  . May  20 

Adv.  May  20. 

May  24  Kcorse,  Mich . May  20 

May  25  Massachusetts  . May  20 

May  25  Wisconsin  . Majk’  20 

May  25  Clayton,  Mo . May  20 

.May  25  Seymore.  Wls . May  2o 

May  25  Wash.,  I>.  C . .May  2o 

May  25  Cedar  Grove,  La . May  2o 

.May  25  Ft.  W.ayne,  Ind . May  13 

May  25  Minnesota  . May  13 

.May  25  Maryland  . .May  13 

Adv.  May  13  and  20. 

May  25  New  York  . May  13 

Adv.  May  13  and  20. 

May  25  Wellington,  Kan . .May  6 

May  25  North  Dakota  . May  6 

May  25  Manasijuan,  N.  J . May  6 

Adv.  May  6  to  20. 

Ma.v  25  Washington  . May  6 

May  25  I>artmouth.  Mass . .May  13 

May  25  Texas  . Mav  2o 

.May  25  Trail,  B.  C . May  2o 


Excavation,  Drainage.  Irrigation.  I  25  Carnegie,  Dkia . May  20 

,  ’  .  *  1  *«  1  I  26  Pittsburgh,  Pa . Mav  20 

Levees.  Kiver  and  Harbor  . 


May  24  Buffalo.  N.  Y. 
May  25  Waukon,  la. 


Mass. 


_  ■  20  I  27  New  Jersey 


May  31  lat  Mesa,  Calif. 


Adv.  May  20. 
June  4  Albany.  N.  Y.  . 


May  25  Muskegon,  Mich . Apr.  29,  ,,  ,,  _ 

.May  25  Niles  (mall  Chicago),  Ill ...  May  6! 

.May  25  Plaquemlne,  1.* . May  6'  21  Bra  dent  own,  Fla. 

Adv.  .May  6  to  20.  j  J 

May  25  Onago,  Kan . May  20'  June  2  New  1  ork,  N.  Y. 

.May  26  Brooklyn.  N.  Y . May  20 

May  26  Phila.,  Pa . May  20 

May  26  Cleveland,  O . May  20 

.May  27  Chicago,  HI . May  20 

.May  27  Milwaukee.  Wls . May  20 

May  28  Louisville,  Ky . May  6 

.May  28  Akron.  N.  Y . May  13 

Adv.  May  13  and  20. 

May  28  Watkins,  Kan . May  20 

May  31  Selma,  Ala . May  13 

June  1  ixis  Angeles,  Calif . May  20 

June  2  Detroit,  Mich . May  20 

June  7  Crosby,  N.  D . May  20 

June  8  St.  Ixjuis,  Mo . May  13 

June  8  Lyndon ville,  N.  Y . May  20 

Adv.  May  20. 


22 

20 

. Alav 

13 

20 

13 

13 

. Apr 

29 

20 

13 

20. 

20 

13 

June  8  Springfield,  III. 

June  15  St.  I.a)ula,  Mo.  . 

Streets  and  Roads 

May  21  Westmont,  Pa . May  13 

May  22  Portland.  Me . May  20 

Ma.v  22  Milwaukee,  Wis . May  20 

May  24  Kansas  City.  Mo . May  20 

May  24  Amorv,  Miss . May  20 

.May  24  St.  Paul,  Minn . May  20 

Alay  24  Norwalk,  O . May  20 

May  24  Huntington.  W.  Va . May  6 

May  24  Garrett,  Kan . May  6 


See  proposal  advertising  on  page  107,  Advertising  Section 


May  26  Brooklyn,  N.  Y . M.'iy  20 

May  26  Pratt,  Kan . May  6 

.May  26  Delaware  . Apr.  29 

May  26  Stuart.  Fla . May  6 

.May  26  Siler  City,  N.  C . .May  13 

May  26  Michigan  . May  13 

May  26  Rhode  Island  . Alay  20 

Adv.  May  20. 

Alay  26  Tyrf)ne,  Pa . May  20 

Alay  26  Nevada  . Alay  2o 

Alay  26  Wls<-onain  . Alay  20 

.May  27  Hnsiklyn,  N.  Y . Alay  20 

Alay  2'7  Chicago,  Ill . May  2o 

May  27  Dodge  City,  Kan . Alay  6 

Alay  27  Charleston.  W.  Va . May  6 

Alay  27  Michigan  . Alay  13 

May  27  Michigan  . May  20 

Alay  27  South  Carolina  . Alay  20 

Alay  27  Chicago,  Ill . Alay  20 

Alay  27  Juneau.  Wls . May  20 

May  27  Unlontown,  Pa . Alay  20 

Alay  28  Fargo,  N.  D.  . . May  20 

May  28  Arl’^ona  . May  20 

Alay  28  Med''-lne  Tx>dge,  Kan . Miiy  6 

May  28  I.rft  Belle.  Fla . Alay  13 

May  28  Freeport,  N.  Y . May  13 
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TRADE 


“LEADITE” 


MARK 


RetrUtered  U.  S.  Pat.  Office 


NO  CAULKING 


Pouring  LEADITE  Joints  on  line  of  12-in. 
c.  I.  bell  and  spigot  water  main. 


Durable  Pipe  Joints 

The  wise  man  builds  for  the  future.  Supply 
lines  and  distribution  systems  are  usually  per- 
manent  installations. 

Durability  and  quality  should  be  the  first  con¬ 
sideration  of  the  product  used  for  making  joints 
in  cast  iron  bell  and  spigot  water  mains. 

LEADITE  is  a  good  product  and  the  leader  In 
its  field,  because  it  has  gained  and  retained  the 
recognition,  support  and  patronage  of  such  a 
great  number  of  water  works  men  for  so  many 
years. 

LEADITE  has  been  tested  and  used  for  over 
30  years,  under  all  pressures  and  conditions,  by 
water  works,  railroads,  mines,  contractors  and 
industrial  plants  thruout  the  country. 

Thousands  of  miles  of  pipe  have  been  laid  with 
LEADITE  joints,  on  all  sizes  from  4  in.  to  60  in. 
in  diameter. 

LEADITE  takes  the  drudgery  out  of  pipe  lay¬ 
ing;  saves  time,  money  and  labor;  makes  flex¬ 
ible  joints ;  makes  joints  which  will  stand  vibra¬ 
tion  under  tracks,  over  and  under  bridges; 
makes  joints  which  resist  electrolysis;  elimi¬ 
nates  large  bell  holes;  reduces  trench  pump¬ 
ing  and  other  work  incidental  to  caulking — 
LEADITE  requires  no  caulking. 

Every  water  works  man  abreast  of  the  times 
knows  about  LEADITE.  LEADITE  is  an  in¬ 
teresting  and  familiar  topic  at  water  works 
conventions  and  wherever  water  works  men 
congregate. 

The  up-to-date  water  works  man  specifies  and 
uses  LEADITE. 

LEADITE  saves  at  least  75%. 

LEADITE  is  the  pioneer  self-caulking 
material  for  c.  i.  pipe 

Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 

THE  LEADITE  COMPANY,  Inc. 

1512  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  A. 


May  20.  1926 
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close  Sfe 

:;s  Cincinnati,  O . 

Wisennsin  . 

i’S  Missouri  . 

■  i's  fiarnilton,  () . 

ill  Carnctl.  Kan . 

;tl  Arkansas  .  . .  ...  .  . . 

1  San  OicKo,  t.  alif.  .. 

1  (iobcis,  Mich . 

^  t  I’.irminftham,  Ala.  .  . 
i  St.  I»ui8,  Mo . 

1  Maryland  . 

.  1  West  \’iiKinia  . 

Adv.  May  20. 

,.  1  N'cwton.  N.  J . 

Adv.  May  20. 

■  1  Massachusetts  . 

2  Omaha,  Neb . 

i.  2  C.reensburK.  I’a.  .  . . 

3  I'enn.sylvania  . 

,.\dv.  May  20. 

4  Columbu.s,  Kan . 

T)  tJroveton.  Tex . 

'  7  .Akron,  O . 

7  Salina,  Kan.  . 

i.  7  San  .lose,  Calif.  ... 

7  .Martinez.  Calif.  .  .  . 

.  S  Wabash,  Ind . 

..  S  St.  I.ouis,  Mo . 

J  S  KIdorado,  Kan . 

e  8  St.  Ix)uis,  Mo . 

■  8  Lakewood.  N.  J.  ... 

.Adv.  May  20. 

•  8  Warsaw,  Ind . 

..  8  Dover,  N.  J . 

Adv.  May  2(». 

■  0  Delaware  . 

Adv.  May  13  and 
^  ft  Harri.son.  Mich.  .  . . 

-  1 1  ('oldwater,  Kan.  .  . . 

^  1 1  Fellsmere,  Fla . 

•  II  Olathe.  Kan . 

■  12  Lake  Charles,  La.  .. 

■  l.'i  Duluth.  Minn . 

'  15  T.ouisiana  . 

:•  15  Anderson,  Ind . 

■  22  Duluth,  Minn . 


Netcs-Record 

. May  20 

. .May  20 

. .May  20 

. May  20 

. May  13 

. .May  20 

. May  20 

. May  20 

. Apr.  22 

. .May  13 

. .May  20 

. .May  20 


..May  20 
. .  May  20 
.  .  May  20 
.  .May  20 

.  .May  13 
.  ..May  20 
.  .May  13 
.  .Mav  13 
.  .  .Mav  20 
.  ..May  20 
.  .May  13 
.  .May  13 
.  ..May  13 
.  .May  20 
.  .  May  20 

..May  20 
..May  20 


.May  20 
.May  13 
.May  13 
.May  13 
.May  20 
..May  20 
.May  20 
.May  13 
.May  20 


Buildings — Commercial 

.May  24  Phila.,  I’a . May  20 

.May  25  Iowa  City,  la . Apr.  15 

Mav  25  AntiRO,  AVis . May  20 

.Mav  20  I’hila.,  Pa . May  20 

.May  27  Hristol.  Conn . May  20 

June  2  Juniata  (br.  Altoona), 

Pa . May  6 

June  8  Duluth.  Minn . May  6 

June  14  New  York.  N.  Y . Apr.  29 

July  1  Texarkana.  Tex . Apr.  22 

.Si  pt.  1  Vancouver,  B.  C . Apr.  22 

Buildings — Industrial 

.May  24  Abinftton,  Pa . May  20 

Buildings — Edurational,  Religious 


.May  21  Portsmouth.  O.  ... 
.May  21  Stamford,  Conn.  .  .  . 
Ma.v  21  New  Canaan.  Conn. 
.May  24  Worcester,  Mass.  . 

.May  24  Cleveland,  O . 

Xlay  25  Underwood,  la.  .  . . 
May  25  Sioux  City.  la . 


.  .Mav  13 
.  .May  13 
.  .  May  1 3 


. .  May  6 
.  .May  13 


Rids  close  See  Eng.  \eics 

-Record 

.May 

25 

Gretna.  lai . 

May 

20 

.May 

*2  It 

Belleville,  .Mich . 

Mav 

20  1 

May 

26 

Greeley,  Colo . 

Mav 

13 

May 

26 

('hlcBRO,  III . 

May 

13 

.May 

26 

LansinR,  Mich . 

May 

13  ! 

May 

26 

Waltham  (ind.  br.  Boston) 

Mass . 

May 

13 

May 

26 

East  lainsinR,  Mich . 

.Mav 

20  I 

May 

26 

Fordson,  Mich . 

May 

20 

•May 

26 

IrviiiRton  (br.  Newark), 

May 

20 

.May 

26 

Los  AnReles,  Calif . 

■May 

20 

.May 

26 

HriMiklvn,  .N.  \ . 

May 

20 

.May 

27 

Allston  (sta.  Boston), 

Mass . 

•Mav 

20 

May 

27 

Iowa  City,  la . 

Mav 

6 

.May 

27 

San  la'andro,  Calif . 

•May 

20 

.May 

31 

Woonsocket,  R.  1 . 

.May 

20 

May 

31 

Little  Rock,  .Ark . 

.May 

13 

June 

1 

Men-edes,  Tex . 

.Mav 

20 

June 

1 

SuiM-rlor.  AVis . 

May 

20 

June 

2 

AVa.sh.,  D.  C . 

.May 

20 

June 

3 

Perth  Amboy,  N.  J . 

May 

20 

June 

4 

Akron,  O . 

May 

13 

i  Fetlcral  Governincnt  Work 

May 

24 

Dam — Fort  Meade.  S.  D. 

Mav 

13 

May 

2r» 

DredRinR — MichiRan . 

May 

6 

Adv.  Mav  6  to  20. 

Mav 

25 

Sand,  etc. — Illinois  . 

Mav 

13 

Adv.  May  13  and  20. 

May 

25 

Road — California  . 

May 

13 

May 

25 

Revetment — Klondike.  Mo. 

.May 

20 

Mav 

26 

Generator  Seta — Pearl  Harbor. 

T.  H . 

.May 

13 

Mav 

26 

Extension  —  Jacksonville, 

111 . 

Mav 

20 

.Mav 

26 

Sewer — Dayton.  O . 

.May 

20 

May 

27 

RemodelinR — Lvnn,  Mass. 

Mav 

13 

May 

27 

Sewer — Wash.,  D.  C . 

May 

6 

.May 

28 

Sewers,  etc. — Nevada  .... 

.May 

20 

May 

2ft 

DwellinRs  —  Nashville, 

Tenn . 

.Mav 

13 

June 

1 

Steel  BarRes — -Memphis. 

Tenn . 

.May 

6 

Adv.  May  6  to  20. 

June 

1 

Pier — Charleston,  S.  C. . .  . 

May 

6 

Adv.  Mav  6  to  20. 

June 

1 

Mezzanim — Boston.  Mass. 

May 

20 

June 

3 

RemodelinR  —  Nashua, 

N.  H . 

.Mav 

20 

Adv  May  20. 

June 

7 

()|>eratlnR  Machinerv — Louis- 

ville,  Kv . 

May 

13 

-Adv.  May  13  and  2o. 

June 

7 

Breakwater — Presque  Isle. 

June 

8 

Hospital,  etc. — North  Chic 

IWK 

Ill . 

Mav 

6 

Adv.  Mav  6  to  20. 

June 

9 

Compass  Station  —  Einpin 

Ore . 

Mav 

13 

June 

9 

Gates — PittsburRh.  Pa.  .  . 

.May 

13 

Adv.  May  13  and  20. 

June 

9 

Boilers  —  Terre  Haute. 

Ind . 

May 

13 

1 

Adv.  May  13  and  2o. 

1  June 

9 

Chimney  —  Mare  Island. 

Calif . 

May 

20 

June 

10 

Laboratory — Fort  BenninR. 

2D 

Adv.  May  20. 

^ews  of  New  Work 


Rids  close  Sec  Eng.  Seica-Record 

June  10  Tower — New  A’ork.  N.  Y. .  May  2» 
.Adv.  May  2o 

June  10  Power  Plant,  eti-. —  Hot  S|irinKs. 

.Ark . May  20 

June  11  DredKiiiR  -C.reen  Hay,  Wls  .May  2t 
Adv.  May  2o. 

.lime  12  DockiiiR  Caisson.s — IluntiiiRton, 

W  \'a . .May  20 

June  14  HaiiRar. —  Wash.,  I).  C . May  20 

.Adv  .May  2o. 

.lune  14  Hulls,  et«’.  —  Isiuisville, 

Ky . May  20 

.Adv.  May  2o 

June  15  Barn,  etc.  —  St.  Cloud. 

Minn . May  20 

Adv.  May  20 

June  Ifi  Houses — PittsburKh.  Pa. ..May  20 
.\dv  May  2o. 

June  21  Hosi<itnl,  etc, —  Palo  Alto, 

Calif . May  6 

Adv.  Mav  20. 

July  7  Motors,  etc  \Yash.,  D.  C.  May  13 

July  16  DredRinK— Hawaii  . May  13 

Adv.  May  13  ami  20. 

UnrIussiflefI 

May  21  Timber  Piles,  etc. — .Albany, 

N.  Y . May  13 

.Adv.  May  13. 

May  24  Kntran<-e  and  Kxit  Plazas — 

Jersey  City,  N.  J . .May  20 

May  25  Stadium — Austin.  Ti  x . May  6 

May  26  HeatiliR,  etc. — KiiiRs  I’ark. 

N.  Y . May  6 

Adv.  May  6  to  2o. 

May  28  WiiterprooliiiR  Standpiis-,  etc. 

— AA'aliHiIe,  Mass . Apr.  29 

May  28  TrackiiiR.  etc. — New  A'ork, 

-N.  Y . .May  20 

May  28  Fill — Corona  (Ind.  sta  Flush- 

inR),  N.  A’ . .May  20 

May  31  Wharf — Mobile,  Al:i, . Apr.  29 

Adv.  Apr.  2ft  to  Ma.v  20. 

June  1  Wharf  Sheds-  laikc  I’harles, 

La . .May  20 

June  3  HeatiliR  and  Sanitary  Work — 

Ba.vbrook,  N,  Y . May  13 

•Adv.  May  13  and  2o. 

June  7  HeatiliR  and  VentilatiiiR — De¬ 
troit,  Mich . .May  20 

June  9  Culvert,  etc. — New  Rochelle, 

N.  Y . .May  20 

Adv.  May  20. 

Sept.  30  Crane  Oantririi,  etc. — Otahulu, 

New  Zealand  . May  20 

Materials 

May  21  Rails,  etc. — I’hila.,  I’a . May  13 

May  24  Cables — Milwaukee,  Wis.  ..May  20 
May  24  Sand  and  Cravel — Minneapolis, 

Minn . May  20 

May  24  CastInRS — New  York, 

N.  Y . May  20 

May  25  Cement  Bloi-ks — Albanv, 

N.  Y . May  13 

Adv.  May  13  and  20. 

May  25  I’atchinR  Material — Boston. 

Mas.s . May  20 

June  4  (las  Pip<‘.  etc. — Richmond. 

Va . May  20 

June  11  ( Ira vel- -Louisiana  . May  20 


Waterworks 

Proposed  Work 


>.  4.,  Trenton — City  Comn.  soon  takes  J,'"?,; 
bids  3  m.R.  unit  at  Water  Dept.  Service  Sta- 
tion.  $50,000.  A.  Sw’an,  City  Hall,  enRr.  < 

AV.  Vn.,  \A  illiamson  —  See  ‘  Streets  and  ^ 

Koada."  ITIk 

Miss..  Biloxi  —  Election  soon  $176,000  inqnir 
bunds,  extendinR  distribution  system,  etc.  Clerk, 

Hawkins  &  MaddinR,  Biloxi  and  (lulfport,  official 
enRrs. 

Miss..  PaseaRouia  —  MakinR  preliminary 
plans  extendinR  water  system.  $20,000.  c.l.  mai 

O..  Conneaot  —  MakinR  plans  4  m.R.  ca-  $150,000 
parity  plant,  mains,  etc.  $300,000.  W.  O.  MIrh., 

Clark,  Spitzer  BldR.,  Cleveland.  enRr.  c.l.  mair 


- tribution  system,  etc.  Currie  EnR.  Co., 

_ „„„„  ,  ,  J  Webster  City.  enRrs. 

rpHESE  reports  are  grouped  under  Minn.,  Mantorvlllr-  -.MakinR  plana  water- 

1  rath  class  iwater-works,  sewers.  works.  $25,000.  R.  A.  .Meeker,  vitlaRe 

ffr. )  and  under  each  stage  of  the  work  reedr.  EnRineer  not  announced. 

(proposed,  bids  desired,  etc.),  accord-  .  .  Malvern  _  J  F.  Cox  sunt  o/o 

Water ’Oept.,  plans  11,000  ft  8 ’in.  Ti:’ pipe 
Npw  MiddlP  AfiOWfiO.  from  rivpp  to  flltPAtlon  nl&nt 

South,  Middle  West,  between  Missis-  V 

sippi  and  Rocky  Mountains.  Far  West.  Tex.,  Como— Takes  bids  alsiut  June  8th, 

ar^  Canada  waterworks.  $30,000.  Former  bids  rejected. 

DouRlaa  &  Davenimrt  2  Ward  BldR., 
Where  name  of  official  is  not  given  'Wichita  Falls.  enRrs. 
inquiries  »’>ould  be  addressed  to  City  Wlrhlta  Kails— Election  June  5.  $1.- 

t  ^**””^*^  Clerfc,  or  conespondmg  000,000  bonds,  waterworks  improvements, 
official.  incl.  pumpinR,  filter  and  softeninR  plants  at 

- -  ■  .  - 1  lAke  AVirhlta,  and  hiRh  pressure  mains  in 

c.l.  mains  with  hydrants,  valves,  etc.  secy. 


1  each  class  (water-works,  sewers, 
etc.)  and  under  each  stage  of  the  work 
(proposed,  bids  desired,  etc.),  accord¬ 
ing  to  the  following  geographic  sec¬ 
tions:  New  England.  Middle  Atlantic. 
South,  Middle  West,  between  Missis¬ 
sippi  and  Rocky  Mountains.  Far  West, 
and  Canada. 


Where  name  of  official  is  not  given 
inquiries  should  be  addressed  to  City 
Clerk.  County  Clerk,  or  corresponding 
official. 


MIrh.,  Wyandotte — Made  plans  extendinR 


Noted  Dec.  17. 

Calif.,  LaRuna  Bearh — T.,aRuna  Be.ach  Co. 


ark,  Spitzer  BldR.,  Cleveland.  enRr.  c.l.  mains,  etc.,  in  various  streets.  $380,000.  Water  Dist.,  P.  O.  Box  647,  made  plans  con- 

Ind.,  IndlanapoUs  —  Water  Comrs.  plan  Hubbell.  HartRerlnR  &  Roth,  2640  Penobscot  structlnR  Reservoir  1,  7,600  cu.yd.  excav.. 


12,000  ft.  mains  to  University  HeiRhts,  BldR.,  Detroit,  enRrs.  SIO  cu.yd.  reln.-con.,  12.900  si|.ft.  concrete 

south  of  here.  $20,000.  HI.,  LIbertyvIlle — Takes  bids  about  June  In  floor,  etc.  ;  Reservoir  2,  2,800  cu.yd. 

Ind.,  MIrhiRan  City  —  Plans  intake  for  15th  mains  in  various  streets.  $100,000.  excav.,  338  cu.yd.  reln.-con.  in  walls,  foot- 

waterworks.  $40,000.  C.  Brossman.  1503  Kelker,  DeLeuw  &  Co.,  Ill  West  WashinR-  InRS.  etc.;  and  pumpinR  equipment.  2  deep 

Merchants  Bank  BldR.,  Indianapolis.  enRr.  ton  St..  ChicaRO,  enRrs.  well  turbine  pumps.  900  R.p.m.  direct  con- 

Mlch.,  Detroit —Bd.  Water  Comrs.  mak-  WIs..  Neenah— Bd.  W’ater  Comrs.,  H.  S.  nected  to  25  hp.  motor,  2  horizontal 

InR  plans  40  x  60  ft.  reln.-con.,  brick  and  Zemlock,  secy.,  s(H>n  takes  bids  one  500,000-  centrifuRal  900  R.p.m.  pumps  direct  con- 

steel  booster  station  at  Linwood  and  600,000  Ral.  stand  pipe,  probably  steel,  nected  to  100  hp.  motor,  2  horizontal 

Fenkell  Aves.  $25,000.  G.  H.  Fenkell,  To  exceed  $15,000.  cenrtifuRal  900  R.p.m.  connected  to  75  hp. 


Fenkell  Aves.  $25,000.  G.  H.  Fenkell,  To  exceed  $15,000 


176  East  Jefferson  Ave.,  Renl.  mRr.  la..  Indlanola — MakinR  preliminary  plans  motor,  ana  i  norizoniai  oeniniuRai  aim 

MIrh..  Detroit  —  Fire  Dept,  plans  hiRh  permanent  water  supply,  either  wells  or  R.p.m.  direct  connected  to  40  hp.  motor.  & 
pressure  extensions  In  various  sections,  incl.  storaRe  reservoir,  pumpinR  equipment,  dls-  A.  Rowe.  P.  O.  Box  647,  (.osident  OOgr.  J. 

clantified  index  on  bids  wanted  on  page  307 


cenrtifuRal  900  R.p.m.  connected  to  75  hp. 


Is..  Indlanola — MakinR  preliminary  plans  motor,  and  1  horizontal  oentrifuRal  300 


Market— E  NGINEERING  NEWS-RECOR  D— Place 


When  Speed  Is  Needed 
Here  Is  a  Way  of  Getting  It 


To  gain  time,  people  send  messages  by  air  mail,  special 
delivery,  telegraph  and  cable.  The  slight  extra  cost  is  fully 
repaid  by  the  saving  in  time. 

Often  in  your  work,  time  also  is  of  vital  importance  and 
you  aim  to  save  it  all  along  the  line.  Among  other  things  you 
do  not  want  to  wait  the  weeks  usually  required  for  con¬ 
crete  to  reach  the  desired  strength.  You  do  not  need  to. 

By  using  well-authenticated  methods  and  standard  Universal 
cement,  the  same  quality  Universal  regularly  used,  you  can 
secure  strons  concrete  in  3  days  and  at  the  same  time  get  a 
concrete  that  is  much  better  and  much  stronger  forever  after. 

Detailed  information  on  the  methods  for  obtaining  this  time- 
saving,  strong  concrete  in  3  days  will  be  sent  promptly  on 
request  to 

Universal  Portland  Cement  Co. 

Chicago  Pittsburgh  Minneapolis  Duluth  Cleveland  Columbus  New  York 

Concrete  for  Permanence 


May  20.  1926 


ENGINEERING  NEWS-RECORD 


M-.i.rworks  (Continued)  Rida  Received  **  I'onTetf  .Siinitary  «.-wers  in  S 

Central  Bldg  Los  Angeles,  neceivea  streets.  T»  exceed  125.000.  o  V.  Kerch, 

It  Lu  fincott.  central  uiag.,  i^s  Angeies,  ^  ^  City  — N.  J.  Hayes.  City  Hall,  engr 

cen.'^ult.  cngr.  . _ ,  _  comr.  Water  Supply,  tlaa  &  Klectricity.  m„  .m  •• 


Bids  Received 


consult  i-nijr.  ^1*,,  comr.  Water  Supply,  ClaH  St  Klertrirtty.  >•„  st  l.iiuU-  St  e-  *• 

( iilif  .  City  l^ustees  elation  Municipal  BldK-,  New  York  tTity.  May  11.  «  '  «#  i  i  <  -  i.'  . 

Ms'  I'*'  |125,o00  bonds.  Improtlng  "at^t  mains  in  Ditmars  and  BOth  Avea..  Kdison,  .*'*'*’  Lxcaxatlon.  Dram- 

sNstt-ni;  also  $60,000  bonds,  extending  Joint  Indiana,  Olmstead  and  Tesla  I*ls.,  etc.,  here,  Irrigation,  la*\ees.  Ki\er  and  Harbor 

ii'utfall  sc'xer  line.  from  Wataga  Contg.  Co.,  30S  Lenox  Ave.,  .\rk..  Joaeslmro  —  Making  preliminary 

,  ..lit  Santa  Barbara  —  Making  plans  $7,110.  Noted  May  6.  plans  storm  sewer  to  drain  districts  north 

r  ill -coll  arch  dam.  45,000,000  gal.  capacity  Md.,  Baltimore  —  Bd.  Awards.  May  12.  and  west  of  here  and  connecting  w  ith  Big 
•Vt  Sheffield  Reservoir.  C.  W.  Moore,  city  mains  and  excavating  trenches  in  York  Kd  Creek  Ditch.  $200,000.  t'obb  &  I.ee,  Jones- 

,,  ‘r  for  Bureau  Water  Supply,  from  M.  and  J  boro,  eiigrs. 

I  II ha  Santiago  —  Dept.  Pub.  Wks.,  B.  McHugh,  3414  Springdale  Ave.,  $23,76S.  Tex..  Panhandle— Making  plans  sewers 

u-.vina’  plans  construotlng  waterworks.  Noted  May  13.  .....  various  streets  $15o,iii)ii  k.  k.  Dev- 

h  r..'  nb  000  000.  M.  A.  Coroalles,  Havana,  <>.,  Cincinnati  —  Comrs.  Hamilton  «  o.,  im  Kng  Co.,  Bitting  Bldg.,  Wichita  Kan 
,  I.  ..nirr  10,903  ft.  6  in.  c.l.  mains,  etc.,  in  Water  etigrs. 

state  <n  tngr.  Supply  Line  20,  Dist.  3  (tlrifliin.  Beechwis.il  i 

Rida  Desired  tind  Kdgemont  subdivision),  from  .Metzel  a  in  ’  nml*  2',ii  lln'ti*  *ln"'i 

Diaa  gypsirpu  &  OHearn.  1601  Madison  Ave  .  Covington.  sV^'  im.  l  i'  i  iLueU 

Mass.  Uulncy  (Boston  P.  D.) — May  27,  Ky..  $23,246,  engrs.  est.  $27,605;  also  ‘  Blakel.x,  .lt.\  tlk. 

l,v  Dej  .  Pub.  Wks.,  c.  1.  mains  in  varl-  Sanitary  Sewer  16,  Dist.  1.  lo.otl  ft  fallf..  Orange  .See  Waterworks" 

„us  ste  ets.  $15,000  bonds ;  also  50  fire  6-  to  10-in.  vltr.  clay  pipe.  from  <  allf.,  Santa  Mnnica — .Made  plans  pump- 

hydrants.  Metcalf  &  Kddy,  14  Beacon  St.,  Murdm-k  Constr.  Co.,  4701  Main  Ave.,  Nor-  ing  station  for  outfall  .s«.wer.  consisting 

Ifiistiin,  engrs.  ,  ..  wood,  $28,815,  engrs.  est.  $31,644  Noted  two  4.00(i  g  p.m.  centrifugal  pumps,  motor 

>e«  York  —  May  28,  by  N.  J.  Hayes,  Apr.  15.  driven,  etc.  $35,onn  or  more.  H  B  Car- 

coiiir.  Water  Supply,  Oas  &  Klectricity,  o.,  Cleveland— Bd.  Comrs.  Cuyahoga  t'o.,  ter.  cltv  engr. 

.Municipal  Bldg.,  New  York  City,  water  sup-  9,700  ft.  8-  to  12-ln.  c.l.  mains  in  Impvt.  ‘  _  Stamford  Two 

^■'’'■‘‘'rirUY;nC?er"^sup’;^ry^"^^^  ’  "  Plan.s -trunk  and  laBYal  s,.w“outh 

I-  '^r'liiroueensrountl^^^  $51,101.  . .  M.  P.  Ker.  Niagara  Falls,  engr 

^  \  J.  ^^Rahway— June  7.  by  Bd.  "Water  Contracts  Awarded  el w “  *"> 

.  *  "11  IT  Miller  ores  eoatriilation  *  ti .,  \itr.  tile  sanitary  si*w**rs  in  various 

(.imrs.,  {J;  Mass.,  Falmouth— Water  Comrs.  30.014  streets  $51,000.  A.  Smith.  Riverside,  engr 


Ma»s..  tluincy  t  ivoston  r.  — .uay  ii,  Ky..  $23,246,  engrs.  e.st.  $2  i.oo.l  ;  alsi 

hv  Dei  .  Pub.  Wks.,  c.  1.  mains  In  varl-  Sanitary  Sewer  16,  Dist.  1.  I0.041  ft 

iius  sD' ets.  $15,000  bonds;  also  50  fire  g.  to  10-in.  vltr.  clay  pipe.  fron 

hv'drants.  Metcalf  &  Kddy.  14  Beacon  St.,  Murdwk  Constr.  Co.,  4701  Main  Ave..  Nor 


hydrants,  aieican  «  r.uuj ,  it  ueavou  01.,  MuraiH-K  uonair.  co.,  4  <01  aiain  /\ve..  .>or- 
Ikistiin,  engrs.  wood,  $28,815,  engrs.  est.  $31,644.  Noteii 

>r«  York  —  May  28,  by  N.  J.  Hayes,  Apr.  15. 

Kimr  W  ater  Supply,  Oas  &  Klectricity,  o.,  Cleveland— Bd.  Comrs.  Cuyahoga  t'o. 
Municipal  Bldg.,  New  Y'ork  City,  water  sup-  9,700  ft.  8-  to  12-ln.  c.l.  mains  in  Imiivt 

nlv  conduit,  .strengthening  existing  conduit.  451,  from  A.  Marra  Co.,  Knglneers  Bldg. 

iivfYtYlclvrn  wAtpr  Mfinnlv  in  *£1  i/yi 


tU*.  oi  Brooklyn  water  supply  system.  In  $51,101 
Kings  and  Queens  counties. 

N  J.,  Rahwa.v — June  7,  by  Bd.  YVater 
(’i)inrs.,  R.  K.  Miller,  pres.,  coagulation 
hii'.in  new  filtration  plant,  etc.  Hazen  &  .  Mass 


Contracts  Awarded 


ft.  4-  to  12-in.  piiie  and  fittinK.s,  to  P  S 


'V'T  .iihlel  Contr  Ylo  ^(5  H  Biles  d?r  Municipal  Bldg  ,  New  York  City,  mains,  etc..  1,8-in  in  Virginia  . 
,.l.H;tr  c  cables  Con^  820  O.  Biles,  dir  Orville.  Pansy  Sts..  in  Cl.  dhill  Ave.,  $.1 

V  '.V..?;  wumr  s^innlle’s  for  here,  to  C.ripiM)  Contg,  Co..  85  Webster  .Sammon  Ave,,  engr 


18-in.  in  Virginia  Ave.,  and  190  ft  IS  in 
in  Clcdhill  Ave.,  $33,794.  tJ.  R.  Jack,  443 


and  other  water  department  supplies  for  Noted  Apr  ‘>9 

use  in  street  construction.  $60,000.  K.  B.  ’ j  *Be,,eli  (br  Ke 

.h  ffress.  ‘■••-"Ilboro  mayor  Com\  "goro  c"  u"ncn‘.'’A.  CN.wI 

‘  "  dum’  Fire  Co..  Union  Ave.,  approx 


Ave.,  $5,685.  Noted  Ajir.  29.  ,  But..  Toronto-  York  Twp.  plans  5.0011  ft 

N.  J.,  Cnlon  Bench  (br.  Keyisirt) — Water  8  In.,  etc.,  vltr.  tile  servii-e  sewers  in  At- 

Com.  Boro  Council.  A.  Cowling  elk.  Union  las.  .\von.  Lorraine  and  Northland  Aves 

uuDor  ^aDh'a;;:!  concr'ete  imjioundjng  dmu!  ^^^,,^“2- in ''pi"pe''u;;;  '\'o"'‘w  ‘ "^‘"hYitr  258  fjigV'"'  ’ 

'  'T“>oo'oo  cu  vd"embankmeL  Valley  Hd..  Yv/^t  Orange.  $162.0oo.  Noted  tint..  Toronto  —  York  Twp  soon  takes 

•"  on  envd  rX  co^^^  Apr.  29  .  bids  4.130  ft.  8  in.,  etc.,  lateral  service 

'i/'  nd  ln^  nT^”iine  etl^^'^Cullbert  **“  •  l>o«l>ie«nr  Rein. -con.  reservoir.  1  l.i  .sewers  in  BIcknell  Ave.,  Juliet  ("rescent 
'  niirCm  engrs  '  vXd  diam..  18  ft.  high,  to  Williamson  Constr  and  C.ilpin  Ave.  $43,045.  F  B.  C.iH-dike,  40 

I  W  hite  (.0.,  Durham,  engrs.  Noted  ^  Turtle  Creek.  Kngrs.  est.  $10o.oon.  .larvis  St.,  engr. 


•  'xiis.  ^  Agorl^For  23.350  ft.  6  and  8  in.  Rids  Desired 

l,d  A  dermen,  Woodward  Bldg.,  250,000  10,2O0  ft.  2}  In.  wrought  iron  pi|H‘. 

gal  rein. -con.  reservoir.  J.-ines  Contg.  Co.,  Southwest  Life  Bldg..  Muioi..  U  est  Ki>xbiir.v  (Boston  P  O  )  — 

()..  Cleveland— May  26,  by  Bd.  Comrs.  Dallas  Tex.,  $34,133.  Noted  Apr.  29.  May  by  Dept.  Pub  Wks.,  Boston. 

Cuyahoga  ("o..  12,000  ft.  6-  to  24-ln.  c.i.  m.,  Kvergreen— Village  Clerk,  c.i.  mains  sewerage  works  In  Ashland  St  and  Out- 
mains  in  <'lifton  Hlvd.  and  Sloane  Ave.,  various  streets,  to  R.  S.  SpuldinK.  »<M)k  K<i..  h«Te.  J.  H.  Sullivan. 

Impvt  655.  F.  Williams,  Court  House,  South  Dearborn  St.,  Chicago.  $164,870.  comr  .  ,  „  „ .  , 

engr.  Noted  Apr.  29.  Brimkljn  —  .May  2t.,  by  J  A 

O.,  Vermilion — June  7.  by  Clerk  Bd.  Pub.  WIs.,  Kenosha — ('.  M.  Osborn,  city 


Jarvis  St.,  engr. 

Rids  Desired 

Mumm.,  tVeHt  Koxhiir.v  (Boston  P  O. )  — 
Ma.v  L’.'i.  liy  Dejit.  Pul)  Wks.,  Boston. 


Noted  Apr  29  .  7;  ’  •  '‘riwiKijn  —  .May  26,  hy  J  A 

WIs..  Kenosha — C.  M.  Osborn,  city  mgr.,  ‘'iiid  r.  pres.  Brooklyn  Boro.  Boro  Hall, 


Cit'v-  Hal  ““W.r"(^"hicag?;  "'standard  ‘  fl7e  Oty  to  lay  same,  by  day  labor  Noted 
hydrants,  by  rail  or  truck,  to  City  Pipe  Apr  22.  .. 


Yards.  A^  A.  Sprague,  comr  iVi.y.T’sV.  I  «mb;rt-Filter  '  ei.i 

\Vis..  Kdgerton — May  25,  by  C.  A.  Hoen.  p  Hankln  &  Co..  Ltd.,  20  St.  Nic 
lity  dk..  12  x  18  ft.,  brick  an(I  concrete  Montreal.  $16,795.  Noted  Apr.  1 
pumping  station,  new  well,  one  500  g.p.m. 
motor  or  engine  driven  centrifugal  pump, 
and  one  6  in.  turbine  meter.  W.  u. 

Kirchoffer,  22  North  Carroll  St.,  Madison,  SlAil7Ai*a 

engr.  Noted  May  6.  OCttCIB 

S.  II.,  Sioux  Falls  —  May  25,  by  City,  _ _  ■- 

W’.  ('.  la-ysa,  aud.,  engine,  generator  and  _  j  rr'  1 

pumps  for  Water  Dept.  $60,000.  Maury  rroposett  Pr  orti 

&  Cordon,  304  South  Dearborn  St..  Chicago.  ^  Charlestown— ("ity  Council  soon 

111.,  <*nKrs.  HMu  atfYrm  wncl  HAnitarv 


22  ^  '*•  —  Jun**  8,  by  ltd. 

Minn..  Jordan— See  "Sewers."  Village  Truste.s  .sew.  rage  system  and  dls- 

CJiie.,  St.  I.ambert — Filter  equipment,  to  works.  «  '  .  Hopkins.  349  Clltler 

Hankln  &  Co.  Ltd,  20  St.  Nieholas  Ave.,  Bldg.  Rmliester.  engr.;  adv  K.  N.-R 

ontreal,  $16,795.  Noted  Apr.  1.  v,  .  o.-  , 

•  a..  I•hllu. — .May  26,  by  Dept.  Pub.  W  ks., 


Bureau  of  Kngineering,  Schedule  A.  branch 
sewers  in  74th  Ave.  N.,  Limekiln  Pike, 
Bensalem  and  (Iowan  Avi's.,  Beldon,  Shls- 
ler.  ('ourtland,  Tudor.  National,  Y'ik’Uiii  and 
St.  Vincent  Sts.  (1.  H.  Biles,  dir. 

B.  Wash. — May  24.  by  Dist.  Comrs., 

DisTrict  Bldg.,  20.970  lin.h.  10  to  9  ft. 
diaiii.  sewer. 

I.a..  I.ake  Charles  —  St*e  "Streets  and 


N.  I)..  Croshy — June  7,  by  O.  Woolfrey,  various  streets.  $70,000.  J.  P.  Blundon. 

lity  aud.,  21,405  ft.  6  and  8  In.  c.l.  pipe,  Keyser,  engr.  Noted  Mar.  18. 


Well,  pump  house,  one  100,000  gal.  storage 


takes  bi(is  storm  and  sanitary  sewers  in  Roads." 

various  streets.  $70,000.  J.  P.  Blundon.  O.,  Cleveland — May  26,  by  Comrs.  Cuya 
Keyser,  engr.  Noted  Mar.  18.  hoga  Co.,  sewer  in  Parker  Dr..  Impvt.  314 


t'o..  Valley  City,  engrs.  Noted  Apr.  29 


I).,  Fargo  —  May  28,  by  City  Clerk,  O.,  engrs.  Noted  Feb.  11 


Keyser,  engr.  Noted  Mar.  18.  hoga  Co.,  sewer  in  Parker  Dr..  Impvt.  314. 

...  .  ,  '  ,  ,  'V.  Va.,  Huntington  —  Plans  59.81a  ft  To  exceed  $25,000.  F.  Williams,  ("ourt 

reservoir,  one  50,000  gal.  elevated  steel  sanitary  and  27.280  ft.  storm  sewers,  in  House,  engr. 

tank,  et(;.  $3^5,000.  Dakota  Kng.  Constr.  Robey  Hollow  Drainage  Area.  $300,000.  Cleveland  Heights  ( Warrensville  P. 

'  Barstow  &  McCurdy.  Ohio  Bldg.,  -Akron,  D.) — May  24.  by  City,  sewers  and  water- 


large  distribution  main  at  west  end  between 


mains  In  Middleton  Rd.  F.  A.  Pease  Kng. 


W.  Va.,  Parkersburg  —  Making  surveys  ("o..  Marshall  Bldg.,  Cleveland,  engr. 


north  and  south  sides.  $85,000.  R.  T.  sewers  In  City  I’ark  Seetlon.  $100,000.  J. 


Jacobson,  city  engr. 

Aril.,  Chandler — May  27,  by  F.  V.  Howey, 


V.  Dunbar,  Parkersburg,  engr. 


HI..  Niles  Center  -May  25,  by  Village,  in¬ 
to  33-in.  vltr.  tile  sewers,  etc.  In  various 


(ta.,  WaycrosB  —  Klection  soon  $100,000  streets.  $220,000.  Consoer,  Older  (t  Quinlan, 


oitv  elk  3.6  122  ft  4-  to 2.ln  ("lass  "II"’  bonds,  sewerage  system.  Kngineer  not  se-  140  South  Dearborn  St..  Chicago,  engrs. 
ci  pipe.'  40,450  lb.  c.l.  specials,  resets  58  lected.  Mlrh  Det«,lt  --  June  2  by  Dept  Pub 

and  install  6  new  hydrants  thirty-five  4-  Miss.,  Meridian  —  Making  preliminary  W  ks.,  Ashland  Ave.  Sewer  Sects.  3,  4  and  5 
to  12-in  valves  and  boxes  well  275  ft  deen  plans  extending  present  outfall  sewer  from  Seven  Mile  Rd.  Arm  S(H-t.  5,  Ashland  Ave. 
Dm  000  gal  steel  tank  on'llO  ft  tower  etc’  outlet  at  Sowashee  Creek,  etc.  $100,000.  J.  Sewer  Bedford  Rcl.  Sewer  Sect.  4  Si  hoen- 
Wieland  Kng  Co.,  Thatcher  Bldg.,  Pueblo!  C.  Watts.  City  Hall,  engr.  herr  Rd.  Arm  Ashland  Ave.  Sewer,  airbrick 

Colo.,  engrs.  Noted  June  25  **•.  Marlon — Bd.  Control  soon  takes  bids  and  concrete  cylinder  In  tunnel  or  ojH-n  cut. 

‘  .  1..'  T  T  w  25,000  ft.  sanitary  trunk  sewer  In  Kast  J.  W.  Reid,  comr.  ;  adv.  K.  N.-It.  May  20. 

Hillhou^  cRv'cl^*  3“000  4  iJ’  Class  <"hurch.  Jefferson  and  Kenton  Aves.  $2f»0.-  WIs.,  Milwaukee  —  May  27,  hy  J  H 

v..rti,.<n^’i  „  1  000.  W.  Cathers,  Marion,  engr.  Fowlea,  secy.  Metropolitan  Sewerage  Comn.. 

4  Mleh.,  Wyandotte  —  Making  plans  con-  508  Market  St.,  sewage  Ixsister  station. 

4  (  orey  hydrants,  and  1,000  lb.  lead.  brick  main  sewers  and  vltr.  or  Fairmount  Ave.  $20,000. 

fallf.,  Pasadena — City  Clerk  taking  bids  concrete  lateral  sewers  in  various  streets.  N’.  I).,  Crosby  —  June  7,  by  City  Clerk. 
(  alaveras  street  reservoir,  concrete  lined,  $1,300,000.  Hubbell,  Hartgertng  &  Roth.  15.482  ft.  8-  to  12-ln.  vltr.  tile  sewers  etc. 
10  m.g.  capacity.  $40,000  or  more.  S.  B.  2640  Buhl  Bldg.,  Detroit,  engrs.  In  Sewer  Impvt.  Dist.  2.  $30,000.  Dakota 


carious  streets. 


N’.  I).,  Crosby  —  June  7,  by  City  Clerk. 


(alaveras  street  reservoir,  concrete  lined,  $1,300,000.  Hubbell,  Hartgertng  &  Roth.  15.482  ft.  8-  to  12-ln.  vltr.  tile  sewers  etc. 
10  m.g.  capacity.  $40,000  or  more.  S.  B.  2640  Buhl  Bldg.,  Detroit,  engr.s.  In  Sewer  Impvt.  Dist.  2.  $30,000.  Dakota 

Morris,  city  water  supt.  Noted  Dec.  24.  III..  Mundelein— Takes  bids  about  June  1,  Kng.  ft  Constr.  Co..  Valley  City,  engrs. 

Calif.,  Placervllle— June  7,  by  E.  Mahler,  tile  sewers  an<i  sewage  treatment  plant,  Kan.,  Onagn  —  May  25.  by  City  Clerk, 
city  elk.,  2,250  ft.  4  In.  bell  an(i  spigot  joint  $140,000;  and  sanitary  sewers  In  various  sanitary  sewers  and  disposal  plant.  $40.- 
de  Lavaud  centrifugal  c.i.  pipe,  random  streets,  $150,000.  Kelker,  Del>‘uw  &  Co.,  000.  E.  T.  Archer  ft  Co.,  609  New  Eng- 
lengths,  270  ft.  2  In.  threade(f  and  coupled  111  West  YVashington  St.,  Chicago,  engrs.  land  Bank  Bldg..  Kansas  City,  Mo.,  engrs. 


•standard  black  wrought  Iron  pipe,  random 


WIs..  Janssvllle — H.  Trailer,  city  mgr..  Noted  May  13. 


land  Bank  Bldg..  Kansas  City,  Mo.,  engrs. 


hngths,  four  4  In.  bell  and  spigot  Joint  de  making  plans  20,387  ft.  12-  to  48-In.  vltr.  Ksn..  YVutkIns — May  28,  by  City  Clerk. 


Lavaud  centrifugal  c.l.  ith  bends,  etc. 


or  concrete  storm  sewers  I.t  22  streets  ;  and  sanitary  sewer.s  and  sewage  disposal 
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to  Withstand 
Unusual  Loads 


INDKPKNDKN  r  Reinforced  Con- 
Crete  Sewer  Pipe  have  ample 
strength  to  withstand  unusual  load  con¬ 
ditions — plus  a  permanency  that  defies 
all  the  ordinary  causes  of  deterioration. 
This  strength  and  durability  are 
derived  from; 


PlCo 


Before  you  bid  on,  or  let,  your  next 
sewer  work,  get  in  touch  with  us. 
We  can  show  you  some  interesting 
advantages  and  economies  in  using 
INDP:PP:NDENT  Concrete  Pipe. 


1.  DESKiN.  Wall  thickness  and  steel  rein¬ 
forcement  are  designed  to  give  sufficient 
strength  to  meet  every  service  demand. 


2.  FORMS.  'I'hese  are  of  steel,  accurately 
shaped,  and  constructed  to  eliminate  distor¬ 
tion  and  leakage  while  forms  are  being  filled. 


.1.  MATERIALS.  Careful  selection  and 
constant  inspection  of  all  cement,  sand,  pebbles 
or  crushed  rock  to  insure  the  use  of  none  but 
highest  grade  materials. 


4.  MIXING  and  PLACING.  All  concrete 
used  is  batch-mixed  to  a  uniform  color  and 
proper  consistency,  and  promptly  placed  in 
the  forms,  being  well  spaded  to  assure  maxi¬ 
mum  density  and  thorough  bonding  with 
reinforcing  metal. 


5.  CURING.  Forms  are  not  removed  until 
concrete  has  attained  sufficient  strength  to 
prevent  injur>\  New  pipe  are  kept  wet  to 
assure  proper  curing.  All  pipe  are  thoroughly 
cured  before  being  used 


curved  line  of  12-inch  INDEPENDENT 
Reinforced  Concrete  Pipe  laid  in  shale  rock  at 
Clan'son,  Michigan. 


INDEPENDENT  CONCRETE  PIPE  CO. 

202  North  West  St.  Indianapolis,  Ind. 


i 


May  20.  1926 


i;,wtrs  (Continued)  i 

‘i.nt  {43.000.  E.  T.  Archer  &  Co..  609  ; 

w  KnKland  Rank  Bldg.,  Kansas  City,  j 

’alif^'^I.o»  AngeJen  —  June  1,  by  Bd.  ■ 
lAis  Angeles  Co.,  55,669  ft.  8-  to 
i-'.ii  vitr  clay  sewer  in  Alfred,  Alniant  * 
Sts!,  etc.,  in  Sherman.  $157,415. 

Bids  Received 

Iiosfon — Sewerage  works  In  Stony 
fns'k  Sect.  10,  Rosindale  Branch,  from  J. 
j’  ('..iighlin  &  Sons,  Inc.,  27  School  St., 

jU^O.On.i.  —  J  Ouider,  pres. 

BriM')klvn  Boro,  Boro  Hall.  May  12,  from  R. 

I  vino  '678  Clenmore  Ave.,  sewer  in  Junius 
St  {j'-2,  Elmore  PI.  $294,  Vartck  St.  $309, 
anil  Oth  St.  $246  ;  from  Manmill  Constr.  Co., 
»(i!5  I'ouglas  St.,  in  Avenue  M  $268,  New 
Uits  Ave  $229  and  Colonial  Rd.  $277  ;  from 
S  Cuerriero,  Avenue  1.,  $3,244  ;  and  from 
X,  \V.  Matarazzo,  1163  61st  St.,  Avenue 
I,  $1,746.  Noted  May  6. 

\.  Y..  New  York  —  See  "Streets  and 

I’hlla. — Dept.  Pub.  Wks.,  Bureau  of 
EnginWring,  May  12,  main  sewers  in 
Creen  I.4ine,  from  Mazzola  &  Marano,  739 
South  7th  St..  $39,935  ;  Parker  Ave.,  from 
j  and  R.  LK)mbardl.  Lincoln  Bldg.,  $247,- 
I'lS  Crawford  and  Langdon  Sts.,  from  A. 
Jaffido  &  L.  Mark.  139  South  50th  St., 
$1112  596  and  $134,387  respectively. 

(»  Cleveland — Bd.  Comrs.  Cuyahoga  Co.. 
May' 5.  3.800  ft.  8-  to  48-in.  sewer  in  Lrfinder 
Kd.',  Impvt.  310,  from  Salem  &  George,  Erie 
Bl(ig..  segmental  block  $34,148  brick  $35,- 
182  and  rein. -con.  $32,302. 

Minn.,  St.  Paul  —  A.  E.  Eggert,  city 
nunh.  agt..  May  11,  Trout  Brook  Sewer, 
Contr.  A,  from  Northern  States  Contg.  Co.. 
312  Endicott  Bldg.,  $473,700;  and  Highland 
Park  Sewerage  System,  from  O’Neil  & 
Pre.ston,  608  Exchange  Bank  Bldg.,  $142,- 
(100.  Noted  May  6. 

Contracts  Awarded 

Conn..  South  Norwalk — For  18  In.  waste 
pipe  line,  to  Fisher  &  Crowley,  Bristol. 
Kngrs.  est.  $90,000. 

N.  Y.,  New  Y'ork  —  H.  Bruckner,  pres. 
Bronx  Boro,  Crotona  I’ark,  3rd  and  Tre- 
mont  Aves.,  to  A.  Musumecl,  277  East 
146th  St.,  sewers  In  Needham  Ave.  $2,073, 
Bering  Ave.  $4,437,  and  Mulford  Ave. 
$6,292  ;  to  F.  Spadaro,  2913  Creston  Ave., 
Underhill  Ave.  $4,001,  and  East  177th  St. 
$18,981  ;  to  J.  V.  Timoney  Constr.,  320 
hiist  201st  St.,  Morris  Ave.,  $15,336;  and 
P.  Tedesco,  Westchester  Ave.,  Laconia  Ave., 
$3,530.  Grand  total  $55,650.  This  corrects 
report  in  May  13  issue  under  “Streets  and 
Koads.” 

Pa..  Phila. — Dept.  Pub.  Wks.,  Bureau  of 
Engineering,  branch  sewers  in  Almond  St., 
to  A.  Mattia,  310  North  65th  St.  $20,866  ; 
Bingham  St.,  to  A.  DiSandro  &  Son,  3906 
North  5th  St.  $51,667  ;  Edgemont  and 
.Salmon  Sts.,  to  J.  Moss,  1652  Wakeling  St., 
$1,246  and  $1,096  respectively;  Glenlcn-k 
and  Tyson  Sts.,  to  J.  Hastie,  5720  Virginia 
Rd.,  $5,039  and  $19,401  respectively;  Homer 
St.,  to  J.  J.  McHugh,  1617  Race  St..  $10.- 
304 ;  Jackson  and  Marsden  Sts.,  to  A. 
Casciato,  1602  Wharton  St.,  $5,341  and 
$6,209  respectively;  N  St.,  to  Perma  Eng. 
(’o..  362  North  65th  St..  $18,159;  Phllellena 
St.,  to  A.  Frunzl,  513  High  St.,  $13,278; 
and  l.,arge  St.,  to  P.  and  E.  J.  Ellis.  4th 
and  Wyoming  Sts.,  $12,770.  Grand  total 
$201,473.  Noted  Apr.  15. 

O. ,  Cinrinnutl — See  "Waterworks.” 

O..  Cleveland  —  Intercepting  sewer  at 
southerly  sewage  treatment  works,  to 
(Iraham  &  Henderson,  212  Engineers  Bldg., 
$220,695. 

Mleh.,  Detroit — For  460  ft.  15-  to  18-ln. 
vitr.  crock  sewers,  etc.  in  Lateral  4537,  to 
A.  Rossi,  6307  Pennsylvania  Ave.,  $1,489; 

I. 310  ft.  18-  to  24-ln.  in  Lateral  4568,  to 
Montg.  &  Eng.  Co.,  Transportation  Bldg., 
$10,467;  709  ft.  12-  to  18-in.  in  Lateral 
4586,  to  Central  Contg.  &  Eng.  Co.,  17576 
Wyoming  Ave.,  $4,275  ;  2,027  ft.  12-  to 
2n-in  in  Lateral  4587,  to  W.  Blanck  Co., 
40  Seven  Mile  Rd.  E,  $6,435  ;  2,916  ft. 
12-  to  24-in.  In  Lateral  4588,  to  Cadillac 
Constr.  Co.,  Transportation  Bldg.,  $13,900; 
and  3,936  ft.  12-  to  24-in.  in  Lateral  4589, 
to  Detroit  Drainage  Constr.  Co.,  Meyers 
Ave..  $13,668.  Grand  total  $50,234. 

Mioh.,  Krorse  (Detroit  P.  O. ) — For  5,000 
ft.  20  in.  to  2  ft.  8  in.  X  4  ft.  brick,  concrete 
and  tile  sewer  In  High  St.,  to  T.  D.  Nolan, 
Plymouth  Rd.  and  Pere  Marquette  Hy. 
tracks.  Detroit.  $51,000.  Noted  May  6. 

.Mich.,  Llnculn  Park  (mail  Detroit) — To 

J.  A.  Mercler,  616  Hammond  Bldg.,  De- 
^oit,  Le  Blanc  Drain  In  Twps.  of  Ecorse, 

®*ty  of  Lincoln  Park,  Sect.  A, 

11.680  ft.  $721,150.  Sect.  B  $4,706  ft.  $213,- 
37^  Sect.  C  $4,233  ft.  $234,724,  Sect.  D 
3.4.7  ft.  63,386.  Sect.  E  5,828  ft.  106,804, 
•iid  Sect.  F  1,656  ft.  $27,096,  all  foregoing 
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monolithic  rein. -con.,  844  ft.  Sect.  G  $12,960,  ' 

Sect.  H  878  ft.  $11,892,  2,915  ft.  Sect.  I 
$52,013,  Sect.  J  274  ft.  $.5,032,  Sect.  K  1.380 
ft.  $19,820,  Sect.  L  2,838  ft.  $57,660,  Sect. 

M  1,655  ft.  $30,190,  all  rein. -con.,  also  in¬ 
let  6.100,  and  120  catchbasins  $17,760. 
Grand  total  $1,579,967.  Noted  Mar.  25. 

.Mich.,  Pontiac — -Northwest  Trunk  Sani¬ 
tary  Sewer,  1,063  ft.  36  in.  concrete  and 
brick  pilH-,  to  E.  M.  Gillet,  673  25th  St., 
Milwaukee.  Wis.,  $40,775.  Noted  Apr.  22. 

.Mich..  Koyal  4>uk  (br.  Detroit)  -Liliwood 
Realty  Co.,  12,000  lin.ft.  12-  to  18-in.  vitr. 
clay  sewers  in  Twelve  Mile  Rd.  and  Camp¬ 
bell  Ave.,  Red  Itun  Golf  sub-division,  to 
Pontiac  Drainage  Co.,  Pontiac.  Engrs.  est. 
$60,000.  Noted  Apr.  29. 

III.,  Chicago — Bd.  Lax'al  Impvts.,  Room 
207,  City  Hall,  tile  scwcr.s,  etc.,  in  Philips 
Ave.  from  East  89th  to  East  9th  Sts., 
Clyde  and  Yates  Aves.  from  East  89th  to 
East  90th  Sts.,  to  C.  Roberts,  6921  Latlin 
St.  ;  Clyde  Ave.  from  East  86th  to  East 
9oth  Sts.,  Cha|>el  Ave.  from  East  85th  to 
East  90th  St.,  Paxton,  Luella  and  Crandon 
Aves.  from  East  87th  to  East  90th  Sts., 
East  80th  St.  from  Chapel  to  Merril  Aves., 
East  87th  St.  from  Jeffery  to  ('hapcl  Aves., 
and  East  88th  St.  from  point  110  ft.  to 
Crandon  Ave.,  to  L.  Scully,  4  451  Nevada 
St.,  West  68th  St.  from  South  ('rawford 
to  South  Kt'eler  Aves.,  South  Komensky 
Ave.  from  West  68th  to  West  70th  Sts., 
South  Karlow  Ave.  from  West  68th  to 
West  70th  Sts.,  South  Kedvale  Avc.  from 
West  68th  to  West  69th  Sts.,  and  South 
Keeler  Avc.  from  West  68th  to  West  69th 
Sts.,  to  A.  Scully,  5467  Komerlin  St.  ;  alley 
from  East  92nd  St.  to  Yates  Ave..  Harry 
Ave.  from  point  231  ft.  to  North  Natoma 
Ave.,  West  113th  PI.  from  I-atlin  St.  to 
South  Ashland  Avt;.,  Lington  Ave.  from 
|H)int  231  ft.  to  North  Natoma  Ave.,  West 
99th  St.  from  l,afayette  to  Wentworth 
Aves.,  West  l()5th  St.  from  South  Tahlman 
Ave.  to  South  Rockwell  Sts.,  Sunnyside 
Ave.  from  North  Ijong  to  North  I»ckwood 
Aves.,  Loomis  St.  from  West  108th  to  West 
109th  Sts.,  West  106th  St.  from  Drew  to 
Wood  Sts.,  to  M.  D1  Vito ;  North  Menard 
Ave.  from  Belmont  to  Wellington  Aves.,  to 
D.  Cuzzone,  711  Farqucr  St.;  North  Mozart 
St.  from  Addison  St.  to  Waveland  Ave., 
Grace  St.  from  North  Branch  Chicago 
River  to  North  California  Ave.  .and  North 
California  Ave.  from  Irving  Park  Blvd.  to 
Addison  St.,  to  Fosco  Bros.  ;  North  New¬ 
castle  Ave.  from  Nieman  to  Albion  Aves., 
Imlay  St.  and  Hayes  Ave.  from  North  New 
Castle  to  Newark  Aves.,  and  Newark  Ave. 
from  Hayes  Ave.  to  north  city  limits,  to  A. 
Banieri ;  South  Claremont  Ave.  from  West 
62nd  to  West  63rd  Sts.,  South  Oak  Alley 
from  'West  62nd  to  West  63rd  Sts.,  South 
Oakley  Ave.  from  West  113th  to  West  116th 
Pis.,  and  West  115th  St.  from  South  Irving 
to  South  Western  Aves..  to  M.  Murphy,  5854 
South  Michigan  Ave. ;  South  Green  St.  from 
We.st  102nd  to  West  103rd  Sts.,  and  Ken¬ 
tucky  Ave.  from  Elston  to  North  Kilbourne 
Aves.,  to  Mancinl  &  V’entrella  ;  North 
Marmora  Ave.  from  Wellington  to  Belmont 
Aves..  Myrtle  Ave.  from  Oriole  to  North 
Harlem  Aves.,  North  Major,  North  Park 
Side,  Mango  and  North  Menard  Aves.  from 
Dlversey  to  Schubert  Aves.,  to  F.  Peyrot, 
4207  Marmora  Ave.;  Perry  Ave.  from  West 
99th  to  West  100th  Sts.  and  South  Wood  St. 
from  'West  79th  to  West  83rd  Sts.,  to  A. 
Santuccl,  1523  North  Long  Ave.;  Foster 
Ave.  from  Milwaukee  to  Elston  Aves., 
North  Long  Ave.  from  Foster  to  Lleb  Aves., 
Lind  Ave.  and  Llano  Ave.  from  Lleb  to 
Rogers  Aves.,  North  Lockwood  Ave.  from 
Foster  to  Rogers  Aves.,  Lleb  Ave.  from 
Ixing  to  Elston  Aves.  and  North  I^atrobe 
Ave.  from  Foster  to  Rogers  Aves.,  to  J. 
Tlrltilli.  732  South  Ashland  Ave. ;  South 
Ashland  Ave.  from  West  110th  to  West 
112th  Sts.,  and  Eggleston  Ave.  from  West 
107th  to  "West  109th  Sts.,  to  Walsh  & 
Metzger,  6828  South  Chicago  Ave. ;  South 
Claremont  Ave.  from  West  62nd  to  West 
63rd  Sts.,  Kentucky  Ave.  from  Elston  to 
North  Kllbourn  Aves.,  North  Kotner  Ave. 
from  Bryn  Mawr  to  Rogers  Aves.,  West 
64th  PI.  from  South  Menard  to  South  Cen¬ 
tral  Aves..  South  Oakley  Ave.  from  West 
113th  to  West  114th  Sts.  and  West  115th 
St.  from  Irving  to  South  Western  Aves., 
to  J.  J.  Renn,  6649  North  Ashland  Ave. ; 
South  Wood  St.  from  West  79th  to  West 
83rd  Sts.,  to  D.  Hardin ;  North  Major, 
North  Parkside,  Mango  and  Menard  Aves. 
from  Dlversey  to  Schubert  Aves.,  North 
Kenneth,  North  Kllbourn  and  Wellington 
Aves.  from  Dlversey  to  Belmont  Aves.,  to 
Washington  Plumbing  A  Heating  Co.,  461 
North  Halsted  St.  Noted  Apr.  22. 

IIL,  Chirsgo  —  Bd.  Trustees  North  Side 
Sewage  Treatment  Wks.,  Dlv.  Q,  910  South 
Michigan  Ave.,  main  building  and  grit 
chamber  superstructure  and  building  struc¬ 
tures  north  of  Howard  SL  and  west  of  Chi¬ 
cago  &  Northwestern  R.R.  tracks  at  Niles 


Center,  to  J.  Grithth  &  Son  Co..  112  West 
Adams  St.  $1,538,422.  Noted  Apr.  29. 

111..  <'hirHK» — H  E.  Wallace,  elk.  San¬ 
itary  Dist.  of  Chicago,  Broadview- Ik  llwixal 
Inten-epting  Sewer,  concrete,  in  R<a>sevelt 
Rd.  from  Des  Plains  River  to  Pushe«'k  Rd 
and  in  I’usheck  Rd.  from  Risisevelt  Kd.  to 
Harrison  St.,  to  Dowdle  Bros.,  Chicago,  ap¬ 
proximately  $428  (Mte.  Noted  Apr.  29. 

U  Is.,  .\ntlgo—  G.  C.  Palmlter,  city  elk  . 
2(1  X  35  ft.  concrete  and  ste«'l  s*-wage  «lis- 
|>osal  plant,  to  Manitowm-  Constr.  Co.. 
Manltowax-,  $53,007.  Engrs.  est.  $5o.O(io 
.Noted  May  6. 

!«.,  Delweln — Sewage  dlsp<isal  plant,  to 
J.  A.  Dunkel  Constr.  Co.,  Webster  Citv, 
$66,380.  Noted  Apr.  22. 

Minn.,  Jordan  J.  C.  Busch,  <  ity  elk  . 
Sewerage  and  water  sysli  tns,  to  Dearborn 
Constr.  Co.,  ISO  West  1st  St.,  Waterhsi, 
la..  $44,000.  Noted  ,\pr  22. 

Minn..  St.  I’aiil — A.  E.  Eggert,  city  purch. 
agt..  4.000  ft.  12-  to  42-in.  si-Wer,  etc..  In 
Summit  .-Xve.  between  Creton-Dewa-y  .-Xves., 
to  O'Neil  &  Preston,  6o8  Exch.  Bank  Bldg., 
$37,000.  Noted  Apr.  29. 

Wash.,  .Seattle  Bd.  Pub.  Wks..  .sewers  in 
43rd  .\ve.  South,  et  al.,  to  McHugh  A: 
('oluccio.  517  3rd  .\ve.  N..  $12,270.  Engrs 
est.  $44,389.  Noted  .May  13 

Calif.,  l.o«  .Angeles — Sewers  in  Beverly 
Blvd.  between  Highland  and  lai  Brea  Aves. 
and  Spaulding  Ave.  betwet-n  Willoughby 
and  Melrose  Aves.,  to  L.  Mlletich,  61o  West 
54th  St.,  $53,726  and  $22,573  resia-ctively  ; 
Milton  Ave.  Iwtween  Metros*-  Ave.  and  3rd 
St.,  to  .M  N.  Guho,  5316  8th  Ave  .  $73,325; 
also  Arlington  Ave.  between  Rodeo  Rd  and 
Vernon  Ave.,  to  J.  M.  Housley,  1928 
Claudina  Ave.,  $28,515.  Grand  total 
$178,139. 

Calif..  Kedwotni  City — Bay  Shor«-  Sani¬ 
tary  Dist.,  s«-wers  In  Rio  Verde,  .Vcitcia 
Sts.,  etc.,  to  W.  J.  Tobin,  527  Santa  Ray 
Ave.,  Oakland,  $28,975. 

Calif.,  Vietnrvllle — Victorville  Sanitary 
Dist.,  14,734  ft.  8-  to  14-In.  lateral  sewers 
in  various  streets,  to  F.  W.  Secombe,  San 
Bernardino,  $26,900.  Noted  Apr.  22. 

Ont.,  XValkervlllr  --  See  "Streets  and 
Roads” 

it.  C.,  Point  Orey — For  II  mi.  8-  to  21-in. 
sewer  In  Alma  Rd.  from  5th  to  16th  Aves., 
to  H.  G.  Cutt,  R.R.  1.  Eburne,  $27,517. 


Waste  Disposal 

Bids  Desired 

N.  Y.,  New  Dorp  (Sta.  Staten  Island) — 
May  25,  by  J.  A.  I.ynch,  pres.  Richmond 
Boro,  Boro  Hall,  building,  and  runway, 
furnaces,  chimney,  etc.,  for  garbage  In¬ 
cinerator,  here.  Noted  Oct.  29. 

N.  J.,  Highlands — May  24.  by  Mayor  and 
Boro  Council,  Boro  Hall,  2  unit,  30  ton 
capacity,  incinerator  plant.  C.  G.  John¬ 
son.  boro  elk. ;  adv.  E.  N.-R.  May  20. 

Bridges 

Proposed  Work 

Mass..  Harnstabir  —  Commonwealth  of 
Mas.sachUHett8,  Dept.  I’ub.  Wks.,  Boston, 
plans  new,  probably  concrete  and  steel, 
bridge  over  Centerville  River,  here.  $25,- 
000.  W.  F.  Williams,  comr. 

MIk«..  Merrill  —  George  County  Bridge 
Co.,  c/o  J.  C.  Dorsett,  Lucedale,  making 
preliminary  plans  rein. -con.,  steel  and  pil¬ 
ing  toll  bridge  over  Pascagoula  River. 
$40,000. 

Tenneuiee — State  Dept.  Highways  &  Pub. 
Wks.,  Nashville,  takes  bids  about  June  11. 
ninety-one  17  ft.  span  treated  timber  and 
one  60  ft.  span  steel  truss  bridge  over 
Obion  River,  Obion  Co.  To  exceed  $25,000. 
C.  N.  Bass,  highway  comr. 

Tenn.,  Klicabethton — Making  plans  con¬ 
crete  bridge  over  Doe  River,  on  Elk  Ave. 
$40,000.  McCrary  Eng.  (7o,  .Citizens  South¬ 
ern  Bldg.,  Atlanta,  Ga.,  engrs.  Noted 
May  13. 

Tenn.,  Oalnegboro- -State  Dept.  Highways 
&  Pub.  'Wks.,  Nashville,  taken  bids  about 
June  11,  steel  span  bridge  on  timber  ap¬ 
proaches  over  Cumberland  River,  near  here, 
Jackson  Co.  $200,000.  C.  N.  Bass,  high¬ 
way  comr. 

Ky.,  Spottsvllle — Ixulnvllle,  Henderson  & 
St.  Ixuis  R.R.  Co.,  Ijoulsville,  W.  S.  Moore, 
ch.  engr.,  making  plans  replacing  steel  draw 
span  bridge  over  Green  River  with  new 
design  for  superstructure,  and  raising  pres¬ 
ent  piers  and  abutments,  etc.  $50,000. 

Mo.,  Kansas  City — Kansas  City  Terminal 
Ry.  Co.,  J.  V.  Hanna,  ch.  engr..  Union  Sta.. 
making  preliminary  plans  rein. -con.  and 
steel  viaduct  over  railroad  tracks,  on  Oak 
St.  $350,000. 


All  Functions  Independent 


mo  PR(^PEL,  slew,  hoist  the  load  and  lower 
the  boom  at  the  same  time  is  absolutely 
necessary  on  many  «x:casions.  What  can  your 
operator  do  when  his  clutches  operate  several 
different  functions  instead  of  just  one?  He  has  a 
problem  that  cannot  be  solved.  His  efficiency  of  opera¬ 
tion  is  lowered  considerably  each  time  such  a  situation 
arises.  'I'here  are  many  combinations  of  functions  that 
must  be  executed  at  once  and  without  independence  of 
functions  this  is  impossible. 


Each  function  on  the  industrial  type  DC  is  con¬ 
trolled  by  separate  friction  clutches,  making  any  com¬ 
bination  of  motions  not  only  possible  but  very  easy.  It 
is  essential  for  effective  operation  and  before  purchas¬ 
ing  any  make  of  machine,  insist  upon  independence 
of  functions. 

This  feature  illustrates  another  reason  why  industrials 
excel.  I'here  are  manv  more — watch. 


Other  products:  Locomotive  cranes,  5  to  200  tons  capacity, 
freight  cranes,  pile  drivers,  clamshell  buckets. 
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(Continued) 

I-o<-al  Syndicate,  c/o  C 
.■  {.iffum  Lumber  Co.,  plans  rein.-con.  and 
;  I  br  dKe  over  Mississippi  River. 

■‘‘'  x...  M  I.ouls--(Mty,  c/o  Bd.  Rub.  Serv., 
M  .kinV  preliminary  plans  3  rein.-con. 
k'  .1.-1 «  over  River  Des  Peres,  1  on  Mack- 
r  iWe  1  on  Sublette  Ave.  and  other 
'Sulphur  Ave.  $50.n00.  L.  R.  Howen. 
•11  Citv  Hall,  eiiitr.  ^  r.  j  •• 

^  Wx  Barxtow— See  "Streets  and  Roads 

t  arthu*.— I’anola  Co  luakinK  plans 
t  t.r  is  ft  concrete  deck  fclrder,  and  one 
ft  concrete  deck  Rirder  spans,  also  six 
r..".  ft  rein  -con.  bents  across  tlulf.  Colorado 
:  Ve  R.R.  tracks,  on  Highway  8. 

?>kooi.  1>  K.  Martin.  Carthage,  co.  engr. 

Tex..;  <  old  Springs  —  See  "Streets  and 

'“Tex  San  .Vntonlo — Making  plans  70  ft. 
i.xin  -t  on  and  steel  brhlKe,  2;)  ft.  over  San 
Uttonio  itiver.  at  Villita  St.  $30.(M.O. 
i  Kwig.  city  engr.  . 

Tex.,  Sanderson  —  Sex‘  Stri'cts  and 

Okla  C'liainller — State  Hy.  nept.,  Okla¬ 
homa  Citv,  making  plans  !|^8  ft.  rein.-<on. 
Oi.iii.t  over  Frisco  R.R.  Tracks,  Lincoln 
M‘.  here.  Lai'.'lO".  J.  M.  Page,  highway 

'Tikla  Lima — State  Hy.  Dept.,  Oklahoma 
t'itv  made  preliminary  plans  steel  truss 
i.riilL'e  on  concrete  piers  over  Wewoka 
t  reck  on  State  Road  3,  here,  Seminole  t'o. 
i  >.-^,(MMi.  .1.  M.  Page,  highway  engr. 

"<  alif  Sunni  —  Alameda  Co.  (Oakland) 
i.iaking’  plans  steel  and  concrete  bridge 
otr  \rrovo  de  Valle  Creek  near.  here.  To 
.  x.eed  $25,000.  O.  A.  I'osey,  Oakland,  co. 

due.,  Oracefleld  —  Dept.  Pub.  \\ks., 
ijiiebec.  s<K>n  takes  bids  concrete  and  steel 
liridge  over  (Jatineau  River,  here.  $35.ooo. 
1.  K.  Vallee,  67  St.  Cyrille  St.,  Quebec, 
ellgr.  .  r.  .  > 

Bids  Degtred 


Ma.aachiiaetta  —  June  1,  by  Dept.  Pub. 
Wks.,  Boston,  four  1  snan  3,867  ft.  concrete 
■ind  bituminous  macadam  bridges  and  ap¬ 
proaches  in  Westminster  and  Winchendon. 
$■.>5,000  or  more.  W.  P'.  Williams,  coinr. 

Mums.,  Cambridge  (Boston  I>.  O.) — Har- 
varil  i'niversity  taking  bids  brick  and 
steel,  etc.,  memorial  foot  bridge  over 
Charles  River  connecting  Harvard  T'ni- 
vcrsitv  and  Harvard  Business  S<-hool 
(Brighton),  $200,000.  McKim,  Meade  & 
White.  101  Park  Ave.,  New  York  (’'ity, 
iirchts.  J.  R.  Rablln,  Metropolitan  Di.st 
Comn.,  1  Ashburton  PI.,  Boston,  engr. 
.Voted  Mar.  25. 

|•enIlM.vlvanla— May  21,  by  Montgomery 
Smith,  purch.  agt.  Pennsylvania  R.R.  Co., 
17th  and  Filbert  Sts.,  Phlla.,  4  span  bridge. 
Plan  80281  ;  steel  super-structure  complete 
for  crane  runway.  Plan  28846  ;  1  turntable 
suiw-r-structure.  Plan  17420;  5  signal 

cantilevers,  2  track.  Plan  17110;  structural 
details  for  bridges.  Plan  6363  ;  also  seven 
4  track  and  three  5  track  signal  bridges, 
Plan  17100. 

l’ennH,vlvania — May  27,  by  Montgomery 
Stnith,  purch.  agt.  Pennsylvania  R.R.  (^o., 
17th  and  F'ilbert  Sts.,  Phila.,  superstructure 
of  l)ridge  complete.  Plan  8275  ;  twenty  4 
track  signal  bridges.  Plan  17100  ;  steel  work 
for  15  span  second  track.  Plan  10220;  steel 
reinforcing.  Plan  80295  ;  metal  work  and 
rivets.  Plan  80271. 

West  Virginia — See  "Streets  and  Roads.” 

IViHcnnsin — See  "Streets  and  Roads.”  • 

IVIs.,  Milwaukee — May  22.  by  l*ark  Bd., 
F  Schumaker,  secy.,  concrete,  stone  work, 
cariu'ntry  and  tile  work,  etc.  for  Ma.son 
St.  Bridge.  $400,000.  (^las.  Shepherd  & 
Clas,  4  45  Milwaukee  St.,  engrs. 

MisHouri — May  28,  by  State  Hy.  Dept., 
Jefferson  City,  two  5  ft.,  two  8  ft.,  four 
12  ft.,  two  14  ft.,  and  two  16  ft.  rein.-con. 
slab,  also  one  35  ft.  and  one  40  ft.  rein.-con. 
deck  girder  spans  in  Ca|)e  Cllrardeau  Co.  ; 
two  8  ft.  rein.-con.  slab,  four  30  ft.,  and 
one  45  ft.  rein.-con.  deck  girder,  also  140  ft. 
steel  truss  spans  in  Jefferson  Co.  ;  one  60 
ft.  steel  truss  span,  etc.,  St.  Francois  Co.  ; 
and  repairing  River  D.  I>.  Bridge. 
Buchanan  Co.  B.  H.  Piettmeier.  ch.  engr. 

Texas — See  “Streets  and  Roads.” 

Tex.,  firoveton — See  "Streets  and  Roads.” 

Idaho,  Coeur  d'.Mene — May  27,  by  Comrs. 
Pub  Wks.,  at  Idaho  Hotel.  128  ft.  steel 
span  and  575  ft.  pile  trestle  over  SiM>kane 
lUvcr,  on  Federal  Aid  Project  101-A, 
Kootenai  Co.  P.  K.  Oxley,  I^ewlston,  dist. 
engr. 

Bids  Received 

Maine  —  State  Hy.  Dept.,  Augusta,  May 
12.  substructure  steel  truss  double  deck 
highway  bridge  over  Kennebec  River  in 
Bath  and  Woolwich,  from  Foundation  Co., 
120  Liberty  St.,  New  York  City,  $983,940; 
superstructure,  from  McClintlc-Marshall 
Co.,  68  Devonshire  St.,  Boston,  Mass., 
$1,465,000.  Noted  Apr.  29. 


New  Hampshire  —  See  "Strx‘ets  and 
Roads.” 

North  Carolina  —  Stale  Hy.  Comn., 
Raleigh,  May  4.  rein.-con.  bridges,  etc.  on 
Proje«‘t  669,  Rowan  t'o.,  and  Project  637. 
Iredell  Co.,  from  J.  L.  Brinkley.  Thomas- 
ville,  $39,415  and  $52,679  resp«‘ctively  ;  on 
Project  398,  Robeson  Co.,  from  Kiker  & 
Yount.  Reidsville,  $41,348;  on  Project  3o:!. 
Bladen  Co.,  from  J.  S.  Bower.s,  Whiteville, 
$30,113;  Project  165.  Northampton  Co,, 
from  W.  D.  Dean,  Commercial  Bank  Bldg.. 
Raleigh,  $31,651.  Noted  Apr.  29. 

I.oiiiHiana  —  State  H.v.  De|)t.,  Baton 
Rouge,  constructing  French  Fork  Bridge, 
on  Jena-Jonesville  Highway,  Federal  Ai«l 
Project  166-C.  Catahoula  Parish.  from 
Meyer  &  tlreenwald,  Monris*.  $45,210,  and 
Intracoastal  ('anal  Bridge  on  Houma- 
Montegut  Highway,  State  Proje»-t  532-A. 
Terrebonne  Parish,  from  Austin  Bridge  Co., 
Baton  Rouge,  graveling  State  Proj»'i-t  521, 
New  Roads-St.  Francisville  Highwa.v,  Point 
Coupee  Parish,  and  Burnside- Whitehall 
Highway,  State  Proje»’t  536-.V.  St.  James 
I’arish.  from  Young  &  Deliriton,  Zathary, 
$10,652  and  $5,000  resja-ctively.  Noted 
Ai)r.  15  and  22. 

Indiana--J.  D.  Williams,  dir.  State  Hy. 
Comn.,  lndiana|M>lis,  May  12,  (e.  e.  means 
engineers  estimate),  from  W.  H.  (Sramnier 
&  Son,  Kvansville,  bridges  over  Chicago 
Kastern  Illinois  R.R.  tracks,  F.  A.  6-('-25. 
Putnam  Co.,  $29,549  e.  e.  $36,494,  Bull 
Creek,  F.  A.  98-.\-2.  $6,635  e.  e.  $6,833, 
and  Magenica  ('reek,  F.  A.  loi-B-2,  Little 
Magenica  Creek.  F.  A.  lOl-B-3  and  F.  A. 
lOl-B-29.  $21,206  e.  e.  $24,670.  all  fore¬ 
going  in  Huntington  (?o.,  from  W.  H.  Shoos, 
Freeport,  Flat  Risk  ('reek,  F.  A.  81-A-l, 
Bartholomew  ('o.,  $6o,442  e.  e,  $70,638, 

bridgt-  over  Blue  River,  F.  A.  Sl-B-1.  John¬ 
son  Co..  $60,609  e.  e.  $67,143  ;  from  Hamil¬ 
ton  Sc  I.,ancaster,  (Ireem-astle.  bridge  over 
Pennsylvania  R.R.  tracks.  F.  A.  6-B-lt>. 
I'lay  Co.,  $11,859  e.  e.  $13,207;  from  Ryan 
&  Ryan,  Washington,  bridge  over  Chicago 
Sc  Rock  Island  R.R.  tracks,  F.  A.  7S-I>-1, 
Knox  Co.,  $27,937  e.  e.  $31,333  ;  from  <5. 
T.  Miller  Constr.  C'o..  L>'banon,  bridge  over 
Mill  Creek.  F.  A.  S5-T)-l,  Fulton  Co.,  $16.- 
150  e.  e.  $17,257  ;  from  W.  Marshall  &  Co.. 
I.aifa.vette,  bridge  over  Mud  ('reek,  F.  A. 
94-B-l  and  ('oal  Creek,  F.  A.  94-P>-2.  Foun¬ 
tain  ('<>.,  $35,652  e.  e.  $43,326  ;  from  Mc- 
(Ireevey  Bros.,  I^ogansport,  bridge  over 
TipiX'canoe  River,  S-27-D-47I  and  I>ones 
Ditch,  S-27-D-476,  Ko.sciusko  ('o..  $17,933 
e.  e.  $1  8,784  ;  from  H.  V.  Hay,  Boonvllle, 
bridge  over  I)rainage  Ditch,  S-28-.\-462  and 
lack  Creek,  S-28-B-436.  Pike  Co..  $7,499 
e.  e.  $10,083  ;  from  Vincennes  Bridge  Co., 
Vincennes,  bridge  over  Fleenor  Ditch.  S-2S- 
D-427,  and  Hannas  Branch.  S-28-D-429. 
Daviess  Co..  $11,140  e.  e.  $12,885;  from 
('lements  ti  Veal.  Williamsburg,  bridge  over 
branch,  S-31-K-265,  Putnam  Co..  $3,237 
e.  e.  $4,069  ;  from  KIkhart  Brid.ge  Sc  Iron 
Co.,  Elkhart,  bridge  over  Flat  Ro<'k  ('reek. 
F.  A.  81-A-l,  Bartholomew  t'o.,  and  Blue 
River.  F.  A.  81-B-l,  Johnson  Co..  $115,433 
e  .e.  $137,776;  from  Hay  &  Camttbell,  B«M)n- 
ville,  bridge  over  Dredge  I'itch.  F.  A. 
78-B-l,  and  VIechs  Dreclge,  F.  A.  78-B-2. 
Knox  Co..  $11,660  e.  e.  $14,638.  Noted 
May  6. 

Mich..  Itetroit  —  Dept.  Pub.  Wks.  City 
Hall.  May  7.  70  ft.  steel  enca.sed  in  con¬ 
crete  bridge  on  concrete  ■  abutments  over 
Michigan  t'entral  Ry.  tracks,  at  West 
latfayette  Ave.,  from  W.  H.  Mueller.  2210 
Park  Ave.,  $57,106.  Noted  Ai>r  29. 

rallforiiia — State  Hy.  Comn..  Sacramento, 
rein.-con.  bridges  and  culverts  between  San 
Ardo  and  Bradley,  Monterey  ('o..  from 
(Iranite  Constr.  Co.,  Watsonville.  $74,882. 
engrs.  est.  $75,165;  al.so  timlo-r  bridges. 
Imperial  Co.,  from  H.  M.  Ledbetter,  An^ada 
Station,  Box  1760,  Ia)a  Angeles,  $17,771 
alternate  $17,354,  engrs.  est.,  $18,898  and 
$16,003. 

Calif.,  Los  .\ngeles — ('onstructing  bridge 
over  Los  Angeles  River  acro.ss  tracks  of 
Atchison,  Toi>eka  &  Santa  Fe  R.R.  and 
I’nion  Pacific  R.v.,  from  I.j(nge  &  Bergstrom, 
Washington  Bldg.,  $405,495. 

Contracts  Awarded 

Kliode  Island — Office  State  Bd.  Pub.  Rds., 
State  House.  Providence,  State  Bridge  143, 
to  ('urtis,  Quillen  tk  Co.,  350  Westminster 
St..  Providence,  $3,500  ;  Bridges  204  and 
205,  to  F.  F.  McCarthy  A  C'o.,  Newton, 
Mass.,  $6,737  ;  Bridges  206  and  207,  to 
Eng.  Serv.  &  Constr.  Co.,  220  Devonshire 
St.,  Boston,  Mass.,  $16,839;  and  Bridge 
213,  to  Kelleher  Bros.  Turners  Falls,  Mass., 
$3,424.  Brand  total  $30,500  Noted  May  6. 

N.  4..  Jamesbiirg  —  Middlesex  Co.  (New 
Brunswick),  concrete  bridge  over  Manala- 
I)an  ('reek,  here,  to  Brann  &  Stuart,  ('om- 
inercial  Trust  Bldg.,  Phila.,  Pa.,  $29,84  8. 
Noted  Sept.  24. 

O. ,  Daytnn  —  Montgomery  Co.,  Court 
House,  substructure,  240  ft.  sjMin  steel 
through  truss  highway  bridg<‘  over  Twin 


('reck,  on  State  Road  In  (lerman  Twp , 
F  M  Hall,  55  Think  St  .  $27,500;  sutH-r- 
structure  to  Brookvillc  Bridge  ('o..  Bnaik- 
vllle.  $42,284.  Noted  .\i>r  15 

Fla..  Tampa  —  City  Comn.,  single  le.-if 
overhead  counter  weight  t.vpe  of  of  Strauss 
trunnion  ba.scule  bridge  over  Hillsborough 
River,  at  Fortune  st  ,  to  I'nited  (las  Eng 
('o..  Phila.,  Pa,  $4ol.343.  Noted  Feb  25. 

Ind..  Indianapolis -M.irion  ('o.,  construct¬ 
ing  Bridge  816,  two  25  ft.  siian.s,  24  ft.  wide, 
concri'ti'  girder,  and  repairing  old  Bridge 
798.  to  H  L.  Findley.  Nobb'sville.  $S.o74 
and  $822  r*-si>«-ctively ;  retaining  wall 
Bridge  823,  and  repairing  pi«'rs  and  abut¬ 
ments  Bridge  824,  to  W.  P.  Higdon.  Dan¬ 
ville.  $3,295;  Bridge  .814.  30  ft  s)>an  i'on- 
cr*-te  arch,  and  addition  to  abutments  and 
piers  Bridge  822  to  2  M.  L.  Oberholtxer,  58 
South  t'hester  St,  Indianaisdis.  $18,390 
and  $1,560  resje-ctively.  Brand  total  $32.- 
141  Noted  Mar.  25 

Tex..  KaIrtI — See  "Streets  and  Roads.” 

Oregon  -State  Hy.  Dept..  Salem,  bridge 
over  Snake  River  between  Baker  ('o..  Ori-., 
and  Adams  ('o.  Idaho,  to  Portland  Bridge 
<'o.,  Yeon  Bldg.  Portland.  $66,360.  over 
Deisie  Bay,  to  Lindstroin  A  Feigen.son, 
Worcester  Bldg.  Portland,  $54,917;  and 
over  RiH’ky  ('r^'k.  to  B.  F  Reeves,  4o7  ('o- 
lumbia  St.  Portland.  $47,515.  both  In  Lin¬ 
coln  C'o.  Brand  total  $168,792. 

Ontario  —  D<'i>t.  Pub  Hys,,  Ottawa, 
widening  <'ar|>  Bridge,  i-oncrete  substnu'- 
ture,  ('ontr.  1313,  to  Ontario  Bridge  <'o., 
('town  Office  Bldg.,  Toronto;  steel  sujM'r- 
.Htructure.  ('ontr  1315.  to  Dominion  Bridge 
('o..  Reford  Bldg  .  Toronto.  Engrs.  est. 
$30,<)(n). 


Dams 


Proposed  Work 

Mo.,  Springfleld — Ozarks  Hydro-Electric 
('<>.  making  surveys  and  iilans  dam  7')  ft. 
high  on  ('riMiked  ('reek,  about  1  mile  from 
Yelleville.  O.  ('.  Lavasseur,  Springlleld, 
engr. 

Calif.,  Santa  Harliara  —  See  **Water- 
works." 

Bids  Desired 

N".  4.,  I’omptoii  l.aken  —  Twin  Lakes 

Realty  ('o.  taking  bids  2(n)  ft.  coiu-rete  dam. 
10  ft.  high,  address  B.  ('.  Howman,  202 
Wanattue  Ave. 

Wla..  Stevens  I’olnt  —  Wisconsin  River 
PaiH-r  A  Pulp  Co.,  201  West  Wisconsin 
Ave.,  Neenah,  taking  bids  replacing  with 
concrete,  ai)proximateIy  800  ft.  w<Miden 
dam,  22  ft.  high  over  Wisconsin  River,  3 
mi.  south  of  here.  Orbison  A  Orblson. 
College  Ave.,  Appleton,  engrs. 

Contracts  Awarded 

WIs.,  Trego — See  “Buildings  Industrial.” 


Railways 


Proposed  Work 

Ohio — C'leveland  Ry.  t^o.,  Hanna  Bldg., 
plans  relaying  steel  «-ar  tracks  on  Eui-lid 
Ave.  from  East  21st  to  40th  Sts.,  $119,385, 
Euclid  Ave.  from  East  123rd  to  city  limits, 
$25,228  ;  Kinsman  Rd.  on  C.  A  P.  R.R. 
liridge,  $7,585  ;  Lorain  Ave.  from  West 
73rd  St.  to  car  house,  $120,335;  Superior 
.\ve.  from  west  roadway  to  West  6th  St . 
$39,709,  and  Woodland  Ave.  from  East  9th 
to  Ea.st  55th  Sts.,  $203,900. 

Illinois — St.  Louis  Connecting  R.R.  Co. 
(subsidiary  of  Pennsylvania  R.R.  ('<>., 
Broad  St.  Sta.,  Phila.,  Pa.,  A.  C.  Shand,  ch. 
engr.)  plans  9.2  ml.  railroad  in  Madison 
('o.  front  point  near  Collinsville  to  point  2 
mi.  West  of  St.  Jacob. 

Minnesota — Minnesota  Western  Ry.,  E.  D. 
Luce,  vlce-t»res.  and  genl.  mgr,,  2823  6lh 
Ave.,  Minneaitolis,  s<M>n  takes  bids  grading 
15  to  20  mi.  between  Minneaistlis  and  Lake 
Idllian.  $25,000.  E.  L.  Higgins,  ch.  engr 

Kansas  and  Texas — Chicago.  Rock  Island 
A  Pacific  R.R.  ('<)..  La.Salle  St  Sta.,  ('hi- 
cago.  111.,  ('.  A.  Morse,  ch.  engr..  itlans  rail¬ 
road  from  Lilteral,  Kan.  to  Amarillo,  Tex. 

Nebraska — T’nlon  Pacific  R.R.  Co.,  1416 
Di>dge  St.,  Btnaha,  R.  B.  Robinson,  engr. 
M.  W..  making  plans  6  mi.  and  10  mL 
Lyman-Gering  Branch,  Scotts  Bluff  Co. 
$236,619  and  $272,553  respectively. 

Bids  Desired 

Pennsylvania— See  “Bridges.” 
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Veteran  lavements 

oAre  ^rick  lavements 


Do  3rou  know  of  any  other 
pavement  at  a  comparable 
cost  which  can  hope  to  equal 
the  records  already  estab¬ 
lished  by  these  vitrified  brick 
pavements?  The  figure  in 
the  parentheses  at  right 
gives  the  years  of  service 
already  rendered. 

Jacksonville,  Fla.  ....  (32) 

Joliet,  111 . (32) 

Springfield,  Ill . (37) 

Davenport,  Iowa  ....  (34) 

Winona,  Minn . (34) 

Greenville,  Miss . (27) 

Meridian,  Miss. . (28) 

Lincoln,  Neb . (35) 

Tonawanda,  N.  Y . (35) 

Bucyrus,  Ohio . (31) 

Cleveland,  Ohio . (36) 

Columbus,  Ohio . (38) 

Steubenville,  Ohio  .  .  .  (38) 

Clearfield,  Pa . (35) 

Williamsport,  Pa . (33) 

Lynchburg,  Va . (34) 

New  Cumberland,  W.Va.  (42) 


IN  the  column  at  the  left  are  the  endurance  records 
of  vitrified  brick  pavements  in  the  service  of 
seventeen  widely  scattered  communities.  And 
remember  that  the  pavements  listed  are  still  in 
satisfactory  use  despite  their  age. 

Compare  these  lengths  of  service  with  the  five  or 
ten  year  performances  of  so-called  “cheaper”  pave¬ 
ments  and  decide  for  yourself  which,  on  a  business 
basis,  represents  the  better  buy. 

What  is  the  oldest  hard  pavement  in  your 
vicinity,  other  than  brick?  How  does  it  match 
in  length  of  service  rendered  with  the  examples 
of  brick  endurance  listed  at  the  left? 


Q/idvocate 


VITRIFIED 


THE  PAVEMENT  THAT  OUTLASTS  THE  BONDS 


I 


Mav  20,  1926 


E  N  G  I  N  E  E  R  I  N  G  N  E  W  S  -  R  E  C  O  R  D 


Excavation,  Drainage, 
Irrigation,  Levees, 
River  and  Harbor 

Proposed  Work 

I  III  Miunii  Bi-arh — K.  J.  Ui  ed.  h.iB  boen 
tniiKd  iw-rmit  by  .^eiT.tnry  of  War,  oon- 
siruitiiiK  bulkheads,  dredifini;  and  tillinK  in 
({isiayne  Hay  southerly  of  mouth  of 
Miami  Kiver  'for  purimse  of  ereatlng  an 
islind  proposed  dredKlnu  will  ereate  an 
aii'ehoraKe  basin  with  approximately  140 
jure  area. 

Mil  St.  I.ouIb  —  Rd.  Pub.  Serv.,  208 
ritv  Hall,  makinK  preliminary  plans  deepen¬ 
ing  river  channel  in  Sect.  J  of  Uiver  Des 
I'eres  Project  between  St.  James  Court 
ami  UouKhborouffh,  approximateely  500,000 
1  11  yd.  excav.  $»75,000.  W.  W,  Horner, 
311(1  City  Hall,  engr. 

Calif.,  Santa  Barbara  —  Voted  $200,000 
iM.nds,  breakwater.  Total  $400,000.  M. 
Kleischmann,  major,  appropriates  $200,000 
Inward  cost.  Noted  Feb.  11. 

Out.,  Westminster  —  F.  W.  Farncombe, 
engr..  Dominion  Savings  Bldg.,  laindon, 
lakes  bids  about  June  15.  7  mi.  open  work 
and  dredging,  here,  for  Twp.  Council. 
$40,000. 

Cuba — Dept.  Pub.  Wks.,  Havana,  plans 
inmpleting  Roque  Canal.  $700,000.  M.  A. 
Cnrrnalles,  state  ch.  engr. 

Bids  Desired 

N.  V.,  New  York — June  2,  by  State  Hos¬ 
pital  Comn..  Capitol,  Albany,  excavation 
for  New  York  State  Psychiatric  Institution, 
here.  S.  W.  Jones,  state  archt  ;  adv. 

K.  N.-R.  May  20.  Noted  May  13  under 

BI.,  Springfield  —  June  8,  by  Dept.  Pur¬ 
chases  &  Constr.,  State  House,  Contr.  4-D. 
incl.  fabricating,  furnishing  and  erecting 
miter  lock  gates  and  anchorages  and  cul¬ 
vert  valves  on  Illinois  Waterway  at  Lock- 
port  and  Marseilles  Locks,  2,536,000  lb. 
structural  steel,  126,000  lb.  steel  castings, 
46,000  lb.  steel  forgings  and  59,000  lb.  other 
metal  work,  for  Illinois  Dlv.  Waterways. 

Wis.,  Milwaukee — See  “Buildings — Com¬ 
mercial.” 

la..  M'anknn — May  25.  by  Bd.  Supervs. 
Allamakee  Co.,  Improving  Village  Creek 
D.  D.  3,  Incl.  4.4  mi.  new  channel  6-  to  10-ft. 
deep,  8  ft.  bottom  width,  77,231  cu.yd. 
excav.,  and  0.06  ml.  Aldrich  Creek  lateral, 
3.788  cu.yd.  excav.,  etc.  C.  H.  Young,  ch. 
engr.  of  Central  States  Rng.  Co.,  Muscatine, 
engr. 

Mo.,  St.  I..onis  —  June  15,  by  Bd.  Pub. 
Serv.,  208  City  Hall,  excavation  of  open 
well  caissons  and  constructing  foundation 
I'h-rs  and  enclosure  for  new  Civil  Courts 
Puilding.  $420,000.  Noted  Oct.  8  under 

ralif..  La  Mesa — May  31,  by  Directors 
l.a  Mesa  I.,emon  Orove  &  Spring  Valley 
Irrigation  DIst.,  3,550  lin.ft.  24  In.  riveted 
sieel  or  lock  bar  pipe-,  line,  etc.  T.  H. 
King,  121  South  Spring  St.,  engr.  Noted 
Apr.  29. 

Bids  Received 

rallf..  Grass  Valley  —  Nevada  Irrigation 
Iii.st.,  May  1,  (e.  e.  means  engrs.  est.l 
constructing  conduit  from  end  of  project 
known  as  Sect.  10  to  Lake  Spaulding,  and 
Bowman-Spaulding  conduit,  12,700  lin.ft. 
metal  flume,  etc.,  from  Jasper-Stacy  Co., 
216  Pine  St.,  San  Fhrancisco,  $320,938  and 
$98,684  respectively,  e.e.  $355,000  and  $80.- 
200  respectively ;  Clear  Creek  tunnel  and 
IMirtion  Bowman-Spaulding  Conduit,  from 
A.  D.  Kern.  290  East  Salmon  St.,  Portland, 
Ore.,  $104,965  e.e.  $125,500;  power  line, 
from  Yoiidall  Constr.  Co.,  Matson  Bldg., 
San  Francisco,  $11,816  e.  e.  $18,000;  and 
furnishing  metal  flume,  gates  and  hoists, 
from  California  Corrugated  Culvert  Co.,  5th 
and  Parker  Sts.,  Berkeley.  $78,229  with 
alternate  bid  $89,939.  Noted  Apr.  22. 

Contracts  Awarded 

N.  Y..  Albany — Albany  Port  DIst.  Comn., 
lOO  State  St.,  dredging  Hudson  River,  here, 
to  Great  I.,ake8  Dredge  &  Dock  Co.,  27 
Lumber  District,  $402,000.  Noted  Apr.  29. 

La.,  Alexandria — Bd.  Comrs.  Red  River, 
Atchafalaya  Sc  Bayou  Boef  Levee  DIst., 
Commercial  Rank  Bldg.,  186,000  cu.yd.  en¬ 
largement  and  turnover  earthwork  in 
Avoyelles  Parish,  to  Douglas,  Buchanan  & 
Crow,  Shreveport,  at  $0.1495  per  cu.yd. 

M  is.,  Milwaukee — Dept.  Pub.  Wks.,  R.  E. 
Stoeltlng,  comr.,  dredging  115,000  cu.yd. 


rivers  and  canals,  etc.,  to  Great  I,nke>< 
Dredge  &  Dock  Co.,  216  West  Water  St., 
at  $0.42.'>  per  cu.yd.  Noted  .May  6. 

.Mo.,  Valley  Park — See  "I'ni-lassitled." 


Streets  and  Roads 

Proposed  Work 


Mass..  Boston  —  Plans  laying  out  and  re¬ 
constructing  Dunkale,  Fuller  and  Prov¬ 
idence  Sts.  $30,000.  J.  H.  Sullivan,  comr. 
Dept.  Pub.  Wks. 

.Mass.,  Brighton  (Boston  P.  (>.)  —  Dept. 
Pub.  Wks.,  Boston,  plans  widening  Kanuel 
St.,  here.  $25,000  or  more.  J.  H.  Sullivan, 
comr. 

.>lass..  Cambridge  (Boston  P.  O. ) — Plans 
widening  Bway.  and  Main  St.  at  Kendall 
S<i.  $325,000  a|>proprlated.  Engineer  not 
selected. 

N.  V..  .Albany — Common  Council  plans 
repaving  Van  W<«-rt  St  ,  and  improving 
Russell-Blessing  Rd.  and  J’artridge  St. 

N.  J.,  .Milltown  -Middlesex  Co.  (New 
Brunswick)  plans  sheet  asphalt  paving  I 
mi.  Main  St.,  here.  \V.  F.  Buchanan,  Perth 
Amboy,  engr. 

N.  J.,  Sayrevllle  —  Middlesex  Co.  (New 
Brunswick)  plans  sheet  asphalt  ]>aving  1 
mi.  Main  St.,  here.  W.  F.  Buchanan,  Perth 
Amboy,  engr. 

I'a..  Ebensburg  —  Comrs.  Cambria  Co. 
takes  bids  about  June  18,  constructing  1.5 
mi.  Stoney  Creek  Twp.  and  LilxTty  Ave., 
also  Riverside  Bridge,  120  ft.  long,  con¬ 
crete,  over  Stoney  Creek,  near  Scalp  la-vel. 
$176,000.  O.  P.  Thomas,  Park  Bldg., 
J*(hnstown.  engr. 

Pa.,  Phlllipsbiirg — Election  soon  $35,000 
bonds,  paving,  etc..  Front  St.  on  the  I.,2rkes- 
To  Sea  Highway  from  Beaver  St.  t<»  I’enn- 
sylvania  R.R.  tracks,  38  ft.  Total  $100,000. 

Pa.,  Pittsburgh — Making  idans  grading, 
paving,  etc..  Evergreen  Rd..  $34,000 ;  also 
widening  and  paving,  etc.,  Sprague  St.  be¬ 
tween  Oberlin  and  Spencer  Sts.  $42,000. 
City  Dept,  of  Pub.  Wks.,  City  County  Bldg., 
engrs. 

M'.  Va.,  Morgantown — Clay  Dist.  voted 
$525,000  lH>nds,  improving  roads  In  Morgan 
Co.  A.  J.  Baritell,  Morgantown,  engr. 
Noted  Jan.  28. 

M'.  Va.,  Parkersburg  —  I’nion  Co.  voted 
$112,000  bonds  improving  roads.  \V’.  Sharon, 
Parkersburg,  engr.  Noted  Apr.  22. 

M’.  Va..  M’llllamaon  —  Voted  $335,000 
bonds,  improving  streets  and  repairing 
water  plant.  D.  M.  Good,  Williamson,  engr. 
Noted  Apr.  8. 

North  Carolina — State  Hy.  Dept.,  Raleigh, 
plans  clearing  grubbing,  grading,  etc.  12 
ml.  Project  8470,  McI)owell  Co.  $85,000. 
C.  M.  Upham,  Raleigh,  engr. 

N.  0.,  Greensboro — Plans  asphalt  on  «-on- 
crete  paving  10  streets.  E.  B.  Jeffreys, 
mayor. 

N.  C.,  High  Point — Plans  paving  various 
streets.  $200,000. 

N.  C.,  Kiitherfonlton — Plans  paving  vari¬ 
ous  streets.  $50,000. 

Fla..  Ft.  Lauderdale  —  Plans  Warrenite 
bitulithic  on  existing  macadam  paving  por¬ 
tion  of  Andrews  Ave.,  $241,700;  curbing, 
guttering  and  concrete  surfacing,  etc., 

1., akevlew  Ave.  from  I.,auderdale  Blvd.  to 
Dixie  Highway  $48,981,  I.,auderdale  Blvd. 
from  South  St.  to  Evans  Ave.  $256,4  76, 
West  Park  Blvd.  from  Placid  Parkway  to 

1., auderdale  Blvd.  $30,665,  and  Colee  Ave. 
and  Boulevard,  from  South  St.  to  Andrews 
Ave.  $53,246.  G.  E.  Turner,  city  elk. 

Fla.,  Qiilney — Gadsden  Co.,  election  May 
21,  $260,000  bonds,  constructing  State 

Road  1. 

Fla.,  Sanford — Plans  sheet  asphalt  on  6 
in.  rock  paving,  French  Ave.  from  9th  to 
Hughey  Sts.,  24  ft.,  $45,781  ;  also  I’ark 
Ave.  from  3rd  to  9th  Sts..  $40,008,  Park 
Ave.  from  Fulton  to  2nd  Sts.,  and  Park 
Ave.  from  2nd  to  3rd  Sts.,  $28,553,  each 
50  ft. 

Fla.,  Tamps — Plans  vltr.  brick  or  rock 
on  shell  paving  Fribley  St.  from  North 
Blvd.  to  (jingon  Ave.,  i37.719  ;  Ohio  Ave. 
from  North  Blvd.  to  Ridge  Ave.,  $40,800; 
portions  of  Massachusetts,  Euclid  and 
Taliaferro  Aves.,  $29,931  ;  Woodlawn  Ave. 
from  North  Blvd.  to  River  Blvd.,  $52,024  ; 
Peninsular  Ave.  from  North  Blvd.  to  Ridge 
Ave.,  $49,597  ;  Virginia  Ave.,  from  North 
to  River  Blvds.,  $39,020  ;  Garcia  Ave.  from 
Arch  St.  to  Garcia  Ave.  Bridge,  $37,740  ; 
Indiana  Ave.  from  North  to  River  Blvds., 
$43,992  ;  and  Jackson  St.  from  Jefferson 
to  Drew  Sts.,  $32,988.  R.  D.  Martin,  City 
Hall,  engr 

Miss.,  Natrhex — Made  plans,  curbing  and 
2  in.  asphalt  on  4  in.  concrete  paving 
Silver,  Wall,  Rankin,  St.  Charles,  Wash¬ 
ington,  Canal,  Harrison,  Commerce,  High, 
Madison  and  Woodlawn  Sts.  $60,000. 
M.  L.  Culley,  Ist  Natl.  Bank  Bldg.,  Jack- 
son,  and  P.  Klyce,  City  Hall,  engrs. 


Tennessee — Stat*'  Dept.  Highways  At  I'uh. 
Wks.,  Nashville,  takes  bids  about  June  II. 
grading  and  2  rein. -con.  bridges  over  2(i 
ft.  span,  on  10  ml.  Huntingdon-McKenzie 
Rd.,  Carroll  Co.  ;  grading,  etc.,  8  mi.  Mc- 
Minnvllle-Tarlton  Rd.,  Warren  t'o.  ;  and 
concrete  (laving  la  mi.  Cades-Weakby  t'o. 
line  ltd..  Gib.son  Co.  C.  N.  Bass,  highwav 
comr. 

Tenn.,  ('arthage — Smith  Co.  Voted  $15a.- 
aaii  bonds  im|>roving  II  mi  Carthage-Pui- 
nam  Co  line  Rd  .Noted  .Mav  13 

Tenn..  Krlii —  Houston  Co  Voted  $150,- 
iMMt  bonds  improving  various  roads.  Noted 
May  6. 

Tenn.,  Iliintliigd<iii  —  Stati-  Dept.  High¬ 
ways  At  Pub  Wks.,  .Nastuille.  takes  bids 
about  June  11,  im|iroving  la  mi.  Hiint- 
ingdtin-McKenzie  Rd..  Carroll  Co.,  for  Car- 
roll  Co.  and  Hy.  De|it.  C.  N.  Bass,  high¬ 
way  comr. 

Tenn.,  N ash ville-  - Making  surveys  and  es¬ 
timates  as(ihalt  on  macadam  surfacing 
Berry  Hill,  Jefferson  and  Wilburn  Sts.,  .lo 
Johnston.  Caldwell,  5th,  6th.  12th.  18th.  21st, 
Stainback  and  Lischey  .Yves.  W.  W.  South- 
gate,  City  Hall,  engr.  Ntited  Dec.  17. 

Ky..  Flkton-  -Todd  Co.  election  June  S, 
$300, 0(1(1  bonds,  imiiroving  various  roads. 

Ky..  Murray  •  Plans  grading,  curbing, 
guttering  and  sheet  asphalt  (laving  28,000 
sq.yd.  3rd.  4th.  5lh  and  Olive  Sts.  $91,000. 

V.  V.  Long  Ait  ('on..  1300  Colcord  Bldg.,  Ok¬ 
lahoma  City,  Okla.,  engrs. 

Ohio — Comrs.  Marion  Co.  (Marlon)  and 
Crawford  Co.  (Bucyrus)  soon  take  biiis 
imtiroving  Marion-t'raw'ford  Co.  Rd.  from 
Marion  Bucyrus  Rd.  to  Mud  I'ike.  $40,o00. 

C.  R.  la-avens,  Marion,  engr. 

O.,  Akron-  W.  F.  Peters,  dir.  Pub.  Serv. 
Siam  takes  bids  grading,  curbing,  sidewalks, 
and  vitr.  brick  paving  8,950  sq.yd.  Glendora 
Ave.,  $67,500;  also  4,525  sq.yd  Diagonal 
Rd.  1,  $25,800.  E.  A.  Kemmler,  Municiiial 
Bldg.,  engr. 

()..  Canton — Stark  Co.  takes  bids  in  sum¬ 
mer,  improving  3  mi.  Massillon-Canal  P'o!- 
ton  Rd.  $40,000.  A.  M.  Wise,  Canton,  •■ngr. 

O.,  .Marion — C'omrs.  Marion  Co.  soon  take 
bids  widening  4.17  ml.  Marion-Delaware 
Rd.,  $111,000  ;  also  bituminous  macadam 
or  concrete  (laving,  etc.  2  ml.  Marion-Mt. 
Gilead  Rd.,  $70,000,  both  16  ft. 

O.,  New  Philadelphia — Comrs.  Tuscara¬ 
was  Co.  soon  t.ake  bids  improving  4  mi. 
New  Philadelphia -Carrollton  Rd..  16  ft. 
$106,457. 

Mlrh.,  DetroAt — Making  plans  3}  in.  sheet 
asphalt  on  8  in.  concrete  paving  4,550  s(|. 
yd.  Georgia  Ave.  $18,660,  2,060  s(|.yd.  Steel 
Ave.  $8.42o,  3,600  sii.yd.  Western  Ave.  $14,- 
710,  4,450  sq.yd.  Grixdale  Ave.  $18,260,  and 
2,430  sq.yd.  Abrey  Ave.  $9,940,  all  fore¬ 
going  28  ft.  wide ;  4,050  sq.yd.  Marlowe 
Ave.,  36  ft.,  $16,590;  3,520  s<|.yd.  Alcoy  Ave. 
$14,400,  7,730  .sq.yd.  Woodlawn  Ave.  $31,- 
680,  9,250  sq.yd.  Greeley  Ave.  $37,970,  and 
2,510  sf|.yd.  Steel  Ave.  $10,050,  all  fore¬ 
going  30  ft.  wide;  5,250  sq.yd.  Buena  Vista 
Ave.  $21,460,  5,250  stiyd.  Glendale  Ave. 
$21,460,  and  5,250  sq.yd.  Tyler  Ave.  $21,- 
460,  all  30  an(i  36  ft.  wide;  and  4,770  s(|. 
yd.  Waverly  Ave.,  28  and  32  ft.,  $18,620. 

P.  A.  Fellows,  City  Hall,  city  engr. 

Mlrh.,  Muskegon — Plans  paving  and  re¬ 
surfacing  3.6  mi.  I.,ake  Shore  Dr.  $120,000. 
H.  J.  I>»wis.  City  Hall,  engr. 

III.,  Fast  8t.  Loiiln  —  Takes  bids  about 
June  1,  concrete  paving,  grading,  etc.,  St. 
Clair  Ave.,  V.  and  C.  R.R.  tracks  to  33rd 
St.  $97,300.  W.  McK.  Brown,  City  Hall, 
engr.  Noted  Feb.  25. 

III.,  Rnekfortl  —  Plans  grading,  curbing 
and  rein. -con.  paving  10  blocks  8th,  Vernon 
and  Y'onge  .Sts.,  30  ft.  $54,850.  B.  C.  Har¬ 
vey,  City  Hall,  engr. 

Kan..  Valley  Falla — Soon  takes  bids  3  in. 
brick,  7  in.  plain  concrete  or  6  In.  vibrated 
concrete  paving  6,500  sq.yd.  various  streets. 
$25,000.  Shockley  Eng.  Co.,  800  Graphic 
Arts  Bldg.,  Kansas  City,  Mo.,  engrs. 

Mo.,  Joplin  —  Plans  asphaltic  concrete 
paving  14,000  sq.yd.  various  streets.  S. 

P.  Ashcraft,  Joplin,  engr. 

Mo.,  St.  Louis  —  Plans  widening,  etc.. 
Grand  Blvd.  $60,000. 

Mo..  St.  Louis — Plans  grading,  and  pav¬ 
ing  alleys  In  Cltv  Blocks  1817,  2593,  2634, 
27S1-N,  5158.  5356,  5655  and  5866.  $38,- 

700  for  concrete,  and  $64,670  brick.  W.  W. 
Horner,  300  City  Hall,  engr. 

Mo.,  St.  Louis— Making  preliminary  (dans 
asphalt  resurfacing,  etc..  Merchant  St.  be¬ 
tween  3rd  St.  and  Bway.,  $3,290  ;  Ijetflng- 
well  St.  between  Lucas  and  Franklin  Sts.. 
$5,765;  2l8t  St.  between  Washington  and 
Cass  Sts.,  $17,250;  25th  .St.  between  Cass 
St.  and  St.  Ix)ui8  Ave.,  $21,250  ;  and 
T.,awrence  St.  between  Shaw  and  McRee 
Sts.,  $3,740.  J.  Slater,  street  comr. 

Mo..  Springllelfl — Election  soon  bonds  to 
exceed  $25,000,  curbing  and  concrete  pav¬ 
ing  various  streets.  S.  R.  Fisher,  749  East 
Madison  St.,  engr. 

Mo.,  Ht.  latuls — See  “Unclassified.’' 
Arkansas — State  Hy.  Dept..  Little  Rock. 
8<K)n  takes  bids  grading,  gravel  surfacing. 
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MaDimEMDPmRottthejab- 
get  a  XFYNEB” SHARPENER 


Reduce  Your  Sharpenmg  Costs  50% 
Increase  Drilling  Speed  20  to  30% 


A‘‘Leyner”  Sharpener  should  be  installed  wherever  two  or 
more  rock  drills  are  being  used.  Machine  made  bits  are  not 
only  better  bits — sharper  and  more  perfectly  formed — but  they 
are  much  cheaper  to  make  and  they  do  cut  rock  much  faster. 

“Leyner”  Sharpeners  make  mechanically  perfect  bits  and 
shanks.  Accurate  gauging  permits  ^in.  variation  between 
the  gauges  of  the  bits  of  succeeding  steels.  “Leyner”  made 
shanks  minimize  drill  breakage. 


“Leyner”  No.  50  Sharpener 

"Ltyntr'  No.  fo  Sbarptfur  will  nsharptn 
modium  sixf  stttls  at  a  raft  of  ij  to  no  for  hour; 
or  form  now  bitt  if  to  So  for  hour. 

This  sharpontr  can  also  bo  usod  for  hooding 
bolts,  skarfoning  chisols,  picks  and  hundrods  of 
othoT  tools  of  various  shafts  and 

ThoM  Shmrpenara  ar«  describad  in  detail 
in  Bullatin  4322 


INGERSOLL-RAND  COMPANY- 11  BROADWAY.  NEW  YORK  CITY; 

Offices  in  principal  cities  the  y>iorld  cmer 

FOR  CAKADA  REFER- CANADIAN  INGERSOLL'RAND  CQ  UMITED.  260  ST.  JAMES  STREET.  MONTREAL.  QUEBEC. 

Infieisscdl'Rand 


Mav  1^0.  1926 


ENGINEERING  NEWS-RECORD 


^,,,,1.  and  Koads  (Continued) 

i"  mi  Tuckerman-Swifton  Dist.  from 
Tu.k'rnian  to  Alicia.  1145.000.  R.  C. 

wk  *  Vii**la*nd— S<M)n  takes  bids  Kradinp, 
nrliint  and  concrete  or  Warrenite  bitulithic 

.V  S  blocks  various  streets.  140.000. 
llickinsnn  &  Wa^tklns.  600  Boyle  Bldg.. 

'^'\'rk  *'Vtiite*WUe — Takes  bids  in  summer, 
t-r.diii'i:  curbinB  and  Warrenite  payinB  18 
hWks Streets  in  PavinR  Dist.  5.  lia.OOO. 
\\  li  HeaKler  &  Sons.  I'araBOuld,  ensrs. 

■''  Tr*  'Warstow— Ward  Co.  soon  takes  bids 
.rr.diiiL’  bridginB  and  caliche  pavlns  4.596 
S,i  Highway  1.  Federal  Aid  Project  391-B. 
j]  48.11110.  R.  E.  Booker.  Barstow.  engr. 

Xoted  ^J',^',,/  j<p,l„,jg__MakinB  plans  grad- 
ine  br’idKing  and  Bravel  surfacint?  5,87  mi. 
lii'Khway  35  $130,000.  J.  R.  Spiller.  Cold 

Spnn^Ks.  — Terrell  Co.  takes  bids 

aft.  r  May  20.  Kradlnt?.  bridBlnp  and  Rravel 
surfacniK  7.42  ml.  HlRbway  3.  Federal  Aid 
t  324-U.  18  ft.  $68,700.  J.  Stovall. 
Sand.  rson.  engr. 

flklii  Cushing — Plans  grading  and  con¬ 
crete  itaving  12.310  sq.yd.  Oak.  Spruce  and 
Cedar  Sts.  $37,710.  C.  A.  Deardorff.  Cush- 
int?  ^npr. 

(iklu..  Ilarrah — Making  preliminary  plans 
srading  and  vertical  fibre  brick  paving 
6  200  sq.yd.  various  streets.  $27,000.  C.  E. 
Hamer,  mayor.  Engir.-'er  not  selected. 

(iklii..  Mounds  —  Making  preliminary 
plans  improving  6  blocks  Main  St..  40  ft. 
To  exceed  $25,000.  D.  W.  Johnson,  mayor. 
Hngineer  not  announced. 

Okla..  Ponca  City  —  Plans  grading  and 
paving  4,800  sq.yd.  North  8th  St.  $25,000. 
K.  A.  Jones,  Ponca  City,  engr.  Noted 
Dec.  31. 

Oklu..  Prague — Plana  grading  and  pav¬ 
ing  8  bltK-ks  Main  St.  $80,000.  H.  W. 
Hartman,  mayor.  Kngineer  not  selected. 

Okla..  Oklahoma  City  —  Plans  concrete 
widening  5,440  8f|.yd.  Robinson  St.  $25,000. 
B.  M  Hart,  City  Hall,  engr. 

Calif.,  I.OB  .4ngrlea  -  Boa  Angeles  Co. 
made  plans  improving  portion  of  Inglewood 
Ave..  Co.  Impvt.  371,  38,177  cu.yd  excav.. 
428.4  87  sq.ft.  2  in.  on  3  in.  Wlllite  surfacing 
and  371.479  .sq.ft.  5  in.  disintegrated 
granite  sub-base,  etc.,  $125,000  or  more; 
Bellfiower  Dist.,  Co.  Impvt.  441,  32.418 

cu  vd.  excav.,  71,183  ft.  curbing.  288,720 
sq.ft,  walks,  149,328  sq.ft.  6  in.  guttering 
and  1,101,733  sq.ft,  disintegrated  granite, 
to  exceed  $150,000  ;  Antelope  Ave.,  Co. 
Impvt.  425,  90,362  sq.ft.  4  in.  asphalt 

paving.  100,798  sq.ft.  2  in.  Durite  asphalt 
surfacing,  etc.,  to  exceed  $40,000  ;  Cameron 
Ave..  Co.  Impvt.  433.  21,788  cu.yd.  excav., 
23.570  sq.ft,  curbing,  93,478  sq.ft,  walks, 
244.610  sq.ft.  4  in.  disintegrated  granite 
roadway,  etc.,  to  exceed  $50,000  ;  also 
Peck  Rd.,  Co.  Impvt.  468,  10,054  cu.yd. 
excav.,  303,185  sq.ft,  vibrolithic  concrete 
paving,  etc.  to  exceed  $75,000.  Ci.  W. 
Jones,  CO.  rd.  comr. 

Calif..  PaBBilena— Municipal  Impvt.  Dist. 
9,  idans  election  $500,000  bonds,  grading, 
curbing,  walks,  street  lighting  system,  fire 
and  i>oIice  signal  systems,  in  various 
streets.  B.  Chamberlain,  city  elk. 

Calif.,  Paaadena — Vfded  $1,150,000  bonds, 
I'Xtending  and  widening,  grading,  paving, 
etc.,  Hollv  Street  rmpvt.  Dist.  Noted 
Mav  13. 

4|iie.,  .Aylmer  Kaat — Secretary  South  Hull 
Twp.  srM)n  takes  bids  concrete  and  sheet 
.••sjthalt  paving  2  mi.  Aylmer  Rd.  $30,000. 

<|iie..  Oiitremnnt — Soon  take  bids  paving 
Bernard  Ave.  $51,000,  sidewalks  $15,500, 
paving  various  streets  $51,000,  and  grading 
$37,000. 

(|iie.,  Verdun  —  Soon  takes  bids  tar 
macadam  and  asphalt  ttaving  several 
streets.  $184,480.  J.  Wishart,  city  secy. 

Ont..  Toronto- — Plans  widening,  etc.,  li 
mi.  Hlotir  St.  between  Sherbourne  St.  and 
Spadina  Ave.,  from  66  ft.  to  86  ft.  $1,500,- 
"im  R,  p,  Harris.  City  Hail,  engr. 

Ont..  Toronto  —  City  Council  plans  ex- 
1;  tiding  and  widening  Sherbourne  St.  from 
.“'iiuth  Itr.  northwards  approximately  1  ml. 
to  .Mt.  Pleasant  Rd..  86  ft.,  Incl.  900  ft., 
highway  bridge.  76  ft.  over  Rosedale 
liavine.  and  subway  under  Canadian  Pa¬ 
cific  Ry.  tracks.  $2,903,000.  R.  C.  Harris, 
t'ltv  Hall,  engr. 

I*.  C.,  Point  Clre.v  —  Municipal  Council 
takes  bids  about  May  31.  concrete  paving 
loth  Ave.  from  Alma  Rd.  to  Sasamat. 
$40,000,  w.  B.  Orelg,  5851  West  Boulevard, 
•  ngr. 

Cubs  —  Dept.  Pub.  Wks.,  Havana,  soon 
takes  bids  constructing  700  ml.  Central 
Highway.  $60,000,000.  M.  A.  Coroalles, 
'tate  ch.  engr.  Noted  May  6. 

Bid*  Desired 

_Mr.,  Portland  —  May  22.  by  Dept.  Pub. 
Wks.,  granite  block  paving  2,000  sq.yd., 


split  and  redressed  granite  block  paving 
1,100  sq.yd.  and  srtlit  and  redressed  granite 
paving  4,170  sq.yd.  St.  John  and  Cross  St.s. 
W,  O.  Thtimpson,  Dept.  Pub.  Wks.,  purch. 
agt. 

Mass.,  Huston-  May  24,  by  Dept.  Pub. 
Wks.,  sheet  asphalt  or  bitulithic  paving 
in  Wade  St.  Ward  21.  $25,000.  J.  H. 

Sullivan,  comr. 

.MassarhiiHetts  —  May  25,  by  D«‘|it.  Pub. 
Wks.,  Boston,  bituminous  »-oncrete  paving 
4,550  ft.  highway  in  Sandwich  ;  bituminous 
macadam  paving  1,900  ft.  in  Medfleld.  and 
1,500  ft.  in  Avon,  all  18  ft.  W,  K.  Wil¬ 
liams,  comr. 

MassurhuHetta  —  June  1,  by  Dept.  Pub. 
Wks.,  Boston,  bituminous  macadam  paving 
26,670  ft.  highway  in  Coshen  and  Williams¬ 
burg  and  26,033  ft.  highway  in  Paxton  atid 
Worcester,  both  18  ft.  W.  K.  Williams, 
comr. 

Kho<Ie  Island  —  May  26,  by  Stale  Bd. 
Pub.  Rds.,  Providence,  rein. -con.  paving  1.4 
mi.  road  in  East  Providence,  Contr.  2606, 
and  3  ml.  in  North  Smlthtield,  Contr.  2610; 
bituminous  macadam  paving  1  mi.  in  Bur- 
rillvllle,  Contr.  2608.  1,5  mi.  in  Lincoln, 
Contr.  2611,  and  4.5  mi.  in  lh)rtsmouth, 
Contr.  2609  ;  adv.  K.  N.-R.  May  20. 

N.  V.,  BrtMiklyn — May  26,  by  J.  A.  (luider, 
pres.  Brooklyn  Boro,  Boro  Hall,  grading 
and  6  in.  asphalt  on  concrete  paving  Caton 
PI.,  East  37th  St.  and  Liberty  Ave.  ;  grad¬ 
ing,  curbing  and  flagging  Avenue  I  and 
East  4th.  East  5th.  East  37th  and  East 
48th  Sts.  ;  also  restoring  and  repaving 
where  and  when  directed  as|)halt  paving 
various  streets  in  boro  damaged  by  sub¬ 
surface  work,  etc. 

N.  Y.,  HrwokI.vn — May  27,  by  Park  Bd., 
Arsenal  Bldg.,  Central  I’ark,  New  York 
City,  F.  D.  (inllatin,  pres.,  sheet  asphalt 
and  c-oncrete  paving  various  parkways  and 
park  road.s,  during  1926. 

N.  Y.,  New  York — May  24,  by  J.  Miller, 
pres.  Manhattan  Boro,  Municipal  Bldg., 
grading  and  granite  bIo<'k  repaving 
Forsythe  St.  and  5th  Ave.  ;  widening  and 
repaving  Madison  Ave.  ;  also  grading  and 
asphalt  blo<-k  paving  Stone  St. 

N.  J.,  Dover — June  8,  by  Bd.  Freeholders 
Ocean  Co.,  Courthouse,  Toma  River,  rein  - 
con.  paving  25,68(1  a<|.yd.  Washington  St., 
Sect.  2,  here.  J.  M.  Abbott,  co.  engr.  ;  adv. 
E.  N.-R.  May  20. 

X.  J.,  Jersey  4'lty — See  'T'nclassifled.” 

X".  4.,  Lakewoo<l — June  8,  by  Bd.  Free¬ 
holders  Ocean  Co.,  Courthouse,  Toms  River, 
rein. -con.  paving  Central  Ave.  Se»-t.  5.  J. 
M.  Abbott,  CO.  engr.  ;  adv.  E.  N.-R.  May  2o. 

X'.  4..  Xewton — June  1.  b.v  Su.s.sex  C'o, 
concrete  paving  approximately  13.923  sq. 
yd.  Ross  Croner-Sussex  Rd.,  Sect,  l-,\, 
Frankford  Twp.  H.  Snook,  co.  engr. ;  adv. 
E.  N.-R.  May  20. 

Pennsylvania  —  June  3,  by  Stale  Hy. 
Dept.,  Harrisburg,  constructing  approxi¬ 
mately  32  mi.,  1.3  projects  in  Allegheny, 
Beaver,  Berks,  Clearfield,  Erie.  Fayette, 
Jefferson,  Mifflin.  Northampton.  Westmore¬ 
land  and  York  Counties.  W.  H.  Connell, 
eng.  executive  and  acting  secy,  highways ; 
adv.  E.  N.-R.  May  2o. 

Pa.,  (ireensburg — June  2,  by  W.  .\.  .Arter. 
contr.  Westmoreland  Co.,  18  ft.  rein. -con. 
repaving,  etc.  approximately  12,255  ft. 
Monessen-Pricedale  Rd.,  Rostraver  Twp. 

Pa.,  Pittsburgh — May  26,  by  Controller 
Allegheny  Co.,  rein, -con.  paving,  etc.,  9,600 
ft.  Warrendale-Bayne  Rd.,  $100. OoO ;  and 
concrete  i)avlng  11,259  ft.  Duncan  Ave.  ex¬ 
tension,  $150,000,  both  18  ft. 

Pa.,  Vnlontown — May  27,  by  E.  Huston, 
controller  Fayette  Co.,  one  course  rein.- 
con.  paving,  etc.,  19,950  ft.  Adah-Ederborn 
Rd.,  and  1,750  ft.  Sandy  Hollow  Rd. 

Pa.,  Tyrone — May  26,  by  B.  Cariienter, 
chn.  highway  comn.,  rein. -con.  paving  22,- 
800  sq.yd.  West  15th  and  Columbia  Ave., 
20th  St. 

Delaware — June  9,  by  State  Hy.  D<‘pt., 
I>over,  grading  and  <-<>ncrete  paving,  etc., 
0.97  mi.  Contr.  64,  3.55  ml.  Contr.  (■■N-29, 
and  3.27  ml.  Contr.  CS-48,  constructing 
400  ft.  Kennett  Pike  Drainage.  Contr.  66, 
and  grading,  etc.,  0.4  mi.  Contr.  67 ;  adv. 
E.  N.-R.  May  20. 

Maryland — June  1,  by  State  Rds.  Comn., 
macadam  resurfacing  1.15  mi.  Contr.  F-93. 
Frederick  Co.,  and  1.9  ml.  Contr.  Ce-57, 
Cecil  Co.;  concrete  paving  1.88  ml.  Contr. 
F-33,  Frederick  Co.,  0.5  mi.  Contr.  Cr-37 
Charles  Co.,  1.2  ml.  Contr.  K-30  Kent  Co., 
and  2.2  ml.  Contr.  T-24  Talbot  Co.  ;  also 
graveling  2.9  ml.  Contr.  Sm-37,  Charles 
Co.  J.  N.  Mackall,  chn.;  adv.  E.  N.-R. 
Mav  20. 

D.  C.,  Wash. — May  25,  by  Dist.  Comrs., 
District  Bldg.,  35,000  sq.yd.  cement  side¬ 
walks  on  various  streets. 

Virginia — May  24,  by  State  Hy.  Comn., 
Richmond,  Improving  roads  on  Projects 
S-145-G  and  K,  S-395,  S-420-B,  F-440-A 
and  S-441  ;  and  bridge  on  Project  F-439  ; 
adv.  E.  N.-R.  May  20. 

West  Virginia — June  1.  by  State  Road 
Comn.,  Charleston,  Improving  roads  on 


Projects  4.8,  102,  2002.  2188.  3036.  3151 -A. 
315I-B  and  3152,  Btstne  ('t>  .  Project  3374 
Lincoln  Co.,  Projects  15o-.\  and  3200  ]a>gan 
Co..  Projt-ct  139-4'  Mason  c'o ,  Project 
3303-C  Mingo  ('o,.  Projects  2180  ttnd  3348 
Wayne  Co.,  Proje<ts  3o75-B  and  ('  Jackson 
Co.,  Project  3.110  Marshall  ('<>..  I'roject 
3078-B  Pleasants  Co.,  Projeit  3341  Bar¬ 
bour  I'o.,  Project  3186  Preston  t'o..  Proj¬ 
ect  7tt-R  Grant  Co.,  and  Project  1119. 
Mineral  Co.;  also  bridges  on  Project  150-A 
Logan  Co..  Project  3362  Mason  Co..  Project 
3326-B  Putnam  t'o..  Project  3363  llarri.son 
i'o.,  and  Project  155  .Marion  i'o.  E  B 
i'arskadon,  secy.  ;  adv.  E  N.-R.  May  2o 

South  ('urollna  —  Ma.v  27,  at  itfflce  Colle¬ 
ton  Co.  Road  Comn.,  Waterloo,  sand  clay 
surfacing,  etc.  16,000  cu.yd.  Project  4.  Lee, 
Murray  A-  Palmer,  Walterboro.  engrs. 

.Ala..  Jasper — Ma.v  24,  by  E.  W.  Long, 
judge  of  probate.  Walker  i'o..  concrete 
surfacing  13,000  .sij.yd.  i  lakmiin-Parrisb 
Highway.  P.  S  Healey,  Dakman,  engr. 

Miss.,  .Amory — May  24.  by  Bd.  Aldertneii. 
iurhing,  guttering  and  ro»-k  asjthalt  ftaving 
22,5(to  s<i  yd.  various  streets.  A  L  liab- 
ney,  i'olumbia  Tower  Bldg.,  .Memphis. 
Tenn..  archt.  Noted  Apr.  1. 

I.oiiislana — June  15,  b.v  State  H.v.  Cotnn  . 
Baton  Rouge,  graveling  11.72  mi.  DlaTlin- 
DeRidder  Highway,  Federal  Aid  Projet’t 
167-A,  Allen  I’arlsh.  W.  B.  Robert,  Hey- 
mond  Bldg.,  Baton  Rouge,  highway  engr. 

I.a.,  Oilar  (iruve  —  May  25.  by  ('.  D. 
Evans,  engr.,  414  la-vy  Bldg.,  Shreveisirt, 
reiti.-citn.  jtaving  7  bba-ks  i'addo  .-Ave.  from 
59th  to  66th  Sts.,  for  i'ity.  $5li.0O0.  Noted 
Apr.  22. 

I.a.,  I.ake  Charles  —  June  12,  b.v  E.  L. 
Ciormah,  comr.  Streets  A  Parks,  widening 
and  jtaving  Pithon  Coulee,  imving  Bank  St., 
and  laying  2  mi.  storm  sewers.  $3oo,ooo 
bonds  voted  for  same. 

Tenn.,  X'ashvllle  —  See  ‘‘('ontraits 
Awarded." 

(>.,  Cincinnati  —  May  28,  by  i'omrs. 
Hamilton  Co.,  oil  surface  treating  50  ml. 
various  roads.  16  ft.  $34,125.  E.  A.  (last, 
('ourthousi-.  engr.  Noted  Apr.  15. 

4).,  Iiamill»n--May  28.  by  i'omrs.  Butler 
i'o..  E.  O.  Roll,  elk.,  grading  and  water- 
bound  macadam  paving,  etc.,  38,275  ft. 
Dxford-Collinavllle  Rd..  also  Huston  and 
l>ep«t  Rds.  $65,000. 

O.,  Norwalk — May  24,  by  Comrs.  Huron 
f'o..  grading  and  waterbound  macadam 
paving  approximately  3|  ml.  Sect.  "A" 
i'ounty  Rd.  77.  (Ireenwich  Twp.,  and  Sect. 
"A"  Bucyrus  Rd.  20.  New  Haven  Twp.,  16 
ft.  $67,000.  A.  S.  Vail,  co.  aud.  and  elk. 

Ind.,  IVarsaw  —  June  8,  by  I'omrs. 
Kosciusko  Co.,  grading,  graveling  «>r 
macadamizing  Ludlow  i'ounty  I'nit  Rd  , 
Monroe  Twp.,  $23,126,  and  Charles  Sigler 
et  al  concrete  road,  Wayne  Twp.,  $55,646. 
H.  Breading,  aud. 

MlchiKHn--May  27,  by  State  Hy.  Dept., 
at  office  i'omrs.  Clinton  and  Ionia  Counties, 
at  Jackson,  graveling  6.563  mi.  State  A.  D. 
466.  H.  C.  Fleming.  Jackson,  engr. 

Mich.,  Ecorsc  -  -  May  24,  hy  1.  Morris, 
village  elk.,  <-urbing  and  concrete  paving 
4  4.000  Sii.yd.  West  Jefferson  Ave,  $200,000. 
M.  L.  Brown  &  Son,  407  ('apltol  Bldg.,  De¬ 
troit,  engrs. 

Mich.,  iinbcls — June  1,  by  Village,  con¬ 
crete  paving  1.003  mi.  S.  T.  L.  40-8,  Sect. 
B,  20  ft.  R.  A.  Beers,  Kalamazoo,  engr. 

Mich.,  Hurrison  —  June  9,  b.v  Clare  Co., 
concrete  paving  1.68  ml.  T.  I...  20-13,  20  ft. 
R.  W.  Robi-rts,  Saginaw,  engr. 

III.,  Chicagii — May  27,  at  office  Bd.  I.,ocaI 
Imj)Vts.,  Room  207,  City  Hall.  6  ft.  concrete 
sidewalks  on  East  104th  PI.,  Avenue  F, 
South  Lincoln,  AItgeld,  Cortez,  East  82nd, 
Homer,  East  94th.  West  98th,  East  99th, 
East  noth.  South  Paulina.  South  Robey, 
South  Richmond.  W’est  72nd.  W'est  77th, 
East  77th,  East  78th,  South  State.  Senei-a, 
East  124th  and  West  59th  Sts.,  Torrence, 
Forest  (lien,  Chappel.  Colfax.  Chauncey, 
Si>uth  California,  Euclid,  South  Francisco, 
North  Kilpatrick,  I.4iportle,  North  l.jiramie. 
North  Luna.  Ia»clare,  Hale,  North  l.,jitrob»-. 
South  Michigan,  St.  Paul,  Wentworth, 
i'herry  and  North  Harlem  Aves.  J.  J. 
Sloan,  pres. 

M'lsconHln — May  25,  by  State  Hy.  Dept., 
at  DIv.  Office  9,  Grant  Co.,  Herald  Bldg., 
I>ancaster,  crushed  limestone  surfacing, 
etc.,  18,021  cu.yd.  Federal  Aid  Project 
4 15- A,  Grant  Co.;  crushed  gravel  surfac¬ 
ing  1,413  cu.yd.  State  I’roject  9145,  Rich¬ 
land  Co.;  also  grading  and  bridging  2.19 
ml.  State  Project  9191,  Richland  Co.  ;  and 
improving  State  Project  10,229,  Sta.  40-E 
plus  65  to  Sta.  56  plus  26,  Iowa  Co.,  13,868 
cu.yd.  earth,  400  cu.yd.  loose  and  100  cu.yd. 
solid  rock  excav.,  4,060  cu.yd.  ditching 
etc.  J.  T.  Donaghey,  Madison,  ch.  engr. 

AA'IsconsIn — May  26,  by  State  Hy.  Comn., 
at  Office  8,  Superior,  Improving  Federal 
Aid  Project  408-A.  Polk  Co.,  231,520  cu.yd. 
earth,  9,918  cu.ya.  loose  and  1,380  cu.yd. 
solid  rock  excav.,  6,500  cu.yd.  stripping 
gravel  pit,  25,820  cu.yd.  loading,  screening, 
and  crushing  gravel,  2,510  cu.yd.  top  soil- 


,314 


ENGINEERING  NEWS-RECORD 


Vol.  96, 


N’o.  20 


and  Roiidfl  (Continued) 
inK.  etc.  ;  top  soilinK,  etc.,  1.53f>  cu.yd. 
State  Project  .lob  82S!t,  and  KravelinK,  etc., 
«S4  cu.yd.  State  Project  S27K,  both  Ashland 
Co.  J.  T,  ItonaKhey,  Madison,  ch.  eiiKr. 

U'lHconHin — May  28,  by  State  Hy.  Comn., 
at  l>lv.  otiice  .'>,  l>a  Cros.s,-.  Kradinp.  hridB- 
iiiB,  crushed  rock  surfaciiiB.  etc.,  14,123 
cu.yd.  State  .\ld  Project  5878.  Sect.  1,  Ver¬ 
non  Co.;  and  9.119  cu.yd.  Sect.  2  same 
road.  J.  T.  Oonashey.  Madison.  hiBhway 
etiBr 

Win.,  .Milwaukee  —  May  22„  Dept,  Pub. 
Wks,  asi)halt  repavitiB  13,2(10  sfj.yd.  and 
asphalt  pavliiB  9,32.',  s<i  yd.  Hast  Water, 
Krie  and  North  Water  Sts. 

\VI».,  Juneau  —  May  27.  hy  Hy.  Com. 
DodBe  Co.,  concrete  surfaciiiB,  etc..  34,073 
sii.yd.  State  Trunk  HiBhway  lu9.  Job  1873, 

18  ft.,  and  13,791  sii.yd.  Job  1917;  Bravel- 
iiiB,  etc..  10,060  cu.yd.  State  Trunk  Hish- 
way  till.  Job  1892,  1,830  cu.yd.  Job  1916, 
7.500  cu.yd.  South  County  IJne  Hd..  etc., 
and  4.(MMi  cu.yd.  ('ounty  Trunk  II.  K.  T. 
KIub.  hiBhway  comr. 

Wis.,  Seymuiir  —  May  2.5.  by  B.  G.  Dean, 
city  elk..  BradinB.  vibrolithic  concrete 
pavitiB.  etc.  9,534  S(|.yd.  Main  St. 

Minn.,  Duluth — June  15,  by  P.  (^.  Phillips, 
city  comr..  concrete  pavinB.  etc.  5.125  ft. 
MIchlBan  St.  between  2nd  Ave.  K.  and  9th 
Ave  W.  33  ft.  $94,808.  J.  Wil.son,  city 
eiiBr. 

Minn.,  Duluth  —  June  22,  by  P.  G.  Phillips, 
city  comr.,  concrete  paviuB.  etc.  1.300  ft. 
.ith  Ave.  W.  between  Northern  I'acitlc  U.It. 
tracks  and  dock  line.  38  ft.  $36,679.  J. 
Wilson,  city  eiiBr.  Noted  Feb.  11. 

Minn.,  Ht.  I*uiil — May  24,  by  G,  J.  Rie.s, 
and  Ramsey  Co.  BradinB.  hridsinB  and 
BravelinB.  etc.  12,000  cu.yd.  (’'apitol  Hifih- 
way.  Project  26-51.  $35,000.  P.  N.  Coate.s, 

9(10  Guardian  Rife  RldB  ,  co.  surv. 

Neh.,  Dniaha — June  2.  by  G.  Berser,  elk. 
DouBlas  ('o.,  brick,  bituminous  concrete, 
stieet  asphalt  or  concrete  pavins,  etc.,  42,- 
9(10  suyd.  Feder.'il  .Md  Project  187,  and 
11.160  sipyd.  Federal  Aid  Project  100.  R. 
I..  Cochran,  I.incoln.  hiBhway  eiiBr. 

N.  D.,  FarKu  May  28,  hy  A.  R.  Watkin.s, 
city  aud.,  asphaltic  conen-te.  vitr.  brick,  one 
course  <-on*Tete  or  Warrenite  bitulithic 
pavliiB.  etc.  5  blocks  PavinB  Dist.  179,  13th 
St.  North  between  12th  and  17th  Aves. 
$25,000.  R,  T.  Jacobson,  city  enBr, 

MlMHuiiri — May  28,  by  State  Hy.  Dept., 
Jefferson  City,  BradinB.  7  ft.  BravelinB,  9 
and  IS  ft.  concrete  pavinB,  etc.,  32.71  mi. 
various  roads  in  Caj>e  Girardeau.  DouBlas. 
Dunklin.  Jefferson,  Lafayette.  St.  Francois 
and  W.ayne  Counties.  B.  H.  Piepmeier,  ch. 
••iiBr 

Mo.,  Clayton — May  25.  hy  A.  Kirk,  city 
elk..  imjirovinB  Hanley  Rd.,  approxim.ately 
17,500  sq.yd.  bituminous  macadam  or  as¬ 
phalt  pavinB.  9.300  cu.yd.  BradinB.  and 
10.625  ft.  curblnB  and  ButterinB.  $77,0oo. 
Ke»'k  SurveylnB  Co..  721 J  Chestnut  St.,  St. 
Isiuis,  enBrs.  Noted  Feb.  11. 

Mo..  KansaH  City  —  May  24.  by  Tj.  E. 
Koehler,  enBr.  Ja*-ksnn  Co.,  Court  House, 
concrete  or  bituminous  macadam  pavinB, 
etc..  20, 32(1  sq.yd.  T.eeds  Ud.  between  Blue 
ItidBe  and  Kansas  (''ity.  To  exceed  $25,000. 
Mo.,  St.  I.oulii-— Se<‘  "Contracts  Awarded.” 
Mo.,  St.  I.oiiin — TakiiiB  bids  recut  Branite 
blo<‘k  pavinB.  etc.,  1 7.950  .sq.yd.  C^ass  Ave. 
$115,000;  shallow  Branite  blo<-k  p.avinB,  etc.. 
18.530  sq.yd.  Cass  Ave.  between  HoBan  and 
GlasBOW  Sts.  $136,000.  and  5,009  sq.yd. 
.VrllnBton  St.  $15,680;  also  Warrenite  bitu¬ 
lithic  p.avInB.  etc.,  18,000  s<i.yd.  West 
Floriessant  Ave,,  $99,280,  W.  W.  Horner, 
300  City  Hall,  eiiBr. 

Mo..  St.  I.ouis  .June  8,  by  IVi't.  Pub. 
Serv.,  208  City  Hall.  rein. -con.  pavinB,  etc. 
Watson  Rd.  between  Penrod  St.  and  city 
limits  $41,000,  la>UBhborouBh  St.  bt>tween 
Gravols  and  Field  Sts.  $57,600.  and  760 
sq.yd.  Bay  Keokuk  St.  $4,150;  asphalt 
pavinB.  etc.  818  sq.yd.  Ree  .Ave.,  $60,400; 
and  BradinB  15.685  cu.yd.  Grand  St.,  $19,- 
400.  W.  W.  Horner,  300  City  Hall.  enBr. 

Texas — May  25.  by  State  Hy.  Comn., 
.Austin.  H.  Moseley,  chn.,  BradinB.  brldBins 
and  Bates  type  concrete  pavinB  with  shell 
shoulders  5.003  mi.  HiBhway  6,  Federal  Aid 
Project  4  66-G.  20  ft.,  Galveston  Co,  $225,- 
000.  C.  C'.  AVashinBton,  Galveston  Co., 
eiiBr. 

Texas  —  May  25,  by  State  Hy.  Comn., 
Austin,  H.  Moseley,  chn.,  BradinB,  brIdBinB, 
etc.  ,11.492  ml.  HiBhway  29.  State  Aid  Proj¬ 
ect  652.  26  ft.,  OeorBetown  C'o.  $67,000. 
M.  C.  AVelborn.  GeorBetown.  resident  enBr. 

Texas  —  May  25,  by  H.  Moseley,  chn. 
State  Hy.  Comn.,  Austin.  BradinB,  bridBinB. 
etc.,  3.689  mi.  HiBhway  23.  State  Aid  Proj¬ 
ect  655-A.  26  ft.,  Eastland  Co.,  $138,000  ; 
and  9.924  ml.  Sect.  B  same  road.  $65,000. 
G.  E.  Franklin.  Eastland,  ensr. 

Texas  —  May  25.  by  State  Hy.  Comn., 
Auustin.  H.  Moseley,  chn.,  BradinB  and 
Bates  type  section  of  rein. -con.  pavinB  13.8 
ml.  State  HiBhway  3.  Federal  Aid  Project 
352,  Cnit  2,  IS  ft..  Riberty  Co.  $400,000.  S. 
J.  Treadway,  l.ilberty.  co.  enBr. 


Tex.,  (ialveHtiin — May  20.  by  C.  C.  Wash- 
inBton,  enBr..  Galveston,  concrete  pavinB. 
etc.,  5.003  mi.  HiBhway  6,  Federal  Aid 
Project  466-G,  18  ft.,  for  Galveston  Co. 
$266.(100.  Noted  May  6. 

Okla..  <'arne«le — May  25.  by  City  Clerk. 
pavinB  various  streets.  $70,000.  Grant. 
Fulton  &  Retton,  MaBnolia  BldB.,  Oklahoma 
Cit.v,  eiiBrs.  Noted  Ma.v  13. 

Nevada  -May  26.  b.v  State  Hy.  Dept., 
Carson  City,  surfaciiiB,  etc.,  7.57  mi. 
Sparks-Hafed  Rd.,  Route  1,  Sects.  B-4  and 
B-2,  Washoe  Co.  C.  W.  Borden.  hiBhway 
enBr 

Arizona  -  May  28.  b.v  W.  C.  Refebvre, 
state  enBr.  Phoenix,  BradinB.  2  In.  asphaltic 
concrete  on  4  in.  bituminous,  2  In.  on  4 
in.  bituminous,  or  6  in.  concrete  pavins, 
etc.,  4  2.400  sipyd.  Federal  Aid  Project  S2-A. 

f'alif..  Alartlnez — June  7,  by  .1.  H.  AVells, 
CO.  elk.  ('ontra  Costa  (^o..  rock  screeninB 
and  oil  surfai'inB  253.440  sq.ft.  Tunnel  Rd. 
R.  R.  Arnold,  Martinez,  co.  surv. 

Calif.,  San  DieKo — June  1,  by  Common 
Council.  improviiiB  Fniversity  Ave.,  359,988 
sq.ft.  5  in.  concrete  jiavinB.  39,095  cu.yd. 
excav.,  16.261  lin.ft.  concrete  curbinB,  etc. 
F.  A.  Rhodes,  city  ensr. 

Calif.,  San  Jose — June  7.  by  H.  Pfister, 
elk.  Santa  Clara  Co.,  either  6  in.  concrete 
or  4i  in.  asphaltic  concrete  pavinB  592,000 
sq.ft.  Mountain  A’iew  and  Alviso  Rd.  R. 
Chandler,  San  Jose,  co.  surv. 

B.  C..  Trail — May  25,  by  City  Council, 
rein. -con.  pavinB,  etc.,  4,000  sq.yd.  Bay  and 
Riverside  .Aves.  $32,000.  S.  S.  McDiarmid, 
City  Hall,  enBr. 


\v,. 
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Bids  Received 

New  Hampshire — State  Hy.  Dept.,  Con¬ 
cord,  May  11,  asphalt  pavinB  0.51  ml.  hiBh¬ 
way  in  Hampton,  from  Winslow  CumminBs, 
Nasahua,  $14,054,  0.91  mi.  in  Pembroke, 
from  Kobie  Constr.  Co.,  Manchester,  $16,- 
603,  and  0.7  mi.  in  Boscawan,  from  A.  D. 
BrldBes  Co..  Hazardville,  Conn.,  $17,688; 
also  Bravel  surfacinB  0.64  mi.  in  Charles¬ 
town,  from  J.  P.  Ricci,  BurlinBton,  A’t., 
$19,179.  .Noted  May  6. 

New  Hampshire — State  Hy.  Dept.,  Con¬ 
cord.  May  11.  Bravel  surfacinB  0.94  mi. 
hiBhway  in  Andover,  from  J.  E.  Ricci, 
Claremont,  $22,272.  Noted  May  6. 

Massarhiisetts — Dept.  Pub.  AVks.,  Bos¬ 
ton,  May  11,  bituminous  macadam  pavinB 
5.281  ft.  hiBhway  in  Rayham,  from  F.  R. 
McNeil,  AVlnthrop  St..  North  DlBhton,  $30,- 
718,  3,300  ft.  in  Grafton,  from  T.  Toomey, 
60  T.ake  St.,  AVebster.  $14,450.  and  18,548 
ft.  In  Hinsham  and  AA’eyinouth,  from  Rane 
Con.str.  Co..  37  Colony  St.,  Meriden,  Conn., 
$252,787  ;  also  Bravel  surfacinB  1,950  ft.  In 
Medwav,  from  A.  D.  Pasquale,  Milford, 
$6,762.  Noted  May  6. 

Massarhiisetts — Metropolitan  Dist.  Comn., 

1  Ashburton  PI..  Boston,  bituminous  mac¬ 
adam  pavinB  AA'est  Roxbury  Parkway  In 
Boston  and  Brookline,  from  T.  J.  McCue, 
North  Beacon  St..  AA’atertown,  $72,428. 

Mass.,  Dorchester  (Boston  P.  G. ) — Dept. 
Pub.  AA’ks.,  Boston,  sheet  asphalt  or  bitu¬ 
lithic  pavinB  Rorna  Rd.,  from  (Irmai-  Co., 
755  Boylston  St.,  Boston,  $23,997.  Ensrs. 
est.  $25,000.  Noted  May  6, 

N.  Y.,  New  A'ork  —  H.  Bruckner,  pres. 
Bronx  Boro,  Crotona  Park,  3rd  and  Tre- 
mont  Aves..  May  13,  from  C.  D.  Beckwith, 
Inc.,  2875  Bway.,  sheet  asphalt  pavinB  East 
174th  St.  $84,968,  Commonwealth  Ave.  $35.- 
970,  and  bituminous  concrete  pavinB  Ea.st 
180th  St.  $22,733;  from  Murray  Home 
Corp.,  412  Sound  A’lew  Ave.,  BradinB.  etc., 
Bolton  Ave.  $544,  from  I.  F.  Cavaluzzo. 
1192  Sheridan  Ave..  Ellsw'orth  Ave.  $6,835, 
and  from  Carroll  &  Rice.  204  East  45th  St., 
Spofford  Ave.  $4,717;  from  F.  Gahrielle, 
2750  Creston  Ave..  sewer,  etc.,  in  A'ates 
Ave.  $3,627.  and  from  Fiorello  &  Koch,  1895 
Belmont  Ave.,  in  A'ouck  Ave.  $3,523.  Noted 
May  6. 

New  York — A.  AA’.  Brandt,  comr.  HiBh- 
ways,  Albany,  May  7,  (e.  e.  means  en- 

icineers  estimate)  ImprovinB  5.4  mi.  Repair 
Contr.  1504,  HiBhway  398.  County  I.,ine 
HiBhway,  Monroe  and  Orleans  Counties, 
from  AV.  J.  GallaBher.  Medina.  $167,356 
e.e.  $222,433;  3.8  mi.  HIshway  1727,  Grow 
Corners-Hilton  HiBhway.  Monroe  Co.,  from 
Stapell,  Mumm  &  Beals  Corp.,  Gardenvllle. 
$146,821  e.e.  $191,533;  0.84  ml.  HiBhway 
5292  A,  Truxton-DeRuyter  HiBhway,  Cort¬ 
land  Co.,  from  G.  D’AnBelo.  84  Court  St.. 
Binshamton.  $48,394  e.e.  $63,883.  Noted 
Apr.  22. 

N.  Y..  Brooklyn  —  J.  A.  Guider,  pres. 
Brooklyn  Boro.  Boro  Hall.  May  12,  Brad¬ 
inB.  curblnB  and  flaBkinB  Forbell  and 
Pennsylvania  Aves.,  from  Grimm  ContB. 
Co..  1(0  McKinley  St.  $1,746  and  $4,564 
respectively,  Minna  St.  from  A.  M.  Zapponl, 
113  32nd  St.  $4,789,  and  East  7th  St.,  from 
Castle  Bros.,  Johnson  PI.,  $10,381  ;  granite 
pavinB  Eagle  St.  and  Greenpolnt  Ave.,  from 
F.  J.  Gallagher.  490  Park  PI.,  $14,164  and 
$20,882  respectively ;  asphalt  paving  East 
7th  St.  and  Minna  St.,  from  Brooklyn 


Alcatraz  Asphalt  Co.,  407  Haniilt(,r 
$15,798  and  $6,242  respectively,  Ful' 
from  Highway  Impvt.  &  Repair  i 
I'hurch  St.,  New  A’ork  City,  j 
Colonial  Rd.  and  50th  St.,  from  I’ 
camo  Contg.  Co.,  8706  16th  Ave.,  $n  ■ 

$5,006  resiH*ctively  ;  grading  and  asj  ' 
paving  Eagle  and  Moultrie  Sts 
Borough  Asphalt  Co.,  1301  Metr,. 

Ave.  $5,534  and  $8,087  respectively,  i;.,,,  . 
and  I’ennsylvania  Aves.,  from  lf\ai,|.  w'* 
phalt  Paving  Co.,  1  Bway.,  New  A'urk  cit'i 
$8,509  and  $10,307  respectivelv. 

Ma.v  6.  ■  '  ' 

N.  Y..  St.  Gearce  —  J.  A.  Rvncti  i,r.s 
Itichmond  Boro,  Boro  Hall.  Mav  12  ,Vt(i 
ing  and  paving  Arthur  Ave.  froin  Ri, 

Ave.  to  Old  Town  Rd.,  from  A’anliro  (  '.,nstr 
('o.,  24  Elizabeth  St..  AA'est  New  Brmhton 
$29,639.  Noted  May  6. 

New  Jersey — State  Hy.  Comn.,  Tr,  iituii 
May  10,  grading  and  rein. -con.  iiaving  f' 

411  sq.yd.  Route  9.  Sei't.  19,  Perry  Mil,,  i',, 
Clinton.  Hunterdon  Co.  from  H.  SliaiiiM 
Co.,  Rutherford,  $234,380.  Noted  Apr  22 
N.  J.,  AA'ooilbriilKe — Middlesex  Co.  ( 
Brunswick),  paving  IJ  mi.  AA'oodbridg,’  Avc 
between  Piscataway  Corner  and  llonhani- 

town,  here,  from  Graham  &  . . .  2';4 

Smith  St.,  Perth  Amboy.  $55,224. 

Peniisylvaiiia — State  Hy.  Ilept..  Harris¬ 
burg,  (.\.  means  .Applieutlon  anil  K.  iiii'uns 
Koiite).  one  course  rein. -con.  paving,  .tc 
21,515  ft.  R.  260-537,  Blair  Co.,  from  Mill.-r 
(kmstr.  Co..  Spirits  Bldg.,  Punxsutawncv 
$199,052,  15.662  ft.  A.  3856,  Dauphin  c,',’ 
from  A'ork  Eng.  &  Constr.  (’'o.,  31  \v,.o 

Market  St.,  A'ork,  $97,893,  13,278  ft 

3754-3755,  Alleghen.v  Co.,  from  D.  \v 
Challis  &  Sons.  Inc.,  420  Centennial  .\v,-  . 
Sewickley,  $133,763.  8,027  ft.  R.  435-1.36. 

3386.  Jefferson  Co.,  from  J.  AA'iesmer  (i.-  San 
372  Chestnut  St.,  St.  Marys,  $62,012,  x  6iit 
ft.  R.  80,  A.  3934-4101,  Mercer  ("o.,  from  .1 
McCarth.v  Constr.  Co.,  Kaukauna.  AVis 
$69,673,  13.200  ft.  R.  12.  A.  4001.  Sus(|Uf- 
hanna  Co.,  from  R.  Haycock,  20  South  lath 
St.,  Phlla.,  $99,745,  11.369  ft.  A.  3667-3981. 
AA'estmoreland  Co.,  from  Coiqier  Constr  Co. 
Inc.,  Clymer,  $137,906,  3,370  ft.  R.  Iii6, 

3964.  Tioga  C'o.,  from  I).  R.  Dennis  Co, 
Galeton,  $28,781,  44,168  ft.  R.  115.  A.  3797. 
3624-3625,  Beaver  Co.,  and  8,243  ft.  A 
3441-3670,  Bucks  Co.,  from  R.  I>.  Bonham 
Co.,  Inc.,  26  South  I..aurel  St.,  Bridgeton. 

N.  J.,  $351,908  and  $87,487  respectivelv, 

20,011  ft  R.  213,  A.  3936-4100,  Merced  Co, 
and  15,385  ft.  A.  3935,  Mercer  Co,,  from 
.lamieson  &  Knapp  Co.,  Fredonia,  $133,177 
and  $87,499  respectively,  34,097  ft.  Sect.  1, 

A.  3842,  Berks  Co.,  from  D.  Ij.  Ris.ser.  713 
AA’alnut  St.,  Rebanon.  $254,254,  22,809  ft 
R.  278.  A.  3831,  Beaver  Co.,  from  R  F 
Hallam  &  Son,  Fairmont,  AA'.  A'a.,  $158,032, 
27,241  ft.  R.  174.  Sect.  1,  Susquehanna  Co., 
from  AA’.  D.  Fote.  130  South  4th  St. 
Clean.  N.  A'..  $297,406,  and  15,580  ft.  R  56, 
A.  3680,  Somerset  Co.,  from  Tri-State  Kng 
Co.,  39.  Riberty  Trust  Bldg.,  Cumberland. 
Md.,  $160,088;  also  broken  -stone  surfai'- 
ing  25,000  ft.  A.  3770,  Ruzerne  Co.,  from 
D.  C.  Reitz  Con.str.  Co.,  620  Market  St.. 
Sunbury,  $122,111.  Noted  Apr.  15. 

Pa.,  Phlla. — Dept.  Pub,  AA'ks.,  Bureau  of 
Engineering,  216  City  Hall,  May  12,  Brad- 
Ing.  curbing,  paving,  etc.  AVashlngton  Ave.. 
24th.  25th.  Manton,  Oakford  and  all 

adjacent  streets,  etc.  Contr.  210,  from  (!  F 
Dobbins.  1020  South  47th  St.,  $289,950 

Maryland — State  Rds.  Comn.,  Baltimore, 
May  11,  concrete  paving  1  ml.  Contr.  (J-37, 
Queen  Annes  Co.,  from  J.  K.  Flick,  Sudlers- 
ville  $16,025,  1  mi.  Contr.  Cl-57  Carroll 
Co.,  from  Development  &  Constr.  Co.,  .Anier 
Bldg.,  Baltimore  $22,146,  1  ml.  Contr.  F-91. 
Frederick  Co.,  from  R.  R.  AA’aesche.  Thur- 
mont  $17,388,  1.38  mi.  Contr.  B-73,  Balti¬ 
more  Co.,  from  E.  C.  A’alentine,  Rocky 
Ridge  $26,018,  and  0.5  ml.  Contr.  D-42. 
Dorchester  Co.,  from  A.  Farmer.  St 
Michaels  $8,850;  also  graveling  2  mi.  Contr 
SM-35,  St.  Marys  Co.,  from  Southern  Mary¬ 
land  Constr.  Co.,  12  East  Rexington  St.. 
Baltimore,  $16,652.  Noted  Apr.  29. 

Md.,  Baltimore  —  Bd.  Awards.  Brading. 
curbing  and  sheet  asphalt  paving  5,665  sq 
yd.  streets  In  Contr.  336,  from  Baltimore 
Asphalt  Block  &  Tile  Co.,  1320  North  Mon¬ 
roe  St.,  $28,896  ;  and  concrete  paving  fmd- 
ways  as  listed  in  Footway  Contr.  93,  from 
P.  Averza,  104  North  Highland  Ave.,  $41,- 
031.  Noted  May  13. 

Md.,  Baltimore  —  Comrs.  Baltimore  Co 
May  11.  concrete  paving  2.9  mi.  Group  7 
from  H.  T.  Campbell  &  Suns,  Towson,  $82. 
387.  Noted  May  13. 

North  Carolina — State  Hy.  Comn.,  Rn- 
leigh.  May  4,  from  Zeigler  Bros..  Greens¬ 
boro,  grading,  concrete  or  asphaltic  pavinc. 
etc.,  9.04  ml.  Project  1280.  Edgecombe  Co 
$237,335,  10.18  ml.  Project  1993.  AA’Ilson 
Co.  $242,378.  and  5.64  ml.  Project  909,  Bun¬ 
combe  Co.  $160,543,  from  L.  R.  TlndnlJ 
Waterford,  Wis..  6.99  ml.  Project  756. 
Stokes  Co.  $170,760,  from  F.  R.  McGuire. 
Bankers  Trust  Bldg.,  Norfolk,  Va..  9.04 


arui  Hoad«  (Continued* 

IToject  1(150.  Heaufort  Co.  $242.2!>3. 


cr  .111  Hlvthe  Bros..  Brevard  Court.  Char¬ 
iot.  ll  't"  mi.  Project  337.  Cumberland 
51S.  and  14.36  mi.  Project  307. 

from  Chandler  *’• 


iJisburv.  13. 59  mi.  Project  669.  Rowan 
' #Vi  775.  from  C.  K.  Hill  &  Son,  Apex, 
s  i  mi’  Project  135.  Halifax  Co.  $66,698. 
fr,.m  .lamison  Bros..  Inc.,  High  Point.  10.51 
mi  pioject  398,  Robeson  Co.  $41,733,  Krad- 
im:  mid  topsoiliiiK,  etc.,  14.77  mi.  Project 
li’i'i  Northampton  Co.  $125,544.  also  from 
15.  d  V.ros.,  Bear  Creek.  12  mi.  Project  303, 
Mlad.n  Co.  $72,617.  Noted  Apr.  22. 

o.,  .\kron — W.  F.  Peters,  dir.  Pub.  Serv., 
Mu’  10  (e.  e.  means  enitlneers  est.),  iin- 

iir'oiinti'Oberlln  St.  et  al.  1.760  lin.ft.  .stone 
rurliitig.  7.700  sq.ft.  4  in.  concrete  sidewalk, 

Iiid  2,230  sq.yd.  vitr.  brick  pavinR.  etc., 
'from  Columbus  Asphalt  PavinR  ('o.,  304 
ISuckeve  BldR..  $15,232  e.  e.  $17,900;  Sheck 
St  S.’OOO  sq.ft.  4  in.  concrete  sidewalk. 

’]  I'lio  cu.yd.  earth  excav.,  400  cu.yd.  cinder- 
imr  from  H.  <1.  Baltes,  883  Bbsimtield  Ave., 

$5  628  e.  e.  $6,600;  Hunt  St.,  7,100  sq.ft. 

4  ill.  concrete  sidewalk,  725  r'U.yd.  cinder- 
iiic  from  Huron  &  Brancich,  429  Mathews 
St  $3,978  e.  e.  $4,900  ;  ('rouse  St.  et  al, 

'l  460  lin.ft.  stone  curbinR,  9,200  sq.ft.  4  in. 
coiicrele  sidewalk,  6,730  stpyd.  vitr.  brick 
on  6  in.  concrete  pavinK,  from  Shullo  &  IV 
l.iica.  140  North  Summit  St.,  $32,935,  and 
.McCourt  Constr.  ('o.,  369  South  Main  St., 
$6,715.  Noted  Apr.  22. 

O..  Cincinnati  —  Hamilton  Co.,  gradinK 
and  tar  hound  macadam  repavlnR  17,900 
.si|  vd.  Kaitle  Creek  Rd.  from  Harrison  Pk. 
to  Thompson  Rd.,  from  ,1.  A.  Nickoson, 
Savler  Park  Sta.,  $49,560.  KiiRrs.  est. 
$:>:i.ll3.  Noted  Mar.  25. 

o..  Cincinnati— Director  Pub.  Wks.,  Apr. 

pranite  curbinR,  cement  sidewalks, 
pranite  block  pavinp  3,800  .sq.yd.  Plum  St., 
from  Hannon-Huphes  Constr.  Co..  312  Fast 
8th  St.,  $55,246.  Knprs.  est.  $63,812.  Noted 
Aiir.  1. 

<»..  Cleveland — Improving  with  (a)  brick 
(III  bituminous  concrete  (o)  concrete  (I) 
l.inn  Dr.  (2)  Ka.st  117th  St.  (3)  Hale  Ave. 

(1  to  3  inclusive)  involves  2.850  lin.ft. 
stone  curbinp,  2,700  cu.yd.  earth  excav.  and 
(.130  sq.yd.  pavinp  (4)  West  148th  St.  (5) 
.\rdmore  Ave.  (4  and  5)  involves  7,900  cu. 
yd  excav.,  6,950  s<i.yd.  pavinp,  4,560  ft. 
pranite  curbinp.  etc.,  and  (6)  Glen  Ave., 
500  cu.yd.  excav.,  900  ft.  stone  curbinp, 
1.290  sq.yd.  surfaclnp,  etc.,  from  Gould  & 
Maybach.  16311  Saranac  Rd..  (at)  $13,583 
(hll  $11,888  (cl)  $11,706  (a2)  $2,753  (b2) 
$2,319  (c«)  $2,208  (aS)  $7,312  (bS)  $5,987 
(C.3I  $5,428  ;  from  Roehl  Bros.  Constr.  Co.. 
7112  Denison  Ave..  (4  and  5)  $20,139  each; 
from  H.  G.  Herrinp,  Wayside  Rd..  (aO) 
$7,408  (h6)  $6,159  and  (c6)  $6,151.  Noted 
Apr.  29. 

().  Cleveland  —  Cuyahopa  Co.,  improvlnp 
Pearl  Rd.  2,  10.860  lin.ft.  pranite  curbinp, 
12,660  lin.ft.  4  in.  french  drain  putterinp, 
17,515  cu.yd.  earth  excav.  and  31,480  sq.yd. 
concrete  pavinp.  etc.,  from  Hiphway  Constr. 
(’'o..  Guarantee  Title  Bldp.,  $156,057. 

Ind.,  Anderson  —  Madison  Co.,  pradinp, 
curbinp,  pavinp,  etc.,  22nd  St.  from  Brown 
to  Haible  Sta.  and  22nd  to  Nichol  Sts., 
from  G.  B.  McKown  Co.,  Noblesville,  $68,- 
577.  Knprs.  est.  $78,000. 

Mieh.,  Fordson — From  W.  H.  Knapp  Co., 
Monroe,  pradinp  and  concrete  pavinp  4,356 
sq.yd.  Assessment  Diat.  114  $15,691.  4,021 
sq.yd.  Dist.  116  $14,144,  8.580  sq.yd.  Diat. 
117  $30,470,  and  787  sq.yd.  Diat.  118  $2,741  : 
from  Ocascro  Constr.  Co.,  1548  Penobscot 
Rldp.,  Detroit,  8,092  sq.yd.  Diat.  115  $28,356. 
Noted  May  6. 

Mieh.,  Pontiar — Oakland  Co.,  from  C.  R. 
Bradley,  Royal  Oak.  pravelinp  4  mi.  Bush¬ 
man  Rd..  Dist.  86  $45,900,  2|  mi.  Dublin 
ltd..  Dist.  59  $26,652  and  4  mi.  Davisburp- 
IVhite  I.ake  Rd.,  Dist.  95  $62,011  ;  from 
Ayers-Bolmer  Co.,  Pontiac,  2$  mi.  Armond 
Rd..  Dist.  91  $32,442  :  and  from  R.  D. 
Baker  Co.,  1454  Penobscot  Bldp.,  Detroit, 
concrete  pavinp  44  mi.  Monnier  Rd.  on 
Coolidpe  Hiphway,  Diat.  88,  20  ft.,  $339,219. 

Mieh.,  Wayne — I.  K.  Comer,  villape  elk., 
Apr.  27.  pavinp  80,000  sq.yd.  Michlpan  Ave. 
and  various  other  streets,  from  Edwards 
Asphalt  Pavinp  Co.,  Hamilton.  O.,  concrete 
$263,828,  rein. -con.  $280,828,  and  oil  asphalt 
$263,828.  Noted  Apr.  22. 

III.,  Deeatnr — Bd.  Local  Impvts.,  E.  R. 
Elder,  pres.,  Apr.  29,  pradinp,  curbinp  and 
asphalt  pavinp  5  blocks  East  North  St., 
••0  ft.,  from  Blrt  &  Driscoll,  Decatur,  $33,- 
208.  Enprs.  est.  $37,022.  Noted  Feb.  18. 

III.,  Kewanee — Bd.  Local  Impvts.,  prad¬ 
inp.  curbinp  and  rein. -con.  pavinp  9  blocks 
Iiexinpton  Ave.,  Ist  and  Park  Sts.  23  to  40 
ft.,  from  Central  Enp.  Co.,  Putnam  Bldp., 
Davenport,  la.,  $27,244,  enprs.  est.  $46,523  ; 


12  bliK'ks  Pine,  Helmer,  Genrp.',  Willows 
and  Grove  Sts..  IS  to  30  ft.,  from  Central 
Illinois  Enp.  Co..  Moline.  $45,516,  enprs 
est.  $60,000.  Noted  Alir.  15. 

WlM'iinKln- — State  Hy.  Dept.,  La  Cross*' 
pradinp  and  crushed  stone  surfacinp  3.12 
mi.  Project  S7-S,  Buffalo  ('o.,  from  latnpe 
Cjinstr.  ('o..  Minneapolis,  Minn.,  $19,428; 
4.17  mi.  State  Job  5891.  Vernon  Co.,  from 

5.  ,1.  Groves  (i  Sons,  3o6  Glol>*>  Bldp., 
Minneaiiolis,  Minn.,  $58,332  ;  ami  8.74  mi. 
Projei't  412-.\.  Vernon  I'o.,  from  ,1.  Gunni¬ 
son  &  Sons,  803  East  Gorham  St.,  Madison. 
$99,953. 

\Vi».,  MuiiltowiM- — .\.  H.  Zander.  «'ity  elk., 
Ma.v  6,  pavinp  39.607  sq.yd.  various  streets, 
from  Manitowis-  ('on.str.  ('<>.,  826  South  8th 
St.,  rein.-*'on.  $2,16  i>er  s<i.yd.  and  vibro- 
lithic  concrete  $2.14  js-r  sq.vd.  Noted 
May  13. 

WIh.,  Milwaukee— Dept.  Pub.  Wks..  May 

6.  from  White  t'onstr.  ('o..  68  Wisconsin 
St.,  asphalt  resurfacinp  Grove  St.  $4,879. 
Drepon  St.  $20,470.  and  Park  St,  $4,552, 
from  Badper  ('onstr.  Co.,  97  Wisconsin  St., 
Wells  St.  $2,011,  also  sheet  asiihalt  pavinp 
La.vton  Blvd.  $26,222,  and  State  St.  $4,589. 

WIs..  Milwaukee — Ilept.  Pub.  Wks..  May 

7.  vibrollthic  or  one  course  concrete  pavinp 
Swain  ('t.,  from  (''xerwinski  ('onstr.  Co,, 
816  ('linton  St.  $13,765,  and  26th  St.,  from 
.1.  ('.  Bluhm  &  Son.  1298  Achilles  PI..  $11.- 
393  ;  pradinp  Sherman  Blvd..  and  vibrollthic 
concrete  iiavinp  59th  St.,  from  .\.  E.  Retz- 
laff,  868  Islanti  Ave.  $7,922  and  $19,919  re- 
sju'ctivelv  ;  concrete  pavinp  1  alley,  from 
Reid  &  Mahlberp,  818  Lake  Blvd,  $3,279, 
two  alleys  from  Schwerm  Bros..  50  la-e  St.. 
$7,495,  two  alleys  from  F.  Hildebrand, 
1942  23rd  Ave..  $7,188,  and  one  alley,  from 
Ryback  &  SadowskI,  1092  2nd  Ave..  $917. 

Texas — H.  Masely,  chn.  St-ate  Hy.  Comn., 
Austin,  Apr.  29.  pradinp  and  bridpinp  9.098 
mi.  State  Hiphway  7  Federal  -Aid  Project 
498,  Nolan  from  W.  E.  Burke.  Stejihen- 
ville,  $18,263  ;  also  21  In.  bituminous  maca¬ 
dam  on  sledped  stone  pavinp  7.9  mi.  Hiph- 
way  22,  Federal  Aiil  Project  304-B.  I’nit 
2,  Travis  Co.,  from  Womack  Constr.  Co., 
Sherman,  $88,528,  enprs.  est.  $80,000, 
Noted  Apr.  22. 

Tex.,  Iloiistun  —  Harris  Co.,  warrenit*' 
hitulithic  or  na-k  asiihalt  pavinp  San 
Jancinto  St.  from  McKintiey  Ave.  to  M*-- 
Gowan  Ave.,  from  Gulf  Bitulithic  ('<•.,  sol 
Bankers  Mortpape  Bldp.,  Houston,  $121,437. 
Enprs.  est.  $130,000. 

Tex.,  llouHtun  —  Bitulithic  pavinp  San 
Jacinto  St.  from  McKinny  to  McGowan 
Aves.,  from  Gulf  Bitulithic  Co..  801 
Bankers  Mortpape  Bldp.,  Houston.  $121,437. 

Okla.,  Rush  Sprinps — ('ity  (''lerk,  pradinp 
and  concri'te  pavinp  6,950  sq.yd.  Blakeley 
Ave.,  from  Stephens  County  Constr.  Co., 
Marlow,  $24,421.  Enprs.  est.  $25,000. 
Noted  Apr.  29. 

rolorado— State  Hy.  Deiit.,  Denver,  May 
5,  clay  and  sand  subprade  treatinp  20.62 
mi.  F<-deral  Aid  Project  287-A.  Const.  Div. 

2.  Morpan  Co.,  from  Orley-I.4»  Nier,  Ft. 
Morpan,  $93,051  ;  and  jiavinp  5.409  mi 
Federal  Aid  Projects  288-A  and  B  Pavinp 
Divs.  1  and  2.  laipan  and  Washinpton 
Counties,  from  E.  Selander,  Ft.  Morpan, 
$137,696.  Noted  Apr.  29. 

Wash.,  Seattle — Bd.  I‘ub.  Wks.,  Apr.  30, 
pradinp,  etc.  82,000  cu.yd.  I*akeside  Ave., 
South,  et  al.,  from  Goetz  &  Brennan,  Sea¬ 
board  Bldp.,  $78,004. 

Calif.,  Riverside — Riverside  Co.,  concrete 
wldenlnp  17.3  mi.  road  between  Whitewater 
and  Edom,  from  Matich  Bros.,  Elsin<ire, 
$103,395.  Enprs.  est.  $110,175. 

Calif,.  San  DIepo — Common  Council,  May 

3,  from  G.  R.  Daley,  4430  Boundary  St., 
Improvlnp  1st  and  Redwood  Sts.,  424  cu.yd. 
excav.  at  $1.40  per  cu.yd..  242,784  s<i.ft.  1| 
in.  asphaltic  concrete  wearinp  surface  on 
5  in.  concrete  pavinp  $0,229,  9,305  sq.ft. 
H  in.  asphaltic  concrete  wearinp  .surface 
on  2|  in.  asphalt  concrete  pavinp  $0.16. 
5,066  sq.ft,  concrete  sidew'alk  $0.22,  and 
1,059  lin.ft.  concrete  curbinp  $0,65,  total 
$102,875.  Noted  Mar.  18. 


Contracts  Awarded 

Mass.,  Roxhury  (Boston  P.  O.)— Sheet 
asphalt  pavinp  Huntlnpton  Ave.,  to  J.  F. 
Kennedy  Constr.  Co.,  6  Beacon  St.,  $57,217. 

Mass..  Roxbury  (Boston  P.  O. ) — Dept. 
Pub.  Wks.,  Boston,  recut  pranite  block  pav¬ 
inp  Blue  Hill  Ave.,  here,  to  A,  De  Stefano, 
10  Everett  St.,  East  Boston,  $38,218.  Noted 
Apr.  29. 

Connecticut — J.  A.  Maconald,  comr.  State 
Hy.  Dept.,  Hartford,  pradinp  and  pavinp 
at  Bishop's  Crosslnp  in  Plainfield,  to  J. 
LorrenzI,  Lieomlnster,  Mass.,  about  $78,000. 
Noted  Apr.  15. 

New  York  —  A.  W.  Brandt,  comr.  Hlph- 
ways,  Albany,  (e.  e.  means  enpineers 
estimate)  Improvlnp  6.79  ml.  Hiphway 
8246,  Kirkland-Rome  Hiphway,  Oneida  Co., 
to  Dale  Enp.  Co.,  404  Court  St.,  Utica, 
$279,664  e.e.  $341,469  :  4.02  ml.  Repair 

Contr.  3144,  Hiphway  Contr.  5149,  Peeks- 


kill-Fishkill  Hiphway,  Putnam  <'o,  to  J 
.■\rl**>ri<i,  59  Center  St.,  N*‘w  Haven,  ('oiin  , 
$274,667  e.**.  $356,095;  4  23  mi.  Hiphway 
1730,  la-Roy-Briiekpiirt  Hiphway,  Part  3, 
Gi'iu'ssee  ('ll.,  to  H  W  Patt*'r.son,  Hornell. 
$147,906  e.e.  $197,181  ;  o  8(  ml  Repair 
('olltr  1.500,  Hiphwa.v  5,118,  Holley-Alblon 
Hiphway.  I’art  2.  o-lean.s  ('o..  and  5.73  mi 
Hiphway  8,245.  Corfu-Indian  Falls:  Indian 
Falls-.Alabama  Hiphway,  Geiiesse*-  ('o..  to 
W.  J.  Gallapher,  Medina.  134,216  and 
$212,543  resiH-etively,  ee  $48,480  and 
$283,873  respi-etively  .  3.36  mi  Repair 

Contr.  1,507,  Hiphway  893.  Bliss-Smith 
Corners  Iliphway,  Wvoniinp  »'o.,  to  P  N 
Carll.  123  Fulton  St  .  Olean,  $1  43,323  ee 
$1  82,384  ;  5.61  mi.  Repair  ('ontr  3145, 

Hiphway  803,  Hudson  Falls-Fort  Ann  llipli- 
way,  Washinpton  t'o..  to  New  York  Wlllite 
Pavinp  ('orp.,  Rochi'Ster.  $2o5.480  *-.e.  $290.- 
272;  1.26  mi.  Repair  ('ontr.  1,508,  Hiphway 
543,  Johnstown-Broadalbin,  Part  2.  Fulton 
(■’ll.,  to  J.  B.  Dower,  Ballston  Spa.  $66,774 
e.e,  $75,153  ;  2.66  mi.  R*qiair  ('ontr  1,503 
Hiphway  681-682  Ithaca-Dr\ den  Hiphway 
Parts  1  and  2  Tompkins  ('o..  to  Bolton, 
Suits  &  Bolton,  Watkins  Glen,  $94,248  e.e 
$115,050.  Grand  total  $1,458,81  1.  Noted 
-Apr.  22. 

>.  A'.,  I.nnp  Island  City  M  E.  Connolly, 
pres.  (Jueens  Boro.  (Jueens  Subway  Bldp  ,  to 
W.  P.  MacdonaI(l  C<instr.  Co.,  I-awrenee 
St..  Flushinp,  nqiavinp  on  existinp  coni'rete 
Jack.son  Ave,,  $1,933,  asphalt  lihs'k  repav- 
inp  Franklin  St.,  etc.,  $36,634,  Jamaica 
•Ave.  from  Main  to  Sanford  Sts.  $21,360.  and 
sheet  asphalt  repavinp  Sutphin  Blvd.  $92.- 
660;  to  Eastern  C'ontp.  ("o..  367  Fulton  St.. 
Brookl.vn,  pranite  bliM'k  repavinp  Myrtle 
Ave.  to  C<vip*'r  .Ave..  $221,510.  Grand  total 
$374,097.  Noted  May  13 

N.  A'..  New  York  H.  Bruckner,  pres 
Bronx  B<iro,  C'rotona  Park,  3rd  anti  Tre- 
inont  Aves.,  sheet  asphalt  on  concrete  pav¬ 
inp  Leland  Ave.  and  ('hislom  St.,  to  Asphalt 
Constr.  ('o..  208  Bway  $69,963  and  $8,444 
respectively  ;  asphalt  block  on  »'oncrete  re- 
pavlnp  I,a  Fountaine  Ave.,  to  L.  De  Minna, 
2366  Lorillard  PI..  $55,069  ;  and  pranite 
block  on  concrete  repavinp  East  152nd  St., 
from  St.  Georpe  Pavinp  <^o.,  90  AVe.Mt  St.. 
$30,582  Grand  total  $164,058.  Noted 
May  13. 

N.  A’..  New  Aork — .1.  Miller,  pres.  Man¬ 
hattan  Boro,  Boro  Hall,  pranite  hha-k  re- 
pavinp  Greenwich  St.,  to  J.  Meehan  &  Son, 
Inc.,  90  West  St.,  $48,444  ;  sh*‘et  asphalt  re¬ 
pavinp  Stanton  St.,  to  Hiphway  Impvt.  & 
Repair  ('o.,  50  ('hurch  St..  $126,571,  42n<l 
St.  to  AV.  J.  FItzperald,  547  West  43th  St. 
$72,899,  and  Matlison  Ave.,  to  InterlMin* 
Asphalt  C<i..  2306  C'reston  Ave.,  $104,899. 
Grand  total  $352,813.  Noted  May  6. 

N.  Y.,  St.  Georpe — J.  A.  I*ynch,  pren. 
Queens  Boro,  Queens  Subway  Bldp.,  con¬ 
crete  sidewalks  on  New  Dorp  I*ane,  H.vlan 
Blvd.,  etc.,  to  F.  J.  Zarelli.  465  Cary  Ave., 
AVest  New  Briphton,  $4,263  ;  bituminous 
concrete  repavinp  Tarpi'e  St.  and  Castleton 
Ave..  to  J.  E.  I>onovan  Pavinp  Co.  2205 
Richmond  Terrace,  Port  Richmond,  $37,988. 
Noted  May  6. 

New  Jersey — State  Hy.  Dept.,  Trenton, 
pradinp  and  concrete  pavinp  10  ml.  White 
Morse  Pike  between  Absecon  and  Epp 
Harbor,  Atlantic  Co.,  to  Comerford  Constr. 
Co..  125  South  5th  St..  Phlla..  Pa.,  $313,044  ; 
and  2.75  mi.  road  from  Belvldere  to 
Buttsville,  Warren  Co.,  to  F.  H.  Smith, 
Hackettstown,  $158,440.  Noted  May  13. 

New  Jersey — State  Hy.  Comn.,  Trenton, 
pradinp  and  rein. -con.  pavinp  3  ml.  Route 
9  from  Perryvllle  to  ('linton,  Hunterdon 
Co.,  to  H.  Shapiro  Constr.  Co.,  Rutherford, 
$234,380.  Noted  May  20. 

N.  J.,  Klixabeth — I’nlon  Co.,  Court  House, 
pradinp  and  sheet  asphalt  on  concrete  pav¬ 
inp  8.350  lin.ft.  Kenilworth  Blvd.  from  20th 
St.  to  Sprinpfleld  Ave.,  to  AVeldon  Contp. 
Co..  Broad  St.,  Westfield,  $97,889.  Noted 
Apr.  29. 

N.  J.,  Irvlapton  (br.  Newark) — Bd.  Town 
Comrs.,  Town  Hall,  to  A.  J.  Mllmore,  83 
IJttleton  Ave.,  Newark,  pradinp.  curbinp 
and  6  In.  reln.-con.  pavinp  Chapman  St. 
$11,344,  Cottape  PI.  $5,652,  Fuller  PI.  $19,- 
274,  Brooksl(le  Ave.  $16,137,  and  Wilson 
PI.  $7,893 :  to  J.  Dorer.  Irvlnpton,  Kuna 
Terrace,  $6,215,  and  Osbourne  PI.  $5,494. 
Grand  total  $72,009. 

N.  J.,  New  Brnnswiek  —  Middlesex  Co., 
reln.-con.  pavinp  2  ml.  road  from  Rahway 
to  Woodbridpe,  and  0.75  ml.  road  from 
Woodbridpe  to  Iselin,  to  LIddle  &  Pfeifer, 
149  New  Brunswick  Ave.,  Perth  Amboy, 
$80,317  and  $30,506  respectively.  Noted 
Apr.  15. 

N.  J.,  Oakharst — Ot^an  Twp.,  O.  E.  Van 
Note.  chn.  concrete  pavinp  0.036  ml. 
Edpmont  Ave.,  Lock  Arbour,  to  E.  T.  Mc- 
Nlery  Bradley  Beach,  $26,943.  Noted 
Mar.  18. 

N.  J..  H'oodbridpe — Middlesex  Co.  (New 
Brunswick)  pavinp  |  ml.  Green  St.,  here, 
to  LIddle  Sc  Pfeiffer,  149  New  Brunswick 
Ave.,  Perth  Amboy,  $30,506. 
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Streets  and  Itoada  (Continued) 

l‘enniiylvania-  -State  Hy.  Dept.,  Harris- 
buFK.  (A.  meaiiH  .AppUeutlon  and  K.  ntrann 
Kwiite),  reln.-e<in.  iiavinK,  ete.  30.562  sq.yd. 
A.  3656-57,  Fayette  Co.,  to  1‘ratt  &  Mo<ire 
Ine.,  llollidayaburR  1127.234,  55.663  .stpyd 
It.  492,  A.  .3543,  York  ('<).,  to  W.  (Irani 
Itaub  Co.,  Ked  Dion  $227,355,  45,195  sq.yd. 
H.  197,  A.  3372,  Sect.  2.  Herka  Co.,  to  M. 
Staub,  lt<‘adinK  $210,693,  8,391  ."oi.yd.  A. 
3940,  York  Co.,  to  York  Knft.  &  Con.str.  Co., 
York  $36,480,  44,048  acj.yd.  It.  366,  A.  3059, 
Fay«-tte  Co.,  to  I’ayne-Yoat  Conatr.  Co., 
I’ittaburnh  $216,688,  and  5,378  s«i.yd.  H. 
478.  A.  3963,  TioRa  Co.,  to  A.  \V.  Hln.aman, 
W’llliamaport  $30,477.  (Irand  total  $653,- 
977.  Not*-d  Apr.  1. 

I'a.,  rhila.  —  Dept.  Tub.  Wk.*..  Bureau 
of  Hinhways,  to  ("urtia  Hroa.,  State  and 
tlnrub  Hda.,  RradliiR  HinRhant,  ClaridRe, 
Cottiuan,  DunRan.  Faunee,  I.jjwndale.  Mon¬ 
tour.  Oakiiiunt  and  Tabor  Sta.  $22,743,  to 
K.  Carliek,  Sr..  294  8  VeiianRo  St..  Chureh 
St.  $1,001,  and  Frontenae  St.  $475,  alao 
to  F.  Mark  ContR.  ('o..  North  and  SvinR- 
ho-klnR  Sta.,  K,  Kmeraon,  IloffnaRle  and 
Ityera  Sta.  $9,629  ;  to  Kaatern  I’avinR  ('o., 
IVnn  BldR.,  aaiihalt  paviiiR  (aa.seaanient 
work)  (Irahani  St.  $7,783.  to  Cnion  PaviiiR 
Co..  3oth  and  Doeust  Sta.,  .lohnaton  St. 
$9,590,  Nedro  St.  $10,650,  and  furni.ahinR 
aai)halt  pavlnR  mixturea  $31,625  ;  to  Bar- 
b«‘r  Aaphalt  (^o..  239  North  30th  St.,  aaphalt 
pavlnR  Salmon  St.  $8,569  :  to  C.  (1.  (^en- 
trone.  Bailey  BldR.,  aaphalt  repavinR  I.,ip- 
pineott,  Martha,  Stella  and  Thompaon  Sts. 
$33,782  ;  to  Municipal  P.avinR  Co.,  702 
(^atharlne  St.,  redressed  Rranite  block  re¬ 
pavinR  Berks  St.  $22,677,  to  I'nited  I’avinR 
Co.,  iteal  Kat.ate  Trust  BldR..  Coral  and 
Hop»‘  St.^.  $3,616,  to  Acchione  &  Caruso 

PavlnR  Co,,  804  South  12th  St..  Coral  St. 
$12,981,  to  Baton  Conatr.  Co.,  1713  Sansom 
St.,  Filbert,  Broad  and  Market  Sts.  (track 
area),  $87,385,  and  to  ,1.  Ciccone,  5724 
Westminister  St..  Market  St.  $1,980;  to 
Henry  &  White,  6703  Torre.sdale  St.,  hlr- 
InR  motor  truck  for  haulinR  cinders  and 
asphalt  $1,250;  to  Atlantic  UefininR  Co.. 
260  South  Broad  St..  Spe<‘iflcations  D  and 
A  bituminous  materials  $13,750.  Crand 
total  $301,772. 

I’a.,  I’lttshiirRh — (^ity,  (e.  e.  means  eiiRrs. 
est) — To  Booth  &  Flinn,  I-td..  Forbes  St., 
RradinR  and  pavlnR,  etc.  I’erchment  St.. 
$27,624  e.e.  $30,000,  C.bnarm  Ave.,  $30,343 
e.e.  $35,000.  and  Troy  Hill  ltd.,  $36,460  e.e. 
$40,000.  Grand  total  $94,427.  Noted 
Jan.  21. 

Md..  Haltimore  —  Bd.  Awards,  concrete 
IMivitiR  9,840  s<|.yd.  Contr.  338,  to  H,  H. 
Hershb*‘rRer,  3723  Reistertown  Rd.,  $26,- 
155.  Noted  May  13. 

W.  Va.,  Charleston  -  -  Rein. -con.  pavinR 
Court  St.  and  HiRhland  Dr.,  to  Brown  & 
Flovd,  Dowenstein  BldR,,  Charleston,  $25,- 
196. 

North  Carolina — State  Hy.  Comn..  Ra- 
leiRh,  clearInR,  RradinR  and  concrete  pav¬ 
lnR  7.45  ml.  Project  1992.  Wilson  Co.,  to 
F.  J.  McGuire,  Bankers  Trust  BldR.,  Nor¬ 
folk.  Va.,  $228,641. 

South  Carolina  —  State  Hy.  Dept.,  Co¬ 
lumbus,  topsoilinR  5.2  ml.  Route  22,  State 
I’roject  627-B,  Fairfield  Co.,  to  W.  B.  Boyle 
Co..  Sumter,  $69,315.  Noted  Apr.  29. 

Fla..  KissImmee^ — ()s<'eoIa  Co.,  construct- 
inR  Kissimmee  Park,  Hilliard  Island.  I.ake 
Wilson.  T’artin,  Narc<M>ssee,  Orlando. 
Hickory  Tree,  Bake  \ve.,  la-e  St.,  etc.,  to 
GreRorv  &  Wilson,  West  Palm  Beach,  $818,- 
221  ;  Pleasant  Hill  Rd.,  to  Pryor  &  Brown, 
Haines  City,  $216,721;  and  Kenansville 
Rd.,  to  Steed  &  Walker.  Okeechobee,  $565,- 
058.  Grand  total  $1,600, (too.  Noted  May  6. 

.\la..  |{lrminKhiini  •  -  ("ity  Comn.  (e.  e. 
means  enRlneers  estimate),  to  Independent 
I’tivinR  <'o.,  Amer.  Trust  BldR.,  asphalt 
pavinR  6  blocks  1st  Ave.  S.,  60  ft.,  $15,- 
609  e.  e.  $32,200,  and  6  blocks  26th  St., 
60  ft..  $25,715  e.  e.  $30,300,  to  A.  T. 
Mehaffev.  7836  Pnderwood  Ave.,  1  block 
South  16th  St.,  40  ft..  $1,479  e.  e.  $2,100, 
to  MorRan-Hlll  I’avinR  Co.,  Woodard  BldR., 
12  bbx-ks  Pike  Rd.  and  31st  St.  (Knsley), 
40  ft.,  $46,629  e.  e.  $51,800,  to  D.  A.  Bur¬ 
ton.  1st  Natl.  Bank  BldR.,  3  blocks  29th 
St..  Ave.  Z.  and  Cullam  Ave.,  40  ft.,  $11,- 
545  e.  e.  $16,000,  to  H.  N.  Bowdry,  .\Iabama 
Power  ('o.  BldR..  4  blocks  Montro.se  PI., 
Ib'rwlck  and  ('arllsle  Rds.,  40  ft.,  $14,302 
e.  e.  $15,250,  to  Federal  .\si)halt  PavlnR 
Co.,  Amer.  Trust  BldR.,  2  blocks  6th  Wav 
(Knsley).  40  ft..  $3,670  e.  e.  $4,200,  to  J. 
Hamm,  1st  Natl.  Bank  BldR..  6  blocks  An¬ 
niston  Ave.,  23rd  and  24th  Sts.  (Knsley), 
60  ft..  $23,174  e.  e.  $25,500.  5  blocks  20th 
I’l.  (Knsley),  40  ft..  $16,409  e.  e.  $25,550, 
RradinR  and  asphalt  pavlnR  4  blocks  Avenue 
Y,  40  ft.,  $16,158  e.  e.  $25,350;  to  Southern 
Roads  Co..  104  North  17th  St.,  asphalt  pav¬ 
lnR  3  blot'ks  12th  St..  40  ft..  $7,135  e.  e. 
$10,000,  and  huildinR  low  level  concrete 
drives  beside  24th  St.  viaduct.  30  ft.,  $9,089 
e.  e.  $10,000.  Grand  total  $190,914.  Noted 
Mar.  11.  18,  25  and  Apr.  29. 


.Mis*.,  Fayette — Jefferson  Co.,  ImprovlnR 
2.3  mi.  Federal  Aid  Project  84-A.  15.771  cu. 
yd.  excav.,  7,880  cu.yd.  borrow,  4,922  cu.yd. 
Rravel  1  mi.  haul,  30,080  units  overhaul, 
etc.,  to  W.  H.  Groome  &  Son,  McNair,  $27,- 
214.  Noted  Mar.  25. 

.Mias.,  lluttleaburR — Bd.  Supervs.  Forrest 
Co.,  6  in.  concrete  pavinR  59,357  8<i.yd. 
Federal  Aid  Projects  69-A,  70-A  and  73-B, 
to  S.  K.  Jones.  Cotton  Kxch.  BldR.,  Mem¬ 
phis,  Tenn.,  $198,000;  and  brick  on  Rravel 
IviVinR  0.5  ml.  Kdwards  St.,  to  K.  A.  Finch, 
HattiesburR,  $24,700.  Noted  Apr.  22. 

I,H.,  Hatoii  KoiiRe  —  GradinR,  curbinR, 
RUtterInR,  sidewalks,  sewers  and  2  In.  war- 
renite  bitulithic  on  concrete  pavlnR  14,400 
sq.yd.  various  streets,  to  R.  G.  I.,a8siter  & 
Co.,  Baton  RouRe,  approximately  $54,000. 

Tenn.,  Nashville — City  will  oil  and  Rravel 
surfa<-e  Chestnut  St.  from  8th  Ave.  to 
l.s>uisville  &  Nashville  R.R.  tracks,  Humph¬ 
ries  St.  from  4th  Ave.  to  (’’hestnut  St., 
ArthinRton  Ave.  from  Klliot  to  10th  Aves., 
9th  Ave.  from  Glenn  to  Bradford  Aves..  and 
Waidkirch  Ave.  from  9th  to  10th  Aves.,  by 
day  labor  under  dire<'tion  SujM'rintendent 
Streets.  To  exceed  $25,000.  H.  K.  Howse, 
ma.vor. 

Ky.,  Murray — GradinR,  curblnR,  RUtter- 
inR  and  sheet  asphalt  on  concrete  pavinR 
29,000  8(1. yd.  Kast  Main,  4th,  5th  and  Pop¬ 
lar  Sts.,  to  Federal  Asphalt  PavlnR  t'o., 
219  HiRh  St..  Hamilton.  O.  $86,415.  KnRrs. 
est.  $95,421. 

O.,  Cineinnati  —  Hamilton  Co.,  to  J.  L. 
RadabauRh.  MontRomery  Pk.,  ImprovinR 
('amarRo  Rd.  from  Maderia  to  Allendale, 
13,000  cu.yd.  RradinR  at  $0.50  per  cu.yd., 
22,575  St]. yd.  concrete  pavinR  $2.70  per  etc., 
total  $83,808.  KnRrs.  e.st.  $96,516.  Noted 
May  6. 

O.,  Cineinnati  —  Hamilton  Co.,  RradinR 
and  concrete  repavinR  12,000  s(i.yd.  North 
Bend  Rd.  from  Burnt  School  House  to 
YoRel  Rds.,  to  Gradison  Constr.  Co.,  1st 
Natl.  Bank  BldR.,  $39,910.  KnRrs.  est. 
$41,721. 

O.,  Coliimhua — Franklin  Co.,  waterbound 
macadam  pavinR,  etc.  0.51  mi.  Central  Ave., 
and  0.566  mi.  1st  Ave.,  to  Kdwards  (^onstr. 
Co.,  515  Cari>enter  St.,  $10,489  and  $11,556 
resi)ectively,  and  1.058  mi.  Coffman  Rd.,  to 
D.  I".  Jones,  WorthinRton,  $14,928,  all  fore- 
RoinR  16  ft.  wide;  also  0.53  mi.  Harper 
Rd.  and  0.106  mi.  Deshler  Ave.,  20  ft.,  to 
Kinnear  &  Barricklow,  Central  Bank  BldR., 
$16,252  and  $3,748  respectively.  Grand 
total  $56,973.  Noted  Apr.  22. 

O..  Marion  —  Marion  Co.,  ImprovinR  2.2 
mi.  Mt.  tlllve  Rd.,  to  S.  M.  Wooley,  Marlon, 
$27,873  enRrs.  est.  $30,000;  and  3.4  mi. 
l’p|)er  Sandusky  Rd.,  to  Klffln  Thompson 
ContR.  Co.,  Marion.  $36,861  enRrs.  est. 
$36,000,  both  16  ft.  Noted  May  13. 

O.,  Shaker  lleiRhtH  (mail  Cleveland)  — 
Bd.  ('omrs.  ("uyahoRa  Co.  (Cleveland),  sheet 
as)ihalt  pavinR  Townley  and  Tolland  Rds., 
here,  to  Rieley  Bros.,  The  Arcade,  Cleve¬ 
land,  $22,909  and  $22,466  resjs-ctively. 

Ind.,  .\ndrrHon  —  Madison  Co..  RradinR, 
curbinR,  walks  and  pavinR  IluRh  Hill  Rd.. 
West  22nd  St.,  to  G.  B.  McKown  Co., 
Nohlesvllle.  $68,577. 

Mleh.,  Caru — Tuscola  Co.,  RravellnR  6.65 
ml.  road  from  F.  A.  90  to  Wi.sner  Corner.s, 
to  A.  Barnes.  Cass  City,  $68,127. 

Mleh.,  Detroit — To  Detroit  Asphalt  Pav¬ 
inR  Co.,  909  Transportation  BldR.,  sheet 
asphalt  pavinR  7,680  s(].yd.  Harper  Ave. 
$28,847,  5,550  s(i.yd.  Kentucuky  Ave.  $22,- 
546,  4,150  s<i.yd.  Guthrie  Ave.  $17,303,  3,380 
sti.yd.  Hlldale  Ave.  $14,671,  3,650  sq.yd. 
Renville  Ave.  $15,476,  6,500  s(|.yd.  Car- 

bondale  Ave.  $27,4  50,  2,4  80  8(i.yd.  Strass- 
buTR  Ave.  $10,800,  2,440  sq.vd.  I^amont 

Ave.  $10,596.  2,025  s.pvd.  Newhall  St. 

$9,003,  11,300  s(|.yd.  Turner  Ave.  $46,612, 
and  16,380  sq.yd.  I.vnch  Rd..  $67,338  ;  to 
M.  R.  Hanna  Co.,  2700  Six  Mile  Rd.,  2,390 
sq.yd.  Indiana  Ave.  $9,875,  8,070  sq.yd. 

Dumkin  Ave.  33.304,  8.810  .sq.yd.  Andover 
Ave.  $35,935,  and  5,650  s<|.yd.  Wark  Ave. 
$23,239  ;  to  (Cleveland  Trinidad  PavinR  Co., 
402  Hammond  BldR..  2,850  sepyd.  Wash¬ 
burn  Ave.  $11,265,  4,370  stpyd.  Globe  Ave. 
$18,543,  and  2,660  s((.yd.  Rene  Ave.  $11,091. 
Grand  total  $403,894. 

Mleh.,  (irand  Kapida — Sheet  asphalt  pav¬ 
inR  4th  St.  from  St(H-klnR  to  Valley  Aves., 
to  W.  G.  O’Connor,  Grand  Rapids,  $30,433. 

Mleh.,  (iroaae  Puinte  Farms  —  Concrete 
curbinR  and  8  In.  one  course  concrete 
pavlnR  27,000  sq.yd.  Cloverly  and  Dothrop 
Rds.,  Mt.  Vernon,  Madison,  Manor,  Fair- 
bairn,  Calvin  and  Webster  Aves.,  to 
G.  R.  Cooke,  Penobscot  BldR.,  Detroit,  $82,- 
000. 

Mleh..  Pontine — Oakland  Co.,  concrete 
pavlnR  4.5  mi.  Monnier  Rd.  A.  D.  88,  20  ft., 
to  R.  D.  Baker  Co.,  1454  Penobscot  Bldg., 
Detroit,  $339,219. 

Mleh.,  Port  Huron— St.  Clair  Co.,  gravel- 
InR  2  ml.  Hart  Rd.,  to  J.  W.  Baker  &  Co., 
Ft.  Huron,  $49,759  ;  6  ml.  Townline  Rd.  to 
Marine  City,  to  H.  (Ilampbell  Co.,  Pt.  Huron, 
$95,010;  and  9  ml.  Nye  Hill  Rd.,  to 


Peacock  Constr.  Co.,  Y'ale,  $138, 68i;  . 

total  $283,475. 

Mleh.,  SaRinaw  West  Side — SaRii  •  c 
concrete  paving  4  ml.  A.  D.  Rd.  62  •,  .t  , 
mi.  T.  L.  46  and  24.  to  T 
Saginaw,  $84,162  •'nd  $39,476  resp. . 
and  macadam  paving  4.5  mi.  A.  D  i  .i  i,;, 
to  J.  W.  Kderer  &  Co.,  Saginaw  ■  ‘ 

Noted  Apr.  22.  .  . 

III.,  Kellevllle  -Bd.  Docal  Impvt- 
ing,  curbing  and  rein. -con.  paving  2;.;m'v,V 
yd.  Virginia  St.,  2,440  s(|.yd.  North  i  , 
sylvania  St.,  3,160  sq.yd.  North  4th  m 
10,920  s<|.yd.  Washington  St.,  to  II...  a,, 
Bros.  Constr.  Co.,  222  West  B  St  .  J 

III.,  ChieaRU — H.  K.  Wallace.  IK  San 
itary  Dist.  of  Chicago,  910  .South  ,\Ii.hii,-,n 
Ave.,  approaches  to  bas<'Ule  brldt.  ,,v',.r 
main  drainage  channel  Sanitar\  i  • -t  .r 
Chicago  at  Cicero  Ave.,  to  Contg  .M.it,r,.!i 
Co.,  42  Kast  I’earson  St.,  $103,07"  \,,iJ.a 

Apr.  29.  ■  " 

III.,  ('hleaxo — Bd.  Docal  Imjivts  .  I;,„  , 
207,  Cit.v  Hall,  grading  and  7  in.  <i.M<r.t. 
paving  alleys  between  Kast  3Sth  .-<t  o.a 
Kast  Pershing  Rd.,  between  Kills  .\\,  and 
Drexel  Blvd..  between  Kast  53rd  and  Kas- 
54th  Sts.,  and  between  West  53rd  ami  Wv.i 
54th  Sts.,  to  J.  Dillon  &  Co.,  29.".3  il.iKt.d 
St.  ;  alley  between  West  Cniwford  md 
North  Hamilton  Aves.,  West  Madi.'-oii  \\, 
and  West  Wa-shington  Blvd.,  to  1>.  (inii.n 
4  North  Cicero  Ave.  ;  alley  between  .\,,rih 
Rockwell  St.,  Bloomingdale,  Wabansia  and 
North  Talman  Aves.,  to  R.  R.  ..Vml.rMin 
Co.,  625  North  Kedzle  Ave.  ;  curbing,  mit- 
tering  and  asphalt  on  6  in.  concrete  p.ivini; 
Avenue  F  from  Kast  106th  to  Kast  livth 
Sts.,  grading,  curbing,  RUttering  and  2  in 
asphalt  on  8  In.  concrete.  South  Stale  s; 
from  Kast  68th  to  West  75th  St.,  giadint 
curbing,  guttering  and  asphalt  on  i.  m 
concrete  paving  I,owe  Ave.  from  West 
111th  to  West  112th  Sts.,  I,owe  .Ave  frmn 
West  113th  to  West  115th  Sts.,  South  rnien 
Ave.  from  West  111th  to  West  ll.'.tli  Sm, 
Kmerald  Ave.  from  West  111th  te  W.st 
112th  Sts.,  West  112th  St.  from  Wallae. 
St.  to  Kmerald  Ave.,  AVest  113th  St  from 
Wallace  St.  to  T^nion  Ave.,  AVest  llttli  Si 
from  AA'allace  St.  to  South  Cnion  .\ve. 
Amer.  Asphalt  Paving  Co.,  133  AA'est  Wash¬ 
ington  St.,  (’hristian  Ave.  from  Bryn  .Ma«r 
to  Balmoral  Aves.,  to  J.  A'.  McCarthy  I'e . 
77  AA’est  AA’ashington  St.,  grading.  <urli- 
Ing,  guttering  and  6  in.  concrete  iiavini; 
Crystal  St.  and  Potomac  Ave.  from  .Nerili 
learamie  to  North  laing  Aves.,  to  .1  .A 
Sackley  Co.,  4608  Belmont  Ave.  ;  gradint. 
curbing,  guttering  and  a.s|>halt  on  6  ii. 
concrete  paving  Bangley  Ave.  from  Hast 
60th  to  Kast  61.st  Sts.,  to  R.  F.  Conway  Ce. 
844  Hush  St.  ;  grading,  curbing,  guiti  ring 
and  2  in.  asphaltic  concrete  on  6  in.  <"n- 
crete  paving  North  latrel  Ave.  from 
I’otomac  Ave.  to  HIrsch  St.,  to  AVhite  l’a\- 
ing  Co.,  1735  Fullerton  St.;  grading,  (urli- 
ing.  guttering  and  6  in.  concrete  paving 
AA'aldan  Parkway  from  AA’est  98th  to  W.  st 
99th  Sts.,  to  Ready  &  Callaghan  Coal 
133  AA’est  AA’ashington  St.;  grading,  <  urliing. 
puttering  and  8  in.  concrete  paving  South 
Sangamon  St.  from  AA’est  87th  to  AVist 
S8th  Sts.,  to  Smith  &  Brown,  111  AVest 
AA’ashington  St.,  AA'est  34th  St.  from  a  lin- 
20  ft.  to  point  522  ft.  west  of  South  AA’est- 
ern  Ave.,  to  J.  A.  Ross  &  Co.,  4-561  Armi- 
tage  St.,  and  South  AA’ood  St.  from  right- 
of-way  of  AA’abash  R.R.  to  AA’est  76th  St. 
to  Central  Paving  Co.,  179  AA’est  AA’ashing¬ 
ton  St.  Noted  Mar,  25th,  April  1  and  22 

AVIs.,  Kaiikanna — D.  C.  AA’olf,  city  elk, 
vibrollthic  concrete  paving  11,577  si|  yd 
Depot  St.,  to  .1.  McCarthy  Constr.  t'e, 
Kaukauna,  $37,586.  Noted  Apr,  29. 

AVIs.,  Alliwuufcee — Dept.  Pub.  Wk.s  .  to  F 
Doherty  Co.,  37th  and  Fond  du  Dae  Sts. 
grading  Auer  Ave.  $5,911,  to  Froeming 
Bros.,  1326  Humboldt  Ave.  Bonny  1’! 
$5,647,  and  38th  St.  $5,119,  to  Bartel- 
Maurer  Co.,  924  Muskego  Ave.  $H- 
631,  to  A.  Schraeder,  1009  I^ake  Blvd, 
44th  St.  $10,095,  to  R.  H.  Gumz,  831  13th 
Ave.,  59th  St.  $3,355,  and  36th  St.  $1".6:!4; 
to  A.  K.  Retzlaff,  868  Island  .Av*  . 
vibrollthic  concrete  paving  51st  St.  $6,sh2, 
57th  St.  $10,389,  60th  St.  $4,817,  and  12lh 
St.  $2,074,  to  Reid  &  Mahlberg,  81  s  bak- 
Blvd.,  Galena  St.  $8,300,  to  J.  Bluhm  (v; 
Son,  1298  Achilles  PI.,  40th  St.  $9,6"1.  and 
Hadley  St.  $7,576,  to  Milwaukee  General 
Constr.  Co.,  427  Mitchell  St.,  34th  St 
$3,922,  and  14th  Ave.  $3,180;  also  to  Giiinz 
&  Swltalskl,  831  13th  Ave.,  granite  hlmk 
paving  Jackson  St.  $33,849.  Grand  tidal 
$145,692. 

AVIs.,  Milwaukee — Dept.  Pub.  AA’ks  .  con¬ 
crete  paving  2  alleys,  to  Parkinson  ('onstr 
Co.,  322  27th  St..  $4,646;  10  alleys,  to  K  AA 
Blodgett,  521  Newton  Ave.,  $41,746;  4 
alleys,  to  Bodemann  Constr.  Co.,  691  4Sln 
St.,  $24,582 ;  and  I  alley,  to  J.  Bluhm  & 
Son,  1298  Achilles  PI.,  $1,517.  Grand 
total  $72,491.  ^  . 

AVIs.,  Wauwatosa  —  Bd.  Pub.  AA  ks  -A 
Brigham,  secy.,  to  .Tacobus  &  AA’lnding  '  "n- 
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ant*  Uoads  (Continued) 
r.  K  Conslr.  Co.,  1  State  St..  ImprovinK 
i.nev  and  (Sridley  Aves.,  Pleasant  and 
Vlh,rt  'Sts.  20.200  cu.yd.  (tradinR  at  $0.45 
■|,,i  f0  60  i»T  cu.yd.,  and  18.510  8(i.yd.  pav- 
mi:  $2.18  per  sq.yd.  Noted  Apr.  22. 

1,1  \me» — ('urbing.  jtutterlnfc  and  con- 

r.-i,  '  iiavinK  70.000  8«|.yd.  various  streets. 

K  Lytie  Constr.  Co.,  105  6th  St., 
Sii.uv.  City.  $161,000.  Noted  Apr.  20. 

IH  (  edsr  Kapids — Auditor  lAnn  Co.,  to 
T  .v"  Carnall.  Oeiwein.  improvinj?  10.5  mi. 
I>,..i(i'<  2  and  6,  16,125  cu.yd.  Kravel  1  ml. 
(.‘.Ill  at  $0,370  per  cu.yd.,  and  08,004  units 
I.v’rhaul  $0,070.  Noted  Apr.  22. 

lit  Kt.  Madison — Auditor  Lee  Co.,  to  M. 
T  .McCuire,  AlKona,  Improvinft  I’rlmary 
I  roj.-it  S-63,  10.006  cu.yd.  excav.  at  $0.22 
iK  r  cu  yd.  100  cu.yd.  loose  rock  $1.60,  etc., 
I  roject  S-64,  35.560  cu.yd.  excav.  $0,223, 
.  to  I’roiect  S-65.  52,030  ou.yd.  excav. 
}(i  •>•>8  etc.,  and  Project  66.  40,173  cu.yd. 
.  .xi  av.’ $0,214,  etc.  Noted  Apr.  15. 

111.  Ottumwa — K.  J.  Chambers,  city  elk., 
cradinK,  curbing  and  6  in.  rein. -con.  paving 
I.';  1)00  sq.yd.  Jefterson,  Lincoln,  Ash. 
Kruger.  Jay.  Mechanic,  Haynes,  East  2nd, 
Itirch,  Hackberry  and  Vine  Sts.,  to  Western 
.states  Paving  Co.,  Davenport. 


la.  Storm  Lake— Auditor  Buena  Vista 
»•(,..  to  H.  C.  Hart.  Spencer,  improving 
I’riinarv-Secondary  I'roject  S-77,  23,667  cu. 
vd  excav.  at  $<*.263  iwr  cu.yd.,  and  10,309 
<  u  yd.  excav.  $0.29  ;  to  J.  Barnes,  Newell, 
13  577  cu.yd.  excav.  $0.24,  etc.,  and  to  J. 
W  Ault.  Ft.  Dodge,  21,845  cu.yd.  excav. 
$0  20  and  $0.30,  125  cu.yd.  loose  rock 

excav.  $0.75.  Noted  Mar.  15. 


la..  Toledo  —  Auditor  Tama  Co.,  to  T. 
Mickle.  Newton,  improving  6.809  ml. 
Federal  Aid  Project  257,  116,401  cu.yd. 

.xcav.  at  $0,277  per  cu.yd.,  100  cu.yd.  loose 
rock  $1.  11*0  cu.ya.  solid  rock  $2.50,  clearing 
right  of  way  $1,575,  etc.  Noted  Apr.  22. 

Minnesota — State  Hy.  Dept..  St.  Paul, 
(K.  P.  means  Federal  Aid  Project  and 
s.  P.  means  State  Project),  grading,  etc. 

8,000  cu.yd.  S.P.  52-21.  F.A.P.  381,  to 
J.  J.  and  M.  S.  Mergens,  400  Temple  Court 
Bldg.,  Minneapolis,  $131,088  ;  graveling,  etc. 
13.0  mi.  S.P.  4-29,  Sect.  2.  F'.A.P.  342,  to 
H.  Miller,  Lake  Crystal  $21,395.  and  12.9 
mi.  S  P.  4-29,  Sect.  3,  F.A.P.  343,  to  S.  J. 
Iteader.  209  Kasota  Bldg.,  Minneapolis  $21,- 
394.  Grand  total  $173,877.  Noted  Apr.  8. 

Mtnn.,  Marshall  —  R.  D.  Houdersheldt, 
aud.  Lyon  Co.,  May  3,  grading,  etc.  ap- 
jiroximately  127,000  cu.yd.  Job  2609,  State 
•Aid  Rd.  3,  to  D.  Ryan,  Marshall,  $29,- 
726  Engrs.  est.  $30,000.  Noted  Apr.  22. 

Minn.,  .Minneapolis — A.  E.  Erickson,  aud. 
Hennipen  Co.,  widening  and  asphaltic  con¬ 
crete  resurfacing  4  mi.  County  Highway  7, 
to  Hanlon  &  Okes,  1501  Merchants  Natl. 
Bank  Bldg.,  St.  Paul.  $78,500.  Noted 
■May  6. 

Kan.,  Kansas  City  —  Clerk  Wyandotte 
Co.,  grading,  curbing  and  7  in.  concrete 
paving  17,737  sq.y<i.  roads,  to  Sargent 
Constr.  Co.,  Leavenworth,  $35,500. 


Kan.,  Winfield  —  Cowley  Co.,  improving 
3.444  rni.  Sect.  C  and  5.402  mi.  Sect.  1) 
Federal  Aid  Project  231,  to  (lallamore 
Constr.  Co.,  Cushing,  Okla,,  $90,192  and 
$139,574  respectively.  Noted  Mar.  11. 


Neb..  Iloldredge — To  Roberts  Constr.  Co., 
1st.  Natl  Bank  Bldg.,  Lincoln,  improving 
carious  streets,  4,700  yd.  grading  at  $0.40 
iH-r  yd.,  13,270  yd.  6  in.  rein. -con.  paving 
$2,  8,200  ft.  curbing  and  guttering  $0.78, 
etc.,  total  $36,508. 

Wyoming  —  State  Hy.  Dept.,  Cheyenne, 
grading,  surfacing  and  2  pile  trestles  on  7.3 
mi.  Granger-Lyman  Rd.,  Federal  Aid  Proj¬ 
ect  180-B,  Uinta  C;o.,  to  Wickham,  Bros.  & 
•Schwieger,  Billings.  Mont.,  $54,619.  Engrs. 
est  $63,000.  Noted  Apr.  29. 


Montana — State  Hy.  Dept.,  Helena,  grad¬ 
ing,  gravel  surfacing,  etc.  93,000  cu.yd. 
Blackfeet  Highway,  Federal  Aid  Project 
226-A  and  227-A  B,  Glacier  Co.,  to  W.  E. 
Applegate,  225  South  Washington  St.,  Butte, 
$551,628  ;  0.2  mi.  Billings  East  Highway, 
Federal  Aid  Project  230  and  187-B,  Yellow¬ 
stone  Co.,  to  J.  M.  Carter,  Billings,  $16,011  ; 
8.675  cu.yd.  Y.O.B.  Line  and  Yellowstone 
Trail,  to  I^ewistown  Constr.  Co.,  Lewis- 
town  $13,186,  and  8,000  cu.yd.  Yellow¬ 
stone  Trail,  to  Lyon  &  Price,  Spokane, 
Wash.  $11,768.  both  in  Park  Co.  Grand 
total  $591,593.  Noted  Apr.  8. 


Mo.,  Kansas  City — Jackson  Co.,  to  W.  A. 
Ross.  Ry.  Exch.  Bldg.,  Improving  85th  St., 
20.257  sq.yd.  concrete  paving  at  $1.89  per 
sq.yd,  500  cu.yd.  rock  excav.  $2.  1,000 

cu.yd.  earth  excav.  $0.70,  etc.,  total  $41,451. 

Mo.,  Mexlro — Grading,  curbing  and  6  in. 
rein. -con.  paving  approximately  12,000 
sq.yd.  Wade  St.  and  Western  Ave.,  etc.  to 
Hannibal  Constr.  Co.,  Hannibal,  $36,972. 
Noted  May  13. 


J*®-.  St.  Louis— W.  and  C.  Brlnkop,  Jr., 
3621  South  Grand  Blvd.,  grading,  sidewalks, 


etc.,  on  ('aromlelet  I’ark  Terrace,  to  W,  H 
Smith-Nelson  C.unliff  Co.,  llo  North  7th 
St.  Engrs.  eat.  $35,u0u  upwards.  Not,‘d 
Dec.  17. 

.Mo.,  St.  Louis — Bd.  Pub.  Serv.,  208  City 
Hall,  (C.  B.  means  City  Block),  to  Eyer- 
mann  Constr.  Co.,  1216  South  Grand  Blvd., 
concrete  paving  1.455  sipyd.  alle.vs  In  t\  B. 
5542,  $4,148;  to  A.  Ia*wald.  1219  Amherst 
I’l.,  1,545  sq.yd.  alley  in  C.  B.  5302,  $4,373  ; 
to  Parkinson  Bros.  Constr.  Co.,  3237  Car¬ 
ter  Ave.,  1,31)1*  .sq.yd.  B.  5544,  $4,195, 
1.335  sq.yd.  in  C.  B.  5529.  $4,454,  and  1,330 
8(1. yd.  C.  B.  5688  $3,528  ;  to  Schweitzer 

Constr.  (')).,  3821  Garfield  Ave.,  1,025  sq. 
yd.  in  C.  B.  2986  $2,851.  625  sepyd  C.  B. 
3783,  $1,624,  1.635  siiyd.  C.  B.  4053-B 
$4,436,  1,315  a(|.yd.  C  B  4058-E.  $3,931, 
1,300  a)|.yd.  C.  B.  4500-A.  $3,616,  195  sii  vd. 

C.  B.  4S49-W,  $553,  1,2(*5  S(|.vd.  C.  B.  4942, 
$3,314,  1,090  sq.yd.  C.  B.  4974,  $2,982,  1,335 
S(|.yd.  C.  B.  5124,  $3,730,  1,195  .s)|.yd.  B. 
5132.  $3,212,  1,195  S(|.yd.  C.  B  5134,  $2,976, 
1.77(*  8(|..vd.  C.  B.  5282,  $4,615,  1,325  s(|.yd. 

C.  B.  5239,  $3,194,  and  67<*  s)|.yd.  B. 
5429-C,  $1,815.  Grand  total  $63,547.  Engrs. 
e.st.  $69,860.  Noted  Mar.  18. 

Mo.,  St.  Louis — City  will  asphalt  resur¬ 
face,  etc..  North  and  South  Bway..  $52. <*00  ; 
Washington  St.  between  Sarah  and  Vande- 
venter  Sts.,  $15,600;  Skinker  Blvd.  between 
Arundel  and  Clayton  Sts..  $9,550,  Gravois 
St.  between  Russell  and  18th  Sts.,  $2,200; 
16th  St.  between  Clark  and  Market  Sts.. 
$9,490 ;  W'alls  St.  between  Union  and 
Arlington  Sts., $6, 355  ;  St.  Louis  ,Ave.  be¬ 
tween  15th  and  Jefferson  Sts.,  $32,325  ;  St. 
Louis  St.  between  Jefferson  and  <llasgow 
Sts.,  $14,360:  Waterman  St.  between  Kings- 
highwa.v  and  I.,ake  St.,  $9.97(*  :  Waterman 
St.  between  Lake  and  I’nion  Sts.,  $8.460 ; 
North  Market  St.  between  Kingshighway 
and  I’nion  St.,  $9,500  ;  Osceola  St.  between 
Virginia  and  Grand  Sts.,  $12,645;  and  St. 
laiuis  St.  between  Glasgow  and  Grand  Sts., 
$7,050.  Work  will  be  done  by  day  labor. 
Grand  total  $189,505. 

Mo.,  Stanherry — City  Clerk,  grading,  con¬ 
crete  iiaving,  etc.,  5,513  s<i.yd.  State  High¬ 
way  4  between  Brown  Ave.  and  Elm  St., 
to  C.  H.  Atkinson  Paving  Co.,  Stewarts- 
ville.  Noted  Apr.  22. 

.Arkansas — State  Hy.  Dept.,  IJttle  Rock, 
improving  18.38  mi.  El  Dorado-Magnolia 
Rd.,  Federal  Aid  I’roject  232- B,  Itnion  Co., 
122.35  acres  clearing  and  grubbing,  147,- 
267  cu.yd.  excav.,  6,950  ft.  untreated  and 
121,982  ft.  treated  bridge  timber,  47,159 
lb.  reinforcing,  etc.,  to  Tarrant  Ai  Miles, 
406  East  Black  St.,  El  Dorado,  $8<*.109. 

.Arkansas — State  H.v.  Dept.,  IJttle  Rock, 
grading,  gravel  surfacing,  etc..  8  ml. 
Magnolia  Village  Rd.,  Federal  Aid  Project 
232-A,  Columbia  ('<).,  and  8.3  mi.  Camclen- 
Stephens  Rd.,  Federal  Aid  Project  223-B. 
Ouachita  Co.,  34.55  acres  clearing  and 
grubbing,  86,352  cu.yd.  excav.,  etc.,  to  J.  G. 
Newkirk,  Prescott.  $11, .552  and  $48,213  re- 
si>ectively.  Noted  Apr.  22. 

Tex.,  .Abilene  —  Warrenite  bitulithic  on 
concrete  paving  6  bhn'ks  North  5th  St. 
from  Pine  to  Mesquite  Sts.,  35  ft.,  to  West 
Texas  Constr.  Co.,  .Abilene,  $2.91  per  yd. 

Tex.,  Baird — <'allahan  Co.,  grading  and 
bridging  3.206  mi.  Highway  23,  .state  Aid 
Project  655-C,  to  C.  H.  Van  Eman,  Cisco, 
$55,114.  Noted  Apr.  8. 

Tex.,  Baird — V.  G.  Gilbert,  judge  Calla¬ 
han  Co.,  clearing,  grubbing,  bridging  and 
concrete  paving,  etc.  32  <*6  mi.  Highway  23. 
State  Aid  Project  655-C.  to  C.  H.  Van 
Eman,  Cisco,  $50,104,  engrs.  e.st.  $66,000; 
and  surfacing  with  sledgetJ  stone  and  bitu¬ 
minous  topping  alternates  on  2}  In.  brick  on 
macadam  base,  on  concrete  base  and  for 
bates  type  concrete  paving  8.39  mi.  High¬ 
way  1.  Federal  Project  52-E.  Unit  2.  to 
McClung  Constr.  Co.,  1309  F.  &  M  Bank 
Bldg.,  Ft.  Worth,  $136,376.  Noted  May  6. 

Tex.,  Galveston — I'urbing.  sidewalks,  and 
brick  paving  Sea  Wall  Blvd.  from  2oth  to 
37th  Sts.,  from  W,  A.  Kelso  &  Co..  2220 
C  St.,  $40,507  ;  and  permanent  iiaving  Ave. 
A  from  40th  to  46th  Sts.,  to  H.  J.  Hetkes, 
3113  R  i  St.,  $34,960.  Noted  Apr.  15. 

Okla.,  Earlsboro — Pottawatomie  I'o..  im¬ 
proving  5  mi.  road  north  of  here,  36,100 
cu.yd.  earth  and  4.30(*  cu.yd.  rock  excav., 
6.2  tons  reinforcing,  52,400  sq.yd.  gravel 
top  surfacing,  etc.,  to  Ellis  &  Ta-wis,  Musko¬ 
gee,  $28,461.  Engrs.  est.  $35,000. 

Okla.,  Norman — For  5  in.  vibrolithlc  pav¬ 
ing  11,800  s<|.yd.  various  streets,  to  E.  R. 
Tibbetts,  Norman,  $31,8(*0. 

Okla,,  Okemah  —  Grading  and  concrete 
paving  10,800  tiq.yd.  2  alleys,  9th  and  l<*th 
Sts.,  to  Park  &  Moran,  210  South  Seminole 
St.,  Okmulgee,  $31,389.  Engrs.  est.  $34,770. 

Okla.,  Ponra  City — Grading,  curbing  and 
vertical  fibre  brick  paving  7,760  s(|.yd. 

South  4th  and  North  Aves..  to  R.  H.  Bald¬ 
win,  109  East  Grand  St.,  $35,844.  Engrs. 
est.  $36,332.  Noted  Apr.  29. 


okla.,  Pryoi — T.  J.  Harri.son.  6  in.  con 
Crete  paving  20,187  a)|.yd  various  streets,  to 
Hanson  &  Pearce.  Blackwell,  approximatelv 
$67,000.  Noted  Apr.  15. 

Colo.,  Denver— Dept.  Impvts.  &  Parks,  to 
New  Mexico  Constr  t'o.,  4<*15  Galapago  St  . 
asphaltic  concrete  paving  East  Denver  Pav¬ 
ing  DIst.  20.  $39,721.  and  Paving  l>ist  21 
$38,014;  to  Western  Paving  Constr.  Co, 
5230  Washington  St.,  Paving  Dist  22  $35,- 
502,  Paving  Dist.  25  $36,350,  and  Paving 
Di.st  26  $38,707.  Grand  total  $188,294. 
Noted  Apr.  29. 

Idaho — ('ommissioner  Pub.  Wks..  Boise, 
grading,  etc.,  3.377  mi  old  Oregon  Trail 
Highway,  Federal  Aid  Project  86-B,  Canyon 
<'«.,  to  Morrison-Knudsen  <'«>..  Itoise,  $86.- 
506.  Noted  Feb.  25 

Washington— -State  Hy  Dept..  Olympia. 
(S.  K.  meaiiN  State  Kd.).  grading,  etc.,  7.54 
mi.  S.  R.  8,  Yakima  Co.,  to  .1  Hampshire. 
I..undberg  Bldg.,  Grants  Pass,  Ore.,  $57.5i)9  ; 
concrete  paving,  etc.,  6  3  mi.  .s.  R.  9.  Clal¬ 
lam  Co.,  to  Philbrick  tic  .N'icholson,  Inc.,  7<)8 
Rust  Bldg..  Tacoma.  $179,833;  crushed  rcs  k 
surfacing,  etc.,  15.8  mi  S  R.  12.  Lewis  and 
Pacific  Counties,  to  .M  ,>6.  Phillips.  51)7-8-9 
California  Itldg.,  Tacotna,  $14,638;  and 
concrete  paving,  etc..  63, ))<)))  .si|.vd.  S.  R  2, 
King  Co.,  to  MIley  At  Fox.  2524  -McDougal 
•Ave.,  Everett.  $163,088;  also  constructing 
substructure  for  Yakima  River  Bridge,  on 
S.  R.  3,  Yakima  Co.,  to  R.  A.  Geary.  22 
Sloan  Bldg.,  A’akima,  $17,775.  Grant!  total 
$432,843.  Noted  Apr.  15. 

AVanh.,  Dayton  —  Comrs.  t'olumbia  t'o., 
grading  and  surfacing  4  mi.  Highwsiy  5-B 
West  of  here,  to  J.  A.  Terteliiig  At  Sons, 
Moscow,  Idaho,  $29,946. 

Wash.,  Seattle — King  Co.,  paving  3.1  ml. 
North  noth  .St  et  al.,  20  ft.,  to  Fiorito 
Bros..  3950  6th  St.  N.  W.,  $92,000.  Engrs. 
est.  $100, OOO. 

tiregon- -State  Hy.  Dept.,  Salem,  grad¬ 
ing  and  surfacing  1.63  mi.  Tlllam(H)k 
Wheeler  Sect.  Roosevelt  Highway,  to  1.4tir 
A-  Co.,  Kelso.  Wash.  $48,790,  and  7.7  ml. 
Bly  Mt.  Beatty  Sect  Klamath  Falls  laike- 
view  Highway,  to  R.  W.  Stevenson.  Mt. 
Vernon.  Wash..  $76,7<«*  ;  also  grading  10.68 
mi  Missouri  Bend  .Alsea  Mt.  Sect.  Alsea 
Highway,  Benton  t'o..  to  E.  L.  Gates,  Alsea. 
$47,186.  Grand  total  $172,676. 

Calif.,  Berkeley — t'ity  t'ouncil.  grading, 
curbing,  walks  and  6  in.  concrete  paving, 
etc.  Sacramento  St.,  to  J.  F.  Knapp,  601 
East  Main  St.,  Turlcsk,  $96,586.  Noted 
May  13. 

Calif.,  Kiirekii  ~  -  Grading  and  vibrolithlc 
concrete  paving  T  and  Henderson  Sts.,  to 
Englehart  Paving  &  t'onstr.  t'o.,  Eurek,a, 
$195,175:  and  Warrenite  on  asphaltic  con¬ 
crete  surfacing,  Harris.  E  and  Ocean  Aves., 
to  Mercer-Fraser  Co.,  Eureka,  $218,185. 

Calif.,  Ilnlllster  -San  Benito  Co.,  concrete 
widening  and  bituminous  macadam  paving 
6.9  mi.  roadway  between  San  Juan  and 
Hollister,  to  Granite  t'onstr.  ('o.,  Watson¬ 
ville,  $133,879. 

Calif.,  I.os  Angeles  —  l»s  Angeles  Co., 
curbing,  guttering  and  86.316  s<|.ft.  6-  to 
8-in.  and  196,123  s(|.ft.  7-  to  9-ln.  concrete 
paving,  etc.,  Santa  Fe  and  Inde|)endence 
Aves.,  Co.  Impvt.  456,  to  G.  H.  Oswald.  366 
East  5Sth  St.,  $172,318.  Noted  Jan.  28. 

Calif..  .Monterey  —  To  Clark  *  Henery 
Constr.  Co.,  Chancery  Bldg.,  San  Francisco, 
improving  portions  of  Hartnell  St.,  72.l*i*<) 
sq.ft,  li  in.  asphalt  on  3i  in.  asphaltic 
concrete  surfacing  at  $<*.228  per  scj.ft., 
111,30(1  sij.ft.  concrete  walks  $0.19,  1,946 

ft.  concrete  curbing  $1.10.  etc. 

Calif.,  Pomona-  -Curbing,  walks  and  6  in. 
concrete  paving,  etc.  portions  1st  Locust 
and  Hamilton  Sts.,  to  Fleming  Constr.  Co., 
105  North  l*ark  Ave.,  $31,090. 

Calif.,  Tulare — firading  and  concrete  and 
Willite  asphalt  paving,  etc.  portions  I  St., 
to  Valley  Paving  Ak  Constr.  Co.,  Visalia, 
$34,675. 

Ont.,  Ottawa— Sheet  asphalt  paving  2| 
mi.  Metcalfe  Rd..  to  Standard  Paving  Co., 
Elgin  St.,  $40,000. 

Ont.,  Sandwirh — Paving  California,  Peter, 
I-aurence,  Franchette.  Randolph.  Baby, 
Montcalm,  Randolph,  Brock,  Rosedale  ana 
Indian  Rds.,  to  Premier  t'onstr.  Co.,  924 
Windsor  Ave.,  Windsor  $14,971,  to  Merlo 
&  Ray,  Ford  $8,5(*<*.  and  to  Cadwell  Sand 
Ak  Gravel  Co.,  228  Sandwich  St.  W.,  Windsor 
$52,000.  Grand  total  $75,471. 

Ont.,  Walkervllle — Paving  Walker  and 
Huron  St.,  to  Premier  ('onstr.  Co..  924 
Windsor  Ave.,  Windsor,  $78,748  ;  Winder- 
mere,  Victoria,  Byng  and  Vimy  Aves.,  tu 
Chick  Contg.  Co..  McDougall  St.,  Windsor, 
$41,126:  and  paving  and  sewers  in  Turner 
Rd.,  to  Merlo  &  Ray,  Ford,  $9,954  and  $17,- 
667  respectively.  Grand  total  $147,495. 
Engrs.  eat.  $136,000. 

B.  r.,  Vancouver  —  Concrete  paving 
various  streets,  to  A.  B.  Palmer  Ak  Co.,  736 
Granville  St.,  $54,627. 
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Buildings— Commercial 

Propitted  Jf  'ork 

Muiiii..  Anihrmt  —  HANK  —  First  Natl. 
Itiiiik,  !•’.  Whltfomb,  j)ns.,  plans  I  or  2 
story  and  bast-ment,  rein.-ron.  st<-»d  and 
atom-  bank.  $15n,(Miil  or  mon-.  Knttinffr 
and  arcbitoft  not  soU-i'tid, 

Mush..  HiinIom  ST(  >HK  and  <)FKICh>— 
H.  <>.  Ai>throi>.  ir>  Statf  St.,  havinn  i>rc- 
liminarv  sk«-tihfs  inadf  b.v  .1.  F  ('ullfii, 
;!3:!  WasbiiiKton  St..  r>  story  and  bas.-nn-nt. 
brick  and  limestone,  k.'i  N<-wbury  St. 
onn. 

Mass..  <'aml>rld*e  ( Host  on  I’.  O  )  — 

STtiKK  and  tiFFlFK — K  Sane,  c,  o  It.  F. 
(Jrovestem.  arebt..  Hrattle  St.,  baying 
sketches  made  2  story  and  bas*-ment.  lUt  x 
14.1  ft.,  brick  and  stone,  t’burcb  and  Hrattle 
Sts  Jllo.iioil. 

MaHH.,  .Malden  (br.  Hoston) — STOKK  and 
OFFIFK — A.  H.  MorKan,  1‘lcasant  St..  i>lans 
4  storv  and  bas«‘ment,  brick.  I’lcasant  St. 
Illti.iliiO  or  more.  KiiKineer  and  arebit- 
tect  not  selected 

Masa.,  Sprinufleld  —  OFFICK  —  W.  F. 
YoutiK  t'beinical  Co..  Temple  St..  haviiiK 
plans  jtrepared  by  Wallace  &  l>ibble,  317 
.Main  St.,  t>  story  and  baseim-nt,  SI  x  12o 
ft.,  brick  and  steel,  DwiKbt  and  Hillinan  Sts. 

.Mana.,  SprlnifHeld  THK.XTKK.  STORK 
and  OFFICK  ■—  (loldstein  Hros.  Amuse¬ 
ment  Co.  plans  1  or  t>  story,  rein. -con., 
brick  and  steel.  State  St.  $1,0(10,000. 

<'»nn.,  Middletown  —  Y..MM’.A..  R.  B. 
Hrainard,  pres.,  plans  to  rai.se  $150,000- 
$200,000  funds,  new*  Y.Nt<'..V  InitldiiiK. 
I'iiKineer  and  architect  not  selected. 

N.  Y..  New  York  — AFARTMKNT— W. 
Warren.  16  Ka.st  47th  St.,  soon  takes  bids 
brick,  steel  and  atone,  plain  foundation.  5th 
Ave.  $1,000,000.  Warren  &  Wetmore, 
aichts.,  and  H.  Halcom,  enffr..  all  at  16 
Kasl  47th  St.  Noted  Apr.  15. 

N.  Y.,  New  York  —  Al’.XRTMKNT  - — 
Haven  Falace,  Inc.,  c/o  C.  H.  Meyers,  ensr. 
and  archt..  31  T'nion  Sc|..  havinn  plans  pre- 
|)ared  6  story,  brick,  steel  and  stone,  plain 
foundation.  West  171st  St.  $300,000. 

N.  J..  .Ysbiiry  l‘urk  —  Al’ARTMKNT  — 
Berkley  Arms.  Inc.,  c/o  M.  K.  Freehof, 
archt.,  415  HexinKton  Ave.,  New  York  City, 
takes  bids  about  May  25th.  apartment. 
Crand  and  8th  Aves  ,  here.  $350,000. 

N.  J.,  <'amden-~<)FFICK — (lalen  Huild- 
intr  Co..  Inc.,  c'o  Kdwards  (;re«-n.  archts.. 
Van  Russ  HIdK.,  soon  takes  bids  12  story 
and  basement,  rein. -con.,  brick  and  steel, 
()laln  foundation,  Hway.  and  Stephens  Sts. 
$500,000. 

I’a.,  I.ansilowne  -APARTMKNT — Pud- 
leitth  Court  Apartments.  IiH'.,  c/o  t>.  R, 
Harry,  archt.,  1024  Sansom  St.,  Hhila., 
so«>n  takes  bids  3  story  and  basement,  110 
X  120  ft.,  brick  and  steel,  plain  foundation. 
Wvcombe  and  Hlnden  Sts.  $200. OoO. 

Ha..  I.atrobe  —  MASONIC  TKMPI-K  — 
laitrobe  Masonic  Assn.,  c/o  W.  S.  Jones, 
havitiK  plans  prepared  by  Weaver  &  Kher¬ 
son.  200  West  27th  St.,  New  York  City, 
N.  Y,,  5  story  and  basement,  100  x  100  ft., 
brick,  terra  cotta  and  steel.  $200,000. 

■•a..  I'hlla.— APARTMKNT— WellinBt  on 
Apartments.  F.  H.  Frazier,  10th  and  Wal¬ 
nut  Sts.,  havintt  plans  prei)ared  by  R. 
Henckert,  Bellevue  Court  BldR.,  approxi¬ 
mately  20  story.  135  x  2!3  ft.,  rein. -con., 
brick  and  stts;!  addition,  10th  and  Walnut 
Sts. 

Pa..  IMilla.  —  IN.STITPTION  —  F.  V 
Nickels,  archt.,  15  South  21st  St.,  soon  lets 
contract  3  story  and  basement,  40  xlOO  ft  . 
rein.-i-on..  britfc,  stone  and  steel,  plain 
foundation,  Pennsylvania  and  Chew  Sts., 
for  St.  Ma»;dalen  Asylum.  Pennsylvania  and 
Chew  Sts.  $150,000. 

I*»..  Plilla.— STORK  and  OFFICE— Bal¬ 
linger  &  Co.,  archts.,  12th  and  Chestnut  Sts., 
soon  lets  contract  4  story  and  basement. 
142  X  158  ft.,  rein. -con.,  brick  and  .steel, 
plain  foundation,  Chelton  Ave.  and  Oreene 
St.,  for  Chelton-Oreene  Corp.,  c/o  architects. 

1*H.,  Phlla. — THKATRF — U  Kapner,  213 
South  Broad  St..  havinK  plans  prepared  by 
W.  H.  la'e.  Schaff  Bldtr ,  1  story.  80  x  175 
ft.,  rein. -con.,  brick  and  steel,  plain  foun¬ 
dation.  31st  and  Deaminc  Sts.  $150,000. 

Pa..  IMttsbiirxh — APARTMENT — J.  M. 
Addys  Sons.  116  South  Sheridan  St..  hav¬ 
inK  plans  prepared  by  R.  (•.  Hlck.son.  6200 
Penn  Ave.,  15  story  and  basement.  44  x 
100  ft.,  brick  and  tile,  Sheridan  Ave. 
1250,000. 

Pa.,  Y’ork  —  OFFICE  —  Manufacturers 
Assn.,  of  York,  soon  lets  contract  4  story 
and  basement,  54  x  66  ft.,  rein. -con.,  brick, 
stone  and  steel,  plain  foundation.  North 
Cuke  and  Clark  Aves.  $150,000.  J.  B. 
Hamme,  Y’ork.  archt. 

MIm.,  Oiilfport — HOTETj — Markham  Ho¬ 
tel  Co.,  c/o  A.  I*.  JaKoe.  1st  Natl.  Bank, 
plans  8  story.  123  x  265  ft.,  reln.-imn..  brick 
and  stone,  23rd  Ave.  and  14th  St.  $1,000,- 


OOO.  J.  W.  BilliiiKsley,  Interstate  Bank 
BldK.,  New  Orleans,  I>a.,  archt. 

I. a..  .\lexanilria  -MASONIC  —  Masonic 
Ib-nevolent  .A.s.sn.,  C.  N.  Adams,  pres.,  soon 
takes  bids  4  story  an<l  basement,  103  x  lo6 
ft.,  rein.-<-on..  brick  and  steel.  4th  and  John¬ 
son  Sts.  $225,000.  S.  Stone,  Jr.,  Co..  714 
Cnion  St..  New  Orleans,  archts.  H.  J. 
Ouucan,  P.  O.  Box  885.  Alexandria,  eiiKr. 

O.,  Cleveland  llelKbts  ( Warrensville  P. 
O.) — APARTMKNT — Kuclid  Overlook  Co., 
c/o  F.  N  Riley.  Hanna  BldK.,  haviiiK  plans 
prepar«‘d  by  J.  F.  Steffens,  Fidelity  Mort- 
KUKc  BldK.,  4  story  and  basement,  brick, 
steel  and  concrete.  Cedar  Rd.  $600,000. 

II. ,  C4»ltimbiiH — y.  W.  C.  A.,  60  South  3rd 
St.,  haviiiK  plans  prepared  b.v  Miller  & 
Reeves.  20  South  3rd  St.,  8  story  and  base¬ 
ment,  90  X  185  ft.,  brick,  steel,  stone  and 
concrete,  incl.  pool,  etc..  South  4th  St. 
$600,000. 

Ind.,  Evansville — OFFICE — H.  F.  Koch, 
4th  and  V’ine  Sts.,  had  plans  prepared  12 
story  and  basement,  rein. -con.,  brick,  steel 
and  terra  cotta  office  building.  $600,000. 
Private  plans. 

Ind.,  IliintinKton  —  TEMPI-E  —  Masonic 
Temple  siM)n  takes  bids  supiTstructure  2 
story  and  basement,  61  x  100  ft.  temple. 
$150,000.  Contract  for  foundation  awarded 
to  M.  W.  Allen.  Huntington.  Noted  May  6. 

Ind.,  Sullivan — COCRT  HOl’SE — Comrs. 
Sullivan  Co.,  A.  M.  Carter,  aud.,  having 
plans  prepared  by  J.  B,  Bayard,  Vincennes, 
rein. -con.,  steel  and  Bedford  stone  court 
house.  $400,000. 

Mlrh..  lIlKhland  Park  (Detroit  P.  O.)  — 
CITY  HAI.,I.,---City  having  plans  prepared 
by  Burrowes  &  Kurich,  3633  Cass  Ave.,  De¬ 
troit,  2  or  3  story  and  basement,  rein. -con., 
brick  and  steel,  plain  foundation,  Gerald 
Ave.  $250,000. 

III. ,  riileuKu — APARTMENT— R.  B.  Kur- 
zon,  archt.,  30  North  Dearborn  St.,  soon  lets 
contract  7  story,  80  x  127  ft.,  rein. -con., 
brick  and  stone,  426  Briar  PI.,  for  Syndi¬ 
cate,  c/o  architect. 

111.,  C'lileaKO  —  HDTED  —  M.  Plotke,  111 
We.st  Washington  St.,  will  not  construct  25 
story,  175  x  186  R.  hotel,  7th  St.  and 
Wabash  Ave.  $5,000,000.  Project  aban¬ 
doned.  Noted  Feb.  18. 

111.,  f'liicaKO — STORE  and  OFFICE — J. 
L.  Guyon,  124  North  Crawford  Ave.,  will 
not  construct  10  story,  75  x  100  ft.,  Wash¬ 
ington  Blvd.  and  Crawford  Ave.  Project 
abandoned.  Not«‘d  Nov.  12. 

YVU.,  Madison  —  CLPB  —  Fraternal 
Order  Eagles,  C.  A.  Kraft,  pres.,  23  East 
Main  St.,  having  plans  prepared  by  F.  B. 
Kronenborg,  Carroll  Blk.,  3  story  and 
basement,  rein. -con.  and  steel.  West  Doty 
St.  $150,000. 

Wls..  Milwaukee  —  TIIFIATRE,  etc.  — 
Teutonia  Theater  Co.,  c/o  E.  Wurster,  425 
East  Water  St.,  having  plans  prepared  by 
S.  N.  Boftus,  Watertown  Plank  Rd.,  2  and 
3  story,  110  x  160  ft.,  brick,  concrete  and 
terra  cotta,  plain  foundation,  Teutonia  Ave. 
$350,000. 

la..  Cedar  Rapids  —  MASONIC  CON- 
SIS’IXYRY-— Consistory  2,  A.  A.  &  S.  R.,  c/o 

P.  Clark,  master,  having  preliminary  plans 
prepared  3  story  and  ba.sement.  140  x  180 
ft.,  rein. -con.,  brick  and  stone.  $300,000. 

la..  Mt.  Ayr  —  COCRT  HOITSK  —  Ring- 
gold  Co.  election  June  7  $150,000  bonds, 
new  court  house.  Noted  Nov.  26. 

Neb.,  Omaha  —  THEATRE  —  Orpheum 
Circuit,  c/o  M.  Singer,  ^enl.  mgr.,  1301 
Madison  Park,  Chicago.  III.,  having  plans 
prepared  by  C.  W.  and  G.  B.  Rapp,  1749 
Howard  St.,  Chicago,  Ill.,  and  takes  bids 
about  June  15,  3  and  6  story  and  basement, 
132  X  165  ft.,  brick  and  stone.  5th  and 
Harney  Sts.  $1,000,000.  Noted  Feb.  11. 

N.  !>.,  I.akota— COURT  HOUSE — Nelson 
Co.,  election  June  30,  $150,000  bonds,  court 
house.  P.  Jorgenson,  aud. 

510.,  Cassville — IKYSPITAI, — Barry  Co. 
election  Aug.  3,  $150,000  bonds,  hospital. 

M«x.  Kanaas  CWy — APARTMENTS — J. 
C.  Nichols  Companies,  Commerce  Bldg., 
had  preliminary  sketches  made  by  Wilkin¬ 
son  &  Crans,  Interstate  Bldg.,  31  apartment 
buildings,  on  15  acre  site,  49th,  YVard  Park- 
w.av.  Main  to  Wornall  Rd.  $5,000,000- 
$7,000,000. 

Mo..  Kansas  City  —  APARTMENT 
HO’TEIy — Fisher  Building  Co.,  Commerce 
Bldg.,  having  plans  prepared  by  C.  A. 
Smith.  Finance  Bldg.,  8  story  and  base¬ 
ment,  80  X  110  ft.,  rein. -con..  Brush  Creek 
and  Oake  Sts. 

Mo..  Kansas  City — APARTMENT — In¬ 
terstate  Investment  Co.,  c/o  DeFoe  A 
Besecke,  archts.,  17th  and  Baltimore  Sts., 
having  plans  prepared  8  story  and  base¬ 
ment,  steel.  Central  St.  $450,000. 

Mo.,  Kansas  City  —  BANK  —  New  Eng¬ 
land  Natl.  Bank  A  Trust  Co.,  10th  St.  and 
Baltimore  Ave.,  plans  10  story  bank  addi¬ 
tion.  $1,000,000.  Engineer  and  architect 
not  selected. 

Mo..  St.  Bonis  —  COMMUNITY  HOUSE 
and  THEATRE,  etc.  —  German  House 
Society,  Inc.,  2345  Bafayette  Ave.,  having 


preliminary  plans  prepared  rein. -con  ^  -.,,1, 
and  stone,  on  100  x  260  ft.  site.  I.,ai  ,, 
Ave.  $400,000.  private  plans. 

.Mo..  St.  Joseph  — THEATRE  — Ml  .,,,1 
Theatre  having  i)lans  prepared  by  .  i... 

Bros.,  114  West  10th  St.,  Kansas 
takes  bids  about  June  1,  2  story  atul 
ment,  76  x  140  ft.,  rein. -con.,  briek  anc 
terra  cotta  theatre,  here.  $250,000.  '  ‘ 

Ark.,  Helena —  WAREHOUSE  —  W  i,  ,,f 
Impvt.  I  list.  1,  E.  M.  Allen,  comr  .  v:i 
Shrine  Bldg.,  soon  lets  contract  loii  r  :i.mi 
ft.,  rein. -con.  and  brick  terminal  wai-.  U.  a-. 
embankment,  tracks,  etc.  $100,000.  \\  p 

Schultz,  871  Shrine  Bldg.,  .Memphis  ei'  i 

Ark.,  Pine  Bluff— .MA.SONIC — Pin.  inuff 
Shrine.  (’.  H.  Bollinger,  218  East  C.tli  St 
chn.,  soon  takes  bids  3  story  and  basein.'m 
rein. -con.,  tile,  stucco  and  steel,  Martin  ami 
Pine  Sts.  $250,000.  M.  Selligniati. 

I’ine  St.,  archt. 

Okla.,  Memlnole — HOTEI/— Semlnol.  |l..t  ] 
Fo.,  having  iireliminary  plans  prepar.  .i  liv 
Bailey  A  Alden,  1207  Colcord  Bldg.,  3  >!,,rv 
and  ba.sement,  140  x  150  ft.,  rein.-c.ui  ami 
brick,  idain  foundation.  Main  St.  $l.‘,nmio 

Wash.,  Seattle  -APARTMKNT  IKlTKI, 

M.  P.  Xindorf  (owner  and  archt.)  8112  2ml 
Ave..  preparing  plans  and  takes  bids  aimm 
June  4,  4  story  and  basement.  14o  r.n.ni 
brick  and  terra  cotta,  Boren  and  oli\.  .st- 
$175,000. 

Calif.,  Fresno — IXIDGE  anil  .STORK _ 

B.P.O.E..  439,  having  idans  prepjir.ii  i,v 
E.  J.  Kump  Co.,  Rowell  Bldg.,  3  st'.ry 
(ultimately  5  story),  fireproof  constructi.in 
$200,000. 

Culif.,  Bos  Angeles — APARTMKNT  .s 
Rabinoviteh,  c/o  K.  B.  Rust,  archt.  Mia.  k 
Bldg.,  having  plans  prepared  5  story  and 
basement,  I08  x  144  ft.,  brick  and  st,.,! 
Catalina  and  7th  Sts.  $250,000  or  mor.'  ’ 

Calif..  San  Diego  —  HdTEIj  —  Svndi.at.- 
having  plans  prepared  by  Parkinson  <(• 
I’arkinson,  Title  Insurance  Bldg.,  I, os 
Angeles,  13  story  and  basement.  200  x  2nii 
ft.,  hotel,  A  St.  $1,000,000. 

Calif.,  Nan  Franrlsro — APARTMENTS  — 
Marine  View  Apartments,  Inc.,  c/o  (5 
Stimmel,  211  Crocker  Bldg.,  plans  4  build¬ 
ings,  community  type,  $350,000-$40)),on() 
each  also  having  plans  prepared  by  \V 
Polk  A  Co.,  277  Pine  St.,  13  story  and 
basement,  apartment.  $350,000,  all  at 
Chestnut  St.  near  Barkin  St. 

Calif.,  Nan  Franrlsro  —  APARTMENT  — 
A.  H.  I.,arsen.  archt.,  447  Sutter  St.,  pre¬ 
paring  plans  6  story  and  basement,  rein  - 
con.,  vicinity  of  Vallejo  and  Gough  Sts 
$175,000.  Owner’s  name  withheld. 

Calif..  San  Franrlsro  —  APARTMENT - 
Nineteen  Eighty  Vallejo  St.,  Inc.,  c/o  C. 
Werner,  archt..  Santa  Fe  Bldg.,  having 
plans  prepared  1 2  story  and  basement, 
Vallejo  St.  near  Baguna  St.  $200,000. 

Ont.,  North  Bay  —  HOSPITAB  —  Queen 
Victoria  Memorial  Hospital,  plans  3  story 
and  b.asement,  rein. -con.,  brick  and  steel 
addition,  plain  foundation,  Klock  Ave.  $150,- 
000.  Angus  A  Angus.  Angus  Blk.,  archts. 

Ont.,  Ottawa — HOTEB- — Canadian  Natl. 
Rys.,  230  St.  James  St.,  Que.,  M.  S. 
Gzow.ski,  ch.  engr.  constr.,  plans  7  story, 
rein. -con.,  cut  stone  and  steel  addition  to 
Chateau  I.,aurier  Hotel,  plain  foundation. 
Rideau  St.,  here.  $500,000. 

B.  C..  Y'anroiivrr  —  HOSPITAB  —  V.in- 
couver  General  Hospital  Bd.,  10th  and 
Heathle  Sts.,  plans  hospital  addition.  $500.- 
000.  Engineer  and  architect  not  selected 

B.  C..  Vanronver  —  HOSPITAB  — Van 
couver  fleneral  Hospital,  10th  and  Willow 
Sts.,  had  estimates  prepared  by  A.  J.  Bird, 
city  archt..  Holden  Bldg.,  fireproof  build¬ 
ings,  Hospital  Grounds.  $1,758,000. 

Bids  Desired 

Me..  Bewlston  —  HOME  —  St.  Marie’s 
Hospital,  Sisters  of  Charity,  taking  bids  3 
story  and  basement,  brick  and  steel  home. 
$300,000.  Miller,  Mayo  A  Beal.  Fidelity 
Bldg..  Portland,  archts. 

Mass.,  Attleboro  —  THEATRE  —  Eagles 
Home  Building  Assn.,  Inc.,  c/o  J.  A.  Tuck, 
archt..  Park  Sq.  Bldg.,  Boston,  taking  new 
bids  2  story  and  basement,  130  x  190  ft  , 
brick,  steel  and  terra  cotta.  Bank  St.,  here 
$175,000.  Former  bids  rejected.  Noted 
Apr.  15. 

Mass.,  Boston  —  GARAGE  —  W.  P 
Delaney,  c/o  S.  S.  Eisenberg,  archt..  46 
Cornhlll,  taking  bids  126  x  190  ft.,  reln  - 
con.  and  steel,  Forsyth  St.,  $150,000. 

Mass.,  Bridgewater — THEATRE — A.  A 
Glick,  52  Broad  St.,  taking  new  bids  1 
story  and  basement,  brick  and  stone 
theatre.  $150,000.  Former  bids  rejected. 
G.  N.  Jacobs,  4  Park  St.,  Boston,  archt. 
Noted  May  6. 

Mass..  Cambridge  (Boston  P.  O.)  — 
APARTMENT — See  “Contracts  Awarded." 

Mass.,  Jamaica  Plain  (Boston  P.  O.) — 
APARTMENT — See  "Contracts  Awarded” 

Mass.,  Worcester  —  STOREHOUSE  — 
M.  J.  Whlttell  Assn.,  Brussels  St.,  taking 
bids  4  story  and  basement,  85  x  125  ft.. 
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juiilditiKS — Commercial  (Con(lnued) 
r..in-ii>n.  and  steel,  1  Hrussels  St.  1150.- 
„„„  .1.  I).  I.a'land  &  Co..  41  Mt.  Vt-rnon 

cf  Uoston,  Archts. 

(  onn..  Bristol— THEATItK— May  27.  by 
(•■'nnial  Theatre,  Inc.,  D.  A.  I’eters,  102 
<,iuili  St.,  New  Itrltaln.  2  story  and  base- 
‘.ii.iit  .2.000  seatlnR  capacity,  brick  and 
.Main  St.  J350.00O.  Mowll  &  Hand, 
•M  S  'Ii(M)l  St.,  Boston,  Mass.,  archt. 

'  (  1.1111.,  Hartford  —  BUSIXK.S.S  —  Harvey 
.V  l.i  wis  Co.,  865  Main  St.,  taking  bids  8 
irreRular  shape,  brick,  steel  and 
cranite.  Main  and  State  Sts.  $200,000. 
Hack  &  Sheldon,  Inc.,  60  l’ros|)ect  St,. 

Middletown — OFFICE  and  STOKE 
p  J.  Stueck.  461  Main  St.,  taking  bids  5 
.'itory,  brick,  steel  and  concrete.  Main  St 
I,  i’’.  Wari  247  Park  Ave.,  New  York 
I'itv  archt.  Not»*d  Feb.  4. 

(  oiiii..  New  Haven  —  THEATRE  and 
STOItK  —  t'arleton,  55  Hobart  St., 
takinc  bids  1  story,  brii'k  and  steel, 
Whitney  Ave.  Whitneyville  l>ist.  $150,000. 
W  11  i*ay,  44  Kirkham  Ave.,  East  Haven, 
anlit.  Noted  Feb.  18. 

>  Y..  Manchester— OFFICE — Manchester 
Trai-tion  lOKht  &  Power  Co.  takiiiK  bids  :i 
storv  and  ba.sement,  60  x  HiO  ft.,  rein. -con. 
and  brick.  Elm  and  Howell  Sts.  $150,000. 
(•  K  Whitcher,  814  Elm  St.,  ariht. 

N.  Y..  New  York  — APAKTME.NT  — See 
‘■I’ontracts  Awarded.” 

\,  Y.,  New  Y'ork  —  APARTMENT  and 
store — See  "Contracts  Awarded.” 

■  l-a.,  IMiila.— APARTMENT — I.  F.  (Mark, 
archt..  23  South  16th  St..  takinK  separate 
bids  4  story  and  basement.  72  x  104  ft., 
hrii'k  and  steel,  plain  foundation.  35o2 
Harinp  St.  $200,000.  Owner's  name  with- 

Phlla.— APARTMENT— May  24,  by 
.Mcllvaine  &  Roberts,  archts..  Otis  BIdK.,  13 
.story  and  basement,  62  x  64  ft.,  rein. -con., 
hrick  and  steel,  plain  foundation,  1720  Rit- 
tctihiiuse  St.,  for  C.  J.  Mcllvaine,  Otis  BldK. 
$100,000. 

Pu.,  I’hlla. — BANK  and  OFFICE — May 
26.  by  W.  H.  Hee,  archt.,  Schaff  BldK-.  H 
storv,  mezzanine,  basement  and  sub-base- 
oien't,  49  X  55  ft.,  rein. -con.,  brick,  stone 
jind  steel,  |)lain  foundation.  Broad  and 
Airdrie  Sts.,  for  Natl.  Bank  North  Phlla., 
.1701  North  Broad  St.  $400,000. 

Md.,  Baltimore  —  WAREHOITSE  —  See 
••Contracts  Awarded.” 

Ind..  Indianapoliii — APARTMENT — See 

“Contracts  Awarded.” 

lYU..  .AntiKO — BANK — May  25,  by  I..anK' 
lade  Natl.  Bank,  2  story  and  basement,  72 
X  82  ft.,  rein. -con.  and  stone,  plain  founda¬ 
tion.  $150,000.  Oppenhamer  &  Obel, 
Nicollet  Bldg.,  Green  Bay,  archt. 

lYU..  Milwaukee  —  APARTMENT  and 
STORK  —  C.  J.  Keller  &  Son,  archts.,  432 
llway.,  takinR  bids  concrete  and  excava¬ 
tion  for  8  story  and  basement,  65  x  143  ft., 
hrick.  concrete  and  terra  cotta,  plain 
foundation.  Grand  Ave.,  for  F.  E.  Schaetzke, 
1385  1.6tke  Dr.  $400,000, 

Mo..  St.  I.oiilii — COURT — See  "Excava¬ 
tion.  DrainaRe,  IrrlRation,  Levees,  River 
and  Harbor.” 

Bre..  Portland  —  GARAGE  —  See  "Con¬ 
tracts  Awarded.” 

f'alif.,  Pasadena — EXCHANGE — Parkin¬ 
son  &  Parkinson,  archts..  Title  Insurance 
HldR.,  I,os  AnReles,  takinR  bids  2  story 
and  basement,  80  x  90  ft.,  steel,  brick  and 
rein. -con..  Lake  and  Elizabeth  Sts.,  for 
Southern  California  Telephone  Co..  740 
South  Olive  St.,  Ia>s  Angeles.  Noted 
Oct.  15. 

Bids  Received 


N.  Y.,  ThIelU— ATTENDANTS  BUILD- 
INC, — Sup*‘rlntendent  Purchase,  Capitol,  Al¬ 
bany,  May  6,  attendants  home  at  I.a'tch- 
worth  Village,  here,  from  Bedford  &  Lyles, 
Inc..  Thiells,  $145,594.  Noted  Apr.  8. 

Minn.,  Cambridge — ADMINISTRATION 
— State  Dept.  Administration  &  Finance, 
Capitol  Bldg.,  St.  Paul,  May  4.  general 
contract  2  story  and  basement,  reln.-con., 
brick  and  atone  administration  building  at 
Minnesota  Colony  for  Epileptics,  here,  from 
.■Mbee  Bros.,  1012  Plymouth  Bldg..  Minne¬ 
apolis.  $161,585.  Noted  Apr.  22. 

Wash..  Seattle — OFFICE  and  STORE— 
V.  W’.  Voorhees.  archt.,  Eltel  Bldg.,  10 
story,  reln.-con.  and  steel,  6th  and  Stewart 
Sts.,  from  West  Coast  Conatr.  Co.,  Sea- 
Istard  Bldg.,  for  Vance  Lumber  Co.,  Eltel 
Rldg.  $166,652. 

Contracts  Awarded 

Me.,  Norway  —  BANK  —  Norway  Natl. 
Bank,  H.  B.  Foster,  pres.,  2  story  and 
basement.  40  x  65  ft.,  concrete  and  stone. 
Main  and  Cottage  Sts.,  to  Kerr  A  Houston, 
272  Middle  St.  Portland.  Archts.  eat.  $150,- 
<•00.  Noted  Apr.  15. 

Maas..  Cambridge  (Boston  P.  O. )  — 
APARTMENT  — Rotenberg  A  Rudnlck,  c/o 
Silverman,  Brown  A  Heenan,  archts.,  51 


Cornhill,  Boston,  will  build  5  story  and 
basement,  brick  and  stone,  plain  foundation. 
Memorial  Dr.,  here.  $240,000.  Work  will 
be  done  by  separate  c-ontracts. 

Mass.,  Jamaira  Plain  (Boston  P.  O. ) — 
APARTMENT  P.  Glazer.  27  .Schisd  St. 
Boston,  will  build  3  story  and  ba.sement. 
brick  and  stone,  plain  foundation,  here. 
$200,000.  Work  will  be  done  by  separate 
contracts.  Silverman.  Brown  A  Heenan,  51 
Cornhill,  Boston,  an-hts.  Not*‘d  Dec.  17 

Mass..  Sprlngfleld  -APARTMENT— D  E. 
Burbank,  6  story  and  basement.  96  x  15o 
ft.,  brick  and  steel.  High  and  Maple  Sts., 
to  E.  .1.  Pinney  Constr.  Co.,  37  4  Main  St. 
Archts.  est.  $250,000. 

Conn.,  .Middletown  —  HOSPITAL  —  State 
Hospital  for  Insane,  F.  M.  Slamon,  comp¬ 
troller,  State  House,  Hartford,  2  of  3  new 
buildings,  additions  to  South  and  Middle 
buildings,  brick  and  steel,  to  S.  Mazzotta. 
Mazzotta  PI.  Archts.  est.  to  ex<-eed  $150,- 
000.  Noted  .Ian.  21. 

Conn.,  Wallingford— ADMINISTRATION 
— Gaylord  Sanatorium,  D.  R  Hyman, 
doctor,  3  story.  45  x  126  ft.,  stone  and  tile 
Gaylord  Farm,  to  (,'.  F.  W<M)ding  Co.,  43 
Wallace  Ave.  Archts.  est.  $15<l,000.  Noted 
Feb.  4. 

N.  Y.,  Jamaica  —  STATION  HOUSE  — 
Police  Dept.,  Center  St..  New  York  City, 
police  station,  91st  Ave.  and  l6Sth  St.,  here, 
to  Hustbader  A  Hutz  Constr.  Co..  In3  Park 
Ave.,  New  York  City,  $197,000. 

N.  Y.,  Montauk  --  HoTEH  —  Montauk 
Beach  Development  Co..  C.  tl.  Fisher,  i)res., 
52  Vanderbilt  Ave.,  New  York  City,  brick, 
steel  and  stone,  plain  foundation,  here,  to 
Montauk  Struck  Clo..  Inc.,  Montauk.  Noted 
Ajir.  15. 

N.  Y..  New  York  —  APARTMENT  - 
Spoffard  Impvt.  Co.,  c/o  H.  Pl.scotta,  engr. 
and  archt.,  565  East  Treinont  Ave.,  will 
build  5  story,  brick,  steel  and  stone,  plain 
foundation,  Hebanon  Ave.,  by  day  labor. 
$175,000. 

N.  Y..  New  York — OFFICE  and  LOFT — 
A.  Adelson,  680  6th  Ave.,  21  story,  brick, 
steel  and  stone,  plain  foundation.  Park 
Ave.,  to  Shroeder  A  Kojiitel,  3  47  Madison 
Ave.  Archts.  est.  $4.000.000. 

N.  Y.,  New  York— APARTMENTS — Bing 
A  Bing,  119  West  4oth  St.,  will  build  two 
15  story,  brick,  steel  and  stone,  plain  foun¬ 
dations,  West  End  Ave.  $1,000,000  each. 
Work  will  be  done  by  separate  contracts. 

N.  Y.,  New  York— APARTMENT— Bing 
A  Bing.  119  West  42nd  St.,  will  build  15 
story,  brick,  steel  and  stone,  lain  founda¬ 
tion.  East  57th  St.,  by  day  lalmr.  $1,000,000. 

N.  Y.,  New  York  —  APARTMENT  — 
Naples  Holding  Corp.,  c/o  A.  E.  Schaefer, 
engr.  and  archt.,  645  East  Treinont  Ave., 
will  build  brick,  steel  and  stone,  plain  foun¬ 
dation,  East  232nd  St.,  by  day  labor. 
$200,000. 

N.  Y.,  New  Y'ork  —  APARTMENT  and 
STORE — Walart  Constr.  Co.,  Inc.,  L.  Wolf, 
pres.,  2305  University  Ave.,  will  build  6 
story,  brick,  steel  and  stone,  jilain  founda¬ 
tion,  Davidson  Ave.  and  183rd  St.,  by  day- 
labor.  $300,000. 

N.  4..  Trenton- FIRE  HEADQUARTERS 
— City  Comn.,  general  contract  2  and  4 
story  fire  headquarters.  Perry  St.,  to  J.  H. 
Morris  Co.,  211  North  Montgomery  St., 
$268,896.  Noted  May  13. 

Md.,  Baltimore  —  WAREHOUSE  —  Con¬ 
solidated  flas  Electric  Light  A  Power  Co., 
East  Monument  St.,  will  build  4  story  and 
basement.  156  x  183  ft.,  reln.-con.,  plain 
foundation,  537-39  East  Monument  St.,  by 
dav  labor.  $265,000.  Private  plans. 

i*a..  Kaston  —  OFFICE  —  Ia>hlgh  Valley 
R.R.  Co.,  G.  T.  Hand,  ch.  engr.,  143  IAb«‘rty 
St.,  New  Y’ork  City.  N.  Y'..  1  and  2  story 
and  basement.  65  x  365  ft.,  reln.-con.,  brick 
and  steel  pas.senger  and  freight  office,  etc., 
to  F.  D.  Hyde,  Inc..  90  YVest  St.,  New  Y'ork 
City,  N.  Y*.  Engrs.  est.  $150,000.  Noted 
Apr.  15. 

Pa..  Norristown — BANK  and  OFFICE 
— Montgomery  Trust  Co..  7  story  and  base¬ 
ment,  30  X  200  ft.,  reln.-con..  brick  and 
steel,  plain  foundation.  East  Main  St.,  to 
F.  R.  Heavner,  Boyer  Arcade. 

Pa..  Phlla.  —  APARTMENT  —  J.  ScuttI, 
Jefferson  Bldg.,  4  story  and  basement.  46 
X  167  ft.,  brick  and  steel,  plain  foundation, 
4205  Chestnut  St.,  to  YV.  P.  Cameron  Eng. 
Co..  Packard  Bldg.  Archts.  eat.  $150,000. 

Pa..  Phlla.  —  AUCTION  SALES  —  L.  P. 
Kimball,  engr.  Buildings  of  Baltimore  A 
Ohio  R.R.  Co.,  Baltimore.  Md.,  (Ist  unit), 
2  story,  114  x  1,026  ft.,  reln.-con.  and  brick, 
plain  foundation.  Delaware  Ave.  and  Jack- 
son  St.,  here,  to  United  Gas  Impvt.  Co., 
Broad  and  Arch  Sts.,  for  Baltimore  A  Ohio 
R.R.  Co.,  Baltimore.  Md.,  and  Reading  Co., 
Reading  Terminal  Bldg.  Total  $4,000,000. 
Noted  Mav  6. 

Pa..  Phlla.— BANK— W.  L.  Blithe,  archt.. 
608  Chestnut  St.,  2  story  and  basement,  24 
X  214  ft.,  reln.-con.  and  brick  addition,  52nd 
and  Market  Sts.,  to  Jacob  Myers  Sons  Co., 
Witherspoon  Bldg.,  for  Market  St.  Title  A 
Trust  Co.  Noted  Apr.  22. 


Pa..  Phlla.  —  STORE  —  Z.  Rosenfeld. 
2.900  North  5th  St.,  3  story  and  ba.sement. 
40  X  90  X  220  ft  .  rein  -.  on  ,  hrick  and  si.-.  l, 
plain  foundation.  5611-13  North  5th  St  to 
J.  Y\'  Emery  Co.,  .it  South  16th  St 

l*a..  Phlla.— YVAREHOUSE  R.  lU  n.  kert. 
archt..  Bellevue  Court  Bldg.,  S  storv  ami 
bas.  in.  nt,  9o  x  99  ft.,  r.  in  -.  on  .  bi  i.  k  ami 
st.el,  210  South  lofh  St  .  to  Ket.  ham  A  M<- 
Quad.-,  lo2ii  Hri.wii  St.  for  Horn  A 
Harhardt.  210  South  loth  St.  -Yrehts  est. 
$500,000.  .Noted  .Ypr.  2!' 

Pa..  Pltfshiirgh  HOTEL  —  K.lk.-arvs 
Hotel,  9th  St.,  general  contract  6  storv  and 
ba.s.  m.-nt,  hri.  k  and  st.  el  additi.>ii,  t.i 
Tayh.r  .Yl.  yer  Co..  Ke.vstone  Bldg  ,\r,  ht.s. 
•-.St.  $150,000.  Not..!  Ai.r  s 

Y  a..  Klrhm.tn.l  -  YV.YREHGl'SE  P, 
I.Kirillar(i  23oO  Etist  C.iry  St..  6  st.iry, 

158  X  253  ft..  rein.-.'.)ii.,  plain  fouiidali.iii, 
t.)  YVhite  c.in.sfr  C.t.,  9.5  Madi.s.in  Ave., 
New  Y’.irk  Citv.  $60o,ooo 

S.  <•..  (  harlesl.iii  — BARRACKS — Chad.  I 
Military  .Y.a.l.tny  A  State  ..f  .Sontli 
Car.dinii,  7o  ro..m  barracks,  t.)  Gallivan 
Building  C.«.,  Gre  nville.  Ar.  hts.  cat  $300,- 
Ooo.  N.tted  .\i>r  29 

N,  <irreiisb«r.>— B.\ NK  iin.l  OFFICE — 
Greeiisb.ir.t  Bank  A  Trust  Co.,  12  story  and 
basement,  72  x  141  ft  .  granite  an.l  marble, 
to  Angle  A  Blackford,  Gr.-ensbor..,  alsiut 
$900,000.  .Note.l  .Ylar.  II 

.Miss.,  (iiilfii.irt  —  B.YNK  and  OFFICE — 
N.  YV.  Overstreet,  ar.'ht.,  Jack.s.tn,  g.-n.-rtil 
ontra.-t  7  st.try,  5o  x  75  ft.,  rein  -.-on  . 
atone  and  t.rra  .-..tta,  14th  St  and  25th 
Ave.,  t.>  A.  C.  Stamf.ird,  Montg.nnery,  Ala.. 
$157.000.,  f.)r  bank  of  Gulfis.rt.  .\ot.-.i 
.Vlir.  15. 

Miss.,  Jarksoii  —  EXCHA.NtlE  -  M.iyre, 
.Mger  A  Alger,  ar.-hts.,  YY'alton  Bldg. 

Atlanta.  Ga.,  3  st.>ry,  rein.-c.>n.  exchang.-. 
her.*,  t.>  .Y.  .1.  Krebs,  Y\’alt.)n  Bldg., 

Atlanta.  Ga..  for  Cumberland  Teleph.>ne  A 
Telegraph  C..,.  Hurt  Bldg.,  Atlanta,  Ga 
Archts.  est  $200,000.  N.>f.*d  Apr.  22. 

O. .  Itayt.in — STORE  -Home  Store,  Inc., 
S,  Schaff.*r,  .s.*cy..  East  3rd  St..  5  st.>ry, 
brick  iind  r.*in.-c.in.,  iilain  foundation,  3r<i 
St.,  to  F.  H.  Smith,  YY’Inter.s  Bldg.,  $500,- 
000. 

Ind.,  Blutrton— CITY'  HALI., — City,  SS.  J 
M.Monaw,  city  elk.,  general  c.ntract  2  8t.)ry 
and  ba.s.-m.  nt,  105  x  129  ft.,  brick  and  ste.d 
«lty  hall,  to  Sheets  A  Carlson,  Ft.  Wayn.*. 
Ar.hts.  est.  $150,000.  N.it.d  Ai.r  8 

Ind..  Indianapolis  —  APARTMENT —  A. 
Ba.vnham,  3530  N.irth  IVnnsylvania  St., 
will  build  3  story  and  ba!«*ment.  100  x  144 
ft.,  brick  and  reln.-con.,  3419-37  N.>rth 
Pennsylvania  St.  $150,000.  YVork  will  b«* 
d.)ne  by  separat.*  contracts. 

Ind.,  Indianapolis — AP.YRTMENT — H.  L. 

.  M.s.dy  A  Co.,  3370  C.>llege  Ave.,  will  build 
Biltmore  Apartment,  3  story  and  basement, 
79  x  200  ft.,  brick  and  steel,  35th  and 
Meridian  St.s.  $2o0,000.  YY'ork  will  be  d.>ne 
by  separate  contracts.  Gorge  A  Zimmer¬ 
man,  501  Meyer-KIser  Bank  Bldg.,  archts 
Noted  Mar.  25. 

Ind.,  I.a  Fayette — -BANK — Natl.  F.)wler 
Bank,  general  contract  reln.-con.,  sti'el  and 
Bedford  stone,  to  A.  E.  Kemmes,  I.A  Fay¬ 
ette.  .Yrehts.  est.  $150,000. 

Ind..  Miinrle— THEATRE— Muncle  The¬ 
atre  Realty  Co.,  general  <*ontract  2  story 
and  basement,  brick,  steel  and  reln.-con.. 
Mulberry  and  Adams  Sts.,  to  H.  Colvin,  Bd 
Trade  Bldg.,  Indianapolis.  $400,000. 

Mleh..  Detroit  —  APARTMENT  —  G.  J 
Hilsendgen,  108  lax-hmiHtr  Ave.,  13  story 
and  basement,  reln.-con.,  brick  and  steel, 
plain  foundation,  John  R,  St.,  to  Martin- 
Krausman  Co.,  955  East  .Ieffer.son  Ave. 
Archts.  est.  approximately  $1,200,000. 

Ylleh.,  Detroit— HOTEI. — YV.  A.  Mont¬ 
gomery,  2005  IVnobscot  Bldg.,  4  story  and 
basement,  100  room,  reln.-con.,  brick  and 
steel,  plain  foundation,  3rd  Ave..  to  Stand¬ 
ard  Constr.  Co.,  817  Donovan  Bldg.  Archts. 
est.  $200,000. 

Mirh..  Detroit — LODGE — United  Arbiter 
As.sn.,  3638  Gratiot  Ave.,  3  story  and  base¬ 
ment,  120  X  160  ft.,  reln.-con.,  brick  and 
steel,  plain  foundation.  Maxwell  and 
Seminole  Aves.,  to  M.  Bartholomael  Son  A 
Co.,  1574  East  YY’arren  Ave.  Archts.  est. 
$500,000. 

Mirh.,  (Irosse  Pointe  (br.  Detroit) — CLUB 
HOUSE  —  Smith,  Hinchman  A  Grylls. 
archts.,  800  Maniuette  Bldg.,  D4*trrtlt,  3 
story  and  basement.  reln.-c<in.,  brick  and 
steel,  plain  foundation,  YY’eir  Rd..  here,  to 
F.  N.  Cooper  Co.,  6370  Gratiot  Ave.,  De¬ 
troit,  for  Grosse  Pointe  Country  Club. 
Archts.  est.  $350,000.  Noted  Mar.  25. 

Mirh..  Highland  Park  (br.  Detroit) — EX¬ 
CHANGE— Smith,  Hinchman  A  Grylls.  800 
Marquette  Bldg.,  Detroit,  2  story  and  base¬ 
ment,  100  X  146  ft.,  reln.-con.,  brick  and 
steel,  plain  foundation.  Highland  Ave..  here, 
to  Everett  YY’lnters  Co.,  1024  Book  Bldg., 
Detroit,  for  Michigan  Bell  Telephone  Co., 
Cass  Ave.,  Detroit.  Archts.  est.  $150,000. 
Noted  Mar.  11. 

Mirh..  Pontiar  —  HOSPITAL  —  Oakland 
Co..  Court  House  Annex,  2  story  and  base- 
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ISuildiriKS — Commercial  (Continued) 
menl  tubercuIoHin  hosjiital.  rein. -con.  and 
brick,  plain  foundation,  Waterford  Twp.. 
to  F.  It.  I’atterBon  Constr.  Co..  UfiSI  W<K>d- 
ward  Ave.,  Detroit,  $299,000.  Noted  Apr.  1. 

Wl»..  MIluaiikee — niTSIXF.SS — Munkwitz 
Realty  Co.,  177  MuakeRo  Ave.,  .*>  atory  and 
basement,  73  x  120  ft.,  rein.-(t)n.  and  brick, 
plain  foundation,  Milwaukee  and  Mason 
Sts.,  to  Foster  C<instr.  Co.,  114  Crand  Ave. 
Archts.  est.  $17.'i.000.  Noted  Mar.  25. 

Kan.,  WIehliu — Ill’SIN’IOSS — C.  I>.  and 
F.  lirocius,  c/o  Schmidt,  Boucher  & 

overland,  archts..  Wichita,  6  story  and 
basement,  50  X  120  ft.,  rein.-<-<m.,  brick 
aiul  stone,  IloUKlas  and  Bawrence  Sts.,  to 
•  5.  H.  Siedhoff  Constr.  <'o.,  Broadview  Hotel 
BldK-  Archts.  est.  $350,000. 

N.  li.,  FarKit— Bl’Sl.NKSS — Fargo  Forum, 
general  contract  3  story  and  basement, 
78  X  142  ft.,  rein. -con.,  brick  and  terra 
cotta,  5th  St.  and  Ist  Ave.  N..  to  Meinecke 
&  Johnson  Co..  Fargo,  $120,970. 


Mo.,  Kansas  <'lty — CBI’BHOUSK — Kan¬ 
sas  City  t\>untry  Club,  1}  story  and  base¬ 
ment,  150  X  200  ft.,  rein. -con.  and  brick 
I'lubhouse,  to  Swenson  Constr.  Co.,  Schub<*rt 
Bldg.  Archts.  est.  $25o,ooo. 

•Mo.,  St.  Louis — .-Vl’.MtTMKNT — Joyner 
Realty  Co.,  594  Arcade  Bldg ,  8  story  and 
basement.  137  x  188  ft.,  rent. -con.,  brick 
and  stone,  5610  Enright  Ave.,  to  Harrison- 
Kopman  Constr.  Co.,  594  Arcade  Bldg. 
Archts.  eat.  $400,000. 

Mo.,  St.  Louis  —  ABARTMENT  and 
STORE  —  M.  Costa  et  al,  7th  and  Carr 
Sts.,  3  story  and  basement,  100  x  110  ft., 
rein. -con.,  brick  and  stone.  6246-52  Delmar 
Blvd.,  and  554-64  Limit  St.,  to  Rallo  & 
Brugman,  5746  Easton  St. 

Mo.,  St.  I.oiiis  —  HOTEL  and  APART- 
•MENT — Local  Syndicate,  c/o  E.  Thomp¬ 
son,  Pierce  Bldg.,  8  story  and  basement, 
rein.-c*in.,  brick,  stone,  steel  and  terra 
«*otta.  Delmar  Blvd.  and  Euclid  Ave.,  to 
Widmer  Eng.  Co.,  l^jiclede  (Jas  Bldg. 
Archts.  est.  $1,300,000. 

.Mo.,  St.  I.ouls — .S.\LES — J.  L.  Babler, 
1909  Ry.  Exch.  Bldg.,  1  and  2  story  and 
bas*-ment,  209  x  275  ft.,  rein. -con.,  brick 
and  stone,  4126-48  Lindell  Blvd.,  to  Mc- 
Kelvey  Constr.  Co.,  Title  Guaranty  Bldg. 
.Archts.  est.  $175,000. 

Mo..  St.  Louis — STORE  and  .AP.ART- 
.ME.N'T — lineal  Syndicate,  3  story  and  base¬ 
ment.  99  X  143  ft.,  rein. -con.,  brick  and 
stone.  Union  and  Delmar  Blvds.,  to  W.  H. 
Smith-Nelson  Cunliffe  t'o.,  110  North  7th  St. 

Ark..  Kl  Dorado — BANK  and  OFFICE 
— Exchange  Realty  Co.,  Exch.  Bldg..  <5.  W. 
.lames,  pres.,  general  contract  10  story,  100 
X  100  ft.,  rein. -con.,  brick,  stone  and  steel. 
Washington  and  Oak  Sts.,  to  Stewart  &  Mc- 
Gehee  Constr.  Co.,  Kahn  Bldg.,  Little  Rock,’ 
$385,000.  Noted  Mar.  11 

Ark.,  Hot  Springs  —  HOTEL — Majestic 
Hotel  Co.,  H.  A.  Jones,  mgr.,  8  story  and 
basement.  4  8  x  158  ft.,  rein. -con.,  brick 
and  terra  cotta.  Park  and  Central  Sts.,  to 
Herman  &  McCain  Constr.  Co.,  Reigler 
Bldg,  Little  Rock.  Archt.s.  e.st.  $400,000. 
Noted  Apr.  22. 

Tex.,  Galveston — W.AREHOUSE.  etc. — 
Galveston  Wharf  Co.,  c/o  E.  M.  tlossreau, 
2324  .Ave.  B.  2  story.  2ot*  x  .3P0  ft.,  and  1 
story,  200  x  1,200  ft.  rein. con.  and  steel 
warehouse  and  wharf  shed,  to  AV’.  A.  Kelso, 
2215$  C  St..  $l,<i00.000.  Noted  Apr.  15. 

Tex.,  San  .Antonio- — COURT  HOUSE — 
Phelps  tc  DeWees,  engrs.  and  archts.,  tlun- 
ter  Bldg.,  al.so  E.  1.  Jackson  &  M.  G.  AVil- 
liamson,  archts.,  c/o  Builders  Exch.  Bldg., 
general  contract  remodeling  and  construct¬ 
ing  5  story  and  basement,  rein. -con.,  brick, 
tile  addition,  plain  foundation.  M.'iin  Plaza, 
to  Walsh  &  Burney.  928  North  Flores  St., 
$976,846  :  heating,  ventilating  and  plumb¬ 
ing,  to  Jud  &  Ormand,  703  North  Flores 
St.,  $125,608.  Noted  May  6. 

Okla.,  AIvu  —  HOTET,  —  Chamber  Com¬ 
merce,  6  story  and  basement,  42  x  72  ft., 
rein. -con.  and  brick  hotel,  to  G.  Buxton. 
Enid.  Archts.  est.  to  exceed  $150,000.  Noted 
Oct.  29. 


Okla.,  Oklahoma  Cil.v  —  OFFICE  —  I^ay- 
ton.  Hicks  &  Forsythe,  archts.,  Braniff 
Bldg.,  4  story  and  basement,  70  x  150  ft., 
rein. -con.  and  stone,  plain  foundation,  13th 
St.,  to  J.  H.  Frederickson  &•  Co.,  Baltimore 
Bldg.,  for  Mid-Continent  Life  Insurance 
Co..  200  North  Robinson  St.  $325,000. 
Noted  Apr.  15. 

AVash..  Olympia — BANK — A.  H.  Albert¬ 
son,  archt.,  Henry  Bldg.,  Seattle,  5  story 
.and  basement,  60  x  120  ft.,  rein. -con,  and 
terra  cotta.  4th  and  Washington  Sts.,  to 
Ilawley  Bros.,  Olympia,  $233,500.  Former 
contract  rescinded.  Noted  Apr.  8. 

AVaah..  Taeoma  —  I.ODGE  —  Tacoma 
Masonic  Order,  743  Market  St.,  5  story,  124 
X  134  ft.,  rein. -con.,  cast  stone  and  steel, 
South  2nd  and  St.  Helens  Sts.,  to  Chalmers 
&  Biehns,  'Tacoma,  $386,500.  Archts.  est. 
$400,000. 


Ore..  Portland — GAR.AGE — Pacific  Prop¬ 
erties  Co..  272  U.  S.  Bank  Bldg.,  will  build 
6  story,  100  X  200  ft.,  rein. -con.,  plain  foun¬ 
dation.  5th  St.  between  Salmon  and  Taylor 
Sts.,  by  day  labor.  $360,000.  A.  E.  I>oyle, 
Pacific  Bldg.,  archt. 

f'alif..  .Alameda  —  LODGE  —  Masonic 
Orders  of  Alameda,  2  story  and  basement, 
steel  and  rein. -con..  Park  St.  and  Central 
Ave.,  to  Jacks  &  Irvine,  180  Jessie  St.,  San 
Francisco,  ap|>roximately  $152,000.  Noted 
May  6. 

f'alif.,  Berkeley — 1.0DGE  and  STORE — 
I.  O.  O.  F.  Hall  Assn.,  general  contract  3 
story  and  basement,  steel  and  rein. -con., 
Bancroft  Way.  to  Conner  Ac  Conner,  1726 
Grove  St.,  Oakland.  $135,250.  Noted 
.May  13. 

rallf.,  Beverly  Hills  —  CLUB  —  Beverly 
Hills  Club,  Inc.,  2  story.  125  x  170  ft.,  rein.- 
con..  Roxbury  Dr.,  to  F.  R.  Johnson,  1014 
Wilshire  Blvd.  $150,000  or  more  Noted 
Apr.  15. 

fa  lit.,  finmpton — MAUSOLEUM — Ange¬ 
les  Abbey  Miiusoleum  Park  Co.,  rein.-con. 
mausoleum,  to  C.  N.  Fink.  Pacific  South¬ 
west  Bank  Bldg.,  Long  Beach,  approxi¬ 
mately  $165,000. 

f'alif.,  Hayward — WAREHOUSE — Hunt 
Bros.  Packing  Co..  2  Pine  St.,  San  Fran¬ 
cisco.  1  .story,  rein.-con.,  here,  to  I’.  J. 
Walker  Co.,  Sharon  Bldg.,  San  Francisco, 
$150,000. 

Calif.,  Long  Beach — AI’ARTMENT — Les 
Chateaux  Apartments,  7  story  and  base¬ 
ment,  52  X  78  ft.,  rein.-con..  Ocean  Ave., 
to  Stradley,  Newton  &  Wilkie,  Markwell 
Bldg.,  approximately  $250,000. 

Calif.,  Los  Angeles  —  APARTMENT  — 
Bergeron  &  Greenbaum,  430  South  La  Breti 
Blvd.,  5  story  and  ba.sement,  80  x  140  ft., 
rein.-con.,  McCadden  PI.,  to  Sarver  &  Zoss, 
641  North  Plymouth  Blvd.,  $175,250. 

Calif..  Los  Angeles— THEATRE — Holly¬ 
wood  Music  Box,  Inc.,  Hollywood,  2  story, 
rein.-con..  950  seating  capacity,  6120  Holly¬ 
wood  Blvd.,  to  W.  Simpson  Constr.  Co., 
Bank  of  Italy  Bldg.,  $168,000.  Noted 
Dct.  15. 

Calif.,  Lon  Angeles  —  THEATRE  and 
STORE — P.  B.  Brunson  &  M.  B.  I’ringle,  2 
story,  90  x  175  ft.,  brick,  Hollywtvod  Blvd. 
near  Gower  St.,  to  \V.  Simpson  Constr.  Co., 
Bank  of  Italy  Bldg.,  $168,000. 

Calif.,  Los  Angeles  —  THEATRE  and 
LODGE  —  Chotiner  Amusement  Co.,  c/o 
R.  1).  King,  archt..  Van  Nuys  Bldg.,  2 
story,  130  X  137  ft.,  brick,  9th  St.  and 
La  Brea  Ave.,  to  J.  F.  Kuhns,  175  West 
37th  PI.  Noted  Feb.  18. 

Calif.,  Pasadena — APARTMENT — O.  M. 
Packard,  24  South  Mentor  Ave.,  4  .story  and 
basement,  57  x  155  ft.,  brick.  South  Men¬ 
tor  Ave.,  to  Union  Eng.  Co.,  Bartlett  Bldg., 
Los  Angeles,  $150,000. 

Calif.,  San  Diego— THEATRE.  STORE 
and  LOFT — Kass  &  Rubin,  Bank  of  Italy 
Bldg.,  Los  Angeles,  8  story.  100  x  200  ft., 
rein.-con.,  2.000  seating  caitacity  C  St.  b»'- 
tween  3rd  and  4th  Sts.,  to  Edwards,  Wildey 
&  Dixon,  Edwards  Wildey  Bldg.,  I»s  An¬ 
geles,  $220,400.  West  Coast  Theatres  Inc., 
leasee. 

Calif..  Taft— HOTEI., — S.  Orloff,  brick 
and  concrete.  5th  and  North  Sts.,  to  L.  A. 
Building  &  Contg.  Co..  Marsh-Strong  Bldg., 
Los  Angeles,  approximately  $225,000. 


Buildings— Industrial 


Proposed  Work 

Me..  Rockland — CEMENT  PLANT — Con¬ 
solidated  Cement  Co.,  Chicago,  III.,  c/o 
Great  Western  Portland  Cement  Co.,  I.,and 
Bank  Bldg.,  Kansas  City,  Mo.,  plans  ce¬ 
ment  plant,  here.  $3,000,000.  Nowham 
Eng.  Co.,  Ill  West  St.  Monroe  St.,  Chicago, 
Ill.,  engrs. 

Mass..  Boston — F.ACTORY — Boston  Cut¬ 
ting  Die  Co.,  E.  W.  Hanson,  202  A  St., 
South  Boston,  having  preliminary  plans 
prepared  1  story,  brick.  Old  Colony  Ave. 
and  Cottage  St.,  here.  $50,000.  Private 
plans. 

Mass..  Boston  —  PRINTING  PLANT  — 
Boston  Publishing  Co..  R.  L.  O'Brien,  pres., 
171  Tremont  St.,  plans  2  story,  brick  print¬ 
ing  plant.  $50,000  or  more.  Engineer  and 
architect  not  selected. 

Mass.,  Pambrldge  (Boston  P.  O. ) — FAC¬ 
TORY — McHugh  Realty  Co.,  4  Osborne  St., 
having  plans  prepared  altering  and  con¬ 
structing  4  story  and  basement,  brick  ad¬ 
dition,  Sidney  St.  $40,000  or  more.  Private 
plans.  Noted  Dec.  17. 

Mass.,  Somerville  (br.  Boston) — MANU¬ 
FACTURING  —  Agar  Mfg.  Corp.,  C.  A. 
Agar,  pres.,  15  'Winchester  St.,  plans  2 


story,  brick,  near  Lowell  St.  $50,0(ii  i.-- 

gineer  and  architect  not  selected. 

Mass.,  tVinehester — FACTTORY  -  Win 
Chester  Gelatine  Co.,  W.  A.  Perkin^  ' 

St.,  plans  2  or  more  story,  bri<k  a<l.ni.','n^ 
$40,000  or  more.  Engineer  and  ai  hu,.,, 
not  selected.  ' 


ard  Milling  Co.,  49  Wall  St.,  New  v,"rk 
City,  having  jdans  prepared  by  Baxt.  r 
Co.,  Ellicott  S<|.  Bldg.,  Hour  mill  Tjff, 
Farm,  here.  $4,000,(t00.  “ 

N.  Y.,  New  York  —  POWER  Hoi 
New  York  Steam  Co.,  280  Bwa\  iifins 
rein.-con.  brick  and  steel,  plain  found  it l,,n 
East  35th  St.  $400,000.  I'rivate  plate  ' 

I’a.,  .Ylbiulppa — BOILER  I’LANT— .1  .n,., 

A-  I.,aughiin  Steel  Corp.,  Ross  St  Pitts 
burgh,  authorized  Dwight  P  Rol)itis.,,i  / 
Co.,  engrs.,  126  East  46tli  St..  .New  York 
City,  N.  Y.,  to  prepare  plans  and  siitiitic. 
tions,  18,000  hp.  boiler  plant,  here 

Pa..  Hanover — SILK  MILL — Brilliant 
Silk  Mfg.  Cti.,  384  4th  Ave.,  New  York 
City,  N.  Y..  having  plans  itrejwred  bv  K  w 
Wentwork,  140  Market  St.,  I'atersoti  .\'  ) 

1  story,  65  x  123  ft.  silk  mill,  here. 

Pa..  I.ewistnwn — GAS  PLANT — Penn 
Central  Light  &  Power  Co..  J.  H.  She.irer 
vice  pres,  and  genl.  mgr..  Union  Av.  ami 
18th  St.,  -Altoona,  making  preliminarv  tilans 
rein.-con.  and  steel  gas  plant,  here  or 
near  by. 

I’a..  Pliila. — MILL — Harris  *•  Rieb.tids 
archts.,  Drexel  Bldg.,  soon  lets  contract  '{ 
story  and  basement,  54  x  205  ft.,  rein  o-oii 
and  brick,  plain  foundation,  5th  and  Court- 
land  Sts.,  for  Gotham  Silk  Hosiery  Co  :)K'i 
5th  Ave.,  New  York  City.  Noted  Apr.  22. 

X.  f’..  Salisbury— DYE  'VN’ORKS— F  A 
Tomaline  Silk  Dye  Wks..  c/o  Chamber  of 
Commerce,  Salisbury,  purchased  in  acre 
site  and  plans  dye  works.  $125,000. 

Fla..  Tampa — LAUNDRY — Snow  White 
Laundry.  W.  S.  Browning,  pres.,  purchased 
site  and  plans  laundrv,  Cypre.s.s  and 
Mantanzas  Sts.  $150,000. 

I,a..  Goiildsboro  (mail  McDonoghville)  — 
ENGINE  TERMINALS  and  SHOPS— Texas 
&  Pacific  R  R.  Co..  E.  F.  Mitchell,  ch  eturr 
Dallas,  Tex.,  had  tentative  plans  itrepand 
engine  terminals  and  shops,  here.  $15iio- 
000. 

Tenn.,  f'oliimbia — ICE  PLANT — .Maury 
Co.  Ice  Co.  plans  ice  plant.  $40,000  funds 
being  raised  for  same. 

Tenn.,  Xaiihville — SERVICE  STATIONS 
— Blackwood  Tire  &  Battery  Co..  ;iI4 
Broad  St.,  plans  10  auto  tire,  gasoline  ami 
battery  service  stations  in  Nashville  and 
adjacent  towns.  To  exceed  $40,000. 

Tenn.,  NuHlivlllr — TEXTILE  MILL.S— T 
Henry  &  Sons.  Inc.,  Trenton  Ave.  and  Tioga 
St.,  Phila.,  I’a.,  having  plans  prepared  by 
Marr  &  Holman.  Stahlman  Bldg.,  Nashville, 
new  textile  mill,  here.  $250,000.  Roberts 
&  Co.,  Bona  .Allen  Bldg.,  Atlanta,  Ga., 
engrs. 

Iiid.,  (iury — REFINERY — Standard  Oil 
Co.  of  Indiana,  having  plans  prepared 
refinery.  $l,o<io,00(i. 

AVIs.,  La  Crosse  —  I>AUNDRY  • — Modern 
Steam  Laundry  Co.,  312  State  St.,  having 
plans  prepared  by  W.  E.  Bennett,  421  West 
Ave.  S.,  2  story  and  basement,  brick  and 
concrete,  plain  foundation,  5th  St.  $45,00o. 

AVIs.,  Oshkosh  —  FINISHI.NG  SHOP  — 
Badger  Lumber  &  Mfg.  Co.,  Badger  Rd , 
having  plans  prepared  by  Auler  &  Jensen, 
F.  R.  A.  Bldg.,  1  story.  187  x  215  ft.,  brick, 
plain  foundation.  $60, 000. 

AVIs..  I’lHttevtlle  —  FOUNDRY  —  Russ.  11 
Fdry.  Co.,  F.  Russell,  mgr.,  plans  1  story, 
38  X  110  ft.,  rein.-con.,  brick  and  steel, 
plain  foundation.  $40,000.  Engineer  and 
architect  not  selected. 


AVIs.,  Shawano  —  H  YDRO-ELECTRIC 
PLANT — Wisconsin  Power  &  Light  Co.. 
16  North  Carroll  St.,  Madison,  having  jtlans 
prepared  rein.-con.,  brick  and  steel  hydro¬ 
electric  plant,  on  Wolf  River.  $50,000.  Pri¬ 
vate  plans. 

AA'Is.,  Soldiers  Grove  —  PLANT — Inter¬ 
state  Power  Co.,  H.  C.  Ortin,  mgr.,  Du- 
butiue,  la.,  having  plans  prepared  1  story, 
rein.-con.,  brick  and  steel  hydro-electric 
plant,  here.  $75,000.  Private  plans.  Noteii 
Apr.  29. 

N'eb.,  Omaha — SERVICE  and  GAR.AilE 
— Metropolitan  Utilities  liist..  City  Hall, 
rejected  bids  Apr.  27,  garage  and  service 
building,  20th  and  Center  Sts.  $275. Oim. 
J.  l.rfitenser  &  Sons.  Peters  'Trust  Bldg  , 
archts.  Will  readvertlse.  Noted  May  13. 

Mo.,  Kansas  City — POWER  PLANT— 
Sisters  of  St.  Mary,  St.  Marys  Hospital. 
2800  Main  St.,  soon  let  contract  power  and 
refrigerating  plant,  also  300  ft.  rein.-con 
underground  tunnel,  Baltimore  Ave.  $10o,- 
000.  Burns  &  McDonnell,  402  Interstate 
Bldg.,  engrs. 

Mo.,  St,  Louis  —  FACTORY  —  Carter 
Carburetor  Co,,  2838  North  Spring  Ave., 
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jiuM'iii'Ps— Industrial  (Continued) 
hill  111. ins  iirepared  by  W.  P.  McMahon,  Si;* 
Huili  r  l!ld*C..  2  story  and  basement.  .15  x  50 
ft  ri  III. -con.  and  brick.  Spring  Ave.  J50.- 

""ivx.  tialveston  — PACKING  HOUSE  — 
HiL'li  I'.nide  Packing  Co.,  c/o  J.  Triimont, 
•'hTT  I'f.  1*..  having  plans  proparod  by 
sti'nM'  .V  Stowe,  31  li  22nd  St..  2  story  rein.- 
Iiiii.,  tile  and  steel  packing  hi>use.  $50,000. 

T,.x,.  tiollad — ICE  PliANT — Texas  On- 
tr:il  riiwer  Co.,  c/o  Krost  Hldg..  San  An¬ 
ti, nio  having  plana  prepared  40  ton  Ice 
i.iint  $50,(100,  Private  plans. 

‘lex.,  tiollad— POWER  Pl.ANT— Texas 
C,  III  I  111  Power  Co.,  c/o  N.  P.  Neiswanger. 
Krii.-t  Bldg..  San  Antonio,  having  plans 
|,r.iiiirid  electric  iKjwer  plant.  $40,000. 
I’riMitf  plans. 

T.\..  Shelhyville  —  COLD  STOUAOE 
|.]  WT — Xacogdoches  Ice  Cream  Co.  plans 
liriVk  and  tile  cold  storage  plant.  $3y,000. 
Private  plans. 

Okla..  Poteaii  —  LIGHT  PLANT  —  City 
hill  iireliniinary  plans  prepared  400  hp. 
diesil  engine  electric  light  plant.  $60,000. 

I  K  Davis,  Poteau,  engr. 

UnNh.,  Shelton  —  FACTORY  —  Rainier 
Pulp  A:  Pai>er  Co.  having  plans  prepared  by 
V  D.  .Simons,  431  North  Michigan  Ave., 
Chicago.  III.,  75  ton  sulphite  pulp  and 
paiH-r  mill,  concrete. 

<  Hlif.,  Fresno— FACTORY— W.  C  Cook 
&  Cl)..  Inc.,  Clovis,  plans  2  story,  50  x  150 
ft  ,  brick  P  and  San  Benito  Sts.,  here. 
Jlil.OOO. 

t'alif..  F'ullerton — CANNINIi  PL.ANT — 
IntiTcsts  reiiresented  by  A.  Cutler.  Ontario, 
had  Ilians  prepared  100x300  ft.,  frame  and 
corrugated  iron.  Highland  Ave.  $40,000  or 
more. 

Ciillf.,  llollydale — MILI, — I,os  Angeles 
Knitting  Co.,  3511  South  Park  Ave.,  ls>s 
.\ngeles.  had  plans  prepared  by  Hamm  & 
Crant,  Inc.,  607  Ferguson  Bldg.,  Isis  An¬ 
geles,  1  story,  150  x  150  ft.  knitting  mill, 
.Main  St.  ami  Kentucky  Ave.  $40,000. 

4  itlif.,  Iliintingtiin  Park  (br.  Los  Angeles) 

-  K.XCTORY  —  IjOS  Angeles  I.aidder  Co.. 
1i::i(i  South  Central  Ave.,  I.ais  Angeles,  hav¬ 
ing  plans  prepared  120  x  120  ft.  main  build¬ 
ing.  60  X  150  ft.  warehouse.  60  x  00  ft. 
machinery  building,  etc.,  steel,  Alameda 
Itlvd  $40,000.  Private  plans. 

(sHf..  I.os  .Angeles — Ml  LI., — I^os  Angeles 
Knitting  Co.,  Inc.,  3511  South  Park,  having 
plans  prepared  1  story.  150x250  ft.,  knitting 
mill,  brick.  Main  and  Kentucky  Sts. 
$40,000.  Hamm  &  Grant,  Inc..  Ferguson 
Bldg,  engrs. 

4'rtlif..  I.os  .\ngeles — PLANT  —  Sjierry 
Flour  Co.,  141  California  St.,  San  Francisco, 
plans  rein. -con.  plant,  Fruitland  and  May- 
wiKid  Aves.,  here.  $400,000. 

Ciillf.,  Napa — Pl.ANT — F.  B.  Cox  in  con¬ 
junction  with  Napa  Chamber  of  Commerce, 
making  estimates  pre-cooling  plant.  $150.- 
000  or  more. 

ralif.,  4>akland  —  SHOPS  and  PLANT 
— Black  &  Decker  Mfg.  Co..  75  Fremont 
St  .  San  Francisco,  purchased  30,000  sq.ft, 
site  and  plans  shops  and  distrihuting  plant. 
10th  St.  and  6th  Ave..  here. 

Calif.,  Rlrhmnnd  —  WAREHOUSE  — 
Standard  Sanitary  Mfg.  Co.,  looo  Brannan 
St..  San  Francisco,  had  preliminary  plans 
prepared  by  J.  J.  Donovan,  Tapscott  Bldg., 
Oakland.  2  story,  reln.-con.  warehouse,  here. 
$250,000. 

Calif.,  Vernon  (mall  Watts) — Pl.ANT — 
Baldridge  Packing  Co..  Inc.,  I>is  Angeles, 
had  plans  prepared  b.v  J.  Allen,  archt.  and 
engr.,  1210  90th  PI.,  2  story.  47  x  138  ft. 
packing  plant,  Incl.  refrigeration  jilant,  etc., 
5101  East  Vernon  Ave.,  here.  $40,000. 

4|ue..  I.lmollan — SH(iPS — Quebec  Power 
I'o.  soon  takes  bids  repair  and  car  construc¬ 
tion  shops.  $500,000. 

Ont.,  Stratford  —  FURNITURE  FAC¬ 
TORY  —  Kroehier  Furniture  Co.,  c/o  F. 
Trebell,  mgr.,  having  plans  prepared  fac¬ 
tory  addition,  etc.  $250,000. 

Ont..  Woodbrldge — TANNERY— W.  Ed¬ 
wards,  pres.  Woodbrldge  Tannery,  plans 
rebuilding  tannery,  recentlv  destroyed  by 
fire.  $250,000. 

Bid»  Detired 

Mas..,  Salem— PRINTING  PLANT— See 
“t'ontracts  Awarded." 

I*!*..  .Ihington— POWER  HOUSE— May 
24.  by  Abington  Twp.  School  ltd..  C.  M. 
Doll,  Glenside,  2  story,  ba.sement  and  sub- 
basement,  57  X  84  ft.,  reln.-con.  and  steel. 
Ilia  in  foundation.  Heacock  &  Hokenson, 
1211  Chestnut  St.,  Phlla.,  archts. 

I  II.,  Alexandria— OAK  FLOORING  MILL 
••Contracts  Awarded.” 

Ind.,  La  Fayette — FACTORY— Standard 
"  ood  Co.,  c/o  G.  L.  Potter,  taking  bids  1 
story,  100  X  166  ft.,  brick  and  steel  factory. 
$4'i.noo.  Private  plans.  Noted  July  23. 

Mis..  Lnek  —  PLANT  —  Atlas  Co¬ 
operative  Creamery  Co.  taking  bids  2  story 
and  ba.sement,  50  x  56  ft.,  reln.-con.  and 


brick,  dair.v  plant  and  «-reamery,  plain  foun¬ 
dation.  Kainpfer  He  Ituetow,  1380  Blair 
St.,  St.  I’aul.  Minn.,  an  ht. 

Tex..  ItrownNville — POWER  PL.A.NT — 
I*ub.  School  Bd.  taking  bids  1  story,  brick, 
tile  and  c’oncrete  fKiwer  plant.  $40,000.  H. 
I*.  Smith,  c/o  Natl.  Bank  of  Commerce,  San 
Antonio,  engr. 

Tex.,  Sinton  —  PL.VNT  —  See  “Contracts 
Awarded.” 

Contracts  Atrarded 

Me.,  West  liiixion — POWER  PLANT — 
CumiM-rland  I'o.  Power  He  Light  Co..  iKiwer 
plant,  to  Foundation  Co.,  12o  Liberty  St.. 
New  York  City.  Engrs.  est.  $500,000. 

.Muhh.,  .AduniH  —  PLANT  —  New  England 
Lime  Co.,  plant  addition,  to  Dwight  P. 
Robinson  Co.,  125  East  46lh  St.,  New  York 
City,  N.  Y. 

Muhk..  ItoHtun  —  FACTORY  —  Garnstein 
Bros.  He  Coo|)er.  1-3  1st  St..  South  Boston.  2 
story,  60  x  100  ft.,  rein. -eon.  and  brick, 

I"  and  1st  Sts.,  to  J.  Slotniek,  448  llway., 
Chelsea.  Ari'hts.  est.  $5o,ooo. 

Muhh.,  Cambridge  (Boston  I’.  O.) — FAC¬ 
TORY — Natl.  ('o..  no  Brookline  .St..  2  story, 
45  X  95  ft.,  brick  addition,  to  Parkhurst 
Building  Co.,  1078  Boylston  St..  Boston. 
Archts.  est.  $40,000.  Noted  Apr.  8. 

Mass..  Holyoke  —  BOILER  HOl’SE  — 
City.  Gas  He  Electric  Dept.,  1  story,  brick, 
to  ,1.  P.  Kenned.v  &  Co.,  Inc.,  46  Park  St. 
Archts.  eat.  $40,000. 

.Mumh.,  l.awreiiee  —  SERVICE  and  RE¬ 
PAIR  SHOP  —  laiwreiiee  Gas  &  Electric 
Co..  370  Essex  St.,  4  story  and  basement. 
50  x  80  ft.,  brick.  Methuen  St.,  to  L.  ('. 
Cyr,  Saunders  Bldg.  Archts.  eat.  to  exceed 
$40,000. 

Mass.,  Salem  —  PRINTING  PLANT  — 
Salem  Evening  News,  Washington  St.,  will 
build  2  stor.v  and  basement,  brick  addi¬ 
tional  unit.  Front  .and  Washington  Sts.,  by 
da.v  labor,  under  suiH-rvlsion  G.  H.  Fanning, 
engr.,  212  Essex  St.  $40,000  or  more. 

Mass.,  South  Itosloii  (sta.  Boston) — FAC¬ 
TORY  —  Boston  Cutting  Die  t'o..  E.  W. 
Hanson.  202  A  St.,  1  story,  reln.-con.  and 
brick.  Old  (''olon.v  Ave.  and  Cottage  St.,  to 
Wilson  &  Tomlin.son,  2ol  Devonshire  St., 
Boston.  Archts.  est.  $50,000, 

Conn..  Ilrlilgeport  —  FA<*TORY  —  H. 
Isaacs,  226  Oak  St.,  2  story,  6o  x  75  ft  . 
brick  and  steel.  Asylum  St.,  to  .1,  D’Agos¬ 
tino  &  Sons,  Warner  Bldg.  .Archts.  est. 
$40,000.  Noted  Dec.  24. 

Conn.,  .‘ttainford  —  PAINT  PLANT  — 
Baer  Bros..  700-68  Canal  St..  2  story,  125 
X  132  ft.,  brick  and  steel  addition,  to 
Thompson  &  Binger.  103  Park  Ave.,  New 
York  City.  Archts.  est.  $75,000.  Noted 
Apr.  29. 

N.  Y.,  KrookI.vn  —  WAREHOUSE  —  Re¬ 
liable  Warehouse  Co..  Inc.,  193  Bay  19th 
St..  4  story,  65  x  90  ft.  reln.-con.,  brick 
and  steel  addition,  also  altering  3  story, 
40  X  90  ft.  warehous*'.  to  Rugge  Constr. 
Co..  Inc.,  189  Bay  19th  St  $90,000. 

N.  Y..  RnffHlo — F.AC'TORY — General 
Electric  Co..  Electric  Bldg.,  1  story.  122 
X  184  ft.,  reln.-con.,  brick  and  steel  addi¬ 
tion  to  H.  K.  Ferguson  Co.,  4900  Euclid 
Ave.,  Cleveland,  O.  Archts.  est.  $100,000. 

N.  Y..  New  York  —  I*GWER  HGUSE  — 
New  York  Steam  ('orp.,  280  Madison  Ave., 
120,000  hp.,  brick,  steel  and  stone,  plain 
foundation.  East  35th  St.,  to  D.  P.  Robin¬ 
son  *  Co.,  125  East  46th  St.  Archts.  est. 
$400,000.  Noted  May  20. 

N.  J..  Hrldgeton — SHOP — H.  Z.  Cutler 
Co..  505  Arch  St.,  Camden.  1  story,  140  x 
250  ft.,  reln.-con.,  brick  and  steel,  plain 
foundation,  to  G.  Maier  He  Bro.,  Bridgeton. 

I‘»..  Harrisburg— PRINTING  PLANT— 
Mt.  Pleasant  Press.  J.  H.  MacFarland.  pres., 
Mulls'rrv  and  Crescent  Sts.,  3  story  and 
basement,  100  x  102  ft.,  reln.-con..  brick 
and  steel,  jilaln  foundation.  Mulberry  and 
Crescent  Sts,,  to  R.  S.  Sho«»maker.  2108 
Walnut  St.  Noted  Apr.  22. 

Pa..  Pblla. — MILI.I — Artcraft  Silk  Hosiery 
Co.,  M  and  Torresdale  Sts..  1  story  and 
basement.  96  x  160  ft.,  reln.-con  and  brick, 
plain  foundation,  to  W.  Steele  He  Sons  Co., 
219  North  Broad  St.  Archts.  est.  $40,000. 

Pa.,  PhlU. — FACTORY — Bislx'e  IJnseed 
Co.,  Drexel  Bldg.,  5  story  and  basi'inent, 
100  X  150  ft.,  rein  -con.  and  brick,  iilair 
foundation.  Delaware  and  Bigler  Sts.,  to  J. 
N.  Gill  Constr.  Co..  121  North  Broad  St. 

Pa..  Phlla.— FACTORY— Glove  Dye  Wks., 
R.  D.  Greenwood,  pres..  Worth  and  Kinsey 
Sts.,  4  story  and  basement.  59  x  131  ft., 
reln.-con.  and  brick,  plain  foundation,  to 
F.  V.  Warren  Co.,  1913  Arch  St.  Noted 
Apr.  1. 

Pa..  Phlla.- MACHINE  SHOP— A.  E 
I’ausaer.  1055  Locust  St.,  2  story  and  base¬ 
ment.  42  X  60  ft.,  brick  and  stone,  plain 
foundation.  738  South  42nd  St.,  to  W.  M. 
Manuel,  5849  Ellsworth  St.  Archts.  est. 
$50,000. 

Pa..  Phlla.  —  MILL  —  M.  Sarfert.  4092 
North  13th  St.,  2  story  and  basement,  52 


X  127  ft  .  rMin.-con  .  brii  k  and  .sti-el.  plain 
foundation.  M  and  Butler  Sts.,  to  (I. 
Kessler  Contg.  Co..  1733  North  Marvine 
St  Archts  est.  $40,iiiio 

Pa..  IMttsburgh  —  FREIGHT  HOUSE  — 
Pennsylvania  R.R  Co.,  Broad  St.  Sta, 
Phila.,  general  contract  1  and  2  story  and 
basement.  42  x  255  ft.,  brick  and  steel. 
13th  and  Pike  Sts,,  to  J.  F.  Casey  Co.,  .\s- 
pinwall.  .Archts.  est.  $150,000.  Noted 
Apr  29. 

<ia..  .Sutuiinah  —  POWER  ST.ATION  — 
Savannah  Electric  .it  Pow  .-r  Co.,  27  West 
Bay  St.,  addition  to  River  Side  Power 
Station,  itul.  15, non  kw.  turbine  generator. 
27.000  sq  ft.  condetisi-r  and  auxiliaries,  two 
1,370  hp.  I'apacity  boilers  each,  etc.,  to 
Stone*  Webster,  Inc.,  147  Milk  St.,  Boston, 
Ma.ss. 

.\la..  Sliettlrlil  — For.NDRY  — King  Mfg. 
Co..  230  South  Clark  St.,  Chicago,  111., 
general  i-ontract  I  story,  140  x  480  ft, 
foundry  and  2  story.  24  x  40  ft.  otlice 
building,  rein. -con.,  brick  anil  steel,  to 
tV  P.  Morris.  1220  South  lltli  St.,  .St 
.Fo.seph,  Mo.  Archts.  est.  $150,000,  Noted 
Feb  18, 

I, a.,  Alexandria — OAK  FLOllRING  MILL 
— Arkansas  Oak  Flisiring  Co.,  will  build 
.88  X  290  ft.  mill.  50  X  94  ft.  iMiWer  hou.se, 
120  X  192  ft.»  warehouse,  etc.,  by  day  labor 
$400,000.  E.  F.  Ensign.  Memphis,  Teiin.. 
archt. 

Tenn..  MemphlH — WAREHOUSE  -W.  E. 
Stansbury,  244  Stonewall  PI.,  2  story,  con- 
cr«-te.  South  Front  St.,  to  W.  W  We.s.sel. 
Overton  Park  Ave.,  $40,000.  Pittsburgh 
Steel  t'o..  Exch.  Bldg.,  lessee 

«>..  Cleveland — FACTORY — Bohnard  & 
Parsson.  archts.,  19oo  Euclid  Bldg.,  2  story 
and  basement.  52  x  165  ft.,  brick  and  steel 
addition,  Manchester  .Ave..  to  Boldt  tNmstr. 
<;•)..  1969  East  7oth  St.,  for  Lindsay  Wire 
Weaving  Co.,  H.  L.  Lindsay,  pres.,  14025 
Aspinwall  Ave.  Archts.  est.  $100,000. 

Ind..  Kokomis  F.ACTORY — C.  Sand*-rs, 
steel  for  I  story  and  bitsemeiit.  90  x  2oo  ft. 
factory.  West  State  St.  and  Park  Ave.,  to 
Hetherington  &  Berner,  701  Kentucky  Ave., 
Indianapolis.  .Archts.  est.  $40,0()o. 

.Mich..  Muskegon  —  FACTORA' — A.  Kahn, 
archt.  and  engr.,  Marquette  Bldg.,  Detroit. 

5  .stor.v,  110  X  215  ft.,  reln.-con.,  plain 
foundation.  Division  St.,  to  O.  F.  Miller  t'o., 
Kalamaxoo,  for  Shaw-Walker  ('o..  Western 
Ave.  and  Division  St.  Ari'hts.  est.  $25o.O(»o. 
Noted  Mar.  25. 

.Mich..  Muskegon  Heights — FAt'TGRA" — 
Piston  Ring  Co.,  4  story.  122  x  125  ft.,  rein  - 
con..  Sanford  St.,  to  Strom  Constr.  Co.. 
357  Houseman  Bldg.,  Grand  Rapids.  $100,- 
000  plus  percent.age  basis.  Noted  Mar.  4 
under  "Muskegon." 

Mich.,  Saginuw  — -  FACTORY  —  Lufkin 
Rule  Co.,  2  story  and  part  ba.seiuent,  reln.- 
con.,  brick  and  steel,  plain  foundation,  to 
Everett  AVinters  C’o..  1024  Book  Bldg, 

Detroit.  Archts.  est.  $100,000.  Noted 
Apr.  29. 

AVIs..  Madison  —  SHt)P  —  A.  (’.  Fosdick, 
1634  Schiller  Court.  1  story,  60  x  90  ft., 
ri‘ln.-con.,  brick  and  steel,  Ilivision  St.,  to 
B.  Swan.  1910  A'ahara  PI. 

AVIs.,  Milwaukee  —  FACTORY — Dick  He 
Bauer.  811  State  St.,  2  story  and  basement. 
52  X  150  ft.,  reln.-con.  and  brick  addition, 
plain  foundation,  7th  St.,  to  Dahlman 
Constr.  Co.,  456  Bway.,  for  Adraft  Re.altv 
Co..  337  7th  St.  Archts.  est.  $65,0.10.  Noted 
Apr.  8. 

AA'Is.,  Kacine — FOUNDRA' — C.  S.  Ander¬ 
son,  mgr.  Belle  City  Malleable  Iron  Co., 
Kewaunee  St.  (2nd  unit),  1  story,  118  x  20o 
ft.,  brick  and  steel,  plain  foundation,  to  Nel¬ 
son  He  Cit.,  Janes  BIk.  Noted  Apr.  29. 

AVIs.,  Kacine— PR LNTLNG  PLANT— F  J. 
Hoffman,  archt.,  Janes  Blk.,  2  story  and 
basement.  Irregular  shape,  reln.-con.  and 
brick  addition,  plain  foundation,  to  Bond- 
gard  Constr.  Co.,  932  Frederick  Ave.,  for 
Tlmes-Call  Building  Corp.,  Main  St.  Archts. 
est.  $50,000.  Noted  Apr.  15. 

AVIs..  Trego — POWER  PI,ANT— AVlscon- 
sln  Hydro-Electric  Co.,  E.  J.  Schneider, 
pres.,  Amery,  reln.-con.,  brick  and  steel 
power  plant  and  dam  on  Namakagon  River, 
near  here,  to  Slems,  Helmer  He  Schaffner, 
Guardian  I,ife  Bldg.,  St.  I’aul,  Minn.  Archts. 
est.  $70, 000.  Noted  Dec.  31. 

Minn..  MInneatmlis  —  F.ACTORA'  — >  Ke 
Hawke  Mfg.  Co.,  421  South  6th  St.,  F.  J. 
Keener,  pres.,  general  contract  2  story  and 
basement.  85  x  124  ft.,  reln.-con.  and  brick, 
AA’estern  Ave.  between  Aldrich  and  Bryant 
Sts.,  to  E.  M.  Ganley  Constr.  Co..  2922 
Oakland  Ave.  Archts.  total  eat.  $75,000. 

Mo..  St.  Louis  -  LUMBER  —  Charles 
Nalwr's  Sons  Lumber  Co.,  3732  North 
Bway.,  1  story.  138  x  240  ft.  lumber  shelter 
addition,  steel.  North  Bway.,  to  C.  P. 
RIechers,  2820  St.  lamia  St.  Archts.  est. 
$45,000. 

Mo..  St.  Louis — BAKERY  —  W.  Freund 
Bread  Co.,  4477  Chouteau  Ave.,  2  story  and 
basement,  115  x  143  ft.,  reln.-con..  brick  and 
stone,  Chouteau  Ave.,  to  M.  C.  Bartels, 
4910  Gravois  Ave.  Archts.  est.  $100,000. 


BuiUlliiKS — InduKtrial  (Continued) 

Mo..  H(.  I.OI1I*— ACTO  HODY  KACTOUV 
■ — Herman  Hody  Co.,  I  S.'S!  South  3rd  St.,  1 
Ktory  and  tia.aement,  110  x  2o4  ft.,  rein. -eon. 
and  brick,  IXl.'i  North  23rd  St.,  to  Mureh 
JlroH.  Constr.  Co.,  Ky.  Kxeh.  HldK. 

Mo.,  St.  I.ooiH—  KCUNACK  TLA-NT  — 
llemjt  &  Co.,  1030  S<iuth  Vandeventer  Ave., 

2  story  and  hasemeiit,  Xo  x  14.3  ft.,  rein.- 
eon.,  1043  South  Vaialevi’titer  Ave.,  to  Aus¬ 
tin  Co.,  IIOS  Anade  lildR.  Arehts.  est. 
$40,000. 

Tex.,  Stilton  -  I’1..\NT  —  Texas  tVntral 
T’ower  t'o.,  e/o  Frost  Hidn..  San  Antonio, 
will  build  70  ton  eaiiaeity  ice  jilant.  by 
day  labor.  $10o,O(io.  Private  plari.s.  Noted 
A|>r,  S. 

ttkbi..  Sand  SpriiiKH — TIOXTICIC  M1I..HS 
— c  It.  .Miller  MfK.  Co..  .Natl  Hank  of 
Comtiiene  HIdi;.,  Tulsa.  S2  x  3t!S  ft.  rein.- 
eon  and  brick,  to  \V.  It.  tJrimshaw  Constr. 
Co..  Tulsa,  .\r<hts.  est.  . . . 

Calif.,  MatHonville  PACKINtJ  PHANT 
— Corralitos  Fruit  (irowers,  Inc.,  1  story 
loo  r  130  ft.  main  section,  30  x  So  ft. 
peeliiiK  room,  and  22  x  2S  ft.  fan  room, 
rcin.-i-on.,  to  J.  lleiifrow,  Watsonville,  $40,- 
000. 

■ 

Buildings— Educational, 
Religious 

Proposed  Work 

MaHH„  Allston  (  Host  on  P.  t). ) — SCHOOL 
—  S<-hooIhouse.  Oept.,  City  Hall.  Hoston, 
havintf  plans  prepared  by  K.  I.  Wilson,  I0$ 
Slate  St.,  Hoston,  I  story  and  basement, 
brick  and  ston*-.  Hrainerd  Ibl.,  here.  $1.30.- 
000.  Noted  Oct.  15. 

Maim.,  Creentlelil — SCHOOI.. — Town,  Bd. 
Kduc.,  W.  1’.  Abbott,  sunt,  schools,  plans  2 
story  and  basement,  brick  school.  $150,000. 
KiiRineer  and  architect  not  selected. 

Maaii.,  <iriitnn — HKIH  SCHOOL — Town, 
Si'hiKil  HulldinR  t^om..  haviiiR  revised  plans 
prejiared  by  F.  I.  Cisnier  Corp.,  172  Tre- 
niont  St.,  Hoston.  2  .story  and  basement, 
3f>  X  130  ft.  and  45  x  33  ft.,  brick  and  stone 
hlRh  school.  $13o,0:!t.  I'ormer  bids  re¬ 
jected.  Noted  May  6. 

MaHH.,  I.FomiitHter — HltlH  SCHOOL  — 
City,  SchiMil  Hd.,  havinp  plans  prejiared  by 

M.  A.  Oyer,  1  Heacon  St..  Hoston,  new 
Junior  HiRh  School.  $500,000. 

Maim..  Meilford  (br.  Boston)  —  HIOH 
SCHOOI.  —  Cil.v,  W.  White.  I'hn.  buildinR 
com.,  haviiiR  preliminary  sketches  made 
by  M.  A.  Oyer,  1  Beacon  St.,  Hoston,  Junior 
}liRh  Si'hool,  2  story  and  basement,  brick 
and  stone.  Court  St.  $Soo,(Mmi.  Noted 
Mar.  25. 

MasM.,  (Iiiiney  tlnd.  br.  Boston)  —  HIGH 
SCIKH)!.. — City,  Mayor’s  Ottlce,  City  Hall, 
havinR  sketches  made  by  Shejiard  & 
Stearns,  65  Franklin  St.,  Hoston,  Junior 
Hlsh  ScIkkiI,  2  story  and  basement,  brick 
and  stone.  South  (Juincy.  $400,000. 

Mass.,  SprinRllelil — SCHOOL  and  COM¬ 
MUNITY  —  Y.  .M.  *  Y.  W.  H.  A..  H. 
Adaskin,  chn.  exei-utive  com.,  234  Main 
St.,  chn.,  plans  raisinR  $200,000  funds,  3 
story,  school  and  community. 

3Ihss..  SprinKflelil — SCHOOT.< — City  had 
plans  iireimred  by  M.  W,  Maloney.  12  P«-arl 
St.,  2  story  and  basement,  X3  x  I3o  ft., 
brick  and  steel  school.  $15u.ooo.  Noted 
Mar  4. 

Mass..  Whitman  —  HIGH  SCHOOL  — 
Town,  c/o  J,  W.  Heal  Sons  Co.,  arehts.,  183 
Devonshire  St.,  Boston.  haviiiR  preliminary 
sketches  made  Senior  HiRh  Si’hool,  2  story 
and  basement,  brick  and  stone.  $300,000. 
Noti'd  Apr.  20. 

Conn.,  New  Haxen — HIGH  SCHOOI.r— 
City.  Hd.  Kiluc.,  havliiR  plans  prepared  by 
Brown  &  Von  Heren,  185  Chunch  St., 
Junior  Hifth  School.  18  room.  Bassett  St. 
$200,000. 

N.  Y..  Dansvllle — SCHOOT., — M.  C,  Miller, 
archt.,  70  West  Chippewa  St.,  Buffalo,  tire- 
tmred  plans  and  soon  takes  bids  2  stor.v  and 
basement,  00  x  180  ft.,  brick,  steel  and 
stone,  plain  foundation.  South  St.,  here,  for 
Hd.  of  Kduc.,  G.  L.  Kreen.  chn.  buildinR 
com.  $250,000, 

N.  Y’.,  I.ake  Oeortre  —  SCHOOT.,  —  Bd. 
Kduc.  havltiR  plans  preiiared  hy  K.  S. 
Hewitt.  enRr.  and  archt.,  597  5th  Ave.,  New 
York  City,  2  story,  brick,  steel  and  stone, 
plain  foundation.  West  Main  St.  $200,000. 

N.  Y'.,  Savannah — SCHOOT^ — Bd.  Kduc., 
H.  J.  West,  chn.,  jilans  school.  $150,000. 
KnRlneer  and  architect  not  selected. 

N.  J.,  Kast  Oranxe  —  PAROCHIAL 
SCHtX^I., — L.  K.  Denslow,  archt..  44  West 
18th  St.,  New  Y'ork  City,  takes  bids  in 


June,  2  story,  concrete  and  stone  school, 
Dodd  St.,  here,  for  Church  of  Holy  Name, 
104  Britthton  Ave.  $20t»,000. 

N.  4.,  Kahway — SCHOOI., — Bd.  Kduc.,  M. 

F.  Quinn,  pres.,  haviiiR  plans  prepared  by 
.1.  F".  Kelly,  132  Meade  Ave.,  Passaic,  2 
story  sihool,  at  Fast  liahway.  $253,000. 

S.  Williams,  Itahwa.v.  enRr. 

N.  J.,  Trenton  —  SCHOOL  —  Hamilton 
Tw|).  Hd.  Kduc.  soon  takes  bids  2  story 
.school.  $2tui.00u.  Former  hids  rejected. 
W.  A.  Klemann,  1st  Natl.  Bank,  eiiRr. 
.Noted  Ajir.  1. 

l*a..  .Yltimna — HIGH  SCHOOL — Altoona 
Schisd  Dist.,  W.  N.  Decki  r,  secy.,  6th  Ave. 
and  13th  St.,  plans  3  doi.v  ai.d  ba.sement, 
120  X  240  ft.  annex  to  Senior  HiRh  School, 
14th  St.  $400,000.  KnRinei  r  and  architect 
not  selected. 

Pa.,  New  Castle  —  (THiRCH  —  Third 
Cnited  Presbyterian  Church  haviiiR  ]>lans 
prepared  by  J.  L.  Beatty,  Jackson  HldR., 
PiltsburRh,  2  story  and  basement,  96  x  120 
ft.,  brick  or  stone,  here.  $150,000. 

I*a..  IMiila. — CONVKNT— H.  D.  DaRit  & 
Son.  arehts.,  1329  Race  St.,  soon  lets  con¬ 
tract  3  story  and  basement,  69  x  80  ft., 
rein.-uon.,  brick,  stone  and  steel,  plain 
foundation,  47lh  St.  and  Windsor  Ave.  for 
St.  Francis  De  Sales  Parish,  W.  J.  Crane, 
rector.  $150,000. 

Fla..  Tampa— PROFKSSIONAL — L.  M. 
Anderson  and  associates,  havinR  plans  pre¬ 
pared  by  R.  K.  Crowe,  212i  Franklin  St.,  11 
story,  127  x  158  ft..  Grand  Central  and 
Park  Aves.  $700,000. 

Ala..  Alliany  —  CHURCH  —  Central 
Methodist  Church  raisinR  $200,000  funds, 
and  makinR  preliminary  plans  new  church, 
6th  and  Jackson  Sts. 

La.,  Shreveport — COLLEGE — Society  of 
Jesus.  St.  Johns  ColleRe,  c/o  M.  J.  Walsh, 
pastor,  havinR  preliminary  plans  prepared 
by  K.  F.  Nelld,  1206  City  Bank  BldR.,  2  or 
3  story  and  basement,  rein.-con.  and  brick, 
plain  foundation.  $300,000. 

Tenn..  ChattanooRa — SCHOOLS — Hamil¬ 
ton  Co.  voted  $350,000  bonds  for  Normal 
Park  and  St.  Elmo  Junior  HiRh  School,  \V^ 
H.  Sears,  James  BldR.,  archt.  ;  W'hite  Oak, 
Red  Bank  and  Southside  Schools, 
DauRhert.v  &  Gardner,  Nashville,  arehts.  ; 
Ontral  HiRh  School  addition,  R.  H.  Hunt, 
James  BldR.,  archt.  ;  Eastdale  addition,  C. 
Bearden,  1st  Natl.  Bank  BldR..  archt.;  and 
Mission  RidRe  addition,  J.  G.  Gauntt,  Chat¬ 
tanooga,  archt.  Noted  Apr.  8. 

Tenn.,  Nashville  —  CHURCH  —  Belmont 
Methodist  Church  having  plans  prepared  by 

G.  D.  Waller,  Independent  IJfe  Bldg.,  brick 
and  stone  church  and  auditorium,  21st  and 
Acklen  Aves.  $150,000. 

O. .  Kellefontaine — HIGH  SCHOOI„ — Bd. 
Kduc.  having  sketc-hes  made  Junior  High 
School,  2  story  and  basement,  brick  and 
concrete,  incl.  gymnasium.  $200,000. 

O..  rineinnati  —  NURSES  HOME  — 
Childrens  Hospital,  Elland  Ave.,  having 
l>lans  prepared  b.v  EIzner  &  Anderson, 
Denton  Bldg.,  3  story  and  basement.  100  x 
163  ft.,  brick  and  rein.-con.,  plain  founda¬ 
tion,  Klland  Ave.  $200,000. 

O.,  Dayton  —  CHURCH  and  PARISH 
HOI^SK  —  St.  Paul  Evangelical  Imtheran 
Church.  L.  Rogge,  chn.  building  com., 
Ridgewood  Ave.,  plans  rein.-con.,  brick  and 
stone,  Wayne  Ave.  $500,000.  Engineer 
and  architect  not  selected. 

().,  Euclid  —  SCHOOL  and  PARISH 
HOUSE  —  May  15,  by  J.  L.  Collins,  archt., 
7016  Euclid  Ave.,  2  and  3  story,  brick,  steel 
and  concrete.  East  200th  St.  and  Lake 
Shore  Blvd.,  for  Holy  Cross  Church,  T.  A. 
Kirby,  pastor,  170  East  191st  St.  $150,000. 

Mich..  Detroit  —  SCHOOLS — Bd.  Educ., 
1354  Bway.  Ave.,  having  plans  prepared  by 
Verner,  Wilhelm  &  Molby,  arehts.  and 
engrs..  Book  Bldg.,  school,  1,200  seating 
capacity,  Y’ellowstone  Ave.,  $400,500 ;  by 
McGrath,  Dohmen  &  Page,  2231  Park  Ave., 
740  seating  capacity,  Boynton  S<-hool  site 
$277,400,  and  by  Donaldson  &  Meier,  1214 
Penobscot  Bldg.,  1,S00  seating  capacity 
$640,000,  E.  R.  Little  Co.,  1925  Ford  Bldg., 
engrs.  for  both  ;  by  Smith,  Hinchman  & 
Grylls,  800  Maniuette  Bldg.,  arehts.  and 
engrs.,  1,800  seating  capacity,  Hawthorne 
ami  I.4intz  Sts.,  $579,300,  all  foregoing  2 
story  and  basement,  rein.-con.,  brick  and 
steel,  plain  foundations. 

■Mich.,  Detroit  —  SCHOOL— Bd.  Educ., 
1354  Bway.  Ave.,  having  plans  prepared  by 
Malcolmson  &  Higginbotham,  1219  Griswold 
St.,  2  story  and  basement.  1,200  seating 
capacity,  rein.-con.,  brick  and  steel,  plain 
foundation,  Roosevelt  Field.  $640,300.  Mc- 
Coll,  Snyder  &  Mcl^ean.  234  8  Penobscot 
Bldg.,  engrs.  Noted  Mar.  18. 

HI..  Chirago — CHURCH — Grace  Method¬ 
ist  Church.  157  I»<‘ust  St.,  C.  Copeland 
Smith,  pastor,  having  plans  prepared  by 
Thielbar  &  Fugard.  219  East  Superior  St., 


16  story,  325  ft.  tower  and  ba.sement  'ns  . 
155  ft..  Rush  and  Oak  Sts.  $2,2UO,(tii('  ’ 

Wis..  La  t’rtaine-  HIGH  SCHtXil  ijj 
Educ.,  W.  Luening.  pres.,  having  pia-  ,,r. 
pared  by  Merman  &  Skogslad.  Link.  i  .'dn 
3  story  and  basement,  brick,  tile  ami 
Crete  addition,  plain  foundation  i,.  J' 
$200,000. 

Wis..  Yludisnn — CHURCH — St.  .\ti.lr.ws 
Church,  J.  F.  Bloodgood,  pastor  ii- 
Spooner  St.,  having  plans  prepar.  d  o, 
Peabody,  State  Capitol  Bldg..  2  stot.  i;,, 

X  132  ft.,  brick,  rein.-con.  and  Colfax  aom- 
|)lain  foundatittn,  Spooner  St.  Noted  .laii.  jx' 

YY’Is..  New  Kielimond — HIGH  SClIiiiiI, 

Bd.  Educ.  having  plans  prei.ar.  d  by 
Parkinson  &  Dockendorf,  LaCrosse,  r.  Imiid. 
ing  2  story  and  basement,  80  x  130  ft.,  r.  jn  . 
con.,  brick  and  steel,  plain  foundation 
recently  destroyed  by  lire.  $130.oini. 

Wis..  WuiiHHii — CHURCH — First  I‘r.  >hv- 
terian  Congregation,  408  Grant  St.,  liavifnr 
plans  prepared  by  Coolidge  &  Hogdon.  i:;i 
I..a  Salle  St.,  Chicago,  Ill.,  2  story,  l.rj.k 
and  stone,  plain  foundation,  tJrant  and  4th 
Sts.  $200,000.  Noted  Miir.  8. 

Wis.,  West  .Allis — HIGH  SCHGol,  I'.d 
Educ.,  M.  C.  Henika,  elk.,  plans  Junior  llinli 
School,  2  story  and  basement,  rein  -.  ..p 
brick,  tile  and  concrete,  itlain  foundation! 
$180,000.  Engineer  and  architect  not 
selected. 

Wis.,  West  .Allis — SCHOOI^ — Bd  Indus¬ 
trial  Educ.,  S.  Mrsire,  pres.,  plans  Voca¬ 
tional  School,  3  stor.v  and  basement,  hriik 
and  concrete,  plain  foundation,  Colhurti 
Ave.  $100.000-$150,000.  Engineer  and 
architect  not  selected. 

I»..  Bedford  —  SCHOOL  --  Bd  Kduc 
having  plans  prepared  by  Keffer  &  Jones, 
204  Masonic  Temple  Bldg.,  Des  Moines, 
new  school.  $160,000  bonds  voted  for 
same.  Noted  Apr.  22. 

Kan.,  Kansas  City — CHIIRCH — Central 
Christian  Church  t'ongregation,  27oo  Wa¬ 
bash  Ave.,  A.  C.  Finch,  jiastor.  952  Sati- 
dusky  St.,  plans  rein.-con.  and  brick,  '.tth 
and  Armstrong  Sts.  $150,000.  Engineer 
and  architect  not  selected. 

Kan.,  Lindsbiirg  —  COLLEGE  —  Bethanv 
College  plans  new  building.  $200, oou.  Kn- 
gineer  and  architect  not  selected. 

Kan.,  Ottawa— HIGH  SCHOOI. — Election 
May  25,  $210,000  bonds  new  Junior  High 
School,  for  Independent  School  l)ist,  H 
E.  Rogers,  city  elk. 

Ylinn.,  Yliiiiieapnlis  —  FIELD  HOI'SK 
ITnlversity  of  Minnesota,  F.  1),  Sn.xder. 
pres.  Bd.  Regents.  .Administration  lildg. 
having  plans  prepared  I  or  2  story  and 
basement  athletic  field  hou.se,  aiu'rox- 
imately  300  ft.  long,  rein.-con.  and  brick, 
campus.  $300,000.  Engineer  and  architect 
not  announced. 

■Ylo..  Kansas  Clt.v — Nl'RSES  HOME— 
Sisters  of'  St.  Marys,  St.  Marys  Hospital. 
2800  Main  St.,  having  plans  preiiared  by 
Wilkinson  &  Crans,  Interstate  Bldg.  3 
story  and  basement,  97  x  170  ft.,  rein.-con  . 
plain  foundation,  Baltimore  Ave.  $30P,0i'(i. 

Ylo..  Kansas  City — UNI  VERSITY— Lin¬ 
coln  &  Lee  University.  1121  McGee  St, 
Kansas  City,  having  preliminary  plans  pre¬ 
pared  by  Shejthard  &  Wiser,  1208  K  .\. 
Long  Bldg.,  Kansas  City,  (1st  unit)  in¬ 
cludes  administration  building,  science  hall, 
chapel,  library  and  liberal  art  building. 
To  exceed  $150,000. 

Mo..  St.  Loilis  —  CHURCH  and  t'OM- 
MI^NITY  —  Galilee  Baptist  Congregation, 
c/o  M.  Owens,  pastor.  4367  Enright  ,Ave.. 
having  preliminary  plans  prepared  by  Plato 
&  Evans,  608  West  Walnut  St.,  Louisville, 
Ky.,  4  story  and  basement,  105  x  131  ft., 
rein.-con.,  brick  and  stone.  Pine  St.  at 
Ewing  Ave.  $300,000. 

Ark.,  Little  Kock— CHURCH  and  SUN¬ 
DAY  SCHOOI.r— First  Christian  Church.  H. 
G.  Knowles,  1015  I.,ouisiana  St.,  pastor,  hav¬ 
ing  preliminary  plans  prepared  2  and  4 
story  and  basement  church  and  Sunday 
school,  10th  and  l..ouisiana  Sts.  $250,000. 

Tex..  Abilene — CHURCH — First  Baptist 
Congregation,  c/o  pastor,  plans  brick  and 
rein.-con.  church.  $150,000. 

Tex.,  Eastland— HIGH  SCHOOI.r— Bd. 
Educ.,  J.  B.  Caton,  pres.,  having  plans 
prepared  by  D.  S.  Castl.e  701-4  Alexander 
Bldg.,  Abilene,  2  story  and  basement,  rein.- 
con.,  brick  and  atone,  plain  foundation. 
$150,000. 

Ore.,  Portland  —  COLLEGE  —  Concordiii 
College  (Lutheran).  East  28th  and  Hol¬ 
man  Sts.,  having  plans  prepared  by  A.  E. 
Doyle,  Worcester  Bldg.  (1st  unit)  twin 
buildings.  Total  $4,000,000. 

Calif.,  Los  Angeles  —  CHURCH  —  Fir.st 
Unitarian  Church,  925  South  Flower  St  . 
having  plana  prepared  by  Allison  &  Allison, 
Hibernian  Bldg.,  church,  8th  St.  $200,0"(i 

Calif.,  Modesto  —  CHURCH  —  First 
Methodist  Episcopal  Church.  A.  C.  Stevens. 


May  20.  1926 


ENGINEERING  NEWS-RECORD 


Kducational,  Heljgious  (I'ont.) 


4.  Jones.  Uoessle  &  Olsehner.  Maison-  lion.  Hlaine  St.,  from  V.  J(>l>.>«t  S<'ns. 
Ulanohe  Bldg.,  New  ttrleans,  an  ht.  la  hnian  Bldg.,  $30,".,7im»  ;  heating  and 

O.,  Clrveliinii— St'HlHtBS— Mav  24,  l»v  idunihing  from  J  .M  She.a  A:  C...  Iol*.', 

Bd.  Kdue.,  K.  tl.  Hogeti.  dir  ,  Kast  llth  St  .\dani.x  M,.  Noted  Aj.r.  22 

and  Koekweli  Ave.,  two  12n  x  22n  ft.  Minn.,  MinnruiniliH  —  S('n<*i'l.  —  Bd 

seh(Htls,  one  Ka.st  131st  St.  and  Iteiihani  Kdue.,  3o.'i  t'lty  Hall,  .May  general  emi- 
Ave.,  and  other  Hast  ISath  St.  atid  Muskoka  tract  2  story  and  haseineiit.  ri  in  -eon  . 
Ave.,  also  Tti  x  21S  ft.  and  4n  x  4S  ft.,  liri<  k  tind  stone,  ,'ioth  St  and  lluinhohlt 
West  .'>4th  St.,  all  3  story  and  haseiiients.  .\\e.  S..  front  I-.  12.  itrophey  A-  t’o,  .".".I 
hriek,  steel  and  eonerete.  fti.'iO.Otni  each.  I.ynd.tle  .\ve.  N.,  $t::3.o(Mi. 

C.  M.  Hopkin.son,  Auditorium  Carage  <  ,,lif..  ttnkhind— HBIH  SKlB)OI.-l!d 

IMcif;.,  ari‘hl.  Nott*a  Apr.  l.>.  Kilui*.,  May  A,  contrail  Kruk 

H**ll**\ Ulc  -  Tt  l<  I H  SCTHKU- — May  Junior  Hi«h  Srinioj.  ^roup  brick  am!  C4>n 
2r».  hy  K.  Dirks,  secy.  ltd.  Kdui'.,  2  story  crete  tiuildin^s.  from  K.  \V.  Dittltdit-lil.  :!r»7 
and  part  basement.  x  213  ft.,  and  aS  x  12th  St..  ;  ]du!nbinn  ami  \«-ntilat- 

sr»  ft.,  rein. -con.,  brick  and  steel,  plain  foun-  Inj;.  from  D.  A.  S«  buster.  21st  and  DroN«* 


Hopkinson.  Auditorium  ^lara^e 
(  alif..  j  DOilMITOin  llldp.,  archt.  Noted  Apr.  15. 

i»4.Mmucan  Dolled*",  had  plans  prepared  by  *  m 

\  \!  ('auldwell,  251  Kearny  St.,  San  Kran-  **Vl-**J *  '*'  ^^  ** 'iVi 

VwMt  ( Dt  unit)  Kroup  2  story,  frame  and  -'*•*>.'*  Iv  Dicks.  ^^t‘cv.  ltd  Kdue..  -  atory 

«n  e  o  buiidings.  $150, Otm.  ^  -  “V* 

sluico  ouiiuiiib^.  V  ^  S;»  ft.,  rein. -con.,  brick  and  steel,  plain  f 

Calif..  Stwkton  CHI  HCiI  First  dation.  Columl>ia  St.  $250. omi.  W* 


0,,,Br.|^.tional  t'^  WhileVtor  M  ilhel'm  &  Molby.  S24  Book  Bldg  .  1  .etroit!  ^  -I'sKIKNt'l 

pared  hy  ''  Mhit.to^  .irchts.  .MA.NTAI.  ABTS— l.os  Angeles  l!d 

It,  rkeley  rein  -ton  t  hunh^  ;>''d'-  ’O  -'Od  Mieh.,  Kust  l.ansinK  —  IXHKSTUI.VB  .May  .5,  2  story,  7.‘.  x  22.-.  ft  d. 

W.llow  St.s.,  here.  ('HK.MISTKY  BKIBHINCS— .May  20,  hy  H.  seieiue  and  I  story  72  x  223  ft.  mam, 

ttiit..  Newmarket  —  SrittlOl.  High  jp  Hailaday.  seey.  State  ltd.  .Vgrieiilture.  3  liuildings.  general  *-ontraet.  from  t 

Setiool  Bd..  M'.  J.  latterson,  ehm,  sisin  story  and  part  basement,  rein-eon.,  hriek  t'hute.  2510  West  Santa  Barliara 

tales  bids  2  story  and  basement.  8  riMim,  .j„,j  jjt,...!  plain  Bmndation,  at  Miehlgan  l.os  .\ngeles,  $13.'i.72ri.  Noted  .\iir 

r,.;n.-eon..  hriek  and  .steel,  plain  founda-  State  t'ollege.  $300,000.  Bowd  A;  .Munson,  ... 

tion.  $150,000.  Burden  At  (loumloek  lol  i.ainsing,  arehts.  (.Attllrat'is  Atcarded 


Sts,,  $54,747.  Noted  Apr.  22. 

I  alif..  \aii  Niiys  —  S(”1KN('K  and 
.MA.NTAI,  ABTS— l,os  .\ngeles  Bd  Kdin  . 
.Ma.v  5,  2  story.  75  x  225  ft.  domistie 

seieiiee  and  I  story  72  x  223  ft.  manu.il  arts 
liuildings.  general  eontraet.  from  Witt  A: 
t'hute.  25Iti  West  Santa  Barliara  .\ve.. 


r‘,.;n.-eon..  hriek  and  .steel,  plain  founda-  State  Toll'ege.  $30o,ooo.  Bowd  A;  .Munson, 
tion  $150,000.  Burden  At  t.oumloek  lol  i^msing,  arehts. 

King  St.  W  ,  Toronto,  arehts^Noted  beb.  11.  mUIi..  KordMon— STH0<5I,S— May  20.  iiy 
Onl..  r*»rt  .Arthur  -  SCHOOKS  l>d.  K.  K.  Ylnjfcr.  sccy.  Dd.  Kdue.,  lw«i  2  st<»ry 

plans  2  story  and  basement,  rein.-con.,  brick  basement,  rein. -con.,  brick  and  steei, 

and  steel,  technical  and  iiuhlie  sehoids,  plain  foundations,  one  on  t'has"  ltd.  and 
plain  foundations.  $3oo,ooo-$.!;iO,Oon.  Kn-  th.ld  Ave.,  $250,000,  and  tithiT  Salina  .\\e. 
gineer  and  architect  not  selected.  $225,000.  H.  J.  Keough,  3440  Tass  Ave,, 

Ont.,  Stratford  —  SCHOOL — Bd.  Kdue.  lietroit,  engrs.  and  arehts. 

having  plans  prepared  by  S.  B.  Coon  &  ^yis..  Siiiirrior — CATHKOUAT,— June  1. 


•Me..  AiigiiHla  -  CHTBCH  —  St.  .Mary  's 
Komaii  Catholic  Tari.sti  T.  J.  .Melaiiighlin. 
pastor,  brick,  steel  and  stone  Si'Will  and 
Wi-sl*-rn  .Vves.,  to  I,.  Mallo  At  Sons.  ,51  KasI 
.\se.,  Lewiston.  .Arebts.  est.  $2on,(HMi. 

\  I..  I’r«M’t<»p— CHTBCH — Tnion  Church 

.Soiiety,  1  story  and  lia.sement,  brick  and 


Bids  Desired 


Mr.,  Mexico — St'HOOL  —  Town,  A.  E.  1,  by  Bd.  Kdi 

Small,  ehn.  building  eoni.  taking  bids  brick,  plain  fo 

Juniipr  High  and  tirade  School,  2  story  Smith.  Natl.  Bt 

and  basement,  70  x  165  ft.,  brick.  $175,000.  Antonio,  archt. 

Hunker  &  Savage,  236  Water  St.,  Augusta,  Tex.,  San  An 
arehts.  Bd.  Educ.,  2 


MltJH  SCHOHLi — See  "t  <imri*eis  Awarneti  ,  / 1,  .  .. 

J  III,, IT  tr,iii,i,vi  I  Vlass..  4  anilirbUe  (Boston  B.  O. ) 

I  HOOL  -June  sent »OI^  Shady  Hill  .School.  C.  Taylor, 

i’ 1  “  ***”*"^1 E*/!  low'/ ’**1?  principal,  seven  1  story  liuildings.  six  3s  x 

brick  plain  foundation  $150,000  H  B.  gr,  f,  _  ,.,h,.r  30  x  loo  ft.,  hriek  and 

Smith  Natl.  Bank  of  Commerce  Bldg  ,  San  timber,  to  C.  Skelton,  27  Holyoke  Hd  . 
Antonio,  archt.  Somerville.  .Arehts.  *‘st.  to  exceed  $150,(Mmi 

Tex.,  San  Angeht — St'HOOI, — May  2!»,  liy  .Noted  .May  13. 


Bd.  Educ.,  2  story  rein.-con.,  brick  and 


Nurthamptnn  —  SCHOOL 


Mass.,  .AlUton  (sta.  Boston) — SCHOOL —  stone,  plain  foundation.  $150,000.  Bhelps  |{<j.  Kdue.,  2  storv  and  basement  65  x  1 
May  27,  by  Schoolhouse  Dept.,  Boston,  1  &  DeAVees,  c/o  Hunter  Bldg.,  San  Antonio.  ft  _  brick  and  stone  Bridge  St  to  Adai 

story  and  basement,  85  x  105  ft.,  brick  and  arehts.  Noted  Mar.  25.  Ac  .Mahoney.  46  Orange  St  ’  AVesttie 


.stone,  Brainard  Rd.,  here.  $150,000.  E.  1. 
Wil.son,  109  State  St.,  Boston,  archt. 


Calif.,  lam  Angeleii — SCHOOI,— May  26,  Arehts.  est.  $15o.O(i(i.  Noted  May  6. 


by  Bd.  Educ.,  concrete  and  brick  whcKil 


Miimh..  Seekiiiik  -SCHOOIi — Town.  K.  .1. 


Mans..  Hanover — HIHH  SCHOOI, — Town,  incl.  gymnasium,  AA’e.st  2nd  St.  $200,000  or  Humer.'chn  building  com  2  storv  'aiid 

School  Dept.,  Town  Hall,  taking  bids  Senior  more.  Architectural  Dept,  of  owner,  arehts.  basement,  hriek  and  stone,  to  AV.  II. 


and  Junior  High  School,  2  story  and  base¬ 


ment.  115  X  120  .ft.,  brick  and  stone,  27,  by  Trustees  San  Leandro  Schmii  Dist., 
Hanover  St.  To  exceed  $lo0,000.  J.  AV.  two  2  story,  rein.-con.  grammar  schmil  ad- 
Beal  Sons  <Ni.,  18a  Devonshire  St..  Boston,  dUions.  $150,000.  J.  J.  Donovan,  Tapscott 


arehts.  Noted  May  13. 

Mass.,  Southbrldge  —  CHTBCH  —  Sacred 
Heart  Barish,  A".  Epinard,  pastor,  taking 
bids  1  story  and  basement,  brick  and 


stone.  Carlton  St.  $150,000.  J.  AA'.  Dona-  _  V.  .Va"'"  i?  — 
hue,  476  Main  St.,  Springfield,  archt.  Noted  X"""’  ‘  ^  “ 

04  .  e  K  >  basement,  13a  x  170  ft..  rein.-<'<in.  a 

Sprlngfleld  — HIGH  SCHOOL—  brick  high  school,  from  Duid^^^ 

City,  Bub.  Building.s  Dept.,  taking  bids  1  filon  hails,  N.  A.  Noted  Apr.  2-. 


story  and  basement,  12a  x  140  ft.,  brick  Masa., 
and  stone,  addition.  Liberty  St.  To  exceed  SCHOOIi 


Calif.,  San  Leandro — SCHOOTiS — May  Noonan,  191  AA’arreti  St.,  Brovidence,  B.  i. 

,  by  Trustees  San  Leandro  Schmil  Dist.,  .Arehts.  est.  $l5n.ti(Hi. 

o  2  story,  rein.-con.  grammar  scheKiI  ad-  .Mhhh..  WorerHter  -SCHfKlL — City,  Bub. 
tions.  $150,000.  J.  J.  Donovan,  Tapscott  Building  Dept.,  Cit.v  Hall.  2  story  and 

Bldg.,  Oakland,  archt.  Noted  Feb.  4.  basement.  brie-k,  steel  and  limestone, 

,  „  .  •  Granite  St.,  to  C.  T.  Bocheford,  58  Front 

Bids  Received  st.,  $175,030.  Noted  May  13. 

..  ..  ..  ..  ..  .III-...  iw-ii  ,,^1  Conn.,  Kridgeport — St'HOOIi — Bd,  Educ., 

At.,  Bell«»-«  halls  —  HIGH  SCHOOL  —  altering  and  construe-ting  2  story  and  base- 

Town,  Building  (  omn.,  Apr.  30  3  story  and  ment  brick  addition,  Huntington  Bd.  anti 

basement.  13o  x  liO  ft.,  rein.-e-on.  and  Boston  Ave..  to  T.  Stewart,  84  Ashley  St. 

brick  high  school,  from  Duplex  Cniislr.  Co..  Anhts.  est  $175,000.  Noted  Mav  6. 

len  Falls,  N.  Y.  Noted  Apr.  22.  V iiremklyn — Sf'HOOI> — Hd.  Educ.. 

Alass.,  Dorchester  (Bostein  B.  O.)  —  500  Bark  Ave.,  New  York  City,  general 


SchiHilhouse  Dept.,  Boston. 


I’ontract  B.  S.  208,  Avenue  D  from  East 


E.  C.  and  J.  C.  Gardner,  33  story  and  basement.  115  x  175  ft.,  granite  4Sth  to  East  49th  Sts.,  here,  to  G.  F.  Drls- 


I.yman  St.,  arehts.  and  limestone  addition,  plain  foundation,  coll  Co..  6th  Ave.  and  Bergen  St.  $282,875. 

Mass.,  Wopeester — SCHOOI, — May  24,  by  Minot  Dist.,  here,  from  M.  B.  Kelleher,  21  Noted  Slay  13 

iircester  Trade  School.  C.  F.  Marble,  chn..  North  Monroe  Terrace,  Dorchester,  $187,-  N.  Y..  Glens  Fulls — CflURCH — First 
ick  and  steel  addition,  Bresi-ott  St.  $150,-  390.  Bresbyterian  Chur«-h.  1  story  and  base- 

0  L.  W.  Briggs  Co.,  .314  Main  St.,  arehts.  Mleh.,  East  Lansing  —  SCHOOL — Bd.  ment.  brick  and  stone  church,  to  E.  G. 


Worcester  Trade  School.  C.  F.  Marble,  chn..  North  Monroe  Terrace,  Dorchester,  $187,- 
lirick  and  steel  addition,  Bresi-ott  St.  $150,-  390. 


1010  L.  W.  Briggs  Co.,  314  Main  St.,  arehts. 
R.  I.,  AV»ons<M-ket — CHTBCH— May  31, 


ment.  brick  and  stone  church,  to  E.  G. 


by  St.  John  the  Baptist  Church,  1  story  Constr.  Co.,  Lansing,  $174,064 


Educ.,  May  7,  high  school,  from  Beniger  Miner  Building  Co.,  25  Foster  St..  AA’orces- 


and  basement,  brick,  steel  and  limestone. 


Mass.,  AA'est  Newton  (Ind.  hr.  Bo.ston) — 


ter.  Mass.  Arehts.  est.  to  exceed  $150,000. 
N.  J..  Iladdonfleld  — HIGH  St'HOOI.. —  Hd. 


Main  St.  $200,000.  AV’.  Fontaine,  285  Main  HIGH  SCHOOIi  —  City  of  Newton,  Dept.  Educ.,  B.  M.  AA’ilson,  sec-y..  Lini’oln  Ave. 
St.,  archt.  Noted  Dec.  10.  Bub.  Buildings,  City  Hall,  West  Newton.  and  Chestnut  St..  2  story  and  basement,  167 

N.  Y.,  Brooklyn — SCHOOI, — May  26.  by  May  12,  Junior  High  School.  2  story  and  x  211  ft.,  and  72  x  98  ft.,  brick  and  steel. 
\V.  H.  Gomper't,  supt.  School  Buildings,  basement,  rein.-con.,  brick  and  stone.  Wash-  Kings  Highway  E.,  to  H.  J,  Homan  Co., 
Klatliush  Ave.  extension  and  Concord  St.,  ington  St.,  from  B.  A\’.  Neal.  Inc.,  293  18th  and  Cherry  Sts.,  Bhila.,  $374,430. 
1’  S.  203,  Avenue  M  from  East  51st  to  Boylston  St.,  Boston,  $390,491  ;  heating  Noted  May  6. 

.52nd  Sts.,  here,  for  Bd.  Educ.,  500  Bark  and  ventilating,  from  J.  S.  Cassedy.  133  Del..  Wilmington — SCHOOL  and  ATDI- 

.Ave.,  New  'i'ork  City.  Former  bids  rejected.  Austin  St-,  Cambridge,  $61,700.  .Noted  TORITM — Trsiline  Nuns,  2i  story  and 
Noted  May  13.  Apr.  29.  basement.  114  x  198  ft.,  stone  and  steel 

N.  4..  Irvington  (br.  Newark) — SCHOOL  N.  Y.,  New  Y'ork  —  SCHOOL  —  AV.  H,  plain  foundation,  Benna  Ave.  and  Franklin 
— May  26,  by  Bd.  Educ.,  school,  Mt.  A’ernon  flompert,  supt.  School  Buildings,  Flatbush  .St.,  to  Joyce  &  Kerrigan,  AAMlmington. 
Ave.  $270,000.  Kleeman  &  I.,ansing,  1021  Ave.  extension  and  Concord  St.,  Brooklyn.  Noted  May  6. 

Broad  St.,  Newark,  arehts.  May  13,  general  contract  B.  S.  101,  East  N.  C.,  High  Point  —  HIGH  SCHOOL  — 

N.  4..  IVrth  Ambo.v — SCHOOL— June  3,  111th  St.,  here,  fnim  Kenny  Bros.,  Inc..  33  S<h<w)I  Bd.,  C.  Tomlln.son,  chn.,  general 

by  Middlesex  Co.,  Vocational  Bd.,  New  Old  Bway.,  $419,770:  heating,  from  Heat  contract  225  x  365  ft.  high  schiMil,  to  J.  E. 

Brunswick,  vocational  school,  here.  $250,-  Control  Serv.  Co.,  759  Bark  Bl.,  $49,339.  Beaman  Constr.  Co.,  Raleigh,  $459,750; 
"00  Grelsen  &  Tuzik,  Perth  Amboy,  Noted  May  6.  heating  and  ventilating,  to  AV.  AV.  Dick, 

arehts.  Noted  Dec  31  N.  4..  West  New  York  (Ind.  br.  AA’ee-  Greensboro,  $55,490  ;  plumbing,  to  Burling- 

H.  C.,  AVssh. — SCHObli — June  2,  by  Dist.  hawken)  —  HIGH  SCHOOL — Bd.  Educ..  ton  Hardware  (’o.,  Burlington,  $25,765. 
(-’omrs..  District  Bldg.,  McKinley  Manual  Municipal  Bldg..  May  6,  Memorial  High  Grand  total  $541,005.  Noted  Sept.  24. 
Training  School,  with  2  auditorium,  power  School,  I’ark  Ave.,  Bway.,  llth  and  12th  Fl»..  Jarksonvllle — SCHOOIiS — Bd.  Puh. 

house,  etc.,  2  story  and  basement,  300  x  300  Sts.,  from  Auf  Der  Heide  ('onstr.  Co.,  Instruction  for  Duval  Co.,  general  contract 

ft  brick  and  stone  $2  250,000  A  L.  West  New  York,  $613,000.  Noted  Apr  29.  3  story,  brick,  stone  and  rein.-con..  two  high 

'  ...  Baltimore  —  SCHOOL — Mayor  and  schools,  one  at  Springfield  and  one  at 


Harris,  municipal  archt 


l.a.,  Gretna  —  SCHOOLS  —  May  25,  by  City  Council,  May  12,  2  story  and  base-  Riverside,  to  Griffin  Constr.  ('o.,  1305  West 
Jefferson  Parish  Bd.  Educ.,  A’.  A.  Pitre,  ment,  irregular  shaped,  brick  and  steel,  Forsyth  St.,  Jacksonville,  and  Bona  Allen 
IT-s..  1  story  school  in  W’ard  7  and  2  story  plain  foundation,  Patterson  Bark  Ave.  and  Bldg.,  Atlanta,  Ga.,  $932,950.  Noted 
school  in  Ward  8,  both  brick  or  hollow  tile,  McElderry  St.,  from  DeCou  &  Davis,  9  West  Mar.  25. 

"Iso  2  storv  brick  school  In  Ward  9,  T.  U  Chase  St.,  $261,700.  Noted  Apr.  29.  Tenn..  Nashville  —  DORMITORIES  — 

Perrier,  310  Carondelet  St.,  New  Orleans,  III.,  Peoria — HIGH  SCHOOIi — Bd.  School  Tennessee  Home  for  Feeble  Minded.  Donel- 
"Peht. ;  two  1  storv  schools  In  W’ard  6,  and  Inspection,  G.  T.  Monst,  secy.,  general  i-on-  son  St.,  li.  T.  Bop«*.  comr.  institutions,  two 
1  story  schools  in  Wards  3  and  5.  all  timber,  tract  May  6,  Blaine  Sumner  High  School,  3  story  and  basement,  concrete  and  brick, 
"■  R  Burk.  Itelter  Bldg.,  New  Orleans.  3  story  and  basement,  24  rwim  and  audi-  liebanon  Bd.,  to  J.  B.  Began  Consir.  Co. 
"feht. ;  and  2  story  brick  school  in  Ward  torium,  rein.-con.  and  brick,  plain  founda-  117  5th  Ave.  N.,  $150,000. 
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Huildinf;» — Kducational.  RpliRious  (Pont.) 

O..  liowlinK  <ircrn — PHYSICAL  KDITCA- 
TIONAI.  —  Hd.  TrUHt»‘*-H.  Hf>wlinK  (.Irvi-n, 
Stat**  Normal  Schixil.  1  and  2  atory,  30  x 
210  ft.,  r**in.-<on..  brick,  steel  and  til« 
I)hyalcal  educational  building,  to  I.,.  Her¬ 
man,  HovvIinK  Creen,  $12S,080.  Noted 
A|>r.  1. 

<>.,  Cumbriilxe  -  CHHKPH  —  Methodist 
Protestant  t'oiiKi'ejfatlon,  brick  and  Indiana 
limestone  church,  to  K.  .1,  Patterson  Alt  Son, 
Itarnesville,  approximately  J  130,000. 

O.,  t'olumbuie — CMritCH- -First  Baptist 
Phurch,  J.  K.  Bye,  ch.  building  com.,  Kast 
Broad  St.,  2  story,  •>.'>  x  02  ft.,  stone  and 
concrete  addition,  to  S.  B.  Ridenour,  73  12th 
Ave.,  approximati’ly  31.3o,0O0. 

«>.,  (  inriiinatl  —  PHPRPH  —  St.  Monica 
Phurch,  1  story  an<l  basement,  S7  x  162  ft., 
Iirick,  stone  and  rein. -con.,  plain  founda¬ 
tion,  K.'iirview  Ave.,  to  .M.  J.  Roche  ponstr. 
<*(>.,  South  Ohio  Bank  BUIk.,  $300,000. 

Ind.,  Kvansville  ■— Sf'HtlOI., — Bd.  Kduc. 
Keneral  contract  2  story  and  hastonent,  11*8 
X  178  ft.  school,  to  t^  Kanzler  &  Son,  500 
Furn  Bids.,  $2o2.S4.5.  Noted  Apr.  29. 

Inil.,  Klehnioiiil  —  PHPRt'H  —  Friends 
Phunh,  1,.  T.  .bines,  pastor,  Reneral  con¬ 
tract  2  stoiy  and  basement,  135  x  170  ft. 
chun-h.  to  R.  Bryant,  Franklin.  Archt.s. 
est.  $21*0, <to0. 

III.,  Chleuxo — SPHOOB — ighicaKo  I.atin 
Si'hool.  18  Kiist  I  lavidson  St*  general  «-on- 
tract  3  and  -1  story.  94  x  132  ft.,  rein. -con. 
and  brick.  North  Dearborn  Parkwa.v  near 
.North  Ave.,  to  H.  F.  Friestedt  Po.,  131 
North  Michigan  Ave.  Archts,  est.  $500,000. 
Noted  Apr.  1. 

WU..  niaek  River  Falls  .SPHDOI., —  Bd, 
Kduc.,  A.  P.  Jones,  elk.,  2  story  tmd  base¬ 
ment,  63  x  113  ft.,  rein.-j'on.,  brick  and 
steel,  plain  foundation,  to  A.  Judeoin. 
Baraboo.  Noted  Apr.  29. 

WIs..  Madison- — PHPRPH — St.  Bernards 
Pathollc  Phurch.  c,  o  \V,  KKffers,  pastor.  735 
Atwood  Ave.,  and  Smitll  &  Flad,  archts., 
Kllsworth  Bldt;..  1  story.  71  x  154  ft.,  rein.- 
con.,  brick  and  steel,  jilain  foundation,  At¬ 
wood  St.,  to  A.  Nusshaum,  23  North  Pick- 
ney  St.  Archts.  est.  $150,000.  Noted 
Apr  2!*. 

la..  Iowa  flty— FIKBD  HOUSR— Proud- 
foot.  Kaw.son  A-  Soiiers.  archts.,  and  enprs,, 
810  Hubhell  Hldt;..  I  les  Moines,  3  story  and 
ba.semeiit.  1  85  x  460  ft.,  brick  and  steel, 
idain  foundation,  here,  to  A.  H.  Newmann 
Po.,  519  Hubhell  Bid)?.,  Des  Moines,  for 
State  Pniversity  of  Iowa.  $240, ooo.  Noted 
May  13. 

Mo..  M  ebster  tiroves  (br.  St.  T.a)uis)  — 
HTCH  .Sc'HDOlv — Bd.  Kduc.  will  build  2 
storv'.  36  X  100  ft.,  rein. -con.  and  brick  ad¬ 
dition.  Salem  and  Bradford  Sts.,  b.v  sub¬ 
contracts.  under  sutx'rvision  of  M".  B.  Itt- 
nt'r.  archt.,  911  laicust  St.  $160, Ono.  Brick 
mastinry  contract  for  above  awarded  to 
Reinschmidt  (^ontp.  Po..  1302  Arcade  Bid)?. 
Noted  Aiir.  1. 

Tex..  Ilallas  —  DORMITORY  —  Southern 
Methodist  Pniversity,  c/o  B.  W.  Baley,  3 
stfiry  and  basement,  rein  -con.,  brick'  and 
steel,  campus,  to  West  Bake  Ponstr.  Po.. 
c/o  11.  B.  Freedman,  402  Ist  Natl.  Bank 
BldK  .  Ft.  Worth,  $150,000. 

Tex.,  Ft.  Morth— HIPrH  SPHOOLS— R. 
A.  Porbett,  jires.  Bd.  Kduc.,  W,  T.  Waf?- 
Koner  Bid)?..  ArlinKton  Junior  Hiph  School. 

2  story  and  sub-basement.  167  x  263  ft., 
brick,  stone,  and  rein. -con.,  Incl.  boiler  room, 
ArlinKton  HeiKhts,  to  K.  11.  Muse,  200  West 
Railroad  St.,  $254,000.  Noted  Apr.  22. 

f’ullf.,  C'roekett — HIGH  SPHOOTj — John 
Swett  Pnion  lliKh  School  Dist.,  Kcner.al  con¬ 
tract  steel,  concrete  and  brick  hiRh  school, 
to  F  I'ress,  Pris’kett,  $154,582.  Noted 
May  13. 

Calif.,  I.os  .IniteleH  —  PHIIRPH  —  First 
Baptist  Phurch,  3  sttiry  and  basement.  200 
X  242  ft.,  rein-con.,  incl.  school  rooms. 
Westmoreland  Ave.,  to  Weymouth.  Prowell 
Co.,  2104  Kast  15th  St.,  to  exceed  $500,000. 
Noted  Oct.  29. 

Calif.,  San  Francisco — MKN’S  SHKBTKR 
-  S.  O'Brien,  archt..  724  Market  St..  2  stor.v 
(ultimately  5  story)  and  basement,  rein.-, 
con..  Natoma  St.,  to  J.  A.  Bryant.  185* 
Stevenson  St.,  for  Roman  Pathollc  Arch¬ 
bishop  of  San  Francisco,  1100  Franklin 
St  $155,200.  Noted  Feb.  18. 

Calif.,  San  I.eandro — SPHOOlj  and  PON- 
VKNT — St.  Marys  Convent,  J.  T.  Hunt, 
pastor,  two  2  story,  rein. -con.  buildinKs. 
to  G.  Petersen.  1841  Santa  Clara  St.,  $15.1,- 
200.  Noted  Mar.  11. 

Ont.,  Welland  —  SCHOOL — Bd.  Kduc., 
Keneral  contract  2  story  and  basement.  8 
room,  rein. -con.,  brick  and  steel,  plain  foun¬ 
dation,  North  Main  St.,  to  W.  J.  Hickey. 
29i  Main  St.  Archts.  est.  $150,000.  Noted 
Mar  4 


Federal  Government 
Work 

Proposed  Work 

.Mass.,  B-dfurd — Hosiiital — U.  S.  Veterans 
Bureau,  ArlinKton  BIdK.,  IVash.,  1).  C..  F.  T. 
Hines,  dir.,  purchased  "Polman  Tract"  of 
400  acres  neuropsychiatric  hospital,  here. 
Noted  Mar.  25. 

.Mass..  Boston — PirculatinK  Loop — Spec. 
5190 --Bureau  Yards  &  Do<-ks.  Navy  Dept., 
Wash.,  D.  ('.,  plans  salt  water  circulatinK 
Iiipe  from  harbor  to  central  power  plant, 
etc.  at  Navy  Yard,  here.  B.  K.  Gregory, 
ch.  of  bureau. 

Va..  Yorktown — Fuel  Depot — Spec.  5116 — 
Bureau  Yards  &  Docks,  Navy  Dept.,  Wash., 

D.  C.,  indefinately  postponed  taking  bids 
naval  fuel  depot,  foam  lire  protection,  here. 
Noted  Apr.  22. 

Tex.,  Fort  Ham  lloiiston  (sta.  San  An¬ 
tonio)  —  Barracks  —  Constructing  (Quarter¬ 
master,  War  Dept.,  Wash.,  D.  C.,  soon  takes 
bids  barracks  for  2nd  I )i vision.  Division 
Ave.  and  Wilson  St.  $500, ooo. 

IVashinKton — Sewerage  System,  etc. — 
Spec.  5195 — Bureau  Yards  &  Docks,  Navy 
Dept.,  Wash.,  1).  ('.,  plans  improving  sewer¬ 
age  system,  at  Naval  Radio  Compass  Sta¬ 
tion.  at  Kllpsan  Beach  ;  also  altering  (juar- 
ters,  tennis  court,  etc.,  at  Naval  Ratliu  Sta¬ 
tion,  North  Head. 

Bids  Desired 

N.  II.,  Nasliiia — Remodeling- — June  3,  by 
Treas.  Dept,  at  ollice  Supervising  Archt., 
Wash.,  D.  C.,  remodeling  and  enlarging 
B.  S.  I'ost  Oflice,  here  ;  adv.  K.  N.-R. 
May  20. 

MasH.,  Boston  —  Mezzanine  —  June  1,  by 
Treas.  Dept,  at  ollice  Supervising  Archt., 
Wash.,  D.  C.,  mezzanine  floor  in  U.  S.  Rost 
Ollice,  here. 

N.  Y’.,  New  Y'ork  —  Tower  —  June  11,  by 
XT.  S.  Kngineer  OHice,  Army  Bldg.,  100  ft. 
steel  tower  on  concrete  foundations,  here  ; 
adv.  E.  N.-R.  May  20. 

I*B.,  I’ittsbiirKli  —  Houses  —  June  16.  by 
IT.  S.  Engineer's  Ollii'e,  two  2  story  lock- 
keepers  houses,  at  Bock  No.  4,  Allegheny 
River ;  adv.  K.  N.-R.  May  20. 

I>.  r..  Wash. — Hangar — June  14,  at  office 
Constructing  Quartermaster,  Munitions 
Bldg.,  steel  hangar  at  Bolling  Field,  here  ; 
adv.  E.  N.-R.  May  20.  Noted  Feb.  4. 

YV.  Y'a.,  Huntington — Docking  Caissons — 
.Tune  12,  by  I’.  S.  Engineer's  Office,  3  steel 
docking  caissons  for  Ohio  River. 

4Jn.,  F'ort  Henning — Laboratory — June  10, 
by  Constructing  Quartermaster,  permanent 
laboratory  building  at  hospital ;  adv.  E. 
N.-R.  May  20. 

Ky.,  I.oiilsville — Hulls,  *‘tc. — June  14,  by 
XT.  S.  Engineer  office,  P.  O.  Box  72,  3  steel 
maneuverboat  hulls  and  derricks ;  adv. 

E.  N.-R.  May  2o. 

<>.,  Dayton  —  Sewer  —  May  26,  by  Con¬ 
structing  Quartermaster.  storm  water 
.sewerage  system,  at  Wright  Field. 

Ylich.,  I’resqiie  Isle — Breakwater — June 
7.  by  X'.  S.  Engineer  Office,  Duluth.  Minn., 
removing  timber  superstructure  and  re¬ 
placing  with  concrete  su)>erstructure  on 
breakwater,  Marejuette  Bay,  at  harbor, 
here. 

III.,  Jacksonville— Extension— May  26,  by 
Treas.  Dept,  at  office  Suix*rvialng  Archt., 
Wash.,  D.  C.,  extension  to  XT.  S.  I’ost  Office, 
here. 

M  is..  Oreen  Bay — Dredging — .Tune  11,  by 
XT.  S.  Kngineer  Ollice,  Milwaukee,  dredging 
inner  channel  harbor,  here ;  adv.  E.  N.-R. 
May  20. 

Minn.,  St.  Cloud — Barn,  etc. — June  15,  by 
r.  S.  Veterans  Bureau,  Arlington  Bldg., 
M’ash.,  D.  P.,  rein. -con.,  brick  and  tile  dairy 
barn,  laundry  and  water  softening  plant, 
at  X’^.  S.  Veterans  Hospital  101,  here.  F.  T. 
Hines,  dir.  ;  adv.  E.  N.-R.  May  20. 

Mo..  Klondike  - -Revetment — May  25,  by 
XT.  S.  Engineer  Office.  707  Postal  'Telegraph 
Bldg.,  Kansas  Pity,  about  1.750  lin.ft.  re¬ 
vetment  on  left  bank  Mississippi  River, 
about  2  ml.  east  of  here. 

.\rk..  Hot  Springs — Power  Plant — June 
10.  bv  Constructing  Quartermaster,  Army 
anil  Navy  General  Hospital,  power  plant 
and  laundry  building,  etc.,  her". 

Nevada— Sewers,  etc. — May  28,  by  IT.  S. 
ProiM-rty  and  T'iisbursing  Officer,  Jefferson 
Pity.  Mo.,  sewers  and  sinvage  dispo.sal  plant, 
at  Camp  Clark,  here. 

Cnlif.,  Mare  Island — Chimney — Spec.  5193 
— June  9,  by  Bureau  Yards  &  Docks.  Navy 
Dept.,  Wash.,  X).  C.,  concrete  chimney  at 
Navy  Yard,  here. 

Bids  Received 

Mass.,  South  Boston  (sta.  Boston) — Spec. 
5185 — Bureau  Yards  &  I'lx-ks,  Navy  Dept., 
Wash.,  D.  P.,  May  5,  dredging  at  Naval 


Dry  Dock,  here^  from  Kay  State  Dr. 

&  Ponstr.  Po.,  60  Condor  St.,  Kast  11.  "t  « 
$66,500.  Noted  Mar.  25. 

R.  I..  Newport — Tile  l,ining — Spe,  .i-> 

— Bureau  Yards  &  Dix-ks,  Navy  D.  T,,  ' 
YVash.,  D.  C.,  tiling  swimming  'p,i,,| 
Naval  Training  Station,  here,  froiu  r  'L 
Wires  Clo.,  Boston.  Mass.,  (1)  $7.7.. 

$425  and  (3)  $680.  Noted  Apr.  29 

Conn..  New  I.onilon — Refrigeratini; 

— S|H‘C.  5199 — Bureau  Yards*  Dock.-  \,,vv 
Dept.,  Wash.,  D.  ('.,  automatic  refii^.i-,. 
ing  plant,  with  2  ton  motor  driv,.| 
monia  plant,  refrigerating  ma.  liii  .  ' 
Naval  Submarine  Base,  here,  fn.in  i;'n 

State  Ponstr.  &  Supiily  ('o.,  . . .  a  ., 

St.,  Boston,  Mass.  (I)  $3,745  (■•)  <; 

and  (3)  $1,597;  from  Milwaukee  Sl.-an. 
lillance  ('o..  West  Allis,  YVis  ,  (o 
Noted  Al>r.  29. 

N.  V.,  Tiiiiper  I.ake — Fence  and  li  .t,^^ _ 

B.  S.  Veterans  Bureau,  Arlington 
Wash.,  D.  (*.,  fence  and  gates  at  I'  s 
Veterans  Hostiital,  here,  from  Buffalo  F.  n.  ,. 
Ponstr.  (V).,  Ellicott  Bldg.,  Buffalo.  ,, 

(60  days). 

Md.,  .\iiiiapoliN — Mains,  etc. — .Sp.-, 
and  5175 — Bureau  Yards  *  I>oik.-,  .\a\v 
Dept.,  Wash.,  D.  P..  May  12.  und.'rgp.i.n.l 
and  subai|ueous  water  mains  at  B  .s  .\,i  ,  ,1 
Academy,  here,  from  Virginia  Kng  i',, 
Newjiort  News.  Va.,  $8,0ini  ;  altering  .  ,ii 
handling  plant,  from  Concrete  Oil  Tank 
Po.,  Mills  Bldg.,  Wash.,  D.  ('., 

Noted  Apr.  29. 

I).  C..  M'ash. — Power  Plant — B.  S  Engi¬ 
neer  Office,  1068  Navy  Bldg.,  May  4.  iiow,.r 
plant  for  Dist.  of  Columbia  water  supply 
from  Parson  &  Hyman,  Eiiuitable  lililg' 
(I)  $1.50  (2)  $5  (3)  $10  (II)  $0.07  ,1.) 
$0.10  (14)  $0.10;  from  McLean  Pontg  I'n, 
Fidelity  Bldg.,  llaltimore,  Md.,  (t)  pi 

(6)  $1.25  (10)  $0.08  (13)  $0.12  (16)  $L>:>r,, 

from  Ligon  *  IJgon,  200  Kast  Lexingpin 
St..  Baltimore,  Md.,  (8)  $17.50  (9)  $0117.', 
(17)  $12,000;  from  Allen  Pope,  Arizena 

Ave.  and  XTpton  St.  N.  W..  (.5)  $3  (l.i)  $19; 
from  P.  H.  Tompkins  (’o.,  1612  Park  ltd 

(7)  $18.75.  Noted  Apr.  8. 

III.,  lireat  I.akes  (mail  Waukegon  1  — 
Apartment — Sih-c.  5158 — Bureau  Yanis  .y 
Docks,  Navy  Dept.,  Wash.,  D.  P.,  May  1:’, 
brick,  steel  and  .stone  ap-artment  for 
officers  at  Naval  Training  Station,  Inr.-, 
from  Peterson-C'olwftll,  Inc.,  646  Builders 
Kxch.,  Minneaisilis,  Minn.,  $83,688.  Noted 
Apr.  29. 

Mis..  Milwaukee — Poncret* P.  Iluiibard. 

supt.  Lighthou.ses,  Federal  Bldg.,  .\pr  2'.i, 
960  cu.yd.  I'oncrete  at  North  Breiikwater 
Xjighthouse,  from  E.  E.  Gillen  Po.,  28S  F.ast 
Water  St.,  $11,219  alternate  $12,188, 
Apr.  22. 

M'hhIi.,  F',uHtf>n — Canal — Bureau  Reelania- 
tion,  Kllensburg,  Aj)r.  29.  Kittitas  .Main 
Canal,  Div.  1,  S'akima  Project,  near  here, 
from  Waldson  *  Bergstrom.  S'l  >kai  • 
$185,668.  Noted  Apr.  1. 

Calif.,  .  San  Franeiseo  —  Remodeling  — 
Treas.  Dept,  at  office  Sui>ervising  .Xrelii  . 
'Wash.,  D.  P..  May  7.  remodeling  kilitun. 
mess  hall  and  laundry  at  B.  S.  Veteran.-^ 
Hospital,  here,  from  Vogt  &  David.son.  185 
Stevenson  St.,  $36,237. 

Contracts  Awarded 

Mass.,  Chelsea — Quarters — SiH-e.  5168  — 
Bureau  Yards  *  Docks.  Navy  Dept.,  Wash.. 
D.  C..  2  double  iiuarters,  concrete,  hriek 
and  steel,  at  X^.  S.  Naval  Hospital,  here,  to 
S.  f*as<|uale,  9  Stedman  St..  Boston.  $56,- 
904  (180  days).  Noted  May  6, 

Pennsylvania  —  Recreation,  etc.  —  B  S 
Veterans  Bureau.  Arlington  Bldg.,  Wasli . 
D.  P.,  recreation  building,  etc.,  at  B  S 
■Y’eterans  Hospital.  Aspinwall.  here,  to 
Murch  Bros.  Ponstr.  Po.,  1856  Ry  Kxeh 
Bldg.,  St.  lamls.  Mo.,  $102.00ii.  -Noted 
May  6. 

Pb.,  Fort  Ylifflin  (mail  Essington)  — 
Dredging — X'.  S.  Engineer  Office,  15))5  Race 
St.,  Phila..  dredging  47,000  cu.yd.  in  Dela¬ 
ware  River,  here,  to  Amer.  Dredging  ("o . 
Phlla.,  X’a.,  $16,082.  Noted  May  6 

I).  C.,  M'ash. — (Tranlte — Executive  Olfleer 
Arlington  Memorial  Bridge  ('om.,  granite 
for  Arlington  Memorial  Bridge  acros.-i 
Potomac  River,  to  Stone  Mountain  Granite 
Po.,  Stone  Mountain,  Ga.,  $207, OOO ;  and 
to  North  Carolina  Granite  Po.,  Mt  -\iry. 
N.  C..  $1,615,000.  Noted  Apr.  29. 

D.  C.,  YVash. — X’iping — B.  S.  Veterans 
Bureau.  Arlington  Bldg.,  moving  and  in¬ 
stalling  utility  piping,  etc.,  at  'M'alter  Re 'd 
General  Hospital,  to  G.  E.  Wyne.  2.i5  > 
Penn  Ave.  N.  W.,  $105,000.  Noted  Apr  2'* 

D.  C.,  M'ash. — Quarters — Spec.  5087-pBn- 
reau  Y'ards  &  Docks,  Navy  Dept.,  "O'*'’;- 
D.  P..  extending  nurses  nuartersf  at  1 
Naval  Hospital,  here,  to  Devault  &  Detrn'K, 
Massillon  Rd.,  Canton.  O.,  $74,982.  Noted 
May  6. 

Tenn.,  Memphis — t<evee — IT.  S.  Engineer 
Office.  443,000  cu.yd.  levee  In  St.  Frann.s 
Xjevee  Dist.,  Item  20.  to  T.  M'.  Roach. 
Memphl.s.  $112,522. 
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Unclassified 


Proposed  W  ork 

rlavKroun«l.  etc. — Bouton,  Maim. — City, 
I'lih  '\Vk».  Dept.,  plana  playground  and 
'  lu  n  te  stand.  Randolf  St.  *25,000.  J.  H. 
Suili'an,  ooinr. 

rri«iiitnil»»ioii  I.lneii — Brockton,  MawM. — 
iMisiiii  Klectric  Illumination  Co.,  plans 
nil.  double  transmission  lines  from 
imp' 'lit  Circle  Substation  to  Montaup  Klec- 
iric  t’o.  lines,  incl.  7,500  kva.  synchronous 
coiideri.ser,  offices  and  starting  equipment, 
station  service  transformers,  etc.  Stone  & 
\v. lister,  Inc.,  147  Milk  St.,  Boston,  eiigra. 

TruiiHniiimioii  Line  —  Sonaemct,  .Muhh.  — 
.Moiitaup  Klectric  plans  14  mi.  tio  kv.  circuit 
from  Somerset  Station  to  lines  of  Kdison 
Klectric  Illuminating  Co.  of  Brockton,  incl. 
oil  circuit  breaker.  lightning  arrester  and 
(iisconuecting  switches.  Stone  &  Webster, 
Inc..  147  Milk  St.,  Boston,  constr.  engrs. 

(  limp  Groiindii — Providence,  K.  I. — State 
plans  rebuilding  camp  grounds.  *25,000  or 
more.  A.  C.  Cole,  adjutant. 

Lighting  StandardH — Wallingfonl,  Conn. 
— Klectric  Light  Dept,  plans  lighting  stand¬ 
ards  on  Hall  and  Quimipiac  Aves.,  Center, 
Colony  and  Kim  Sts.  *35,000. 

Mvlniniing  Pool — Willow  Grove,  Pa. — K. 
Schoeppe,  archt.,  1437  Spruce  St.,  Fhila., 
making  plans  6.700  sq.ft,  concrete  swim¬ 
ming  pool.  Willow  Grove  Park.  M.  Davis, 
Bellevue  Court  Bldg.,  Phila.,  lessee. 

(irain  Klevator — Franklin,  Tenn. — Lillie 
Mill  Co.  having  plans  prepared  by  Horner 

Wyatt,  300  Board  of  Trade  Bldg.,  Kansas 
City,"  Mo.,  40  X  100  ft.  grain  elevator,  reln.- 
con.,  3,100  bu.  capacity,  etc. 

street  I.lght  System  —  Detroit,  .Mirh. — 
Pub.  Lighting  Comn.,  174  Hast  Atwater 
St.,  plans  new  street  lamps  throughout  city, 
*350,000 ;  85  lamps  on  3rd  St.  from  Peter- 
boro  to  Amsterdam  Sts.,  *68,000  ;  85  lamps 
on  Linwood  St.  from  Grand  Blvd.  to  Klm- 
hurst  Aves..  *53,000;  19  lamps  on  Fore.st 
Ave.  from  Mt.  Elliott  to  Gratiot  Aves.,  *15,- 
aOn  85  lamps  on  12th  St.  from  Grand 
Blvd.  to  Elmhurst  Ave.,  *81,000  ;  82  lamps 
in  Belle  Isle  Park,  *72,000;  on  Vernor 
Highway  from  18th  to  24th  Sts.,  *23,800; 
and  extending  service  to  new  public  build¬ 
ings,  *50,000. 

Street  I.ighting  System — St.  Louis,  Mo. — 
Business  Men  of  District,  c/o  J.  Darst,  105 
North  8th  St.,  making  preliminary  plans 
electric  lighting  system  on  about  1  mi. 
Grand  Blvd.  north  and  south  of  Olive  St., 
incl.  steel  standards,  90  ft.  apart,  3,000  cp. 
each  unit. 

Park,  Playground,  etc, — St.  Louis,  Mo. — 
F.  W.  Pape,  comr..  Dept.  Parks  &  Play¬ 
grounds,  Municipal  Court  Bldg.,  soon  takes 
bids  developing  Penrose  Park  and  con¬ 
structing  Kingshlghway  through  park,  *60,- 
OOU ;  also  developing  Genevieve  Strodtman 
playground,  etc.,  *16,500. 

I, mill  Development  —  St.  LoiiIh,  Mo.  — 
Stedelin  Bros.,  823  North  4th  St.,  purchased 
an  acre  subdivision  tract,  Gravois  Rd.  just 
outside  city  limits,  and  making  preliminary 
plans  developing  same ;  incl.  streets  and 
sewers,  etc. 

Land  Development— -Waco,  Tex. — Whit 
Rogers  Realty  Co.  plans  developing  45  acre 
subdivision,  incl.  water,  sewers,  gas,  etc. 
140.000.  Private  plans. 

Dork,  etc.  —  Vancouver,  Wash.  —  Soon 
takes  bids  constructing  dock  and  warehouse. 
*80,000. 

Skating  Kink — New  Toronto,  Ont. — Town 
Council  plans  ice  skating  rink,  brick  and 
concrete.  *25,000.  Engineer  not  selected. 

Bids  Desired 

Timber  Plleii — .Albany.  N.  Y. — May  21 
(extended  date),  at  office  Albany  Port  Dist. 
Comn.,  100  State  St.,  timber  piles  and  plat¬ 
form  for  bulkhead  for  Port  of  Albany.  T. 
F'itzgerald,  secy. ;  adv.  E.  N.-R.  May  13. 

Fill — Corona  (Ind.  Sta.  Flushing),  N.  ¥. 
— May  28,  by  Bd.  Transportation,  J.  H. 
Delaney,  chn.,  49  Lafayette  St.,  New  York 
t'ity,  furnishing  and  placing  fill  in  Corona 
Yard,  and  along  Roosevelt  Ave.  east  of 
Willets  Point  Blvd.  Route  52,  here. 

Culvert,  etc.  —  New  Rochelle,  N.  Y. — 
•lune  9,  by  Westchester  Co.  Park  Comn.,  72 
Pondfield  Rd.,  Bronxvllle,  excavating,  grad¬ 
ing  and  culvert  for  Approach  Rd.  from 
Pelham  Rd.  to  Glen  Island  Park,  here. 
Former  bids  rejected.  J.  Downer,  ch. 
engr. ;  adv.  E.  N.-R.  May  20.  Noted 
.May  13. 

Tracking,  etc. — New  York,  N.  Y. — May 
28,  by  Bd.  Transportation,  J.  H.  Delaney, 
chn.,  49  Lafayette  St.,  installing  tracks 
in  part  Queensboro  Subway  line,  here  ;  also 
supplying  track  materials  for  constructing 
Rapid  Transit  Railroads,  (Order  8). 

Entrance  and  Exit  Plasaa-— Jersey  City, 
N.  J. — May  24,  by  New  York  State  Bridge 


&  Tunnel  Comn.,  Woolworth  Bldg.,  New 
York  City,  constructing  entrance  and  exit 
plazas,  incl.  curbing,  sidewalks,  granite 
block  paving,  etc.,  known  as  Contr.  26  of 
Holland  Tunnel.  T.  Boettger,  chn. 

Wharf  Nheils— I.ake  Charles,  Ia>. — Juno 

I,  by  Louisiana  Harbor  &  Terminal  Dist., 
Assn,  of  Commerce  Bldg.,  two  70  x  300  ft. 
steel  wharf  sheds.  E.  E.  Shutts,  Lake 
('harles,  engr. 

TransmisHliiii  Line  —  TeniieKHce  —  See 
“Contracts  Awarded.” 

TransmlHHlun  I.lne^Kcntueky — Si-e  ‘‘('on- 
tracts  Awarded. 

Ilaating  and  Ventilating— Detroit,  Mieli. 

— June  7,  by  Pub.  Lighting  Comn.,  174 
East  Atwater  St.,  heating  and  ventilating 
system,  etc.,  for  new  municipal  power  and 
lighting  plant.  Smith,  Hinchman  &  Grylls, 
800  Manjuette  Bldg.,  engrs. 

TransmisHlon  Line — .MisHouri — See  “Con¬ 
tracts  Awarded.” 

Crane  tiantrics,  etc. — tltaliulii.  New  /ea- 
laiiil' — Sept.  30,  by  Railway  Bd.,  Railway 
Bldg.,  Wellington,  2  crane  gantries  and  13 
steel  framed  buildings. 

Bids  Received 

Supports  for  Retaining  Walls  —  Long 
Island  City,  N,  Y,— Bd.  Transportation, 

J.  H.  Delaney,  chn.,  49  I>afayette  St.,  New 
York  City,  May  14,  additional  supports  for 
retaining  walls  and  abutment  of  Flushing 
Extension,  tjueensboro  Subway,  Agreement 
“EM,”  here,  from  N.  A.  Deiser,  280  Madi¬ 
son  Ave.,  New  York  City.  *52,803.  Noted 
May  6. 

Foundation,  etc. — New  York,  N.  — B. 

M.  Patten,  comr.  Pub.  Markets.  Municipal 
Bldg.,  May  13,  viaduct  foundations,  ramp 
floors,  etc.  at  Bronx  Municipal  Market. 
Exterior  and  151at  Sts.,  from  C.  Meads  & 
('o.,  217  West  14th  St.,  *989,000.  Noted 
May  6. 

Park  Development — YVashington  Crossing 
(mail  Taylorville,  Pa.)  N.  J. —  State  Bd. 
Conservation  &  Development,  Trenton, 
developing  state  park  here,  landscaping, 
from  J.  H.  Holcombe.  Inc.,  42  I’earl  St., 
Trenton,  *27,226  ;  and  masonry,  from 
Jemison,  Mealy  &  Felice,  338  Pennington 
Ave.,  Trenton,  *4,205. 

Bulkhead — Arahi,  La. — Bd.  State  En¬ 
gineers,  Courthouse,  New  Orleans.  2,400 
lin.ft.  Martinez  type  creosoted  bulkhead, 
here,  from  Highway  Constr.  Co.,  c/o  State 
Engineer.  New  Orleans,  *44,394. 

Promenade  —  Detroit,  Ylleh.  —  H.  W. 
Busch,  comr.  Parks  &  Blvds.,  May  6.  con¬ 
structing  brick,  concrete  and  stone  prome¬ 
nade  around  James  Scott  Water  Fountain, 
on  Bell  Isle,  from  Gallagher-Fleming  Co., 
6500  Epworth  Blvd.,  *37,000.  Noted  May  13. 

Heating  and  Plumbing — Peoria.  HI. — See 
“Buildings — Educational,  Religious.” 

I'ndergroiind  Conduits — Tacoma,  YY’ash. — 
Bd.  Pub.  Wks.,  May  1,  removing  poles  and 
electric  wires  and  placing  same  in  under¬ 
ground  conduits  on  Commerce  St.,  from 
F.  A.  Keasal  &  Co.,  Tacoma,  *49,800. 

Foundation — Los  .Angeles,  Calif. — City, 
rein. -con.  foundation  for  City  Hall.  North 
Main  St.,  from  United  Bldg.  A  Finance 
Co.,  1262  North  Fair  Gak  St.,  Pasadena, 
*78,900. 

Contracts  Awarded 

Heating  and  Y’entllating  —  High  Point, 

N.  C.  —  See  “Building  —  Educational,  Re¬ 
ligious.” 

Transmission  Line  —  Kentucky  —  Ken- 
tucky-Tennessee  Utilities  Co.,  Mayfield,  will 
build  22  ml.  33,000  volt  transmission  line 
from  Murray  to  Mayfield,  and  rebuild  dis¬ 
tribution  system  at  Murray.  *30,000.  Work 
will  be  done  by  day  labor.  Engineer  not 
announced. 

Transmission  Line  —  Tennessee  —  Ten¬ 
nessee  Electric  Power  Co.,  540  Market  St., 
Chattanooga,  will  build  electric  tran.smis- 
slon  line  from  Carthage  to  Gainsboro.  via 
Granville  and  from  Gainesboro  to  Livings¬ 
ton.  by  day  labor.  To  exceed  *25,000. 

Storage  Tanks — Franklin,  Tenn. — Lillie 
Milling  Co.,  general  contract  10  rein. -con. 
storage  tanks,  160,000  bu.  capacity,  to  In¬ 
dustrial  Eng.  Co.,  620  Kansas  City  Life 
Bldg.,  Kansas  City,  Mo. 

Parkway  —  Cleveland,  O.  —  Cleveland 
Metropolitan  Park  Bd.,  grading,  driveways 
and  improving  Big  Creek  Parkway,  to  H. 
H.  Heffner,  Pearl  Rd..  *53.125. 

Foundation  —  Huntington,  Ind.  —  See 
“Buildings  —  Commercial  under  Proposed 
Work.” 

Grade  Separation — Fordson.  Mich. — Ford 
Motor  Co.,  Fordson  and  Highland  Park, 
constructing  Eagel  Ave.  grade  separation, 
Incl.  depression  of  street  and  partial  eleva¬ 
tion  of  7  Fordson  yard  and  4  Pere 
Marquette  tracks  and  Pennsylvania  right- 
of-way,  carrying  street  under  highway  at 
Mulkey  and  Wren  Aves.,  100,000  cu.yd. 
earth  excav.,  and  22,000  cu.yd.  rein. -con.. 


to  Blair  Constr.  Co.,  6o2  Park  .\ve.  Bldg  , 
Detroit,  *1.2(10,0011. 

foul  Bunker,  etc.  —  JnneNvIlle,  Alls.  — 

Hough  Shade  Co.,  lo5‘t  Jackson  St  .  coal 
bunker,  12  ft.  high.  rein. -con.  and  steel,  also 
warehou.se,  to  Summers  A-  Sons  Cie..  H 
North  Division  St.  Not.-d  May  13. 

Swimming  Pool,  etc. — Dew  Sloines,  In. 

D<  t)t.  I’arks  &  Pub.  l‘roiwrty,  J  G. 
Rounds,  supt.,  1  story.  46  x  13(»  ft.  rein - 
con.  bath  house,  to  Garmer-Stiles  ('«.,  519 
1  Itii  St.,  $14,719:  clearing  site  and  exca¬ 
vation  for  85  X  150  ft.  nin.-con.  swimming 
IHiol,  to  F.  Cram  8:  Sons,  Southern  Suri-ty 
Bldg.,  *4,320;  concrete  work  in  isnil,  »-lec- 
trolier  foundations,  ituuritiers,  <  tc.,  to  L.  A 
.Mullitis,  Des  Moines,  *15,361;  pressure  lil- 
t<T.s.  to  Permutit  (’o,,  Des  Moines,  *17.250. 
centrifugal  pumps  and  motors,  |iii>ing, 
valves,  etc.,  to  Iowa  Machinery  41:  Supply 
Co.,  317  Court  St..  *2,284,  etc.  Grand  total 
*57.934.  .Noted  Feb.  4 

TrunitmiNMiiiii  Line  —  MisHoiirl  —  Empire 
Dist.  Electric  C:>  ,  will  construct  25  ml,, 
3-phuse,  33,000  volt  6o  cycle  transmission 
line  in  Newton  and  McDonald  Counties,  by 
day  labor.  F.  C.  Arthur,  supt. 

.Amusement  Park,  etc. — A  alley  l*ark,  .Alii. 
— latke  Ozark  Park  Realty  Co.,  R.  F.  D 
15,  amusement  park,  incl.  75  x  130  ft. 
dancing  pavilion,  12o  x  ISO  ft.  swimming 
pool,  100  small  club  hou.sea,  90  x  90  ft, 
cafeteria,  and  8  acre  lake,  etc.,  at  Man¬ 
chester  and  Barrett's  Station  Rds.,  to  F. 
Heisler,  c/o  owner. 

AA  harf  Shed  —  GalvcNtun,  Tex.  —  Se«“ 
“Buildings — ('‘ommerclal.” 

Tunnel — Sun  Franrisen,  Calif. —  Bd.  Pub. 
AA'ks.  ('ity  and  San  Francisco  Co,,  con¬ 
structing  tunnel  and  appurtenances  under 
Buena  Vista  Park,  to  A'oudall  Constr.  Co., 
Matson  Bldg.,  *1,247,592.  Noted  Apr.  1. 


Materials 


Proposed  W  ork 

Gravel — l.oiig  iNlund  City,  N.  Y’.  M.  E. 
Connolly,  pres.  Queens  Boro,  Queens  Sub¬ 
way  Bldg.,  rejected  bids  May  4,  5,00(»  cu.yd. 

I  in.  quartz  gravel.  AA'ill  readvertise. 
Noted  Apr.  29. 

Bids  Desired 

Patching  Material — Bostun,  Mass. — May 
25,  by  Supply  Dept..  5,000  tons  asphalt 
patching  material.  F.  !.■.  Brier,  supt. 

Castings — New  York.  N.  V.  -Slay  24,  by 
J.  Miller,  pres.  Manhattan  Boro,  Boro  Hall, 
iron  castings. 

Gas  l*lpe.  etc. — Kichmond,  Va. — June  4. 
at  office  Pub.  Utilities,  City  Hall,  1,000 
lengths  4  in.  gas  pipe  and  nttings.  G.  H 
Whitfield,  dir.  ;  adv.  E.  N.-R,  May  20. 

Gravel — LuuiHlaiia — June  11,  by  State 
Hy.  ('omn..  Baton  Rouge,  aiiproximately 
6,600  cu.yd.  gravel  for  Minden-Shreveport 
Highway,  Federal  Aid  IToject  7o-A,  Bossier 
Parish.  W.  B.  Robert,  Reymond  Bldg., 
highway  engr. 

Cables— Alliwuukee.  AA  Is. — May  24.  by 
Central  Bd.  Purchases.  J.  W.  Nicholson, 
ch.  buyer.  175,000  ft.  steel-tai>ed  parkway 
and  lead-covered  cables. 

Sand  and  Gravel — AlinneupcdlH,  Minn. — 
May  24,  by  F.  S.  Gram,  city  purch.  agt  , 
approximately  30.000  cu.yd.  each  of  sand 
and  gravel.  N.  W.  Elsberg,  city  engr. 

Contracts  Awarded 

Sewer  Brick — BuHton,  AIumm. —  Rd.  Pub. 
Wks.,  City  Hall,  260,000  sewer  bricks,  to 
J.  P.  O’Connell  Co.,  11  Beacon  St.  at  *25 
per  M.  Noted  Apr.  1. 

Asphaltic  Oil  or  Tar — l*rovldence.  K.  1. — 
State,  State  House,  250,000  gal.  asphaltic 
oil  or  tar,  to  M.  Moulton  Jr..  Inc.,  6  Beacon 
St..  Boston,  Ma.ss.,  *19,975. 

Ballast — Phila..  Pa. — Dept.  Supplies,  E.  J. 
I.Afferty,  dir..  May  10,  from  J.  .Meehan  & 
Son,  916  West  Dakota  St.,  2,425  tons  slag 
ballast  at  *2.58  per  ton,  7,929  tons  1.5  x  2.5 
ballast  *2.73,  1,363  tons  i  stone  *2  90,  and 
1,475  tons  i  stone  *2.95.  Noted  May  6 

Road  OH — flreen  Bay,  AA'Is. — W.  L.  Kerr, 
city  elk.,  10,000  gal.  road  oil  having  50'^v 
to  60%  and  20,000  gal.  having  60''!  to 
70%  asphaltic  content,  to  Standard  OH  Co., 
414  Sycamore  St.,  Milwaukee,  *0.62  per  gal. 
Noted  Apr.  22. 

Sand  and  Gravel — .Alinneapolls,  Minn. — 
F.  S.  Gram,  city  purch.  agt.,  3,500  cu.yd. 
washed  concrete  sand,  and  7,000  cu.yd. 
gravel,  to  Hennepin  Sand  &  Gravel  Co.,  439 
P  St.,  Minneapolis,  at  *L  and  *2.10  per 
cu.yd.  respectively.  Noted  Apr.  15. 

Cement,  etc. — Montreal.  Que. — Corpora¬ 
tion  of  Montreal,  360,000  bags  cement,  to 
Canada  Cement  Co.,  Ltd.,  at  *2.11  per  bag; 
and  325,000  gal.  fuel  oil.  to  Imperial  (Rl 
Co.,  Ltd.,  1250  St.  Valler  St.,  *0.0693  per 
gal. 


See  proposal  advertising  on  page  107,  Advertising  Section 
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WHERE  to  ect  out  of  order.  Big 
power,  and  a  aavinc  iti  mainte- 
oanre  a>^  furl  alone  which  pays 
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BETHLEHEM  STEEL  COMPANY,  Bethlchcin,  Pa. 
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Positive  <,»ear  drive.  Four  speeds  in  either  direction.  | 
Sizes  built.  3*4  to  25  tons  in  weight.  | 

Write  for  catalogue  j 


C4ff5''HAND,AUT0MATIC  AND  AIR 
DUMP  CARS-TRACK  ETC. 

FOR  ALL  ENGINEERING  AND  INDUSTRIAL  USES. 

KOPPEL  INDUSTRIAL  CAR  &  EQUIPMENT  CO. 

KOPPEL  —  PENNA. 

NEW  VORK  -  CHICAGO 
PtTTSBUWOM  ■»  SAhJ  FRANCISCO 


PORXER. 

^^epeOer  buiuy 


When  one  man  buys  18  Porters, 
one  at  a  time,  another  24,  etc., 
you  can  bet  your  bottom  dollar 
he  knows  they  are  the  finest  loco¬ 
motives  made,  and  they  are, 
without  doubt. 


Do  you  have  our  Bulletine? 


H.  K.  Porter  Company 
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Pittsburgh,  Penna. 


Engineering  Seics-Kecord,  May  27,  1926 

Construction 

News 


Classified  Index  of  Bids  Wanted 


Some  of  the  Week^s  Large  Projects 


AJIO.NG  the  announi  ement.x  for  the  cur¬ 
rent  week  are  the  following: 

Proposed  W  ork 

Street  improvement,  Pittsburgh,  Pa.,  voted 
bends,  |6.127.0n0. 

Bridge,  New  Orleans,  La.,  E.  Watson 
takes  bids  about  June  1  for  bridge  over 
Like  Pontehartrain.  $.1, 000,000. 

Water  system,  Pittsburgh,  Pa.  voted  bonds 
for  renovating  water  system,  900, 000. 

Kloating  dock.  New  Castle,  New  South 
Wales,  government  plans  dock,  J3.000.000.  I 
Otliee,  Houston,  Tex.,  J.  M.  West,  plans  I 
building,  J3, 000  000, 

.Xdministration  building,  Ossining,  N.  Y.,  | 
State  Bldg.,  Commissioner  having  plans  pre-  1 
pared,  $2,.i00,000. 

p.uildings  and  improvement,  Pittsburgh, 
I’a  voted  bonds  for  buildings  and  im-  ' 
piovement,  $2, .500, 000. 

.Aiiartment,  Chicago,  Ill.,  Ixrwenburg  * 


Lowenberg,  .\rchts.  preparing  plans  and 
soon  takes  bids,  J 2,r><l0,000. 

High  School,  Rochester,  N.  Y.,  Bd.  of 
Edu<-.  plans  building,  J2,000,o0o. 

Cement  plant,  Lackawanna,  N.  Y.,  Federal 
I'ortiand  Cement  Co.  takes  bids  in  June. 
$2,000,000. 

Improving  sewerage  system,  I’ittsbuigh, 
Pa.,  voted  bonds.  $2,000,000. 

liotel.  Pass  Christian,  Miss.,  M.  Kise- 
men,  et  al,  plan  hotel,  $1,500,000. 

Theatre,  Baltimore,  Md.,  Stanley  Co.  of 
Xorth  .America  sixin  takes  liids,  $l,.500,o0o. 

Bridge.  F^ittsburgh,  Pa.,  voted  bonds  for 
liridge,  $1,450,000. 

Hotel,  San  Oiego,  Calif..  Syndicate  hav¬ 
ing  plans  prepared.  $1.230.ooo. 

-Apartment  hotel.  New  A’ork.  X.  Y.,  J,  O. 
Siegel  having  plans  prepared,  $1,145,000. 

Warehouse,  Cleveland,  O.,  Cleveland 
Stevedore  Co.  having  plans  iirepated, 
$1,000,000. 

Hotel,  Terre  Haute,  ind.,  Terre  Haute 


Hotel  Co.  takis  bids  earlv  in  .lune. 

$1,000,000. 

School,  Elgin,  111.,  Chii  ago  .lunior  S«  bool. 
Inc.  having  preliminary  plans  prepaied. 
$1,000,000. 

Drainage  s.vstiin,  Biownsville,  Tix.. 
t'ameron  Co.  making  plans,  $l,000,ooo. 

Bids  U  anted 

Road  work,  .Xashvllle,  Tennessee,  June  11, 
State  l>ept,  of  Highways  l‘ub.  Wks.. 
grading,  paving,  bridges,  etc.  roads  in  2.‘i 
various  countii'S.  To  exceed  $2,0o0,000. 

Contraets 

Warehouse,  compress  and  pier,  Houston, 
Tex.,  Manchester  Terminal  (.'orp.  will  build 
by  day  labor,  $5,000,00<». 

Hotel.  Chicago.  111.,  Rissman  &  Hirsch- 
feld,  .Ari'hts,,  to  A.  Brundage,  $3,00o.ooo. 

Has  piia-  line,  Childress,  Tex.,  Cpham 
<las  Co.  will  build  35K  mi.  12  in.  gas  piiH- 
line  by  day  lalxir,  $3,000,000. 


Waterworks 


Bids  close  Sec  Eng.  News 

May  28  New  York  . 

May  28  Massachusetts  . 

June  1  Brooklyn,  X.  Y . 

June  1  Midland.  Mich . 

June  1  Libert.vville,  III . 

June  1  Osyka,  Miss . 

June  2  Wash.,  D.  C . 

Adv.  May  27. 

June  2  New  York,  N.  Y . 

June  2  Sanford,  X.  C . 

June  7  Vermilion.  O . 

June  7  Healdsburg,  Calif . 

June  7  Placerville,  Calif . 

June  7  Rahway,  N.  J . 

Adv.  May  20  and  27. 

June  7  Crosby,  N.  D . 

June  7  Springville,  Calif . 

June  7  Crenshaw,  Miss . 

June  8  Illinois  . . . 

June  10  Sonyea,  N.  Y . 

Adv.  May  27. 


,  June  4  I-a  Crosse,  Wi 
t-Ectoid  June  4  Wyoming  ... 
.May  20  June  7  California  ... 
.May  27  June  S  t'ohoes,  N.  Y. 


ost  See  Eng.  Xeivs-nrcord 

4  I-a  Crosse,  Wls . May  27 

4  Wyoming  . May  27 

7  California  . Mav  27 


nids  t  lose 

June  4  Adel.  Ua. 


..May  27  -Adv.  May  27. 

.Ma.v  27  June  8  South  Dakota . 

.  Alay  27  June  8  Mas.sachusetts  . 

.May  27  June  9  Illinids  . 

.May  27  June  14  Huntington,  AV.  Va. 


...Mav  27 
. .  ..Mav  27 
.  .  ..Mav  27 
,  .  ..Mav  27 


iMay  20  Excavatioii,  Drainage,  Irrigation, 
oil  Levees,  River  and  Harbor 

.  May  20  ’ 

.May  20  May  31  Bradentown,  Fla . May  13 

.Mav  20  June  1  Galveston,  Tex . Apr.  29 

June  2  New  York.  N.  V . .May  20 

.May  20  !  Adv.  May  20  and  27. 

•  May  27  1  June  4  Albany,  N.  Y . May  13 

.May  27;  Adv.  May  13  to  27. 

.May  27;  June  8  Springfield,  111 . May  20 

.May  27  June  15  Clewiston,  Fla . May  27 

June  15  St.  laruis.  Mo.  . May  13 

Streets  and  Roads 

.May  13  May  28  Freeport,  N.  Y . May  13 

.May  20  May  28  Cincinnati,  O . May  20 

.May  13  May  28  Hamilton,  O . Mav  20 

..May  27;  May  27  lamg  Island  City,  N.  Y...Mav  27 

.  May  20  j  May  29  Cleveland,  O . May  27 

!  May  31  Garnett.  Kan . May  1.3 

.May  27  1  May  31  Toledo,  la . May  27 

■  May  27  I  May  31  Arkansas  . .May  27 

..May  20  1  May  31  Falls  City,  Neb . May  27 

,  June  1  Maxville.  Ont . May  27 

.May  27'  June  1  I.4ikewood  (Cleveland  P.  (».), 

.May  20  O . May  27 

.May  13  June  1  Trenton.  N.  J . May  27 

.May  20  June  1  Gobels,  Mich . May  20 

.May  27  June  1  Birmingham,  Ala . Apr.  22 

June  1  St.  Ixtuis,  Mo . May  13 

.May  27,  June  1  Maryland  . May  20 

j  Adv.  May  20  and  27. 


Sewers 

Akron,  N.  Y . 

Watkins,  Kan . 

Selma,  Ala . 

Selma,  Ala . 

Ix)s  Angeles,  Calif . 

I.,akewood  (Cleveland  P. 

O.),  O . 

Westby.  Wls . 

Detroit,  Mich . 

Adv.  May  20  and  27. 

New  A'ork,  N.  Y . 

Crosby,  N.  D . 

St.  Louis,  Mo . 

Lyndonville,  N.  Y . . 

Mamarone<-k,  X.  Y.  .  . . , 
Adv.  May  27. 

Ojai,  Calif . . 


Waste  Diftposal 


See  Eng.  Xrics-Errorri 

. May  27 

. .Mav  27 

. May  27 


June  4  Wisi-onsin  . May  27 

.lune  4  Wyoming  . May  27 

June  4  Akron.  () . May  27 

June  4  Cincinnati,  (> . May  27 

June  4  White  Plains,  N.  Y . May  27 

Adv.  May  20  and  27. 

June  4  (''olumbus,  Kan . May  13 

June  5  Groveton,  Tex . May  27 

June  5  Idaho  . May  27 

June  7  Oroville,  Calif . May  27 

June  7  Monroe,  Mich . May  27 

June  7  Akron,  G . May  13 

June  7  Salina,  Kan . May  13 

June  7  San  Jose,  Calif . May  20 

June  7  Martine*,  Calif . Ma.v  2o 

June  7  California  . May  27 

June  7  Iji  Porte,  Ind . May  27 

June  7  Chicago,  III . May  27 

June  7  Tunica,  Miss . May  27 

June  7  Curwensville,  Pa . May  27 

June  8  Crown  Point,  Ind . May  27 

June  8  Maryland  . May  27 

June  8  Wabash,  Ind . May  13 

June  8  St.  I.a>uis,  Mo . May  13 

June  8  Eldorado,  Kan . May  13 

June  8  St.  Louis,  Mo . May  20 

June  8  Liikew<M»d,  N.  J . May  20 

Adv.  May  2o  and  27. 

June  8  Warsaw,  Ind . May  2o 

June  8  Dover,  N.  J . May  2o 

Adv.  May  20  and  27. 

June  8  Virginia  . May  27 

Adv.  Ma.v  27. 

June  9  Illinois  . May  27 

June  9  Delaware  . Ma.v  2ii 

June  9  Harrison,  Mich . May  20 

June  9  Freehold,  X.  J . May  27 

Adv.  May  27. 

June  10  Cfildwater,  Kan . May  27 

June  10  Muskogee.  Okla . May  27 

June  11  Seymour,  Tex . May  27 

I  June  11  Tennessee  . May  27 

Adv.  May  27. 

June  11  Coldwater.  Kan . May  13 


,  ..  - - 7*'.  .  ««  I  June  11  t  oiuwHier,  ixaii . .iiay  i.» 

June  1  West  Virginia  . May  20*  jj  Kellsmere.  Fla . May  13 


June  3  Mobile,  Ala . 

June  4  New  Dorp  (ala.  Staten 

Island).  N.  Y . 

June  8  Trenton,  N.  J . 

Adv.  May  27. 

June  8  Gulfport.  Fla . 


Bridges 


May  31  London,  Ont . 

June  1  Ontario  . 

June  1  Massachusetts  . 

June  1  Sebring,  Fla . 

June  1  Mercer,  Pa . 

Adv.  May  13  to  S7. 

June  1  Jacksonville,  Fla . 

June  4  Pennsylvania  . 


June  1  Newton.  N.  J . May  20  June  11  Olath 

.May  6  Adv.  May  20  and  27.  June  12  I>ake 

June  1  Mas.sachusetts  . May  20  June  14  Moun 

.May  27  June  1  Anna,  III . May  27  June  15  W<H)d 

.May  27  June  1  De  Pue,  111 . May  27  June  15  Hillsl 

June  I  Summit.  N.  J . May  27  June  15  Gonxi 

.May  27  June  1  St.  George,  N.  Y . May  27  June  15  Marli 

June  2  Cleveland,  O . May  27  June  15  Dulul 

June  2  Baltimore,  Md . May  27  June  15  I.aiuis 

June  2  Omaha,  Neb . May  20  June  15  Ande 

.May  27  June  2  Greensburg,  Pa . May  20  June  16  Wild' 

.May  27  June  3  Pennsylvania  . May  20  Ai 

.May  20  Adv.  May  20  and  27.  June  17  Crose 

.May  6  June  3  Terre  Haute,  Ind . May  27  Pa. 

.May  13  June  3  New  York,  N.  Y . May  27  Ai 

June  3  Marysville,  Kan . May  27  June  17  Felto 

.May  13  June  3  Wisconsin  . May  27  Ac 

.May  27  June  3  Fond  du  I>ac.  Wis . May  27  June  22  Dului 

proposal  advertising  on  page  168,  Advertising  Section 


June  11  Olathe.  Kan . May  13 

June  12  I>ake  Charles.  1>a . May  20 

June  14  Moundsville,  W.  Va . May  27 

June  15  W.H,dvllle.  Miss . May  27 

June  15  Hillsboro,  Tex . May  27 

June  15  Gonxales,  Tex . May  27 

June  15  Marlin,  Tex . May  27 

June  15  Duluth.  Minn . May  20 

June  15  I.omisiana . May  20 

June  15  Anderson,  Ind . May  13 

June  16  Wildwood.  N.  J.  . May  27 

Adv.  May  27. 

June  17  Cross  Roads  (Felton  P.  O.), 

Pa . May  27 

Adv.  May  27. 

June  17  Felton,  Fa . May  27 

Adv.  May  27. 

June  22  Duluth,  Minn . May  20 
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TRADE 


“LEADITE” 


MARK 


Rpidstered  U.  S.  Pat.  Offlt'e 


NO  CAULKING 


pipe  gullery  Buffalo's  new  filter  plant; 
joints  made  with  Leadite. 


Used  by 

City  of  Buffalo,  N.  Y. 
For  Over  20  Years 


Buffalo  is  proud  of  its  water  works 
system. 


It  is  proud  of  its  new  modern  filter  plant 
just  completed  and  representing  an  in¬ 
vestment  of  millions  of  dollars. 


That  is  why  the  City  of  Buffalo  wanted 
the  Convention  of  ;:he  American  Water 
Works  Association  to  meet  there  this 
year,  June  7th  to  11th. 


They  wanted  other  water  works  men 
thruout  the  country  to  see  what  they  have 
accomplished. 


Buffalo  has  laid  about  40  miles  of  c.i.  bell 
and  spigot  water  mains  with  Leadite. 


They  have  tested  and  used  Leadite  for 
over  20  years. 


The  up-to-date  water  works  man  specifies 
and  uses  I.EADITE. 


LEADITE  saves  at  least  75%. 


LEADITE  is  the  pioneer  self-caulking 
material  for  c.  i.  pipe 


Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 


THE  LEADITE  COMPANY,  Inc. 

1512  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  A. 


Visit  Our  Booth  at  the 
American  Water  Works 
Convention 


May 


ENGINEERING  NEWS-RECORD 


Rtiilding? — Commercial 

Sre  Eng.  Sew«-Rerord 

:il  Woonsocket,  R.  I . May  27 

•'  Shrevei)ort,  lai . May  27 

'>  Juniata  (br.  Altoona), 


Duluth.  Minn . : 

Tonis  River,  N.  J . 

Adv.  May  27. 

New  York.  N.  Y . 

San  Duis  Obispo,  Calif . 

Cleveland.  O . i 

Texarkana,  Tex . 

[  Vancouver,  U.  C . 

Buildings — Industrial 


I,e\vistown.  Pa. 


Builtlings — Educational,  Religious 


Woon.socket.  R.  1.  .  . 

IJttle  RiK'k,  Ark . 

Vancouver,  B.  C . 

Meri-edes,  Tex . 

SuiH-rior.  Wis . 

Phila.,  Pa . 

Durham,  N.  H . 

M  ash..  1).  C . 

Jersey  City,  N.  J.  .  . 

■Alton,  Ill . 

Perth  Amboy,  N.  J.  . 

■Akron,  O . 

Brooklyn,  N.  A' . 

■Aledford  (br.  Bostoio, 

Mass . 

Crbana.  Ill . 


_ May  211 

.  .  .  .May  12 
•...■May  27 
. .  . .  May  2ii 

_ Mav  20 

....  May  27 
.  . .  ..May  27 
.  .  .  .May  20 
.  .  .  May  27 
....  May  27 
.  .  .  ..Mav  20 
. . .  May  12 
.  .  .  May  27 

.  .  .  ..May  27 
....  May  27 


Federal  Government 


.May  2S  Dwellings  —  Nashville, 

Teiin . 

June  1  Steel  BarRes — Memphis, 

Tenn . 

Adv.  May  <>  to  27. 

June  1  Pier — Charleston.  S.  C . 

Adv.  May  «  to  27. 

Jiiri.-  1  Mezzanine — Boston,  Mass. 
June  1  Conduits,  etc. — Phila..  Pa.. , 
June  1  Roiid — South  Dakota  .  .  .  .  , 

June  1  Koad — ('olorailo  . 

June  2  Koad — Colorado  . 

June  2  Road — New  Mexii'o  . 


Bids  close  See  Eng.  Xetes-Rerord 

June  2  Road — California  . May  27 

June  3  RemodelinK  —  Nashua, 

.V.  H . .Alay  20 

June  7  OiieratlnR  Machinery — I.ouis- 

ville,  Kv . Mav  13 

Adv.  May  13  to  27. 

June  7  Breakwater — Presiiue  Isle. 

Mich . May  20 

June  S  Hospital,  etc. — North  Chicatto. 

Ill . May  6 

June  S  Mess  Hall.  etc. — Devils  1.ake, 

N.  1) . May  27 

June  O  Compass  Station  . —  Kmpire, 

Ore . May  13 

June  ;*  Oates — PittsburRh.  Pa.  ...Ma.v  13 
.Adv.  May  13  to  27. 

June  !i  Boilers  —  Terre  Haute. 

Ind . May  12 

June  it  Chimney  —  Mare  Island, 

Calif . May  2o 

June  :»  DredRiiiR — (Juantico,  Va...May  27 
June  10  DredRinR — San  DieRo, 

Calif . Ma.v  27 

,  June  III  laiboratory — Fort  BeiiniiiR. 

Oa . May  20 

Adv.  Ma.v  20  and  27. 

June  10  Tower-- New  York,  N.  A'.  .  May  20 
I  Adv.  May  20  and  27. 

June  10  Power  Plant,  etc. — Hot  .SpritiR.s, 

Ark . May  20 

June  11  DredRiiiR — Oreeii  Bay.  AVis.May  2o 
I  Adv.  May  2o  and  27. 

June  11  UemodelinR — PlattsburR, 

N  V . May  27 

1  June  11  Administration,  etc. — Dayton, 

t) . May  27 

,  Adv.  May  27. 

1  June  12  DockiiiR  Cals.sons — HuntiiiRton. 

\V.  \’a . May  20 

June  14  HaiiRar — AA’ash.,  1).  C . May  20 

June  It  Hulls,  etc. — laiuisville. 

Ky . May  2o 

Adv.  May  20  and  27. 

I  June  1.">  Barn,  etc.  —  St.  Cloud. 

I  Minn . May  20 

1  Adv.  May  20  and  27. 

I  June  Hi  Houses — PittsburRh.  l•a...May  20 
I  Adv.  May  20  and  27. 

Juno  17  Boilers,  etc. — AA'inona, 

I  .Minn . May  27 

j  Adv.  May  27. 

1  June  IS  Houses — PittsburRh,  Pa. .  .  .May  27 
1  Adv.  May  27. 


Rids  close  See  Eng.  Seu'S-Record 

June  21  Hospital,  etc. — Palo  Alto. 

Calif . May  6 

-Adv.  May  20  and  27. 

June  21  Water  Sy.steni  —  Ft.  AA'arren. 

Mass .  May  27 

June  21  Dam — PittsburRh,  Pa....  .Mav  27 

.Adv.  May  27 

June  22  DredRiiiR  ChlcHRo.  Ill  .Mav  27 

Adv  May  27 

June  2.S  Kitchen,  etc. — l.iverinore, 

Calif . May  27 

.luly  7  Motors,  etc. — AA’asli.,  D.  C.  May  13 

July  l.'i  DredRiiiR  Hawaii  . .Alay  13 

Adv  .Alay  13  to  27 


Unci  assi  tied 


AA'ateiprootinR  Standpipe,  etc. 

A\'al|Mi|e,  Mass . Apr. 

TrackitiR.  etc. — New  A'ork. 

N  Y .  .Alay  : 

Fill — Corolla  (Ind.  sta.  Flusli- 

inR),  Y . .Alay  ; 

.Airplane  HanRar — l.ansiiiR. 

Ill . May  : 

AA'harf — Moliile,  .Abv. . Apr.  ! 

AA'harf  Sheds  l.ake  Charles. 

lai . May 

HeatinR  and  Sanitary  AA’ork — 

Raybrook.  N.  A' . May 

HeatiliR  and  A'eiitilatiliR — I  >e- 

troit,  Mich . May  : 

Station  Finish  AA'ork — New 

York.  .V.  A". . May 

Culvi’rt,  etc. — New  Ris'helle, 

N.  V . .Alay 

■Adv.  May  20  and  27. 

Subway — Phila.,  Pa . May 

Sanitary  AA'ork,  etc. — Ctica, 

-N'.  Y . May 

■Adv.  May  27. 

)  Crane  tlantries,  etc. — Otahulu, 

New  Zealand  . May 

Materials 

Cement — ChiciiRo,  III . May 

1  Rails --Melbourne,  .Aus¬ 
tralia  . May 

1  Cement,  etc. — St.  I  li'orRe, 

N.  Y . May 

I  lias  Pipe,  etc. — Richmond, 

A'a . May 

ilravel  l.ouisiana  . M.ay 


^ews  of  /Vpir  Work 


Waterworks 

Proposed  Work 

>la»».,  Chicopee  —  Appropriated  |200,- 
Otiii  for  dam  at  Cisdey  Brook  Reservoir,  and 
12,1.(1110  for  pipinR. 

AIhioi.,  AAest  Koxbiir.v  (Boston  P.  O. ) — 
I)e|)t.  I'ub.  AA’ks.,  Boston,  plans  surface 
water  conduit  in  Brookstone  St.,  hbre. 
IM'i.iiiHi.  J.  H,  Sullivan,  cotnr. 

Pa..  PittsburRh — A'oted  $3,900,000  bonds, 
n-novatinR  water  system. 

N.  C.,  Iliirham  —  City  plans  to  issu*- 
l.'iiiii, (1(1(1  bonds,  waterworks  and  dam  at 
Flat  River  and  extendiiiR  mains  into  new 
area  of  city.  R.  AA’.  RiRsbee,  Durham,  city 
mer. 

\.  ('..  IJherty  —  Takes  bids  about  July 
2(1.  water  and  seweraRe  systems.  Spoon, 
Dwis  &  Camp,  407-8-9  Amer.  Bank  BldR., 
(ireensboro,  consult.  enRrs. 

Ala.,  Hartsville — Flection  May  30,  $65,- 
(iiOi  bonds,  waterworks  and  sewers  in  vari- 
ou.M  streets. 

.AIIsm.,  (iiilfpnrt — Soon  takes  bids  1  m.R. 
rein  -con.  reservoir.  H.  D.  Shaw,  (JulfiMirt, 
inRr.  Noted  Jan.  28. 

Alieh.,  Iletruit — Bd.  AA’ater  Comrs.  plans 
415  ft.  6  in.  c.l.  mains  in  (Iraydon  Ave., 
1. 2.5(1  ft.  KaRlinR  Ave.,  1,600  ft.  Troester 
Ave..  1,350  ft.  Clen  Ave.,  1,350  ft. 
Tecumseh  Ave.,  1,380  ft.  HazelridRe  Ave. 
and  1,080  ft.  YounR  Ave.  :  1,3,50  ft.  8  in.  in 
HiRhplanes  Ave.  1,250  ft.  Roberts  Ave. 
1.285  ft.  Seymour  Ave.  1.350  ft.  Belmont 
Ave.  1,430  ft.  Cedar  Drove  Ave.  2,260  ft. 
M viand  Ave.  and  660  ft.  Six  Mile  Rd.  1.375 
ft  16  in.  in  AVest  ChicaRo  Blvd.  and  725  R. 
KvefRreen  Ave.  (1.  H.  Fenkell,  176  Fast 
Jefferson  Ave.,  Renl.  niRr. 

Alieh.,  Detroit  —  Dept.  AA’ater  Supply, 
I'lans  3,315  ft.  8  in.  mains  in  Asbury  Park 
A\e..  565  ft.  Gainsboro  Ave.,  2,660  ft.  St. 
Maiys  Ave.,  1790  ft.  IiainR  Ave.,  2,660  ft. 
Rutherford  Ave.  and  1,200  ft.  In  Fastburn 
Ave  ;  6  tn.  In  2,600  ft.  Cherrylawn  Ave., 
-.660  ft.  Mettetal  Ave.,  2660  ft.  Mansfield 
Ave.  and  1,140  ft.  In  BurRartl  Dr.  O.  H. 
r*nkell,  Renl.  niRT.,  176  Fast  Jefferson  Ave., 
entr. 


III.,  Dupo — Plans  waterworks  and  dis¬ 
tribution  system,  imd.  motor  driven  puiiip- 
inR  equipment,  etc.  $125,000.  Schwab  & 
Sheppard,  Alton,  eiiRrs. 

AVIs.,  (iillett — P.  NyRaard,  vIlbiRe  elk., 
iiiakinR  plans  waterworks.  $45,ooo  bonds 
voted.  McMahon  &  Clark.  Menasha,  eiiRrs. 
Noted  Dec.  31. 

AA  Is..  AA  a II sail — Plans  to  issue  $I25.0or. 
bonds.  constructiiiR  filtration-aeration  plant 
for  waterwork.  AY.  G.  Kirchofter,  22  North 
Carroll  St.,  Madison,  enRr.  Noted  Mar.  25. 

la.,  .Ames — Plans  filtration  plant.  $28,- 
000.  P.  H.  Hopkins,  city  enRr. 

Alinn.,  Dllworth — Flection  June  21,  $20,- 
000  bonds,  waterworks.  $35,000.  Fuckey- 
Miller  Co.,  FarRo,  N.  D.,  enRrs. 

Kan.,  Topeka  —  MakiiiR  surveys  and 
plans  water  supply  In  HlRhland  Park  and 
Oakland  addition.  To  exceed  $15,000.  Black 


rflRSE  reports  are  grouped  muter 
each  rlnss  Ixenter-xrorks.  sewers, 
etc.)  and  under  each  stage  of  the  work 
(proposed,  bids  desired,  etc.),  aecord- 
ing  to  the  follotring  geographic  sec¬ 
tions:  New  England,  Middle  Atlantic. 
South,  Middle  lVe,vf.  bettceen  Missis¬ 
sippi  and  Rockg  Mountains,  Far  West, 
and  Caxiada. 

H’fierF  name  of  official  is  not  given 
inguiries  should  be  addressed  to  dtp 
Clerk,  County  Clerk,  or  corresponding 
official. 


&  A’eatch,  700  Mutual  BldR.,  Kan.sas  City, 
Mo.,  enRrs. 

Ark.,  Foreman  —  Dist.  1  plans  water¬ 
works.  $45,000.  C.  AA’.  AA’illiams,  mayor. 
FnRineer  not  selected.  Noted  Jan.  29. 

Okla.,  Avord — MakinR  preliminary  plans 
new  waterworks.  $20,000.  T.  D.  Owens, 
mayor.  FnRineer  not  selected. 

Okla.,  Hydro — Made  preliminary  plans 
extendinR  mains,  etc.,  in  various  streets. 
$17,000.  H.  M.  Marshall,  mayor.  FnRi¬ 
neer  not  selected. 

Colo.,  I.onRmont — Plans  concrete  storaRe 
reservoir  100  ft.  hiRh,  on  North  St.  A’rain 
Creek.  AA’ater  will  serve  to  auRmeiit  the 
city’s  water  supply  and  then  provide  water 


for  uirliiiie.s  when  rcRular  source  is  low. 
f  1 .511.000 

AVash.,  Kverett — Defeated  $260,000  bonds. 
FlowInR  laike  AA'ater  Project.  Noted 
Mar.  2^. 

Calif.,  I.iviiiRston— See  "Sewers” 

Calif.,  San  Jose  Fast  Side  AA’ater  Dist. 
plans  eiection  $2uu,(tuo  bonds.  3  reservoirs 
to  feed  from  deep  wells  to  be  lifted  from 
main  in  Alum  Rock  .Ave.  by  series  booster 
stations. 

Calif.,  I.os  .VnRelen  —  lais  AliReles  Co. 
made  plans  2.92  mi.  <-.i.  mains  in  Ham- 
ii.erton  Tract.  $25,350. 

Calif.,  Santa  Cm*  —  Plans  to  purchase 
5,000  ft.  each  4  in.  and  6  In.  Class  B 
c.i.  pii>e,  bell  spiRot  joints,  tees  and  cross»-s 
J.  K.  James,  city  eiiRr 

B.  C„  i*enfiet<Ni- — Plans  election  $60,000 
bonds,  additions  and  Improvements  to 
waterworks. 

Bids  Desired 

MassarhnsettH  —  Ma.v  28,  by  Dept.  Pub 
Health.  State  House,  Bo.ston,  pumiiiiiR  sta¬ 
tion  near  shores  of  Clear  Pond,  iwiwer 
transmission  lines  for  Iiakevllle  State  Sana¬ 
torium,  etc.,  at  laikeville.  To  exceed  $25.- 
OOo.  G.  M.  BiRelow,  comr. 

N.  Y.,  Brnnkl.yn — June  1,  by  N.  J.  Hayes, 
comr.  AA’ater  .Supply,  Gas  &  Flectricit.v 
Municipal  BldR.,  New  A’ork  (’ity,  steel  and 
c  i.  mains  In  Ocean  Parkway,  Church  and 
Gravesend  Aves.,  etc.,  here. 

N.  A’.,  Sniiyea — June  10.  by  Superin¬ 
tendent  Purchase.  Capitol,  Albany,  replaclriR 
and  extendinR  watermains,  etc.  at  CraiR 
Cidony,  here  ;  adv.  F.  N.-R.  May  27. 

I».  C.,  AA  ash.  —  June  2.  b.v  AA’ashInRtoii  ■ 
Surburban  Sanitary  Dist.,  Fvans  BldR., 
New  A’ork  Ave.,  43,000  ft.  6-  to  12-In.  c.i. 
pita-  Contr.  61 -AA’.  R.  B.  Morse,  Hyatts- 
ville,  Md..  ch.  enRr.  of  Dist.  ;  adv.  F.  N.-R 
May  27. 

Miss.,  Crenshaw  —  June  7.  by  B.  S 
AA’iwdard,  mayor,  and  Bd.  Aldermen,  new 
waterworks. 

Atlas.,  Osyka  — June  1,  bv  A.  J.  AVilliams, 
mayor  and  Town  Council,  4  and  6  In. 
artesian  well. 

Alieh.,  Midland — June  1.  by  A.  F.  Coons, 
city  elk.,  hiRh  lift  pumpinR  plant  with  2 
m.R.d.  rein. -con.  filtration  and  softenInR 
plant,  also  clear  water  reserv-olr  with  0.6 


See  classified  index  on  bids  wanted  on  page  S27 
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When  Your  Rush  Work  Demands 
High  Early  Strength  Concrete 

You  want  to  rush  a  job  to  completion.  Among  other  things  you  do 
not  want  to  wait  the  weeks  usually  required  for  concrete  to  gain  the 
desired  strength.  You  do  not  need  to. 

By  using  well-authenticated  methods  and  standard  Universal  cement, 
the  same  quality  Universal  regularly  used,  you  can  obtain  strong 
concrete  in  .?  days  and  at  the  same  time  get  a  concrete  that  is  much 
better  and  much  stronger  forever  after. 

The  chart  tells  the  story.  In  .?  days,  concrete  made  this  new  way, 
with  standard  Universal  cement,  has  a  strength  equal  to  ordinary 
2S-day  concrete.  In  addition,  its  28-day  strength  is  double  the 
28-day  strength  ordinarily  obtained  and  it  is  much  better  and  much 
stronger  concrete  forever  after. 

Detailed  information  on  the  methods  for  obtaining  this  time-saving, 
high  early  strength  concrete  will  be  furnished  promptly  on  request  to 

Universal  Portland  Cement  Co. 

Chicago  Pittsburgh  Minneapolis  Duluth  Cleveland  Columbus  New  York 


Concrete  for  Permanence 
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\Ut.  i-''  rks  (Continued) 

nn;  .  i.acitv,  etc.  Hoad.  Oeoker,  Shoecrafl 
A  iiriirv.  Ann  Arbor,  enitrs. 

Illiniii" — June  8,  at  offlca  Pejit.  Purchases 
X  (-..n'-tr  Oiv.  Waterways.  State  House, 
si.rmi-'ii' I'i  I'  Small,  dir.,  fabricating, 
fnriu'.l'inn  and  erectinR  miter  lock  Kates, 
an.  li.'r.iK'"’'  culvert  valves  of  Illinois 

Wiitrwavs  at  Pockport  and  Mar.seilles 
I ks  '  .'.46.000  lb.  structural  .steel.  1  26.000 
'll  castinKS.  46.000  lb.  steel  forKinRS. 

ri,  linn  11)  other  metal  work.  M.  B.  Barnes. 

''’lli"'’ril>e.tvvllle  —  June  1.  by  Village 
i-i.-rk  l.t.l'-'O  sq.yd.  6-  to  14-in.  c.i.  piia*. 
tn  hviirants.  15  gate  valves,  etc.  $:{2.ooo. 
ic.lkir  l>el..euw  &  Co..  Ill  West  Washlng- 
-:t  Chicago,  engrs.  Noted  May  2o. 

t  ilif  SpringvIUe— June  7.  by  Directors 
kiinnKcille  Public  Ctillty  Dist..  extending 
unter  svstem.  1.068  ft.  Matheson  joint  pipe. 
diiul)le  dipped.  2. .110  lln  ft.  Matheson  joint 
|ii|i.-.  l.ooo  ft.  2  in.  standard  wrought  steel 
bla.  k  pipe.  etc. 

Bids  Received 

\  j..  Jamesburg  —  Bd.  Institutions  & 

\Keni  ie.s.  W.  J.  Kills,  coiiir..  Trenton.  May 
10  waterworks  Improvements  at  State 
Home  for  Boys.  here.  250. ooo  gal.  tank, 
frnm  Pittsburgh- Des  Moines  Steel  Co..  .50 
Church  St..  New  York  City.  $10. 000;  200.- 
iiiin  gal.  tank,  from  Chicago  Bridge  &  Iron 
Cn  -lO  Church  St..  New  York  City.  $17.- 
771)'  and  pump,  from  Crain  Pump  &  Kuw- 
ber  Co  .  623  Arch  St..  Phila..  Pa..  $10,012. 
Noted  May  6. 

Contracts  Awarded 

V.,  Brooklyn  —  N.  J.  Hayes,  comr. 
Supply.  Oas  &  Klectricity,  Municipal  Bldg., 
New  York  City,  mains,  etc.  in  Klatbush. 
i.ivonia,  Rockaway,  Scott,  Troy  Aves.,  etc., 
to  N.  D  Stefano,  378  Woodstock  Ave.,  St. 
I'.eorge.  $7,250.  Noted  May  6. 

N.  Y..  I.ong  Island  City  —  N.  J.  Hayes, 
i-omr  Water  Supply.  Oas  &  Klectricity. 
Municipal  Bldg.,  New  York  City,  mains  In 
iotinars  and  60th  Aves..  Kdison,  Indiana, 
(llmstead  and  Tesla  Pis.,  etc.,  here,  to 
IVataga  Contg.  Co.,  308  Lenox  Ave.,  New 
York  Citv.  $7,110.  Noted  May  20. 

\.  J..  Cedar  <Jrove — Twp.  Com.,  Pomp- 
ton  .\ve.,  water  distribution  system,  to 
|{iimano  &  Saggese,  Main  St.,  Montclair, 
(unofficial)  $107,000;  stand  pil>e.  to  Chl- 
lago  Bridge  &  Iron  Wks..  30  Church  St., 
New  York  City.  $3,400;  pumping  station 
building,  to  F.  Pollara,  20  Farrington  St,, 
Caldwell,  $4,575  ;  and  pumping  station 
eiiuipment.  to  Watson-Flagg  Kng.  Co.,  120 
I.ibertv  St.,  New  York  City,  $10,4  37.  (Irand 
total  $125,412.  Noted  May  6. 

N.  4..  Livingston — Twp.  Com..  Livingston 
.\ve..  11.500  lln. ft.  c.i.  mains,  etc.  In 

I.iving.ston  Ave.,  to  W.  (1.  Fritz.  258  Valley 
Rd ,  West  Orange,  $45,641. 

Pa..  1‘hila. — Comrs.  Fairmont  Park.  127 
City  Hall,  air  lift  pumping  eiiuipment  at 
aiiuariuin,  Kast  Fairmont  Park,  to  Roberts 
Filter  Mfg.  Co..  Darby.  $4,4  80.  Noted 
May  13. 

Md.,  Baltiinare — Bd.  Awards,  mains  and 
excavating  trenches  in  York  Rd.,  for 
Bureau  Water  Supply,  to  M.  and  J.  B.  Mc¬ 
Hugh,  3414  Springdale  Ave.,  $23,767.  Noted 
.May  20. 

\.  Liberty — Town,  drilling  wells,  to 

Virginia  Mchy.  &  Well  Co.,  1319  Main  St., 
Richmond,  Va.  Noted  Apr.  29. 

Tenn..  Kiitherford  —  Waterworks,  incl. 
.iteel  tank,  tower,  rein. -con.  reservoir, 
maihs.  hydrants,  etc.,  to  Plttsburg-Des 
Moines  Steel  Co.,  Tuttle  and  Southwest  10th 
St.s..  Des  Moines,  la.,  approximately.  $82,- 
300.  Noted  Jan.  14. 

o..  Cleveland — Cuyahoga  Co.,  9.700  ft. 
8-  to  12-ln.  C.I.  mains  In  Impvt.  451,  Brecks- 
ville  Rd..  to  A.  Marra  Co.,  Kngineers  Bldg., 
$31,101.  Noted  May  20. 

IVIb.,  Milwaukee— Dept.  Pub.  Wks.,  R.  E. 
Stoidting,  comr.,  12,033  ft.  6-  to  16-ln.  mains 
in  various  streets,  to  Mlerswa  Constr.  Co., 
161 :»  Dregon  St.,  Oshkosh,  $14,019.  Noted 
.Mav  6. 

Veb..  Nelson— J.  J.  Pfeiffer,  city  elk.,  to 
MeWayne  Pipe  Co.,  Chicago,  Ill.,  c.i.  pipe. 
Sect.  1  at  $2,104  ;  to  Paxton  &  VIerling  Iron 
3Vks..  17th  St.  and  I'nlon  Pacific  R.R. 
tracks,  Omaha,  c.i.  specials.  Sect.  1,  $170 ; 
m  Interstate  Mchy.  &  Supply  Co.,  1006 
Douglas  St..  Omaha,  Sects.  2.  3  and  4, 
$4,306.  Sect.  5  $1,900,  Sect.  6  $650,  Sect. 
9  $585  and  Sect.  18  $1,500;  to  E.  W. 
Bichrach  &  Co.,  207  Rialto  Bldg.,  Kansas 
City.  Mo.,  Sect.  7  $406  ;  to  Hastey  & 

She-Iey.  Falls  City,  Sect.  8  $395,  Sect.  10 
$5,270,  Sect.  11  $1,231.  Sect.  12  $3,375.  Sect. 
13  $3,639,  Sect.  14  $2,982,  Sect.  15  $1,666, 
Sect  16  $778  and  Sect.  17  $1,507:  and  to 
South  Nebraska  Power  Co.,  Sect.  19  $516. 
e.rand  total  $32,980. 

Ark..  Fayetteville — Steel  and  stone  pump- 
‘h‘7_  station,  to  J.  A.  Fraser,  Fayetteville, 
$'■,785  ;  and  equipment,  IncL  1,200  gat. 


duplex  pump.  etc..  ti>  Kairbanks-Mnrse 
Mi'hy  Co..  900  South  Wabash  .Ave.  Chi¬ 
cago.  III.,  approximatelv  $4o.00o.  Noted 
Feb.  11 

t'ullf..  PaHailrna  —  To  .Amer.  C.  I.  I*i|>e 
Co..  Rives-Strong  Bldgs.,  Los  Angeles, 
Mono-Cast  I'entrifugal  «'.l.  pipe.  40, ooo  ft. 
6  In.  "B”  at  $0.7465  per  ft.,  and  10.000  ft 
8  in.  $1.0675;  to  V.  S.  t*.  I.  Pi|)e  Co.. 
MonadniH-k  Bldg..  San  Franci-co,  4, ooo  16 
in.  $3.15;  to  Natl.  <'.  I.  Pipe  'o.,  Heilman 
Bank  Bldg.,  I.os  Angeles,  10  )00  ft.  4  in. 
$0..5486,  8.000  12  in.  $2.0755.  also  3.600  ft 
"C"  pipe  $0,589,  and  7.200  ft.  6  in.  $0,905. 


Sewers 


Proposed  W  ork 

X.  4.,  Trenton — City  Comii.  plans  various 
sized  drains  in  Riverside  Dr..  Stuyvesant 
and  tllenwiKid  Aves..  etc.  $25,500.  A.  V. 

•  Iregory,  City  Hall.  engr. 

I'a.,  PlttHbiirgh — Voted  $2,000,000  bunds, 
improving  sewerage  system. 

.Ala.,  ilartRville — See  "Waterworks.” 

lai..  Kiinkie  —  Voted  $160,(00  bonds, 
.sewerage  system,  in  Dist.  1.  II  A.  Mentz. 
Hammond,  engr.  Noted  Apr.  29. 

Tenn.,  DreHden— Made  preliminary  plans 
7  nil.  .sanitary  sewerage  system.  $60,000. 
AV.  R.  MeWherter,  mayor.  Engineer  not 
selected. 

4).,  .Akron — AV.  F.  Peters,  dir.  Pub.  Serv. 
soon  takes  bids  7,335  ft,  8-  to  42-in.  vltr. 
clay  trunk  and  lateral  .sewers  in  North 
Portage  Path  et  al.,  $91,600;  also  10,960  ft. 
8-  to  3o-in.  vitr.  clay  sewers,  etc.  in  Brittain 
Rd.,  et  al.,  $46,400.  J.  E.  Root,  Municipal 
Bldg.,  engr. 

HI.,  MuiiikIh  —  Making  preliminary  plans 
extending  vltr.  clay  sewers  to  outlying  sub¬ 
divisions.  $25,000.  G.  F.  Dewey,  613  Ohio 
-Ave.,  Cairo,  engr. 

AA  Is.,  (iillett — P.  Nygaard,  cik..  making 
plans  sewerage  system.  $3o,ooo  bonds 
voti-d.  McMahon  &  Clark,  Menasha,  engrs. 

AA'Ih.,  Lake  Clrneva — Made  plans  and  soon 
takes  bids  extending  2.730  ft.  lo  in.  inter¬ 
cepting  and  5,115  ft.  8  in.  lateral  sewers, 
etc.,  in  various  streets  Dist.  1.  To  exceed 
$25,000.  J.  G.  Skeels.  City  Hall.  engr. 

AA  ls..  AA’aiipiin — R.  Zimmerman,  city  elk., 
making  plans  sewerage  system.  $25. ooo. 
W.  ii.  Kirchoffer,  Dean  Bldg.,  Madison, 
engr. 

S.  U..  Sioux  Fulls  —  Making  plans  ap¬ 
proximately  6  mi.  sewers  in  .south  section 
near  Missouri  River.  $100, Ooo.  R.  K. 
Bragstad,  city  engr. 

X'.  D.,  Jamestown — -Making  plans  .sewage 
disposal  plant.  $25, ooo.  W.  G.  DuPuy, 
city  aud. 

Tex.,  Panhandle— Election  June  1.  $100,. 
000  bonds,  sewerage  system.  Devlin  Eng. 
Co..  Central  Bldg.,  Amarillo,  engrs. 

Tex.,  AA'olfe  City — Plans  complete  sewer¬ 
age  system.  $40,000.  Address  Mayor. 

AA'ash.,  Anaeortes  —  City  Council  soon 
takes  bids  (Ist  unit)  sewers  in  70  blocks 
various  streets  in  business  district.  $51,- 
000.  W.  B.  Short,  Anaeortes,  engr. 

Calif.,  Alhambra — Making  plans  sewers 
In  various  streets  In  annexed  Midwick 
Addition.  To  exceed  $25,000.  H.  E.  Blake, 
city  engr. 

Calif.,  Livingston — Making  plans  improv¬ 
ing  sewer  and  waterworks,  here.  To  exceed 
$50,000.  A.  E.  Cowell,  Merced,  engr. 

Calif.,  Los  .Angeles  —  Los  Angeles  Co. 
made  plans  approximately  12  ml.  sewers  in 
Co.  Impvt.  140  (in  West  Hollywood  Dist.). 
$150,000  or  more.  A.  K.  Warren,  I.b1W 
Bldg.,  CO.  drainage  engr. 

Calif.,  Oakland— Making  plans  670  ft.  33 
In.  and  380  ft.  27  In.  concrete  sewer  with 
timber  foundation,  and  350  ft.  18  in.  and 
197  ft.  16  in.  vitr.  pipe  sewer  with  timber 
foundation  and  concrete  saddle,  etc.,  along 
Central  Pacific  R.R.  right-of-way  betw'een 
14th  and  18th  Aves.  AA’.  W.  Harmon,  city 
engr. 

Oat.,  Toronto — East  York  Twp.  plans  680 
ft.  12  in.  vitr.  tile  sewers  In  McMIchael 
Ave..  $6,275  :  535  ft.  In  Chisholm  Ave.. 

$6,430;  and  1,200  ft.  In  Cosburn  Ave.,  $14.- 
388.  G.  R.  Jack,  443  Sammon  Ave.,  engr. 

Ont.,  Toronto — York  Twp.  plans  3,240  ft. 
vltr.  tile  sewers  in  Methuen  and  Harshaw 
Aves.,  also  Easement  and  lane  from  Hum- 
bervlew  Pumping  Station  to  Raymond  Ave. 
$31,409.  F.  B.  Goedike,  40  Jarvis  St.,  engr. 

Bids  Desired 

N.  T.,  Mamaronerk  —  June  10,  by  Bd. 
Village  Trustee*,  Boston  Post  Rd.,  con¬ 
structing  Contra.  1  and  2.  sewerage  system. 
R.  H.  Stevens,  Hillside  Arcade.  I.,archmont, 
sanitary  engr. ;  adv.  E.  N.-R.  May  27. 

X’.  Y.,  New  York — June  3.  by  H.  Bruck¬ 
ner,  pres.  Bronx  Boro,  Crotona  Park.  3rd 
and  Tremont  Aves.,  sewers,  etc.,  in  AA'est 
235th  and  234th  Sts.;  in  Bussing,  Bronx- 


wiHxl,  RhilU'laiidci'.  Hobart,  Ri\ i-rdal)-.  I'x- 
ford.  and  in  Cambridge  .Aves.  with  lemi)i>- 
lary  connection  at  Spuyteii  Du.vvil  .Avt 
_.AIu..  Selma — May  31,  by  Cit.v  V'omii,  1n.- 
150  ft.  to-  to  15-in  .B<-\\«rs  in  variou> 

streets  Rob«rt  &  Co.  Ilona  .Allen  Bldg, 
.Atlanta.  Ga..  engrs 

t»..  Laken<H>il  (Cleveland  P.  O) — Jiin-- 

I.  by  City,  intercepting  .se.xer  in  Edgewalt  i 
Dr  To  exceed  $25,ii))rt  E.  -A.  Fisht  r.  City 
Hull,  engr. 

AA  Is..  AA  esIhy  June  1*.  |>y  (  V  A'illand.  city 
elk.,  constructing  se\vag»-  disposal  plant, 
vltr.  sewers  also  6  and  s  in.  water  mains 
In  various  streets  AA'  G  Kirc  hofTer.  !)•  an 
Bldg.,  Madison,  engr  .Noti-d  May  6. 

Calif..  t)jal — Jun<‘  14,  by  L.  D.  Conklin, 
city  elk.,  vitr.  «'.i.  and  wrought  iron 
s*‘Wers  in  various  streets,  and  sewag*'  <lis- 
IHisal  plant.  $loo.ooo.  H  B.  AA'aud.  428 
Dak  .St..  A'entura.  and  D.  .S  .Allller,  315 
Marine  Bank  Bldg  .  Long  Bt-ach.  «-ngrs. 

K.  C..  Vaiieoiirer  —  Set-  "Contriicts 
Awa  rded." 

Bids  Received 

.Alil.,  Haltimure  - -Bd.  .Awards.  IT. Tin  ft. 
6-  to  16-in.  vitr.  .sewer  known  as  Maidens 
Choice  Trunk  Run  .sewer.  Sect.  2,  Dfst.  t:-2. 
Sanitar.v  Contr  22T,  from  .Adams  &  Marino 
Co..  t)ld  Town  Natl.  Bank  Bldg.,  $Tn.935 
Noted  May  2n. 

<>.,  l‘ortsmiiulli — J.  Lynn,  ser\ .  dir  ,  Mav 

II.  seWer  in  I'pper  Mill  St.,  from  J  .A 
Grimes.  Portsmouth,  concrete  $62,615  and 
brick  $63,963. 

Mieh.,  Itelroll — Dept.  Pub.  AA'ks.,  12.197 
ft.  vitr.  and  brick  sewers  in  Lateral  4579. 
and  13.548  ft.  In  1.44teral  4581,  from 
Ocascro  Con.str.  Co..  1548  l’enob9<'ol  Bldg  . 
$32,256  and  $39,278  respectively;  13.463  ft 
in  laiteral  4580,  from  Contg.  &  Eng.  Co., 
22u6  Dime  Bank  Bldg.,  $39,615. 

Tex.,  lialvestuii — C.  A.  Holt.  Jr.,  engr., 
Galveston,  rein.-<'on.  storm  drain  in  24th 
St.  from  Ave.  J.  to  Ship  Channel,  from 
H  J.  Hetkes.  3113  RH  St.  Galveston,  for 
City.  Approximately  $29,6it0.  Noted  Apr.  22. 

4  allf..  Glendale -For  30.632  iin.ft.  8  in 
vitr.  sewer  in  Palmer  Ave.,  etc.,  from  J.  C. 
Hickey.  320  South  Palm  Ave.,  Alhambra, 
$87,667.  Noted  May  6. 

Contracts  Awarded 

.Ale.,  South  Portland  (hr  Portland)  — 
AA".  E.  Brown,  secy.  South  Portland  Sewer¬ 
age  Dl.st..  constructing  Sect.  2.  trunk  line 
sewer.  Contr.  B.  to  Forgione  &  Romano, 
AA'alnut  ,St..  $99,554.  Not.-d  May  13. 

K.  I.,  1‘rovlilenee  --  Sewers  in  Sisson. 
Maplehurst.  Cornwall  and  Falrview  Sts.,  to 
F.  AA'.  Christy,  945  Park  A\e.,  $23,772;  in 
Chad  Brown  St.,  to  A.  Atlelle,  107  AA'est- 
min.ster  St..  $1,189;  in  Devonshire  St.,  to 
I).  Mondillo,  $557  Admiral  St.,  $13,678;  and 
in  Grosvenor  Ave.,  to  A.  Gonnelli,  454  Ad¬ 
miral  St..  $3,399.  Grand  total  $42,038. 

N.  Y.,  Brooklyn  —  J.  A.  Gulder,  pres. 
Brooklyn  Boro,  Boro  Hall,  to  R.  Ivino,  678 
Glenmore  Ave.,  sewer  In  Junius  St.  $552, 
Elmore  PI.  $294,  A'arick  .St.  $309,  and  9th 
St.  $246  ;  to  Manmill  Con.str.  Co..  2035 
Douglas  St.,  in  Avenue  M  $268,  New  Ia)ta 
Ave.  $229  and  Colonial  Rd.  $277  ;  to  S. 
Guerriero,  Avenue  L  $3,244  ;  and  to  A.  AV. 
Matarazzo,  1163  6l8t  St..  Avenue  L  $1,746. 
Grand  total  $7,165.  Noted  May  20. 

N.  Y.,  Brooklyn  —  J.  A.  Gulder,  pres 
Brooklyn  Boro,  Boro  Hall,  to  J.  Jennings, 
Belle  Harbor,  sewer  in  Van  Sicklen  St  . 
$19,732:  to  Tomassetti  &  Co.,  1133  6oth 
St.,  In  Ft.  Hamilton  Parkway  $15,370,  and 
in  East  26th  St.  $41,903;  to  Manmill 
Constr.  Co.,  2035  Douglass  St.  in  East  45th 
St.,  $24,279  ;  to  A.  AA’.  Matarazzo,  1162  61at 
St..  In  Ocean  Ave.  $53,806,  62nd  St.  $29.- 
819,  and  Schenectady  Ave.  $22,223,  to 
R.  Nazzarro,  1150  62nd  St.,  in  East  18th 
St.  $59,278  ;  to  S.  Guerriero.  in  West  lO'h 
St.  $25,423,  and  53rd  .St.  $24,539.  Grand 
total  $316,372.  Noted  May  6. 

Pa.,  Phila. — Dept.  Pub.  AA'ks.,  Bureau  of 
Engineering,  main  sewers  in  Green  latne, 
to  Mazzola  &  Marano,  739  South  7th  St.. 
$39,935  :  Packer  Ave.,  to  J.  and  R.  Ia>m- 
bardi,  Lincoln  Bldg.,  $247,418  ;  also  Craw¬ 
ford  and  I.4ingdon  Sts.,  to  A.  Jaffalo  tk.  L. 
Mark.  139  South  50th  St..  $102,596  and 
$134,387  respectively.  Grand  total  $524.- 
336.  Noted  May  20. 

D.  O.,  Wash. — District  Comrs.,  District 
Bldg.,  to  A.  McCandllsh  Co.,  AA’ash.,  D.  C.. 
A’an  Buren  Street  Service  Sewer  $2,040. 
Ralph  Pi.  Sewer  $4,674,  and  .list  Pi.  Sewer 
$3,200;  to  M.  Cain  Co.,  13  6th  St.  N.  E., 
service  sewer  in  Decatur  St.  $1,874,  Minne¬ 
sota  Ave.  $9,951,  17th  St.  $9,197,  39th  St 
storm  sewer  $8,895,  AA’esley  Heights  trunk 
sewer  $4,585,  and  Howard  Rd.  Service  Sewer 
$1,728;  to  O.  B.  Mullin  Co.,  1296  XTpshur 
St.,  storm  sewer  in  Porter  St.  $31,798,  and 
James  Creek  trunk  sewer  $35,700  ;  to  J.  A 
Forbes,  for  T  St.  replacement  sewer  $2,177. 
and  F  St.  replacement  sewer  $6,777  ;  to  AA' 
H.  Angle,  Hagerstown,  Md.,  Owen  I’l.  Serv¬ 
ice  Sewer  $2,511,  and  East  Brighton  Sewer 


i 

) 


LUBRICATION — a  tremendous  trifle! 

■^O  make  the  task  of  lubrication  easy,  quick,  positive  and 

II  cl 


clean,  the  1NM)USTRIAL  WORKS  has  installed  the 
Alemite-Zerk  high  pressure  lubricating  system  on  their 
crawling  tractor  crane,  shovel  and  dragline.  This  system  has 
solved  the  problem  of  neglected  and  insufficiently  lubricated 
bearings. 


It  is  based  upon  scientific  facts  that  in  order  to  force  lubricant  to 
all  parts  of  a  bearing  properly,  a  high  pressure  is  necessary.  The 
INDUSTRIAL  Alemite-Zerk  system  consists  of  compressors  with 
which  it  is  possible  to  develop  pressure  from  500  to* 5000  pounds 
to  the  square  inch  with  ease. 


The  fittings  are  made  of  steel,  thoroughly  rust-proofed,  and 
especially  hardened  to  prevent  injury  if  accidentally  struck  by 
tools  at  times  of  repair.  These  small  ball-check  valve  fittings 
take  the  place  of  the  conventional  grease  or  oil  cups. 


O/Arr  products:  l.ofo mo¬ 
tive  fratifs  5  to  200  tons 
capacity,  freight  cranes, 
pile  drivers,  clamshell 
huckets. 


Because  this  is  a  system  that  lubricates  thoroughly,  positively  and 
quickly,  it  provides  smooth  operation  and  lessened  wear.  This 
in  turn  brings  about  increased  production,  savings  in  wear  and 
repairs  and  reduction  of  breakdowns — another  reason  why 
INDUSTRIALS  excel. 


INDUSTRIAL  WORKS -BAY  CITY  •  MICHIGAN 


s.  Wt  rs  (Continued) 

H  (i"9 ;  to  W.  F.  Brenizer  Co.,  101  New 
Ave.,  Burleith  ServU-e  Sewer  $4,475  ; 
and  to  \V.  A.  Fate,  Jr.,  Rockville,  Md.,  16th 
St  Service  Sewer  $1S.869.  tlrand  total 
fl.'.1.4!*6.  Noted  Apr.  22. 

Kill..  St.  reternhiirif  —  Storm  sewers  in 
liith  St.  N.,  12th  St.  S.,  20th  St.  S.,  anil 
roiiiiectinK  streets,  to  Uedney  Constr.  Co., 
<t  I’etersbui'K,  $494,000  ;  also  in  (Crescent 
Ijike  Area,  to  J.  1’.  .lone.s,  St.  IVtersburK, 
$;.2.ooo. 

tliHS.,  Ocean  Springs  -  See  "Streets  and 

^^'tlieh.,  MiiskcKon  —  H.  I...  Brown,  711 
I'lson  Bank  Bids.,  Il,7o0  ft.  6-  to  10-in. 
wwers  in  (llenside  Subdivisions  1  and  2,  for 
UuskeKon  Utilities  Co.,  to  C.  Hansen,  1525 
Keidler  St.,  8  and  10  in.,  $12,976;  and  to 
Citv  City  Hall,  6  in.,  $8,370.  Noted  May  6. 

Calif.,  Arroya  Orande  —  City  Trustees. 
•>(i  oon  lin.ft.  4  and  8  in.  vitr.  sewers  in 
various  streets,  to  Oakland  Sewer  Constr. 
I'o  Oiikland,  $36,828.  Noted  Apr.  22. 

t'allf.,  I.«*  .Anitelea — Bd.  Fub.  Wks.,  main 
sewer  in  Venice  Blvd.  between  CattarauKUS 
and  Hutchinson  Aves.,  to  Uadich  &  Toinlch, 
1253)  Sunset  Blvd.,  $40,000;  in  Central 
Ave  between  Santa  Monica  and  Pico  Blvds., 
to  M  Miller,  208  West  2nd  St.,  $36,119,  in 
Oak  Olen  Dr.,  etc.,  to  Olivarri  Constr.  Co., 
107  South  Main  St.,  Santa  Ana,  $26,673. 
Brand  total  $102,792.  .Noted  Mar.  25. 

Calif.,  Mill  Valley  —  Town  Trustees, 
sewers  in  Bllthdale,  Buena  Vista  Ave.,  etc., 
to  J  (iJurrie,  1100  Peninsula  Ave.,  Bur- 
linKsnie,  $29,381.  Noted  Apr.  22. 

B  C.,  Haney — Sewers  in  various  streets, 
to  l')awson  Wade  &  Co.  T,td.,  Bekins  BldR., 
Vancouver,  $32,200.  KnRrs.  est.  $32,540. 

B.  C..  Port  Hane.v — Maple  Ridge  Munic¬ 
ipal  Council,  3,200  ft.  12  in.  sewer,  lo.ooo 
ft.  8  in.  laterals,  and  600  ft.  6  in.  connec¬ 
tions  In  various  locations,  to  Dawson.  Wade 
A-  Co.,  Ltd.,  Bekins  Bldg.,  Vancouver. 
Kngrs.  est.  $40,000. 

B.  C.,  Vancouver — City  will  Install  sewers 
In  Kalso  St.  and  11th  Ave..  by  day  labor. 
$25,400.  C.  Brackenridge,  City  Hall,  engr. 


Waste  Disposal 


Proposed  W'ork 

R.  I..  Proviclenc* — City.  M.  S.  Budlong. 
ehn.  Bd.  Health,  City  Hall,  plans  incinera¬ 
tor  plant.  $4<t.<l00  or  more.  Private  plans. 

Conn.,  Greenwich  —  Town,  Town  Hall, 
Ilians  garbage  disiaisal  plant.  $50,000  ap¬ 
propriated. 

\V1».,  Wales— State  Bd.  ('ontrol.  A.  W, 
Bagiev,  secy.,  Madison,  having  plans  pre- 
liared’by  J.  C.  White.  Madison,  incinerator 
and  garbage  disposal  enuipment,  at  State 
Sanatorium,  here. 

Bids  Desired 

X.  Y.,  New  I>orp  (Sta.  Staten  Island) 
—June  4,  by  J.  A.  Lynch,  pres,  Rich¬ 
mond  Boro,  Boro  Hall,  St.  tJeorge,  building 
and  runway,  furnaces,  chiinney,  etc.  for 
garbage  incinerator,  here.  Noted  May  20 

N.  J.,  Trenton-  June  8.  at  oftice  Hamil¬ 
ton  Twp.  Com.,  (Ireenwood  School  Bldg., 
tlreenwiKid  Ave.,  incinerator  for  garbage 
and  refuse,  Tampa,  Miami,  Knapp  and 
Sylvan  Aves.,  Hamilton  Twp.  C.  S. 
Sincerbeau,  705  Mechanic  Bldg.,  Trenton, 
twp.  engr. ;  adv.  E.  N.-R.  May  27. 

Fla.,  Gulfport — June  8,  by  W.  W.  Swift, 
town  elk.,  constructing  Incinerator.  $15,000. 


Bridges 


Proposed  Work 

Pb.,  Pittsburgh — Voted  $1,450,000  bonds, 
reconstructing  bridges  over  Pennsylvania 
H.R.  tracks  at  28th  St.,  South  Aiken  and 
Millvale  Aves.  ;  constructing  bridge  over 
Woods  Run,  and  approaches  to  Elizabeth 
St.  bridge  over  Baltimore  &  Ohio  R.R. 
tracks,  etc. 

W.  Va..  Huntington  —  Cabell  Co.  plans 
one  200  ft.,  two  110  ft.  and  three  296  ft. 
span  bridge  with  27  ft.  roadway  and  6  ft. 
sidewalks  over  Bayou  River  at  5th  Ave., 
986,000  lb.  structural  steel  and  40,000  lb. 
reinforcing,  etc.  $100,000.  J.  M.  Oliver, 
Huntington,  engr. 

North  Carolina  —  State  Hy.  Dept., 
Raleigh,  making  plans  and  soon  takes  bids 
rein. -con.  bridges,  etc.  on  Project  993, 
Transylvania  Co.,  $60,000 ;  on  Project  843, 
McDowell  Co.,  $25,000;  on  Project  834, 
Henderson  Co.,  $65,000;  on  ■  Project  681, 
Scotland  Co.,  $34,000 ;  on  Project  542, 
Guilford  Co.,  $52,000  ;  on  I^oject  584,  Ran¬ 
dolph  Co.,  $89,000 ;  on  Project  480,  AVake 
Co.,  $43,000;  on  Project  116,  Chowan  Co., 


$36,000  ;  and  on  Project  109,  Bertie  Co., 
$67,000.  C.  M.  I'pham,  highway  engr. 

tieorgla  —  Whitfield  Co.  (Dalton)  and 
Murray  Co.  (Chatsworth)  take  bids  about 
June  1,  240  ft.  steel  bridge  over  t'onasauga 
River.  $30,000. 

I.a.,  New  Orleans  —  K.  Watson,  c,  o 
Watson-Wllliams  Syndicate,  832  Common 
St.,  takes  bids  about  June  1,  bridge  over 
portion  Lake  I’ontchartrain  $5,ooo,0oii. 
Elliott-Harmon  Eng.  Co.,  Bank  of  Com¬ 
merce  Bldg.,  Memphis.  Tenn.,  engrs.  Noted 
-Nov.  19. 

Teiiiiessee — State  Dept.  Highways  &  Pub. 
Wks.,  Nashville,  making  preliminary  plans 
bridge  over  Tennessee  River,  on  Ia*nolr 
CIty-Sweetwater  Rd.,  Loudon  ('o.  To  ey- 
c«  ed  $250,000.  C.  N.  Itass,  highway  <-omr. 

Tena.,  ('huttannoga — Southern  R.R.  Co., 
1300  Pennsylvania  Ave.,  Wash.,  1).  C.,  B. 
Harmon,  ch.  engr.,  plans  viaduct  over  3 
railroads  at  3rd  St.,  44o  ft.  structural  steel 
trusses,  1,140  ft.  rein. -con.  retaining  walls, 
sriiproaches,  bituminous  roadway,  4,600 
cu.yd.  rein. -con.,  38o  reinf<ircing  and  960 
tons  structural  steel. 

<>.,  .Marion — Marion  Co  plana  bridge  over 
Whetstone  River.  $32,000. 

Tex.,  f'artliagr  -S*-e  "Streets  and  Roads." 

Tex.,  Cold  Springs  —  S«‘e  "Streets  and 
Roads.” 

Tex.,  Sandersoii  —  See  "Streets  and 
Roads" 

Oklahoma  —  Cherokee  Co.  (Tahlequah) 
pliins  bridge  over  Grand  River  Iwtween 
Wagoner  and  Yonkers.  $200,000. 

Ont.,  Toronto — East  York  Twp.  plans  8)) 
to  100  ft.  probably  concrete  bridge  over 
Don  River,  on  Pottery  Rd.  $25,000.  G.  R. 
Jack,  4  43  Sammon  .\ve.,  engr. 

Rids  Desired 

.MuMNiieliiisetts  June  8,  by  Metro|Hilitnn 
Dist.  Com.,  1  .Ashburton  Pi.,  Boston,  rein.- 
con.  bridge  over  Charles  River  opisisite 
DeWolf  St.,  Cambridge,  2,0oo  cu.yd.  excav., 
35  tons  steel  sheeting,  4  cofferdams,  5,000 
cu.ft.  granite  masonry,  3  rein.-<-on.  archts., 
etc.  J.  R.  Rablin,  c/o  owner,  engr. 

N.  Y.,  Colioe* — June  8,  by  Bd  Contr.  A 
Supply,  Cit.v  Hall,  bridge  over  Mohawk 
River,  connecting  Bridge  .Xve,  and  Ship 
St.  ;  adv.  E.  .N.-R.  .May  27. 

Pennsylvania  —  June  4.  by  Montgomer.V 
Smith,  purch.  agt.  Pennsylvania  R.R.  Co., 
for  Contr.  :!,  1926  for  girder  simns  and 

structural  metal  work  for  Bridges,  Plana 
80207  sheet  1,  80277,  80278,  80285,  80286. 
80290.  80296.  803oo.  So;!o2,  80312  and  80313. 
A.  C.  Shand.  Broad  St.  Sta.,  Phila.,  ch. 
engr. 

W.  4  a..  II nntington  —  June  14,  b.v  Cit.v 
Comn.,  one  l,2))o  ft.  two  loo  ft.  and  two 
29 J  ft.  span  steel  and  concrete  bridge  over 
Guyan  River,  at  5th  .Ave.  $  1 0o,0oo-$l  25,- 
000.  A.  B.  Maupin,  cit.v  engr. 

Miss.,  Friar  l*oint  —  See  "Contracts 
Awarded." 

Tennessee — See  "Streets  and  Roads.” 

Illinois  -  -  .lune  9,  by  IVpt.  Pub.  Wks.  & 
Buildings,  Div.  Highways,  Springtield,  one 
23  ft.  rein. -con.  slab  bridge  and  one  150  ft. 
rein.-<-on.  girder  bridge  on  Route  7.  Sect. 
31-B,  lat  Salle  Co.;  on*'  30  ft.,  one  100  ft. 
and  one  60  ft.  rein. -con.  substructur*'  on 
Route  13,  Sect.  28-B,  St.  Clair  t'o.  ;  one  100 
ft.  and  one  6o  ft.  st«*el  su|>erstructure  on 
Route  13,  Sect.  28-C.  St.  Clair  ('o.  ;  six  70 
ft.  span  rein. -con.  an-h  bridge  on  Route 
118,  Se<  t.  13-D,  Kendall  Co.  K  T  Sh.'ets, 
dir. 

WlBe«>nsln— See  ‘‘Str«'ets  and  Roads." 

Wis.,  La  Crosse — June  4,  by  C.  C.  t'ong- 
don,  «'lty  engr.,  16t)  ft.  rein. -con.  deck  girder 
l)ridge  «>ver  I..JI  Crosse  River.  $75,oo0.  W.  S. 
W  oods,  524  Batavian  Bank  Bldg.,  engr. 
Not*d  Mar.  IS. 

Kan.,  ('nidwaler  —  S*'e  "Streets  and 
Roads." 

Kan.,  Marysville  —  See  "Stre<'ts  and 
Roads.’’ 

South  Dakota  —  June  8,  by  State  Hy. 
Comn.,  Pierre,  constructing  150  ft.  steel 
truss  and  four  25  ft.  timla-r  trestle  approach 
spans  on  State  Aid  Project  13  4,  Stanley 
Co.,  10,221  lb.  reinforcing,  115,150  lb.  struc¬ 
tural  steel.  6,336  lb.  structural  steel  piling, 
etc.  ;  also  Minnesota  Ave.  Bridge,  180  ft. 
rein. -con.  cantilever  thru  girder,  and  480 

ft.  concrete  guardrail,  in  Sioux  Falls,  73,- 
800  lb.  reinforcing,  etc. 

Wyoming — See  "Streets  and  Roads” 

.Arkansas — See  "Streets  and  Roads.” 

Tex.,  Marlin — See  "Stref'ts  and  Roads." 

California — June  7,  by  State  Hy,  Dept., 
Sacramento,  ten  19  ft.  span  bridge  over 

New  River,  two  58  ft.  span  bridge  over 

Tamarach  Canal,  and  one  19  ft.  span  bridge 
•iver  Trifollum  Canal,  all  foregoing  tim¬ 
ber  on  pile  bents.  Imperial  Co.  R.  M.  Mor¬ 
ton.  Forum  Bldg.,  Sacramento,  engr. 

Ontario — June  1,  by  T.  T.  Irving,  ch. 

engr.  Canadian  Natl.  Rys.,  New  Union 
Sta.,  Toronto,  concrete  structures,  ftxdings, 
abutments  etc.  for  bridges  in  Manouan, 
Amos,  Alderdale,  Beachburg,  Caramat, 
Southampton,  Montmagny  and  Danville 


Subdivisions;  also  6  *ul\*rts  on  Drununond- 
ville  Subdivision  $5tio,i>on 

Out.,  I.ondon—  May  31.  by  City  Council, 
125  ft.  c«n*'rete  and  steel  bridge,  32  ft.,  iin 
Ridout  St.  $75,000  AV.  P.  Near.  Citv 
Hall,  engr  Notid  Jan  21. 

Bids  Received 

N.  V.,  Puiighkrepsie — F.  S.  Greene,  supt 
Pub.  AVks.,  Albany,  May  19,  2  main  river 
piers  for  Mid-Hudson  Bridg*',  her*-,  i’ontr 
3,  from  Blakeslee  &  Rowlim'S,  6  Beai  on  St  , 
Bo.ston,  Mass..  $1,889.  925;  from  Arundel 
Corp.  &  Vang  Constr  Co..  Pier  2,  Pratt 
St..  Liberty  Trust  Bidg  .  Baltimore,  Md , 
$1,895,672  ;  from  Triest  Contg.  Corp..  247 
Park  .Ave.,  New  York  Citv,  $1,979,031  and 
from  Missouri  Valley  Bridge  A  iron  Co., 
4th  and  Walnut  Sts.  L*';i\ enw*>rth.  Kan., 
$2,025,905.  Engrs.  est  $2,145,535.  Noted 
May  6. 

Tex..  Heratiir  ,'4e<'  "Streets  and  Roads  " 

Tex.,  Hemlers<in  —  Se*-  "Streets  and 
Roads." 

Contracts  Awarded 

.Alalne— •State  H.y.  Dept  .  Augusta,  sub- 
.structure  steel  truss  doultle  d*-ck  highway 
bridge  over  Kennel>ec  River  in  Bath  anil 
AV’oolwlt'h,  to  Foundation  Co.,  12o  Liberty 
St..  New  A'*)rk  City,  .N.  Y..  $1,068,940;  anil 
steel,  to  McClintlc-Marshall  Co.,  Oliver 
Bldg.,  Pittsburgh,  Pa..  $1,480,000.  Noted 
May  20. 

At.,  .Arlington  —  Town,  C’lerk’s  Otfice, 
Town  Hall,  1  span  steel  and  conj'rete  bridge 
on  site  of  AA’ater  St.  Bridge,  to  M.  J.  Bur- 
ringt<in.  Bennington.  Engrs.  est.  $25.iioo. 
Noted  May  6. 

N.  V..  l.uek|M>rt — New  A'ork  Central  R.R 
Co.,  Grand  Central  Terminal,  New  A’ork 
('Ity,  strengthening  bridge,  here,  to  Job.son 
Gifford  Co.,  44th  St.  and  la'xington  Ave., 
New  A’ork  City,  $5(),i)i)o. 

Pn.,  AA'aMHlIand — New  A’ork  Central  R.R. 
('i>..  466  la'Xington  Ave.,  .New  A’ork  City. 
N.  A’.,  G.  AA’.  Kittredge,  <h.  engr.,  rea-on- 
.strua-tlng  bridge,  here,  ta*  Jailsaan-Gifford  Co.. 
441  I*exingta>n  Ave.,  .New  A’an'k  Citv,  N.  A'.. 
$8o,aioii. 

Allssisslpiii — Sa-e  "Strea-ts  and  Raaads." 

AIlss.,  Friar  I*oiiit  —  Caiahaona  Co.  will 
build  258  ft.  bridga'  over  Sunflower  River 
am  .New  Africa  Rd.,  SS.OOii  ft.  timber,  31.000 
ft.  piling,  etc.  ;  150  ft.  bridge  1  ml.  west 
aif  Farrell.  32,000  ft.  timber  and  1,760  ft. 
piling  ;  and  bridge  aaver  a-anal,  1  ml.  north 
a>f  Caaahoma,  16,000  ft.  timba'r,  600  ft.  piling, 
etc.,  by  day  labor. 

la..  Griinal.v  Center  —  .Sea-  "Strea'ts  and 
Raaaids." 

la.,  Marengo — Marengo  Ca>.,  96  x  20  ft. 
ismy  truss  bridge  with  twai  40  x  20  ft. 
I-beam  appraiaches  am  eaah  end,  ta*  M.  t). 
Burnett.  Marengaa,  $28,410.  Noted  Apr.  8. 

Tex.,  .Abilene — S*‘e  "Streets  and  Raiads,” 

Tex.,  Haaston — See  "Streets  and  Raaads." 

Tex.,  Cameron — See  "Streets  and  Ramd.s." 

AA'ashington — Sa'e  "Streets  and  Raiads." 

California — State  Hy.  Contn.,  Sacramento, 
(e.  e.  means  engineers  estimate).  180  ft. 
aiiK-n  spandrel  ara-h  and  famr  32  ft.  girder 
approach  span  rein. -con.  bridge  over  Smith 
River,  near  Adams  Station,  Del  Norte  Co., 
lt>  Smith  Braas.,  Eureka.  $39,274,  e.  e.  $39,- 
195;  132  ft.  6  ft.  rein. -con.  box  culvert,  am 
Sta.  432-50,  ame  60  ft.  and  six  30  ft.  span, 
rein. -cam.  girder  bridge,  24  ft.,  etc.,  Sta. 
489-78,  three  54  ft.  and  famr  26  ft.  span 
rein. -cam.  bridge,  24  ft..  Sta.  513-56, 
Mamterey  Co.,  to  Granite  Constr.  Co.,  AA’at- 
sonvllle,  $74,883,  e.  e.  $75,166  ;  67  ft. 

skewed  truss  span  tlmb*ir  bridge  on  pile 
bents  aa;ross  Brawiey  Main  Canal,  19  ft. 
span  timber  bridge  on  pile  bents  acraiss 
T*owline  Canal,  and  eleven  19  ft.  span  tim¬ 
ber  bridge  across  Alamo  River,  Imperial 
Co.,  to  AA’.  M.  Ijedbetter  &  Co.,  Alhambra 
Rd.,  Los  Angeles,  $17,355,  e.  e.  $18,004. 
Grand  total  $131,512.  Noted  Apr.  22  and 
May  13. 


Dams 


Proposed  Work 

WU.,  Shawano  —  AA’isa-onsin  Power  & 
Light  Co.,  H.  N.  Carroll  St.,  Madisam,  mak¬ 
ing  plans  rein. -con.  dam  on  AA'olf  River, 
near  here.  $25,000.  I'ower  Eng.  Caa.,  621 
Metraapolltan  Life  Bldg.,  Mlnneaisalis,  Minn., 
engr. 

Oat.,  Hanover— Canada  Cement  Co.,  273 
Craig  AA’,  Montreal,  plans  repairing  dam 
am  Saugeen  River,  here,  damaga-d  by  flaaods. 
$50,000-$100,000. 

Contracts  Awarded 

N.  C.,  Alhermarle  Carolina  Power  A 
IJght  Co.,  Raleigh,  100,000  hp.  alam  am 
I’eealee  River,  to  Hardaway  Contg.  Cay, 
Columbus,  Ga.  Total  Incl.  land,  dam,  power 
house,  hydrai-electric  plant,  etc.,  $8,000,000. 
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Altoo  Brick  Compaov 
Alton.  111. 

Bioshamton  Brick  Company 
Binghamton.  N.  Y. 

Central  Clay  Products  Co. 
(Distributors  MACK  Paving  Brick) 
Wilkes-Barre.  Pn . 

Cleveland  Brick  &  Clay  t'onipany 
Cleveland ,  Ohio 
Clydesdale  Brick  &  Stone  Co. 
l*itUburgh.  Pa. 

CofTeyvil1e\'i  trifled  Brick&Tilet'o. 

Coffey  ville ,  Kans. 

Ct^linwood  Shale  Brick  t'ompany 
Cleveland  .Ohio 
Francis  Vitric  Brick  Company 
Boynton  .Okla. 

Georgia  Vitrified  Brick  A  Clay  Co. 

Auguata.Ga. 

Globe  Brick  Company 
East  Liverpool.  Ohio 
Ilisvivania  C  oa  1  Co. 

Columbus. Ohio  * 

Hocking  Valley  Brick  Company 
Columbus.  Ohio 
Independence  Paving  Brick  Co. 

1  ndependence.  Kants. 

Metropolis  Paving  Brick  Co. 

Pittsburg.  Kansas 
Metropolitan  Paving  Brick  Co. 

Canton.  Ohio 
Mineral  Wells  Brick  Co 
MineralW'ells,  Texas 
Moberly  Paving  Brick  Company 
Moberly,  Mo. 

Murphyshoro  Paving  Brick  Co. 

Murphysboro.  III. 

Nelsonville  Brick  Co. 

Nclsonvillc.  Ohio 
Peeldes  Paving  Brick  Company 
Portsmouth.  Ohio 
Purin^on  Paving  Brick  Company 
(i^esburg.  111. 

Southern  Clay  Mfg.  Company 
Chattanooga.  Tenn. 

Springfield  Paving  Brick  Company 
Springfield.  Ill. 

Sterling  Brick  Company 
Olean.  N.  Y. 

Streator  Clay  Mfg.  Company 
Sircator.  111. 

Thornton  Fire  Brick  Co. 

Clarksburg.  W.  Va. 

Thurber  Brick  Company 
Ft.  Worth.  Texas 
Toronto  Fire  Clay  Company 
Toronto,  Ohio 

Trinidad  Brick  &  Tile  Company 
Trinidad.  Colo. 

Veedersburg  liiver  Company 
Veedersburg.  Ind. 

Western  Shale  Products  C ompaoy 
Fort  Scott.  Kans. 

Westport  Paving  Brick  Company 
Baltimore.  Md. 


HE  cost  of  any  hard-surfaced 
road  is  the  sum  of  the  first  cost  and  interest 
on  the  bonds,  PLUS  the  upkeep.  If  you 
can  dodge  the  need  for  continuous  upkeep, 
road  costs  become  insignificant. 

There  are  plenty  of  roads  in  various  parts 
of  the  United  States  which  have  given  20, 
25,  30  and  35  years  of  service  and  have  not 
required  the  attention  of  a  road  gang  even 
an  average  of  once  a  year.  Continuous 
maintenance  is  unknown  to  them.  These 
roads  are  surfaced  with  vitrified  brick. 

These  brick  roads  are  slightly  higher  in 
“first  cost”  than  “cheaper”  substitutes  but 
they  have  since  saved  that  difference  ten  or 
fifteen  times  over  in  freedom  from  repairs. 

To  prove  the  truth  of  these  statements  we  would 
like  to  send  you  free  some  actual  figures  on  paving 
costs  and  maintenance  taken  from  public  records. 

Write  for  a  complete  presentation  of  the  economy 
of  vitrified  brick  pavements— the  pavements  that 
outlast  the  bonds. 


VITRIFIED 
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Excavation,  Drainage, 
Irrigation,  Levees, 
River  and  Harbor 


Proposed  Work 

Manit..  HHrimtHblf- — Oyster  &  Harbor,  Inc. 
nlan.'-  (IredRlnK  in  West  Hay  and  deimsitina 
mal'-rial  in  tide  water  alonK  Grand  Sound. 
«•>',  iHHi.  Private  plans. 

‘xiiiNK..  BoMton — Metropolitan  Dist.  Conin., 

1  \slil)urton  Pi.,  plans  lilliiiK  in  Dorchester 
p„iv  and  HridKe  from  Savin  Hill  Ave.  to 
(•oi’nmercial  Point-Portion  of  Old  ('olony 
Parkwav.  $25.0(10.  J.  U.  Uablin,  city  en»rr. 

Ill  Kast  St.  I.oiiis — Kiist  Side  Hevee  & 
SiMitiiry  Dist.,  225  Oollinsville  St.,  inakinK 
Jir.liniinarv  plans  cleaninK  out  Oahokia 
(’nek  and'  repairing  drainage  ditches  in 
ar>a  west  of  Kdwardsville.  $15,000  or 

""lu!  Maquoketa — Greene  Island  D.  D.  1, 
Jackson  Go.,  takes  bids  about  July  10, 
drainage  ditches,  pumping  station,  etc.  $78,- 
.  Gentral  States  Kng.  Co..  Muscatine, 

Waalilngton — D.  D.  8  and  !»,  Wash- 
iiiKton  Co.,  take  bids  about  July  10,  drain- 
aKc  ditche.s.  levees,  etc.  $32,000.  Central 
.Slates  Kng.  Co.,  60“*  I.aiurel  Hldg.,  Musca¬ 
tine,  engrs. 

TruaH — Lamar  Co.  (Paris)  and  Delta  Co. 
(I’ooiier),  c/o  H.  F.  Williams,  state  re¬ 
clamation  engr.,  Paris,  making  preliminary 
plans  14.000  acre  drainage  district  along 
North  Sulphur  River.  $210,000. 

Tex..  Brownsville — Cameron  Co.  Water 
Impvt.  Dist.  5,  making  preliminary  plans 
drainage  system  reclaltnlng  approximately 

0(10  acres  for  cotton,  citrus  fruits,  etc. 
$1,000,000.  C.  P.  Williams,  Brownsville, 
consult,  engr. 

Tex.,  San  .Antonin  —  K.  Goeth  &  as.so- 
ciates,  c/o  Corpus  Christ!  Rd.,  plans  irri¬ 
gating  277  acres  in  Bexar  Co.,  pumping 
from  Medina  and  San  Antonio  Rivera.  $75,- 
ooo.  Private  plans. 

fnllf.,  Mland— Niland  Water  Dist.  mak¬ 
ing  plans  00  ml.  new  and  repairing  old 
canals.  To  exceed  $100,000.  T.  H.  King, 
1(20  Sth  St.,  San  Diego,  engr. 

Bids  Desired 

Fla.,  Clewiaton  —  June  15,  by  K.  B. 
Watkins,  secy.  Sugarland  D.  D.,  construct¬ 
ing  rein. -con.  water  controls,  37,loo  lb. 
reinforcing,  1,900  lin.ft.  W(a)d  sheet  piling, 
etc.  Klliott  &  Harmon  Kng.  Co..  807  McCall 
Hldg.,  Memphis,  Tenn.,  engrs. 

Bids  Received 

la..  Bnawa — Monona  Co.,  May  11,  Oliver 
Lake  D.  D.  i  mi.  open  ditch  incl.  201,623 
cu.yd  excav.,  3,808  ft.  19-  to  36-in. 
corrugated  pipe,  furnished  and  placed.  1 
head  wall  and  hand  operated  gate,  etc., 
from  K.  Grundon,  Ft.  Dodge,  $25,098. 
Noted  May  13. 

Contracts  Awarded 

Y..  New  York — New  York  Central  R.R. 
('•>..  Grand  Central  Terminal,  dredging  in 
Hud.son  and  Harlem  Rivers,  to  H.  DuBois 
Sons  Co.,  17  State  St.,  $35,000. 

Fallf.,  Grass  Valley  —  Nevada  Irrigation 
Hist.,  constructing  conduit  from  end  of 
project  known  as  Sect.  10  to  Lake  Spauld¬ 
ing  conduit.  12,700  lin.ft.  metal  flume,  etc., 
Contr.  9,  to  Jasiter-Stacy  Co.,  216  Pine 
St.,  San  Francisco,  $320,938  and  $98,684 
resiiectively ;  also  furnishing  metal  flume, 
gates  and  hoists,  to  California  Corrugated 
Culvert  Co..  5th  and  Parker  Sts.,  Berkeley, 
$78,229.  Grand  total  $497,850.  Noted 
May  20. 

Ontario — L.  K.  O’Brien,  secy.  Dept.  Pub. 
Wks.,  Ottawa,  dredging  in  Port  Arthur 
and  Fort  William  harbors,  to  Great  I.j»kes 
Dredging  Co.,  Port  Arthur.  Kngrs.  est. 

$7im,000. 

B.  C.,  Vaneonver  —  Georgia  Hotel  Ltd., 
Standard  Bank  Bldg.,  excavation  for  new 
hotel  to  Northern  Constr.  Co.,  Ltd.,  736 
Granville  St.,  $15,000.  Noted  Mar.  25 
under  "Buildings — Commercial.” 

B.  r..  A'letorla  —  Anglican  Church  Bd., 
excavating  and  foundation  for  new  cathe¬ 
dral,  to  Parfltt  ^os..  Ltd.,  1303  Gladstone 
ltd..  $50,000.  Noted  Dec.  17  under  "Build¬ 
ings — Kducational,  Religious.” 


Streets  and  Roads 


Proposed  Work 

Mass.,  Dorrhester  (Boston  P.  O.) — Dept. 
Pub.  Wks..  Boston,  plans  laying  out  and 
constructing  courtland  Rd.  as  highway  from 


Harvard  to  Morton  Sts.,  here.  $25,000  or 
more.  J.  H.  Sullivan,  comr. 

Conn..  F'armington — Town  and  State  Hy. 
Dept..  Hartford,  plan  improving  Farming- 
ton  Bristol  Rd. -Scott’s  .Swamp.  $120, Ooo. 
Town  appropriated  $30.noo  towards  cost. 
J.  A.  Macdonald.  Hartford,  highway  engr. 

New  Jersey — State  Hy.  Comn.,  Trenton, 
plans  concrete  paving  1.6  mi.  road  from 
Pensauken  Creek  to  «'res*'ent  Route, 
Burlington  and  Camden  Counties.  $80,000. 
W.  G.  Sloan,  Trenton,  highway  engr. 

Pa..  Pittsburgh — Voted  $6,127,000  bonds, 
improving  and  extending  various  street.s. 

\y.  Va..  Fairmont — I'nion  Dist.  Marlon 
<'o.  voted  $100,000  bonds,  improving  roads. 
B.  H.  Palmer.  Fairmont,  engr.  Noted 


\Y.  Ya..  I.ewlsbiirg  —  la^wisburg  Dist. 
Voted  $127,000  bond.s.  Improving  roads.  J. 
K.  Monrw,  Lewisburg,  engr.  Noted  Apr.  22. 

%V.  Ya..  Kichwoml  —  Flection  June  1. 
$78,000  bonds  improving  various  streets. 
W.  D.  Mi-Clunk,  recdr. 

North  Caroliiia  —  State  Hy.  !>ept.,  Raleigh, 
plans  clearing,  grubbing  and  grading,  etc. 
3.96  mi.  Project  843,  .McDowell  Co.  $32,000, 
13.06  mi.  Project  83  4,  Henderson  Co.  $95,000, 
11.52  mi.  Project  480.  Wake  Co.  $55,- 
000,  9.71  mi.  Project  279,  Sampson  ('<>.  $58,- 
000,  4.14  mi.  Project  116,  Chowan  Co.  $28,- 
000,  14.22  ml.  Project  109,  Bertie  Co. 
$91,000  and  11.55  mi.  Project  993,  Tran¬ 
sylvania  Co.  $78,000;  grading  and  sand 
asphalt  paving,  etc.  7.21  mi.  Project  681, 
Scotland  Co..  $198,000;  grading  and  »‘on- 
crete  or  asphalt  paving  10  mi.  Project  542, 
Guilford  Co.  $420,000  and  6.86  mi.  Project 
698,  Cnion  Co.  $189,000;  also  grading  and 
top.soiling  5.99  mi.  Project  142,  Halifax 
Co.  $38,500  and  15.8  mi.  Project  584,  Bsin- 
dolph  Co.  $115,000.  C.  M.  I’pham.  highway 
engr. 

N.  Mt.  .Airy  —  Plans  paving  Hine.s, 
Taylor,  Orchard  and  AVlIlow  Sts.  $100, ooo. 

<Ja.,  Aletter- -Candler  Co.  voted  $125,000 
bonds,  improving  roads. 

Ga.,  TIninderbolt — Flection  soon  $50,000 
bonds,  paving  and  sewers  in  various  streets. 
O.  F.  Bryan,  mayor. 

Gu.,  Rome  —  Plans  paving  8  streets.  $30,- 


00([. 

Fla.,  Tampa — Plans  2}  in.  asphaltic  block 
or  vitr.  brick  on  rock  or  shell  paving  22nd 
St.  from  Hillborough  to  Sligh  Aves  $76,693, 
22nd  St.  from  Chelsea  St.  to  Hillsborough 
Ave.  $61,530.  22nd  St.  from  26th  Ave.  to 
Chel.sea  St.  $61,539,  Sligh  Ave.  from  22nd 
to  20th  Sts.  $32,750  and  Sligh  Ave.  from 
15th  to  22nd  Sts.  $46,767  ;  also  curbing  and 

3  in.  vitr.  brick  on  6  in.  shell  paving  Ply¬ 
mouth  St.  from  North  Blvd.  to  Kimmon 
Ave.  $47,319.  Davis  St.  from  North  Blvd. 
to  Kinnion  Ave.  $47,319  -ind  Sligh  Ave. 
from  North  Blvd.  to  Hillsboro  Rd.  $136,- 
050.  R.  D.  Martin,  City  Hall.  engr. 

.Ala..  Shemelil — Takes  bids  probably  in 
July  asphaltic  concrete  paving  various 
streets.  $150,000. 

>IIm«.,  Shelby — Making  preliminary  plans 
grading,  curbing,  and  concrete  paving  1.25 
mi.  state  highway  through  city,  18  ft.  H. 
C  Dietzer.  Jackson,  engr. 

AIIhm.,  A'lrkshurg  —  Warren  Co.  making 
preliminary  plans  grading,  and  gravel  sur¬ 
facing  25  ml.  various  secondary  highways. 
K.  J.  Tucker.  Bonelli  Bldg.,  engr. 

I.a.,  New  Orleans  —  tMty  ('ouncil  soon 
takes  bids  alternate  paving  2  mi.  Fitz.  r 
Ave.  from  Texas  Ave.  to  citv  limits. 
$70,000. 

TenneHsee  —  State  Dept.  I*ub.  Wks.  & 
Buildings,  Div.  Highways,  Springfield,  soon 
takes  bids  probably  concrete  paving  4.5  ml. 
Dyer-Rutherford  Rd.,  and  15  ml.  Dyer- 
Weakley  Co.  line  Rd.,  both  Gibson  Co.  ;  also 

4  ml.  Millington-Covington  Rd.,  Sbelby  Co.  ; 
and  oiling  25  mi.  Tullahoma-Cowan  Rd.. 
Coffee  and  Franklin  Counties.  C.  N.  Bass, 
comr. 

Tennessee — State  Dept.  Highways  &  Pub. 
Wks.,  Nashville,  making  surveys  improv¬ 
ing  10  mi.  Krwin-Johnson  City  Rd.,  Unicoi 
Co.  C.  N.  Bass.  comr. 

Tenn.,  Nashville — I’lans  oiling  and  gravel 
surfacing  Hancock,  Arrington,  North  3rd. 
Trentland  and  Pennock  Sts..  15th.  Grand 
and  Gaitland  Aves.  To  exceed  $25,000. 
Work  will  probably  be  done  by  city  forces. 
AV.  W.  Southgate,  city  engr. 

Tenn.,  Nashville  —  Bd.  Pub.  Wks.  plans 
concrete  curbing,  guttering  and  paving  Sth 
Ave.  from  Church  to  Broad  Sts.  W.  W. 
Southgate,  City  Hall,  engr. 

Tenn.,  Oneida  —  Voted  $45,000  bond.s, 
liaving  various  streets. 

Kentiieky — State  Hy.  Dept.,  Frankfort, 
rejected  bids  May  10,  high  tyiie  surfacing 
4  495  ml.  Harlan-Pineville  Rd.,  Federal  Aid 
Project  151-A.  Harlan  Co.,  and  10.186  ml. 
Sect.  B  same  road;  also  11.494  ml.  Sect.  C 
same  road.  Belt  Co.  E.  N.  Todd,  highway 
engr.  Noted  Apr.  22. 

Ind.,  Evansville — Vanderburgh  Co.  plans 
grading  and  asphaltic  penetration  on 
macadam  surfacing  3  mi.  Weinbach-Keck 
Rd.  To  exceed  $25,000. 


Ind.,  Indiaiiiitinlis  —  I’lans  paving  Bicking 
and  Delaware  Sts.,  $25,i(84  ;  sidewalks  and 
paving  Sturm,  Manker,  Agne.s  and  18th 
Sts.,  $27,1)15;  sidewalks,  curbing  and  imxing 
Walnut  St  from  Bright  to  Wilson  Sts 
$51,652,  and  North  and  Ablsdt  Sts.  $26,- 
250.  G  G.  Schmidt.  City  Hall,  engr 

Alieh..  Faro  Tus<-ola  Co.  takes  bids 
about  Julv  15.  concrete  |)aving  1  mi.  T  L 
38-8.  3  mi  T  L  81-8.  4  mi.  T  L.  31-20  and 
1  mi.  T.  L.  46-33.  F.  R.  Ibrnkert,  Port 
Huron,  engr. 

Alieli.,  Detroit  M.ide  |ilans  3|  in  shcil 
asphalt  paving  4.380  .sii.yd  Brentw<M>d  A\c 
$17,560.  21.600  .sq.yd.  Charles  A\c.  $86.300. 
10.200  .s<i.>d.  Kenney  .\ve.  $40,71o.  1.79)i 
sq.yd.  Mt  Clemens  Dr.  $7,1  40  8,370  .sii  yd 
l>it  Belle  Ave.  $33,500,  2,460  sq.vd.  Tulbr 
Ave.  $9,870,  1,060  si|.yd.  Bryden  Ave.  $4,230, 
4,340  si|.yd.  Oouldburn  Ave.  $17,330,  97o 
.s<i,yd.  McPherson  A\e.  $3,870.  17,450  sti.yd 
Petoske.v  .Ave.  $69,900,  8,840  s<|.yd  Park- 
grove  Ave.  $35,300.  and  18.100  sij.xd 
Promenade  Ave.  $72,280.  p,  ,\,  Fellows. 
City  Hall,  engr 

.Alieli.,  AV.vuiid«tte  Making  plans  grading, 
concrete  curbing  and  concrete  paxing  1:1 
streets.  Hubbell.  Hartgering  Roth.  26  to 
Buhl  Bldg.,  Detroit,  engrs, 

111..  Cairo — SiMiii  takes  bids  grading,  and 
1  in.  compact  rock  as|)halt  on  6  in.  gravel 
paving,  etc.  40, ooo  sq.yd.  streets  in  Dists.  4 
and  5,  $112,000;  also  plans  rock  as|>halt 
resurfacing  7th  and  11th  .st,,  8.5oo ;  and 
"White  AA’ay"  lighting  system  on  Commer¬ 
cial  and  Ohio  Aves.,  2nd  and  other  streets, 
Incl.  97  ornamental  Iron  standards  and  4oo 
cp.  lights,  globes,  etc.,  $21,237,  G.  F 
Dewey,  City  Hall,  engr. 

111.,  Alt.  Vernon  -  Making  |>reliminary 
plans  grading,  curbing  and  concrete  paving 
various  streets.  $85,000.  C.  H.  Hiintmotid. 
City  Hall  and  P.  B.  Wilson,  1st  Natl.  Bank 
Bldg.,  Marion,  engrs. 

Alls.,  Whitewater— -C.  Inman,  cit.v  elk., 
making  plans  concrete  paving  Center  Ave 
between  3rd  St.  and  Summit  Ave.  $25,000. 
Engineer  not  selected. 

la.,  Ontervllle- -Making  jilans  sheet  as¬ 
phalt,  7  in.  rein.-i'on.  or  AVarrenite  bitu- 
llthic  paving  various  streets.  'Po  exceed 
$25,000.  M.  G.  Hall.  Centerville,  engr. 

la..  W  aterlo€>--Maklng  preliminary  |>lans 
grading,  curbing  and  asphalt  paving  8, ooo 
s<|.yd.  various  streets.  $100,000. 

Allnn.,  AliMtrliead — Plans  (laving,  etc.,  lo 
bhaks  various  streets.  $4  5. ooo.  R.  G 
Price,  city  elk. 

Kan.,  I.awrence  —  Douglas  Co.  making 
|)lans  bituminous  macadam,  concrete  or 
brick  on  concrete  surfacing  4.997  nd.  Mid¬ 
land  Trail.  F.  F.  Trueblood,  laiwrence, 
CO.  engr. 

Kan.,  l’liilli|iHbiirK  —  Making  plans  vitr 
brick  paving  various  streets.  To  exceed 
$25,000.  Haskins  Si  ('rawford,  822  Fi¬ 
nance  Bldg.,  Kan.sas  City.  Mo.,  engrs. 

Kan.,  iiiilependeiiee  —  Montgomery  <'o. 
plans  grading,  and  concrete  or  brick  paving, 
etc.  2.001  mi.  Federal  Aid  Project  199-A. 
and  2.81  mi.  Federal  Aid  Project  199-B. 
both  IS  ft.  H.  K.  Hibbard,  Independence. 
CO.  engr. 

Nrb.,  Iliiniholdt  —  Making  plans  paving 
various  streets.  To  exceed  $25,000  C.rant. 
Fulton  &  Letton,  525  South  13th  St., 
Lincoln,  engrs. 

N.  II.,  Fargo  -  Making  plans  concrete, 
asphaltic  concrete  and  brick  paving  30,000 
8<i.yd.  various  streets.  $100,000.  R.  T. 
Jacobson,  city  engr. 

N.  I)..  .Allnot  —  Plans  paving  54  blocks 
various  .streets.  $276,000.  W.  A\’.  Peter¬ 
son.  city  engr. 

Mo.,  Aurora — I’lans  concrete  paving  25.- 
000  8(i.yd.  various  streets.  Black  Sc  A’eatch, 
700  Mutual  Bldg.,  Kansas  Cit.v,  engrs. 

Mo..  Canton — ’Voted  $25,000  bonds,  curb¬ 
ing,  guttering,  lighting  system  and  paving 
10  blocks  various  streets.  Total  $75,000 
A\’.  B.  Rollins  &  Co..  521  Ry.  Fxch.  Bldg., 
Kansas  City,  engrs.  Noted  Apr.  29. 

Mo.,  Charlrston — Mississippi  «’o.  making 
preliminary  plans  grading,  concrete  paving, 
etc.,  10  ml.  Bertrand-Dogw«M>d  S|)eclal  Rd 
Dist.  P.  A.  Tenner,  Court  House,  co.  engr 

Mo..  Hamilton — Making  preliminary  plans 
grading,  and  6  in.  rein. -con.  paving,  etc 
6,000  sq.yd.  various  streets.  J.  F.  Rider. 
Richmond,  engr. 

Alo.,  Joplin  —  Making  preliminary  plans 
grading,  curbing  and  Class  "G"  macadam 
paving  Park  Ave.  between  4th  „nd  Central 
Sts.  ;  bituminous  macadam  paving  A’irginia 
St.  between  15th  and  24th  St.;  and 
AA’arrenlte  bitulithic  paving  Pennsylvania 
Ave.  between  12th  and  26th  Sts.  S.  P. 
Ashcraft,  Jr.,  City  Hall.  engr. 

Alo..  Klrksville — Soon  takes  bids  grad¬ 
ing,  and  brick  on  concrete  paving,  etc.,  5.000 
8<i.yd.  FIson  St. 

Mo..  Lee  Summit — Takes  bids  In  June. 
7  in.  conciH'te  paving  various  streets.  $33.- 
000.  K.  T.  Archer  &  Co.,  609  New  England 
Bank  Bldg..  Kansas  City,  engrs. 

Arkaasaa — State  Hy.  Dept.,  Little  Rock, 
making  preliminary  plans  grading  and  con- 
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William  M.  GreiK,  Engineer — in  charvr 
0l  all  Granite  and  Granite  Puviim. 


On  the  Delaware  River  Bridge  Approaches 

Granite  Paving  Block 


Granite  Paving  Block,  jointed  and  surfaced  with  asphalt, 
means  an  everlasting  durable  and  quiet  pavement. 
Furthermore,  by  using  SHALLOW  blocks  the  dead  load 
may  be  greatly  reduced,  and  worn-out  wood  blocks,  or 
asphalt,  or  brick,  may  be  replaced  with  granite  blocks  on 
the  old  concrete  base,  rapidly  and  cheaply.  These  are  among 
the  many  reasons  why  Granite  Blocks  are  chosen  for  struc¬ 
tures  like  the  Delaware  River  Bridge  (illustated). 

0 

Have  you  our  Booklet — “Granite  Street  Construction**? 

The  Granite  Paving  Block  Mfgrs.  Assoc,  of  the  U.  S.  Inc. 

31  State  Street,  BOSTON,  MASS, 

Representing  The  World's  Greatest  Granite  QuarritS 


May  27.  1926 


ENGINEERING  NEWS-RECORD 


Sti’xts  and  Roada  (Continued)  4 

,  rete  MurfaclnK  1.75  ml.  road  from  Hot 
^iTintss  city  limits  south  ((larland  Oo.  Road 
iMipvt.  Dist.  8),  18  ft.,  C.arland  Co.  R.  C.  ‘  ^ 
l.iineriok,  hitthway  emtr.  <  it 

Ark..  Hot  HiirInitH — Soon  takes  bids  jtrad-  4 
iiii;  eurbinjt  and  paviiiK  streets  in  I’avInK  adi 
I  list.  !M.  131. 1*53.  (!.  C.  Smith.  City  Hall.  .1. 


Ont.,  St.  Catliarlnr* — MakiiiR  iilans  as- 


\  irKiiiiu  June  S,  by  State  Hy.  Comn.. 


from  Hot  phaltii-  eonerete  on  (-onerete  |>avlnK  St.  Riehmond.  eomrete  and  bituminous  mae- 

r|  (lo  Road  Caul  St.,  $23,!tK0  ;  and  asphalt  surfaeinK  ndam  pnvInK  roads  on  I'rojeets  S-21H. 

Co  R  C  ('hureh  St.  Total  $27,625.  B.  K.  I^imson.  S-217-B,  S-27:t-.\.  S-344-C,  S-434-.\  ;  and 

City  Hall,  enKr.  Noted  Apr.  22.  bridge  on  I’rojei  t  S-42<»-B,  adv.  K.  X.-IJ 

bids  jtrad-  4>nt..  Stratford  —  Perth  ('o.  plans  mae-  "I:  ..  .  ■  ...... 

in  I’avInK  adam  pavint;  various  roads,  etc.  $7.'i,o00.  , 'V  J 

t'lty  llall,  .1.  RoKer,  Mitchell,  enftr.  R.  Stidner.  jlt'"  «'lk..  •  >ty  Bldn..  tith 


eu.s'  roads.  J.  H.  Stadler,  eo.  judne. 


Tex..  CartliHite — -Panola  ('o.  making  plans  Apr.  1 


H.  Coedike,  4a  Jarvis  St.,  enttr. 


tia..  .AdrI-  -June  4.  by  City,  J.  J  Parisli. 
mayor,  a^radinK,  curbinK.  KUtterin^  and  <■ 


.iiid  soon  takes  bids  grading;  and  bridttint;  Out..  Toronto  —  Hast  York  Twp.  plans  in.  concrete,  sheet  as|ihalt,  asphaltic  con- 
4  mi.  Hlfthway  43.  26  ft.  $26,000.  D.  K.  concrete  ^utterinR,  concrete  <'urbinK  and  »rcte.  (a-netration  macadam  or  brick  on 
.Martin.  CarthaKe,  co.  enpr.  paving  475  ft.  Fulton  Ave.,  28  ft.  ;  and  .sand  (laving.  etc.,  25.000  si). yd  various 

Tex..  <'old  SprinitH  —  San  Ja*'into  (^o.  probablv  asphalt  paving  3,700  ft.  ('osburn  streets.  J.  B.  M«-4"rary  Kng  t'orp  ,  citi- 
rnaking  plans  grading,  bridging  and  gravel  Ave.,  16  ft..  $54,270.  41.  R.  Ja4k,  443  Sam-  2ens  Southern  Bldg.,  .Atlanta,  cngrs. 
surfai'ing  5.87  mi.  State  Highway  35,  18  ir.on  Ave.,  engr.  Miss..  Tiiiileu  —  June  7,  by  City,  gra\«l 

ft.  $130,000.  J.  R.  Siiiller,  ('old  Springs.  Out..  Toronto  —  Fast  A’ork  Twp.  i>lans  surfacing  5  mi.  roads  in  Hundee  SiHcial 

co.  engr.  guttering  and  asphalt  paving  3,585  ft.  Hoad  Dist.  Southern  Kng.  ''o..  Clarksdah  . 

Tex..  I.ured«» — Webb  Co.  making  plans  Woodbine  Ave.,  28  ft.  $71,700.  <5.  R.  Jack,  engr. 

3  in.  asphalt  macadam  on  caliche  gravel  443  Sammon  Ave..  engr.  Allss..  AAinidxllle.  —  June  15,  by  B<1 

paving  13.246  ml.  Highway  12-A,  18  ft.  Out..  Toronto — A'ork  Twp.  plans  gutter-  Suis'rvs  Wilkin.son  Co.,  gravel  surfacing  x 

$181,572.  ing  and  asphalt  on  concrete  paving  2,100  mi.  scenic  highway  along  .Mississippi  l{i\ei 

Tex.,  L.ulinK — I’lans  hard  paving  0  blocks  ft.  J4t.  Johns  Hd.,  28  ft.  $40,551.  F.  B.  between  Woodville  and  l.ouisiana  stale 
various  streets,  35  ft.  $60,000.  Address  (loedike,  40  Jarvis  St.,  engr.  line.  $6S.8!t5.  Work  will  !»■  tione  under 

C  T.  (Ireenwood,  mayor.  Ont.,  Toronto  —  York  Twp.  plans  brick  su|arvision  State  Hy.  Dept.,  Jackson 

Tex.,  Sanderson  —  Terrell  Co.  making  bha'k  guttering  and  bituminous  concrete  on  Noted  Mar.  12. 

Ilians  grading,  bridging  and  gravel  sur-  concrete  paving  770  ft.  Conwav  Ave.  $10,-  l-a.,  Homer — Taking  bids  grading,  cuib- 

facing  7.42  mi.  Highway  3.  18  ft.  $68.7oo.  481,  660  ft.  Blandford  Ave.  $9,776,  and  660  ing,  guttering,  sidewalks,  etc  and  6  in 

J.  Stovell.  Sanderson,  co.  engr.  ft,  Rockvaie  Ave.  $9,492,  all  24  ft.  F.  B.  rein. -con.  jiaving  12,23n  sipytl.  various 


Tex.,  Sherman — Flection  June  15,  $100,-  Coedike,  40  Jarvis  St.,  engr.  streets.  C 

4100  bonds,  rein.-con.  paving  various  streets.  Alan.,  \Vinnl|ieg — City  Council  plans  neAv  isirt,  engr 
4  1.  J.  S.  Fllingson,  city  mgr.  paving  and  .stone  sidewalks  on  various  Tenneaai 

Tex..  AA'Iehlta  Falls  —  Flection  June  5,  streets.  $250,000  each  ways  & 

$150,000  bonds  permanent  paving  various  _  bridging,  | 

streets.  F.  M.  Rugley,  Wichita  Falla,  engr.  Hids  Dpsirpd  exceed 


streets.  C.  D.  Fvans,  l,evy  Bldg.,  Shr.M 


streets.  F.  M.  Rugley.  Wichita  Falla,  engr. 

Oklahoma  —  State  Hy.  Dept.,  Oklahoma 
City,  making  surveys  grading,  etc.,  10  mi. 


N.  A'.,  I.ong  Island  City — May  28,  by  M. 


I’awhuska-Burbank-Ponca  Rd.,  30  ft.  $44,-  K  Connolly,  pres.  Queens  Boro.  Qut>ens  Awarded.” 


Tennessee-  -June  11,  by  Stall  Dept  High¬ 
ways  &  I’ub.  Wks.,  Nashville,  grading, 
bridging,  paving,  etc.  roads  in  25  counties. 
To  e.xceed  $2,000,000.  C.  N.  Bass,  conn .  ; 
adv.  K.  N.-l{.  May  27. 

Tenn.,  Nashville  —  See  “Contracts 


O..  .Akron  —  .lune  I,  b.v  Coinrs.  Summit 


ooo.  J.  M.  Page,  highway  engr.  Subway  Bldg.,  grading  and  granite  bloik  ,\kron  —  June  I,  b.v  Coinrs  .summit 

4lkla..  bawton — Plans  concrete  widening  repaving  Meadow  St.  ;  sheet  asphalt  repav-  Co.,  grading,  bituminous  or  rein  -con. 

7,260  sipyd.  Ft.  Sill  Blvd.  $28,410.  O.  C.  ing  Wcwilsey  St.,  Ditmas  and  Ccaiper  Aves.  ;  paving  36,800  sii  yd.  .South  .Main  St.  5oD. 

Dale,  laiwton,  engr.  grading,  curbing  and  sidewalks  from  Van  $i54,inio.  H.  C,.  Sours,  Court  House,  engr. 

(ikla.,  blndsay — Plans  grading  and  gravel  Dam  to  Hulst  Sts.,  and  iiermanent  paving  O.,  ('iiieiniiall- -  June  4.  b.v  Coinrs.  Hamil- 
surfacing  42,600  8(|.yd.  Cherokee,  Chicka.saw  Van  Dam  St.  ton  Co.,  widening  anil  tar  bound  macadam 

and  Kiowa  Sts.  $31,200.  J.  W.  Cates,  N.  Y.,  New  York— June  3,  by  H.  Bruck-  repaving  lo.loo  ft.  Drake  Rd.  from  Indian 
mayor.  Fnglneer  not  selected.  ner,  pres.  Bronx  Boro,  4'rotona  Park,  3rd  Hill  ltd.  to  iM.int  3,325  ft.  north  Shawnee 


and  Kiowa  Sts.  $31,200.  J.  W.  Cates,  N.  Y.,  New  York— June  3,  by  H.  Bruck-  repaving  10.100  ft.  Drake  Rd.  from  Indian 
mayor.  Fnglneer  not  selected.  ner.  pres.  Bronx  Boro,  4'rotona  Park.  3rd  Hill  ltd.  to  iM.int  3,325  ft.  north  Shawnee 

Okla.,  Oklahoma  City  —  Plana  widening  and  Tremont  Aves.,  granite  block  on  con-  ltd.,  $36,348;  tar  surface  treating  30  mi. 

and  raising  South  Robinson  Ave.  from  crete  iiaving  Boston  Rd.  ;  and  grading,  Wisidlawn  and  Western  Divs.  $25,538,  and 

Keno  St.  to  Belt  line  R.R.  tracks.  $175,000.  culverts,  etc.  In  Wilson  Ave.,  Fast  211th  ;io  mi.  Fastern  and  4'heviot  Divs.  $25,313, 

B.  M.  Hart,  City  Hall.  engr.  and  West  263rd  Sts.  all  16  ft.  F.  A.  Hast.  4'ourt  House,  engr. 

Calif..  Fresno — Fresno  Co.  making  plans  _  N.  Y.,  St.  (leorge — ;June  l,_by  ,1.  A.  Noted  May  13. 


constructing  I.s>s  Catos  Rd.  To  exceed  $35,-  Rynch,  pres.  Richmond  Boro,  Boro  Hall 
tiOO.  C.  P.  Jensen,  Fresno,  co.  surv.  granite  block  repaving  2  ft.  wide,  outsidi 

Calif.,  bos  Angeles — City  Harbor  Comn.  and  adjoining  trolley  tracks  on  A'an  Duzei 
made  plans  resurfacing,  Warrenite-bitu-  St.  from  Victory  Blvd.  to  Hannah  St.,  c.nc 
lithic  wearing  surface  500,000  sq.ft.  Budger  from  Swan  to  Wright  Sts. 

Ave.  and  Dock  St.  J.  C.  Shaw,  City  Hall,  N.  Y..  White  Plains — June  4,  at  office  F 


all  16  ft.  K.  A.  Hast,  4'ourt  House,  engr. 
Noted  May  13. 

4>.,  Cleveland — May  2!'.  by  I’omrs.  Cuya- 


granlte  block  repaving  2  ft.  wide,  outside  hoga  Co.,  grading,  etc..  Broad  Rd..  $13,3oo. 
and  adjoining  trolley  tracks  on  A'an  Duzer  and  paving  Fdgerton  ltd.  7,  $22,500.  F 
St.  from  Victory  Blvd.  to  Hannah  St.,  c.nd  lainder.  Court  Housi-  engr 


lithic  Wearing  surface  500,000  sq.ft.  Budger  from  Swan  to  AV right  hts.  O..  Cleveland — June  2,  hy  Comrs.  (7uyn- 

Aw.  and  Dock  St.  J.  C.  Shaw,  City  Hall,  N.  Y'.,  White  Plains — June  4,  at  office  F.  hoga  Co.,  paving,  etc.  Fdgerton  Rd.  5  from 
engr.  I-  Merritt,  elk.  Bd.  Supervs.  Westchester  Broadview  Rd.  to  Richfield  Rd..  $77,600; 

Calif.,  Martinez — Making  plans  Improv-  Co..  Court  House,  rein.-con.  paving  roads  and  Cedar  Point  Hill  Rd.  from  Columbia 
ing  Sanford,  Wilcox  Aves.,  etc.,  6,719  cu.  in  Pleasantville,  Briarcllff  Manor,  Y'onkers,  i>d.  easterly  to  Ro<ky  River,  $36,0410.  F. 
y<i.  excav.,  883  cu.yd.  fill,  159,858  s(|.ft.  6  and  here  ;  adv.  E.  N.-R.  May  27.  bandi'r.  Court  House,  engr. 

in.  oil  macadam  paving,  etc.  $40,000  or  N.  J.,  Freehold — June  9,  by  Bd.  Fr«‘e-  4>.,  bakewoiMl  (Cleveland  P.  O. ) — June 

more.  E.  A.  Hoffman,  City  Hall,  Richmond,  holders  Monmouth  ('o..  rein.-con.  paving  i,  hv  City,  paving,  etc.  Adeline,  Hilda, 
engr.  center  strip  Keyport-Matawan  Rd.  64  :  and  ('restline,  Northland  and  Phia-nlx  Aves  To 

Calif.,  NoHh  Sacramento — Making  plans  sheet  or  rock  asphalt  paving  Front  exceed  $25,0410.  F.  A.  Fisher,  Citv  Hull, 
grading  and  5  In.  asphaltic  concrete  paving.  St.,  Red  Bank,  Rd.  49,  and  center  strip  engr. 

etc..  265,000  sq.ft.  Del  Paso  Blvd.  J.  N.  from  Red  Bank  to  Rumson.  Rd.  48.  H.  K.  ind..  Crown  Point — June  8,  by  Comrs. 


Bidwell,  city  engr. 


Calif..  Redding — Sha.sta  Co.  making  sur-  engr.  ;  adv.  E.  N.-R.  May  2 


from  Red  Hank  to  Kumson.  Kd.  48.  (,.  K.  ind..  Crown  Point — June  8,  by  Comrs. 

Allen,  Jr.,  60  Broad  St.,  Red  Bank,  co.  l^jike  Co.,  grading,  paving,  etc.,  Oliver 


Starr  et  al,  gravel  road,  4'alumet  Twp., 


veys  constructing  Igo-Arbuckle  Mt.  and  N.  J.,  Summit — June  1.  by  Road  Com.  $1  17,5041.  AV.  E.  AVitaker.  aud. 

Pine  Hrove-Shingletown  Rd.  To  exceed  I'nion  Co.,  Court  House.  Elizabeth,  grading  ind.,  ba  Porte — June  7,  bv  Bd.  ('otnVs. 

$25,000.  and  rein.-con.  paving  Morris  Ave.,  River  l.,a  Porte  ('o.,  grading  and'  paving,  etc. 

Calif.,  San  Diego — Common  Council  plana  and  Chatham  Rda.  J.  b.  Bauer.  80  Broad  I'harles  AA’alker  et  al  Rd..  Hudson  Twp, 
improving  C  and  28th  Sts.,  29,400  sq.ft.  St.,  Elizabeth,  co.  engr.  Noted  Jan.  28.  $28,292,  and  Edward  buedtke  et  al  Rd., 

2  in.  on  3  in.  asphaltic  concrete  and  N.  J.,  Trenton  —  June  1,  by  Bd.  Free-  Center  Twp.,  $54,067.  F.  A.  Hausheer,  aud. 

153,014  sq.ft.  5  in.  concrete  paving,  590  holders  Mercer  Co.,  concrete  paving  l.OOO  ind.,  Terre  Haute  —  June  3,  by  ('omis. 

lin.ft.  concrete  curbing,  300  a<|.ft.  concrete  ft.  AA'ashIngtons  Crossing-Pennington  Rd.,  Vigo  Co.,  improving  I).  Russ  AViaid  et  al 
sidewalk,  etc.  F.  A.  Rhodes,  city  engr.  $25,000;  and  3.5  mi.  Yardville-Allentown  Rd..  Harrison  Twp.  $73,125.  J.  Dreker, 

Calif.,  San  FraneU«-o — Made  plans  grad-  Rd.,  $160,000.  H.  F.  Harris,  ('ourt  Hou.se,  aud. 
ing,  curbing,  walks,  etc.,  on  Peralta  Ave.  engr.  Alleh.,  Alimroe  —  June  7,  by  ('Ity  ('lerk, 

between  Y’ork  and  Holloday  Aves.,  and  N.  4.,  YVIIdwood — June  16.  by  Bd.  Fri'e-  concrete  paving  0.593  ml.  5o-5'Sect.  B.  AA'. 
Toma.sa  St.  between  Peralta  and  Montc-alm  holders  Cape  May  Co.,  Court  House,  4'ap«‘  AA'.  [.jivers,  Plymouth,  engr. 

Sts.,  $25,000;  also  curbing,  sidewalks  and  May,  rein.-con.  pav’ing  33,596  sq.yd.  Wild-  IlllnuU — June  9,  by  Dept.  Pub.  AVks.  & 

concrete  paving  21,865  sepft.  Elizabeth  St.,  wood  Blvd.,  here.  R.  F.  Smith,  Marmora,  Buildings,  Dlv.  Highways,  Springlield,  con- 
etc.  M.  M.  O’Shaughnessy,  city  engr.  co.  engr.  ;  adv.  E.  N.-R.  May  27.  crete  vitr.  brick,  or  bituminous  concrete 

Calif.,  Santa  Cruz— Santa  Cruz  Co.  made  Pa.,  Cross  Roads  (Felton  P.  O.) — June  with  or  without  binder  c-ourse  paving  1.67 
plans  grading  and  concrete  paving  1,160  cu.  17,  by  Boro  Council,  1  mi.  water  bound  ml.  Route  4,  Sect.  63,  24  ft.,  St.  ('lair  and 
yd.  road  fronting  Santa  ('ruz  Portland  Ce-  macadam  paving  road.  J.  A.  Michels,  civil  .Madison  ('ounties,  0.86  mi.  Route  7,  Sect, 
ment  property  on  Coast  Rd.  b.  Bosman,  engr.;  adv.  E.  N.-R.  May  27.  30-,\.  7.19  ml.  Route  7,  Sect.  30,  and  5.06 

Santa  Cruz,  co.  surv.  Pa.,  Cnrwensville  —  June  7,  by  Boro  mi.  Route  7.  Sect.  31  all  18  ft.,  l.,a  Salle 

Calif.,  Stockton — Making  plans  grading.  Council,  J.  A.  Dale,  secy.,  concrete  paving,  ('o.,  1.89  mi.  Route  8,  Sect.  5(t.  20  ft.,  and 

curbing,  guttering,  walks,  1}  in.  Warrenite-  etc.,  approximately  1  mi.  State  St.  $50,000.  9.38  ml.  Route  8,  Sect.  51,  4  ft.  Tazewell 

bitulithic  on  3}  in.  asphaltic  concrete  and  R.  E.  Hess,  chn.  Street  Com.  Co.,  2.62  ml.  Route  13,  Sect.  29,  18  and  20 

cement  gravel  surfacing  138,599  sq.ft.  Pa-  Pa.,  Felton — June  17,  by  Boro  Council,  ft.  St.  ('lair  Co.,  and  1.23  mi.  Route  23, 

cific  Ave.  W.  B.  Hogan,  city  engr.  water  bound  macadam  paving  0.5  mi.  vari-  Se<-t.  5,  18  ft.  l.,aSalle  Co.;  grading  1.06  mi. 

Calif.,  Tracy  —  Made  plans  improving  ous  roads.  J.  A.  Michels,  civil  engr.  ;  adv.  Route  7.  Sei-t.  F.  (..aSalle  Co..  24.885  cu.yd. 

various  streets,  111,457  s<i.ft.  each  grading.  E.  N.-R.  May  27.  excav.,  etc.,  and  6.15  ml.  Route  13,  Sei-t. 

and  1$  in.  Willite  ashaltic  concrete  on  3)  .Maryland — June  8,  by  State  Rds.  Comn.,  28-S.  St.  ('lair  Co..  118,966  cu.yd.  excav., 
in.  asphaltic  concrete  paving,  etc.  To  ex-  Baltimore,  concrete  paving  2  mi.  4'ontr.  et<‘.  F.  T.  Sheets,  dir. 

ceed  $25,000.  E.  C.  Finley,  city  engr.  M-64,  Montgomery  Co.,  and  2.97  mi.  ('ontr.  HI.,  Anna — June  1,  by  City  Clerk,  grad- 

Ont.,  Brantford — Council  plans  concrete  AA-43,  Anne  Arundel  ('o.  graveling  0.76  mi.  Ing,  curbing  and  (Xincrete  paving  streets  in 

paving  William  and  Albion  Sts.  $35,000.  Contr.  P-61.  Prince  George  Co.,  3.75  mi.  Dists.  6  and  7.  $60,000.  Taylor  &  Wolt- 

F  P.  Adams,  City  Hall,  engr.  Contr.  Ch-38  Charles  Co.,  and  2  ml.  Contr.  man.  ITnlty  Bldg.,  Bloomington,  engrs. 

Ont.,  Preston — City  council  plans  concrete  Ch-39  Charles  Co.  J.  N.  Mackall,  chn.;  Noted  Apr.  15. 
paving  various  streets.  $30,000.  G.  adv.  E.  N.-R.  May  27.  111.,  ('hirago — June  7,  by  G.  A.  Quinlan, 

Wurster,  City  Hall,  engr.  YId.,  Baltimore— June  2,  by  Bd.  Awards,  supt.  Highways,  Cook  Co..  County  Bldg  , 

Ont..  St.  Catherines — Plans  asphaltic  con-  sheet  asphalt  paving  22,000  sq.yd.  Contr.  concrete  paving  2  ml.  Burnham  Ave.  $118,- 
crete  on  concrete  paving  8,500  s<|.yd.  I./)Uisa  341,  and  concrete  paving  11,000  sq.yd.  618,  2  mi.  Michigan  City  Rd.  $113,365,  1i 


St.  $32,630.  B.  F.  1.4»mson,  City  Hall,  engr.  Contr.  342.  S.  Purcell,  City  Hall,  engr 


mi.  154th  St.  $88,700,  4  mi.  Harlem  Ave. 


PATENTED 

HaisM  Feeding  Propellert,  in  com¬ 
bination  with  other  features  of  our 
machine  are  covered  by  reissue 
patent  No.  tS^IS,  dated  January 
2,  1923,  a  reissue  of  patent  No, 
1,345,172,  dated  June  29,  1920. 

We  have  instituted  suit  against  an 
infringing  manufacturer  advertis¬ 
ing  for  sale  loaders  containing  the 
above  mentioned  features. 

Notice  is  hereby  given  that  we  will 
vigorously  prosecute  any  infringe¬ 
ment  and  the  public  is  warned 
against  buying  or  using  any  prod¬ 
uct  infringing  our  patents. 

George  H«i««  Mfg.  Co.,  Inc. 


The  Powerful,  positive  picking  and  conveying  action  of 
the  revolving  paddles  of  the  Haiss  Self-Feeding  Device 
does  more  than  push  loose  stockpiled  material  into  the 
buckets.  They  dig:  you  can  use  a  Haiss  Loader  for 
digging  sand  or  gravel  from  a  bank,  for  excavating  soil, 
for  grading  (with  or  without  preliminary  plowing  as 
necessary).  This  flexibility  of  application  makes  the 
Haiss  Loader  more  valuable  to  any  man  who  uses 
equipment  of  this  kind.  He  can  keep  the  machine  busy 
all  the  time. 

Back  of  the  simple,  sturdy  feeding  device  is  the  driving  power 
of  a  big  37-hp.  Waukesha  motor — with  power  enough  to  meet 
any  need.  And,  matching  this  high  power  is  the  strength  of 
materials  and  design  of  parts  which  enables  you  to  put  the  load 
on  the  machine  without  fear  of  breakage. 

Ask  for  Catalog  523  and  learn  more  about  this 
heavy  duty  loader, 

George  Haiss  Manufacturing  Co.,  Inc* 

140th  Street  and  Rider  Avenue,  New  York 

PertaUe  Belt  Conveyors  Clamshell  Buckets  Elevators,  Screens,  etc. 


they  have  the  advantage  of 
1 1  Ai  JJ  patented  feeding  Propellers  / 
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sno  ts  and  Koads  (Continued) 

.4r..r>60,  31  ml.  Klmhurst  Rd.  $221.0fiS.  3 

1.  isi.st  St.  $184,:n;4.  and  1  nii.  Walters- 
I'tiiipston  Ave.  $67,347,  all  24  ft.  vs’idt*. 

III.,  Itu  I'u^  —  ,Iiini-  1,  l>.v  Bd.  ls>eal 
Iiiipvts.,  at  ottirp  C.  K.  Pope,  eity  elk.,  itrad- 
itiir  eiirblnK,  KUtterinir.  sewers  and  S  In. 
i..iiirete  pavinif  12,156  s<i.yd.,  and  6-  to 
O-III  eoneiete  paviiifr  2,lt'.l4  si|.yd.  various 
vireets.  K.  L.  Sehomlierijer,  .\nier.  Motel, 
I’rineeton,  Ill.,  ensr. 

tt  iKi  onsiii — ,Iune  3,  by  State  Hy.  Coinn., 
lav  (itliee  6,  213  Si>uth  Harstow  St., 

Can  Claire,  eon»-rete  paviiiK.  eti-.  4,166  sii  yd. 
.Meiionionle-Hudson  ltd..  Federal  Aid  I’roje.  t 
:;70-|{,  l>unn  Co.  ;  eoiu  rete  pavliiR  1,0S.'> 
M|>d.  and  i-onstruetinK  Wilson  Cr.ek 
llridue  to  Red  Cedar  River  connection  on 
same  road  ;  al.so  improviiiK  :».716  mi.  Marsh- 
lic  ld-XeillsvlIle  Fairchild  Rd  ,  Federal  Aid 
|•roiect  462-.\,  Clark  Co.,  11*2.111  «u.yd. 
.arth  excav.,  !».0!»0  ft.  Interi’eptinK  ditches, 

.  tc.  .1.  T.  PonaKhey,  Madi.son.  ch.  etiitr. 

WlHcoiiHln — June  4,  by  State  Hy.  Comn., 
Iiiv  OHlce  k.  1st.  Natl.  Bank  BldK., 
Superior,  concrete  pavinK,  etc.  .">3. 662  .sq.yd. 
Federal  Aid  I’roject  377-B;  and  crushed 
uravelinB,  etc.  7,981  cu.yd.  Federal  Aid 
Project  408-B,  Barron  Co.,  J.  T.  DonaKhey, 
,\Iadi.si»n,  <'h.  ensr. 

Bis..  Fond  dll  I.ac  —  June  3,  by  J. 
llohensee,  city  elk.,  various  tyja-s  pavini; 
approximately  55,OuO  sepyd.  17  streets.  »J. 
H.  Stanchfleld,  City  Hall,  eriKr.  Noted 
.Apr.  22. 

la..  Toledo  —  May  31,  by  K.  A.  Benson, 
City  Hall,  uradinK,  curbini?  and  6  in.  iiravel. 
<rushed  stone,  4  in.  asphaltic  macadam,  2 
in.  asphaltic  macadam  f)r  6  In.  concrete 
pavinK  6.5,286  sq.yd.  various  streets.  $18.5,- 
lUUi,  Former  bids  rejected.  M.  TschIrKi 
Sons,  712  .\mer.  Trust  BldK.  ;  Cedar  Rapids, 
cnKrs.  Noted  Apr.  29. 

Kan..  Foldwater  —  June  Hi,  by  .Auditor 
Comanche  Co..  KradinK  and  bridKinK  4.9.5:’, 
mi.  F'ederal  Aid  Projei-t  337-A. 

Kan.,  Marysville  —  June  by  -Auditor 
Marshall  Co.,  pradinK  and  bridKinK  1.<*9S 
mi.  Federal  Aid  Project  182-A;  l.imi  mi. 
Federal  -Aid  Project  183-A;  1  mi.  Federal 
-Aid  Project  184-A;  and  11.417  mi.  Federal 
.Aid  Project  249-A. 

Neb.,  Falls  Clt.v — May  31,  by  M  F  Nay¬ 
lor.  city  elk.,  brick  or  asphalt  pavinK  .55 
bl<M-ks  various  .streets.  J.  Mullin,  cityenKr. 

WyomiiiK — June  4.  hy  State  Hy  Comrs., 
Cheyenne,  <  F.  .\.  I*,  means  Federal  .Aid 
Project),  grading,  graveling  7,4pp  cu.yd. 
and  constructing  one  :!<•  ft.  concrete  span 
bridge  on  F.A.l’.  161-B,  Big  Horn  Co.. 

$4(1,8(10  :  grading  and  construc-ting  38  ft. 
and  69  ft.  timber  bridges  on  7.4  mi.  F..A.P. 
18S-.A,  Ijincoln  ('o.  $74,842,  and  57  ft.  steel 
bridge  with  92  ft.  pile  trestle  approach,  etc. 
on  6.148  mi.  P..\.P.  189-A,  Johnson  Co. 
$56,852  ;  also  9  log  bridges  on  15  mi. 
F.A.P.  187,  Weston  Co.,  $57,077. 

.Arkansas — May  31,  by  State  H.v.  Pept.. 
IJttle  Rock,  <  F.  .A.  I*,  means  Federal  .Aid 
Project),  Improving  11.02  mi.  Batesvllle- 
Hel>er  Springs  Rd.,  F.  A.  P.  240-B,  Inde- 
l*endence  Co.,  12.25  acres  grubbing,  17,956 
cu.yd.  solid  rock,  47,850  cu.yd.  earth  excav., 
6,588  cu.yd.  borrow,  22,465  sta.yd.  overhaul. 
34,740  lb.  reinforcing,  and  6,830  lb.  struc¬ 
tural  steel,  etc.  ;  1.65  ml.  AValnut  Ridge- 
Hoxie  Rd.,  F.  A.  P.  241 -A,  I.a»wren<-e  Co.. 
4,292  cu.yd.  excav.,  2,540  cu.yd.  graveled 
shoulders,  17,414  sq.yd.  concrete  surfacing, 
l.(i9(*  lb.  reinforcing,  etc.  ;  10.9  ml.  Tuck- 
erman-.Alicla  Rd.,  Impvt.  Dist.  8.  Jackson 
Co.,  11.23  acres  grubbing,  74,584  <u.yd. 
earth  excav.,  20,567  cu.yd.  gravel  surfacing. 
23,675  cu.yd.  overhaul,  39,371  ft.  tri'oted 
timber,  etc.  ;  7.95  ml.  Hamburg-Montrose 
Rd.,  F.  A.  P.  231-A,  Ashley  Co.,  14,451  «u. 
yd.  gravel  surfacing,  etc. ;  6.31  ml.  War¬ 
ren-North  Rd.,  F.  A.  P.  229-A,  Bradley  <'o., 
14.8  acres  clearing,  7.76  acres  grubbing, 
69,892  cu.yd.  earth  excav.,  24,922  sta.yd. 
overhaul,  1,390  ft.  treated  and  27,475  ft.  un¬ 
treated  timber,  18,449  lb.  reinforcing,  etc.  ; 
5.07  mi.  Stuttgart-Slovak  Rd.,  F.  A.  P. 
199-A,  Prairie  Co.,  19.036  cu.yd.  earth 
excav.,  6,601  lb.  reinforcing,  etc. ;  4.91  mi. 
Permott-Colllns  Rd..  F.  A.  P.  194-A,  Prew 
('■o.,  20.83  acres  grubbing,  78,173  cu.yd. 
earth  excav.,  45,691  ft.  treated  and  2,500 
ft.  untreated  timber,  6,789  Ib.  reinforcing, 
etc.;  also  one  210  ft.  and  one  150  ft. 
rein. -con.  girder  bridges  over  Holman  Creek, 
near  Huntsville,  Madison  Co.,  71,690  lb.  re¬ 
inforcing,  etc.,  and  rein. -con.  bridge  over 
Spadra  Creek,  on  F.  A.  P.  26-A.  Clarks¬ 
ville,  Johnson  Co.,  105,150  lb.  reinforcing, 
etc.  R.  C.  Limerick,  ch.  engr. 

Texas  —  June  15,  by  State  Hy.  Pept., 
.Austin,  bituminous  macadam  paving  3.91 
ml.  Federal  Aid  Project  113-2  B,  Unit  2, 
$26,000;  also  4.85  ml.  Highway  2-E.  State 
Aid  Project  413-B,  Unit  2,  $25,000,  both  18 
ft.  A.  C.  Ixive,  Austin,  highway  engr. 
Noted  May  13  under  “•Hillsboro." 

Tex.,  fionxalea  —  June  15,  by  State  Hy. 
Dept.,  Austin,  with  4  in.  waterbound 
macadam  and  1  In.  limestone  rm-k  asphalt 


on  sledged  stone  surfacing  8  084  ml.  High¬ 
way  81,  Federal  .Aid  Project  4li*-B, 
Conzales  Co.  $150,750.  J.  (!.  Irby, 
lionzales,  engr. 

Tex.,  tirnveton — June  5,  by  J.  t)  lltH)kcr. 
engr.,  tiroveton.  grading  and  bridgiiig  19.o54 
mi.  Highwa\  94.  State  .Aid  Project  677-.A. 
IS  ft.,  for  Trinity  Co.  $112,600.  Noted 
.Apr.  29. 

Tex.,  .Marlin  —  June  15,  by  State  Hy. 
Pept..  .Au.stin,  grading  ami  bridging  5.66 
mi.  llighway  lo8.  State  .Aid  I’roject  67-B. 
18  ft.  $46,000.  B.  B.  Harris.  Rosebud, 
engr.  Noted  Mar.  IS. 

Tex.,  Seymour  —  .luiie  11.  li.v  N.  <1. 
.Mitchell,  judge  Baylor  Co.,  rein.-i'on.  pav¬ 
ing  8,659  sq.yd.  Highway  3o,  State  .Aid 
Proje<  t  564.  Unit  2.  $26,300  ;  and  65,753  sq. 
yd.  Highway  24.  Federal  .Aid  Projei't  455-.A. 
$225,280.  J.  (1.  Rollins,  resident  tngr. 

tikla..  .Miiskuger — June  10,  7  in.  concret«‘ 
paving  25,500  sq.yd.  various  str<-ets.  $9o,- 
00(*.  J.  R.  March,  Muskogee,  engr.  Noted 
.Apr.  29. 

('nlifurnlu — June  7,  h.v  State  H.v.  l»ept., 
Sacramento,  grading.  <-rtished  stone  or 
gravel  with  decomposed  granite  surfacing 
6.5  mi.  road  between  Brawley  and  West 
Moreland,  Imperial  Co.  ;  grading,  crushed 
stone  or  gravel  grading,  surfacing  lo.8  mi. 
road  between  Alturas  and  Royce  Ranch, 
Modoc  Co.  :  and  w  ideiiing.  asphaltic  con¬ 
crete  surfacing  1.1  mi.  road  between  tilobe 
iron  Wks.  and  K1  Camino  .Ave.,  Sacra¬ 
mento  Co.  H.  .\I.  Morton,  Forum  Bldg., 
Sacra m«'nto,  hy.  engr. 

('iilif.,  llruville — June  7.  by  ('.  F.  Belding, 
elk.  Butte  Co.,  improving  OroviIle-\A’\ an- 
dotte  Rd.  between  C.ardeti  Raneh  and 
AA'yandotte,  5,67(*  tons  broken  stone  sur¬ 
facing.  174  tons  Crade  "F"  jisphalt  oil.  H 
11.  Hume,  Droville,  eo.  surv. 

Ciilif.,  Suiita  <'ru*  —  See  '‘Contracts 
.Vwa  rded.” 

tint.,  Aliixtille — June  1,  l>y  J.  A'alliince. 
U.  R.  2,  loose  crushed  stone  surfacing 
5.40(1  yd.  streets. 

Bids  Received 

.AIuhm.,  .AthnI — Pept.  Pub.  Wks.,  Boston. 
May  18,  bituminous  macadiim  paving  8.429 
ft.  highway,  here,  from  Kelleher  Bros., 
Turners  F'alls,  $97,234.  Noted  May  13. 

-Mush.,  Lowell — Asphalt  paving  various 
streets,  from  A.  Pallotta,  Pracut,  $50,100. 

N.  Y.,  New  York  —  H.  Itruckner.  pres. 
Bronx  Boro,  ('’rotona  Park.  3rd  and  Tre- 
mont  .Aves.,  May  2o.  she«q  asphalt  concrete 
paving  and  repaving  Fast  'Tremont  -Ave. 
from  Brusstar  Constr.  Co..  Fdgewater  R*l. 
and  Stafford  .Ave..  $185,757;  curbing,  side¬ 
walks,  etc.,  on  La  Salle  .Ave.,  from  C. 
Turiano  Contg.  Co..  3185  Fast  Tremont 
.Ave..  $6,694  ;  grading,  curbing  and  side¬ 
walks  on  Fdison  Ave.,  from  .A.  tlregorio 
A-  Co..  1121  .Nieol  Ave.  $18,066,  al.so  on 
AA'allace  -Ave.  and  grading,  inlets,  etc.,  on 
Paulding  Ave.,  from  L.  Pi  Minna.  2366 
Lawrence  St.,  $2,529  and  $3,59,8  respec¬ 
tively.  Noted  May  13. 

N.  J.,  Trenton  —  City  Com..  May  1 4. 
paving  10  streets,  from  I’nion  Paving  IN*., 
30th  and  I^s'ust  Sts.,  Phila.,  Pa.,  $2(*2,5S2  ; 
and  4  streets,  from  A.  PeLucia,  52  Bayard 
St.,  $71,143.  Work  involves  55,000  stpyd. 
asphalt  and  7,000  yd.  granite  block.  Noted 
May  6. 

PennHylvanifa  —  State  Hy.  Pept.,  Harris¬ 
burg,  May  20,  <K.  meuiiH  Route  anil  A. 

means  Application),  one  course  rein. -con. 
paving,  etc.  8,055  ft.  A.  3528,  Somerset  Co., 
from  M.  F.  McCabe  &  Co..  309  Peveny 
Bldg.,  Fairmont.  W.  Va.,  $61,727;  16,253 
ft.  A.  2('((3-A.  York  Co.,  and  22,650  ft.  A. 
2842-2588,  Northampton  ('o.,  from  Souder 
Constr.  Co..  349  Woolworth  Bldg.,  l.,an- 
caster,  $1(»8,179  and  $163,967  respectively; 
15,600  ft.  R.  214,  Sect.  1,  ("larion  Co.,  from 
Russell  Bros.,  Route  5.  Youngstown.  ().. 
$105,394  ;  8,203  ft.  A.  4009,  Westmoreland 
Co.,  from  J.  F.  Patterson-Ponora  Constr. 
Co.,  ponora,  $72,321  ;  11,310  ft.  R.  75.  A. 
4040,  Butler  Co.,  from  Indiana  Constr.  Co., 
Indiana.  $85,049  ;  32,736  ft.  R.  226-285,  A. 
3795-3796-4197,  la^high  and  Berks  ('“ountles, 
from  Johnson  Drake  &  Piper,  Inc.,  834  1st 
Natl.  Soo  Line  Bldg.,  Minneapolis,  Minn., 
$242,381  ;  52.751  ft.  R.  41,  A.  .3253,  Adams 
and  (’’umberland  Counties,  from  H.  AV. 
Horst  Co.,  RiH-k  Island,  Ill.,  $433,877  :  and 
21,872  ft.  R.  337,  A.  37((0-30l5.  Indiana 
Co.,  from  F.  P.  Ross,  74  High  St.,  Bradford. 
$159,353.  Noted  May  13. 

Alaryland — State  Rds.  Comn.,  Baltimore, 
May  18,  <•oncrete  paving  1  ml.  Contr.  F-92, 
FVederlCk  Co.,  from  M.  J.  drove  I.ilme  Co., 
Lime  Kiln.  $24,921,  1  mi.  Contr.  B-76.  Bal¬ 
timore  Co.,  from  P.  Reddlngton  &  Sons.  2 
Fast  Lexington  St.,  Baltimore,  $26,015,  2.5 
ml.  Contr.  0-66,  Prince  Georges  Co.,  from 
Chrlsthllf  &  Ensey  Co.,  1625  Ridgely  St., 
Baltimore,  $70,104,  and  1.5  ml.  Contr.  Co-39, 
Caroline  Cp.,  from  P.  D.  Phillips  A  Bro., 
Salisbury,  $27,829 ;  macadam  resurfacing 
1.6  ml.  Contr.  H-48,  and  0.91  mi.  Contr. 
H-38,  Harford  Co.,  from  T.  B.  (latch  * 


Sons,  Rasi'i-burg,  Baltimore.  $21,092  and 
$I7.1(*2  respei  tviely  ;  also  graveling  2  mi 
Contr.  S.AI-22.  St.  .Alarvs  Co.  from  l-l  B 
Jarbia-,  -Me.  hanicsville,  $13,613.  Not.  d 
.May  6 

Aid..  Bull imiirr  —  Bd.  Awards,  coiurtle 
paving  fiMitways  listed  in  Footway  t"onir 
120,  from  .Arundel  Contg.  (“o.  Knick.r- 
bocker  Bldg.,  $31,836;  and  sh.et  asphalt 
paving  7,400  .sq.yd.  Contr.  337  frmn  .Anier. 
Paving  C’o..  Montebello  .A\*-.  $31. v:!!. 

Noted  May  20 

Aid.,  Iliiltiiiiorr  ('omrs.  Baltimore  ('•’, 
concrete  paving  I  21  ml.  tlrotip  8,  from  H 
T.  Campbell  Sons  Co.,  Towsoii,  $41.1'!. 
Noted  .Mtty  20 

(»..  .Akron  AA‘.  F.  Peters,  dir.  Pub.  S«  rv  , 
grading,  curbing,  walks  and  vitr  l>ni  k 
paving  13,260  s<i  yd  Inman  St.,  from  T  13. 
Ml  Shafrr<'\  Constr  Co  ,  17  ’.  South  Forg. 
St..  $79,001  .Not.d  .Apr.  29. 

Allcli.,  Brand  Haven  —  Bd.  Rd  Comrs. 
Ottawa  Co.,  graditig,  6  in.  (onente  sur¬ 
facing.  etc.  14.667  s.pvd.  3rd  -Ave.  south  of 
Mu.sk*‘gon-*  ttfawa  Co.  lim-.  from  J.  R. 
Fdelman,  498  6th  SI..  .Muskegon  Ibigtils, 
$31,750.  Fngrs.  est.  $37. (*00.  .\ot<-d  May  Ui. 

\A  In.,  Alilvvaiikee—  Pept.  Pub.  AA'ks.,  it. 
F.  SttH'lling,  comr..  May  15.  she*-t  asphalt 
resurfacing,  etc.,  8,573  s<|.yd.  2nd  .Avc., 

from  AAhIte  Con.str.  Co.,  (18  AA'isconsIn  .St, 
$17,529  ;  and  asphaltic  concrete  paving.  <  tc.. 

8, .■>66  .sq.yd.  35th  St.,  fnoii  Badger  Constr 
Co..  97  AA’isconsIn  St  ,  $41,3'.'4.  Noted 

-Alay  13. 

la..  (Htiimwa  ('ity,  Ma.v  10,  paving  L’o 
bliH'ks  various  stre<'ts.  from  ('.  F.  L.vlle. 
504  Nebraska  St..  Sioux  City.  6  in.  ri  in - 
con.,  gravel  at  $2.05  la-r  sq.yd..  and  *i  in. 
r<  in.-<'on.,  limestone  at  $1.95  jM-r  sq.yd. 

Idaho  -June  5,  by  Commissioner  Pub. 
AA’ks.,  at  otlice  Lost  River  Highway  Pisl  , 
(i.  L.  .Ambrose,  atty.,  Mackav.  (I  .  \.l’. 
ineunn  Federal  .Aid  Project),  grading,  eli'. 
32,976  cu.yd.  F.A  P.  1I8-B,  Custer  and 
Butte  ('ounti«’S  ;  and  20,584  •■u.yti.  F..A  I’. 
7-B,  Custer  Co.  .A.  N.  .Ashllni-,  Shosln'in, 
dist.  engr. 

Idaho  -June  5,  by  Stat*‘  Comrs.  I’ul>. 
AA’ks.,  at  otlice  Comrs.  Franklin  Co.,  Pres¬ 
ton,  grading,  rock  or  gravel  Hurfa<'ing.  etc. 
8.411  cu.yd.  Federal  Aid  Project  98.  P.  I'.. 
AA’ilson,  Sonnetikalb,  dist.  engr. 

Tex.,  Decatur  AA’i.se  Co.,  grading  anil 
bridging  7.765  mi.  Highway  39,  .State  .Aid 
Project  667,  from  Tibbets  Constr  Co, 
Joseph  Bldg.,  Ft.  Worth,  $45,830.  Fngrs. 
est.  $56,000.  Noted  Apr.  29. 

Tex.,  Henderson  —  Rusk  Co.,  grading, 
bridging,  etq.,  4.87  ml.  Highway  26-,A. 
State  Aid  Project  653,  26  ft.,  from  Cook  A; 
.Arrington,  Croi-kett.  $29,346.  Fngrs.  est. 
$30,000.  Noted  Apr.  15. 

Nevada— State  Hy.  Pept.,  Carson  Cilv, 
May  12,  grading  and  surfacing  15,15  mi. 
road  from  isiint  7  mi.  north  of  county  line 
to  iHiint  5  ml.  south  of  ('onnors  I’ass.  White 
Pine  Co.,  from  AA’.  Hoop.s,  McGill,  $41,131. 
and  22.48  mi.  road  from  Dutch  Johns  to 
point  7  mi.  north  of  county  line  Lincoln 
and  AA’hite  Pine  Counties,  from  Podge  Bros.. 
Inc.,  Fallon,  $60,540;  surfacing  6  ml.  road 
from  iiolnt  6  mi.  west  of  Robin.sons  Summit 
to  Robinsons  Summit,  White  Pine  «'o.,  from 
J.  Ross,  A’erington,  $22,181,  and  5,4  mi. 
road  from  west  of  county  line  to  Virginia 
City,  Storey  Co.,  from  J.  N.  Tedford,  Ftil- 
lon,  $19,689.  Noted  May  6. 

('allfornla — State  Hy.  Comn.,  Sacramento, 
grading,  crushed  stone  or  gravel  surfacing 
8.5  ml.  road  between  point  2  ml.  east  of 
Sjuirtsmans  Hall  and  Riverton,  FI  loirado 
Co.,  from  Irey  &  Holden,  laidi,  $51,488. 
Fngrs.  est.  $51,488.  Noted  Apr.  29. 

Calif.,  Cnroiia  —  Grading,  curbing,  walks 
and  oil  macadam  paving,  etc.  9th  St.,  Belle 
Ave.,  etc.,  from  .A.  T.  Ingalls,  1604  West 
39th  St.,  Los  .Angeles,  $43,050,  Not*'d 
May  6. 

Calif,,  Ia»a  AiiKelrs--Bd.  Pub.  AA’ks.,  May 
10,  from  W.  Liddlngton,  430  East  60th  St., 
improving  Hoover  St.,  55  lln.ft.  curbing  at 
$0.60  per  lin.ft.,  329  stpft.  guttering  $0.25, 
195  sq.ft,  sidewalk  $0.15,  81,821  sq.ft.  7  in. 
concrete  paving  $0,195,  etc.,  total  $22,266, 
engrs.  est.  $24,257  ;  from  Tryant  &  Brain, 
201-2  Tojo  Bldg.,  improving  Ventura  Blvd., 
11,415  sq.ft,  sidewalk  $0,125,  92.252  s<|.ft. 
6  in.  paving  $0.19,  etc.,  total  $24,172,  engrs. 
est.  $25,946.  Nt>ted  Apr.  15. 

Contracts  Awarded 

A’ermont  —  I>ept.  Highways,  Montpelier, 
bituminous  macadam  paving,  etc.,  2  mi. 
Federal  Aid  Project  82-A  In  Highgate.  to 
L.  Longhi  A  Son.  Torrington,  Conn..  $73,- 
981.  2.56  ml.  Federal  Altl  I’roject  72-A  in 
Shelburne,  to  ?'rlssel  A  Snyder,  $109,689, 
1.04  ml.  Federal  Aid  IToject  57-D  in 
Gullford-Brattleboro.  to  I»ng  Cross  A 
Burnham,  Greenfieltl.  Mass.,  $38,356,  3.03 
ml.  Federal  Aid  Prtiject  62-B  in  New 
Haven,  also  3  span  and  concrete  steel  bridge 
and  approaches  on  Federal  Aid  Projeit 
55-D  In  Barton,  to  p.  AA'.  Overns-ker, 
Brattleboro,  $88,999  and  $43,644  resjiec- 
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D/M5NJ/ON5  COLLAf^  JO /NT 

TyPE’B' 


Centrifugally  Densified 

Manufacturing  Processes  and  Equipment  Fully  Patented 


Concrete  so  dense  that  the  max¬ 
imum  absorption  is  less  than  4 
per  cent — that’s  what  a  Nichols 
Concrete  Pipe  for  a  pressure 
line  is  made  of. 

Aggregates  uniformly  distrib¬ 
uted  through  the  structure  of  the 
pipe  wall,  reinforcement  of  any 
desired  design  accurately  placed 


and  completely  embedded.  Pipe 
interior  burnished  to  a  virtual 
glaze. 

We  are  prepared  to  execute 
pressure  pipe  contracts  any¬ 
where.  Write  for  complete  set 
of  Nichols  Concrete  Pressure 
Pipe  Specifications. 

Nichols  Centrifugal  Products  Corporation 
8100  E.  Jefferson  Ave.,  Detroit,  Mich. 
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iJti,.,!.'.  and  Roads  (Continued) 
tiv.'Iv  ;  «-oiu'rete  navlns  1.68  ml.  Federal 
Vid  ITojeot  91  in  Hartford,  to  lame  Constr. 
(•i,  t'olony  St..  Meriden.  (”onn.,  $65,373  ; 
ste.!  bridge  with  concrete  abutments,  ap- 
nriKi'  b  spans  and  road  approaches  on  Fed¬ 
eral  Aid  Project  59-A  in  Hrattleboro,  to  <!. 

H  stebbins,  North  Adams.  Mass.,  $125,83.3, 
and  1  .steel  su|X-rstriu-ture  isnnplete  Incl. 
reiiioMMK  old  bridge,  on  Federal  Aid  Proj- 

.(  ns-.\  in  Morristown,  to  llyron.  Foreman 
A-  Riggs,  Troy,  N.  Y..  $13,601).  tlrand  total 
175.  Noted  May  6. 

tlassaeluiHetts — Dept.  Pub.  AVks.,  Boston, 
bituminous  macadam  itaving  3,340  ft.  high- 
w.iv  in  Sharon,  to  K.  Horne,  Millbury, 
521, SIM),  and  1,900  ft.  in  IloIbriMik,  to 
Rowt  rs  Bros.,  161  Montello  St.,  BrtK’kton, 
}13,i:!l;  also  rein. -con.  paving  18,498  ft. 
in  Somerset  and  Swansea,  to  Callan  Constr. 
t’o,  208  Franklin  St.,  Bristol,  R.  I.,  $276,- 
(Irand  total  $311,823.  Noted  May  13. 

tliiHHuehUHettn — Dept.  Pub.  AVks.,  Boston, 
bituminous  macadam  paving  5,281  ft.  hlgh- 
nav  in  Rayham,  to  F.  B.  McNeil,  AVlnthrop 

Si..'  .North  Dighton,  $30,718,  3,300  ft.  in 
Crafton.  to  T.  Toomey,  60  Bake  St.,  AA’eb- 
ster.  $14,450,  and  18,548  ft.  in  Hinghatii 
and  Weymouth,  to  Bane  Constr.  Co.,  67 
(■(iliiny  St.,  Meriden,  Conn.,  $252,787  ;  al.so 
graveling  1,950  ft.  in  Medway,  to  A.  D. 
I’;  .s'luale,  Milford,  $6,762.  tlrand  total 
$::ii},717.  Noted  May  20. 

Als«»achu»ett»— Metropolitan  Diet.  Comn., 

1  Ashburton  PI..  Boston,  bituminous 
macadam  paving  West  Roxbury  Parkway 
in  Boston  and  Brookline,  to  T.  J.  McCue, 
North  Beacon  St.,  AVatertown,  $72,428. 
Noted  May  20. 

VliiMM.,  Boston  —  Sheet  asphalt  paving 
Arlington  St.,  etc.,  to  J.  A.  Singarella,  110 
High  St..  $51,776.  Noted  May  1.3. 

t  onn..  New  Haven — K.  S.  Nettleton,  city 
eiigr.,  asphalt  on  concrete  paving  Kdgewood 
Ave.  from  AA’est  River  to  Alden  Ave.,  to  C. 
W  Blakeslee  &  Sons,  AA'averly  St.,  $.37,280  ; 
and  bituminous  maiuidam  paving  Central 
.tve.  from  ('hapel  St.,  Fountain  St.,  to  J. 
K.  Italy,  New  Haven,  $29,160.  Noted 
May  2)). 

N.  Y.,  Brooklyn  —  J.  A.  Guider,  pres. 
Brooklyn  Boro,  Boro  Hall,  asphalt  resur¬ 
facing  Chester,  Clayer  and  other  streets 
to  Cranford  Co.,  9th  St.,  $124,688  ;  asphalt 
repaving  roadway  Court  St.,  to  Brooklyn 
Alcatraz  Paving  Co.,  Hamilton  Ave.,  $9,483. 
Noted  May  13. 

N.  Y.,  Brooklyn  —  J.  A.  Guider,  pres. 
Brooklyn  Boro,  Boro  Hall,  to  F.  Mandato, 
laying  sidewalks  on  7th  Ave.,  $2,280  ;  to  P. 
Persicano,  489  I^enox  Rd.,  regrading,  side¬ 
walks  on  67th  St.,  $1,710 ;  to  Castle  Bros., 
Johnson  PI.,  grading,  curbing  and  flagging 
Bath  Ave.  $3,923,  and  East  37th  St.  $3,737  ; 
to  Orlmm  Contg.  Co.,  170  McKinley  St., 
grading  Miller  Ave.  $4,537,  to  McHale 
Contg.  Co.,  1250  Jefferson  Ave.,  15th  Ave. 
$.3,018.  to  G.  M.  Mandato.  129  29th  St.. 
East  27th  St.  $7,316 ;  to  Sicilian  Asphalt 
Paving  Co.,  Paidge  Ave.,  grading  and  sheet 
asphalt  paving  Bergen  St.  $20,811,  to 
Borough  Asphalt  Co.,  1301  Metropolitan 
Ave..  East  27th  St.  $14,116,  Bivonia  Ave. 
$.3,712,  Avenue  R  $4,339,  AA'est  5th  St. 
$6,265,  AA’illoughby  Ave.  $4,332,  12th  Ave. 
$7,624.  21st  Ave.  $3,003,  70th  St  $8,637, 
also  regulating  curb  on  Montgomery  St. 
$7,223.  47th  St  $7,531,  and  5th  St  $6,791; 
to  I’valde  Asphalt  Paving  Co.,  1  Bway., 
New  A'ork  City,  grading  and  asphalt  pav¬ 
ing  Decatur  St.  $27,135,  and  Hooper  St 
$9,6.34,  to  Brooklyn  Alcatraz  Asphalt  Co., 
Hamilton  Ave.,  Avenue  M  $14,794,  7th  Ave. 
$11,237,  and  67th  St.  $6,365,  and  to  B. 
Turccamo,  8706  16th  Ave.,  71st  St.  $13,930. 
Brand  total  $208,020.  Noted  May  6. 

N.  Y.,  Brooklyn  — '  T.  A.  Guider,  pres. 
Brooklyn  Boro,  Boro  Hall,  grading,  curb¬ 
ing  and  flagging  Forbell  and  Pennsylvania 
-Aves.,  to  Grimm  Contg.  Co.,  170  McKinley 
St.  $1,746  and  $4,564  respectively,  Minna 
St.  to  A.  M.  Zapponi,  113  32nd  St  $4,789, 
and  East  7th  St.,  to  Castle  Bros.,  Johnson 
PI..  $10,381;  granite  paving  Eagle  St.  and 
Cireentmint  Aw.,  to  F.  J.  Gallagher,  490 
Park  PI.,  $14,164  and  $20,882  respectively; 
asphalt  paving  Ba.st  7th  St.  and  Minna  St., 
to  I’.rooklyn  Alcatraz  Asphalt  Co.,  407 
Ha)nilton  Ave.,  $15,798  and  $6,242  respec¬ 
tively.  Fulton  St.,  to  Highway  Impvt.  & 
Rt  pair  Co.,  50  Church  St.  New  York  City, 
$SO,547,  Colonial  Rd.  and  50th  St,  to  B. 
Turecamo  Contg.  Co.,  8706  16th  Ave.,  $6,610 
and  $5,006  respectively;  grading  and  as¬ 
phalt  repaving  Eagle  and  Moultrie  Sts.,  to 
Borough  Asphalt  Co.,  1301  Metropolitan 
Ave.  $5,534  and  $8,087  respectively,  Georgia 
and  Pennsylvania  Aves.,  to  Uvalde  As¬ 
phalt  Paving  Co.,  1  Bway.,  New  York  City, 
$8,509  and  $10,307  respectively.  Grand 
total  $153,166.  Noted  May  20. 

N.  V.,  Bong  Island  City — M.  E.  Connolly, 
pres.  Queens  Boro,  Queens  Subway  Bldg., 
prading  and  repaving  Betts  Ave.  (58th  St), 
to  Uvalde  Asphalt  Paving  Co.,  Inc.,  1 
Bway.,  New  York  City,  $51,355  ;  grading, 
curbing  and  sidewalks  on  Honeywell  St.. 


etc.,  and  grading  and  sheet  a.sphalt  paving 
8th  .\ve.,  etc.,  to  AVeleh  Bros..  14  Queens 
St.,  $4,745  and  $22,091  res|)e(  tively ;  sheet 
asphalt  repaving  Astoria  .Vve..  to  \V.  P. 
McDonald  Con.str.  Co..  laiwrenoe  St.. 
Flushing.  $23,921,  and  13))th  St.,  to  Bor¬ 
ough  Asphalt  t'o.,  13))1  Metropolitan  .Vve., 
Br<M)klyn.  $22.8:10.  Grand  total  $124,942. 
Noted  May  13 

N.  Y.,  New  York  —  H.  llruikner.  i)res. 
Bronx  Boro,  Crotona  Park,  3rd  and  Tre- 
mont  Aves.,  to  C.  1).  Bei'kwith,  Inc.,  2 87. 3 
Bway.,  sheet  asphalt  paving  East  174th  St. 
$84,968,  Commonwealth  Ave.  $35,970,  and 
l>itum)nous  concrete  paving  East  180th  St. 
$22,733;  to  Murray  Home  Corp.,  412  Sound 
View  Ave.,  grading,  etc..  Bolton  Ave.  $54  4, 
to  I.  F.  Cavaluzzo.  1192  Sheridan  Ave., 
Illlsworth  Ave.  $6,835,  and  to  Carroll  & 
Rice.  204  East  45th  St..  Spofford  Ave. 
$4,717  ;  to  F.  Gabrielle,  2750  Creston  Ave., 
.sewer,  etc.,  in  Yates  Ave.  $3,627,  and  to 
Fiorello  &  Koch.  1895  Belmont  Ave..  in 
Vouck  .Vve.  $3,523.  Grand  total  $162,917. 
Noted  May  20. 

N.  Y'.,  New  York — J.  Miller,  pres.  Man¬ 
hattan  Boro,  Municipal  Bldg.,  grading, 
curbing,  flagging  and  stone  filled  asi.halt 
paving  Riverside  Dr.,  to  Remo  Realty  Co., 
645  East  Tremont  Ave..  $124,173.  Noted 
■May  13. 

N.  Y'.,  St.  George  —  J.  -V.  Bynch.  i)res. 
Richmond  Boro.  Boro  Hall,  grading  and 
paving  Arthur  Ave.  from  Richmond  .Vve.  to 
Did  Town  Rd..  to  Vanbro  )'onstr.  Co..  24 
Elizabeth  St..  West  New  Brighton,  $29,639. 
Noted  May  20. 

N.  4.,  Belvlilere — Warren  (’o..  concrete 
paving  4.25  mi.  Phillipsburg-Relvidere  Rd., 
to  M.  Staub,  Pitman,  $271,380.  Noted 


•Vpr.  29. 

■Yld..  Baltimore  —  Colors.  Haltimore  Co., 
concrete  paving  2.9  mi.  tlroup  7,  to  H.  T. 
Campbell  &  Sons  Co..  Towsoii,  $82,387. 
Noted  May  20. 

Yld.,  Baltimore  —  Rd.  Awards,  grading, 
curbing  and  sheet  asphalt  paving  5.66.3 
sq.yd.  Contr.  :136,  to  Baltimore  Asphalt 
Block  &  Tile  Co..  1320  North  Monroe  St.. 
$28,896  ;  and  concrete  fisoways  as  listed 
in  Footwav  Contr.  9;{.  to  P.  Averza.  104 
North  Highland  Ave.  141,031.  Noted 
May  20. 

Va.,  Kielimonil  —  Dire<-tor  Pub.  VVks., 
curbing,  guttering  grading,  i-oncrete  pav¬ 
ing,  etc.,  15,000  sq.yd.  Hull  St.  and  North 
Blvd.,  to  Maguire  &  Rolfe,  1009  Brook 
Ave.,  $40, .369.  Kngrs,  est.  $75,000. 

YllHsiHsIpiii  —  Bd.  Supervs.  Holmes  Co. 
(I,exington)  and  Madison  Co.  (Canton)  at 
ortice  Chancery  Clerk,  Canton,  grading, 
bridging,  graveling,  etc..  5.991  cu.yd.  Fed¬ 
eral  Aid  Projei't  72-.\.  to  J.  A.  and  H.  E. 
Pigford,  Meridian,  $96,655.  Noted  Apr.  29. 

YIIss..  rorintli  —  Alcorn  <''o..  grading 
Corlnth-Ashland  Highway,  to  Dyess  ('onstr. 
Co..  Waynesboro,  $42,436  ;  reinforcing,  to 
Dudley  Bar  Co.,  Jefferson  Co.  Bank  Bldg., 
Birmingham,  Ab».,  $1,495  ;  culvert  pipe  to 
W.  S.  Dickey  Clay  Mfg.  Co..  Birmingham, 
Ala.,  $2,916  'and  850  bbl.  isirtland  i-ement, 
to  J.  r>.  Riggers,  Hdw.  Co..  Corinth,  $2,431. 
Grand  total  $49,278.  Noted  .Vpr.  29. 

Yliss..  Ocean  SpringH  —  Mayor  and  Bd. 
Aldermen,  grading,  sewers  and  7  in.  con¬ 
crete  paving  various  streets,  to  Southern 
States  (Constr.  Co.,  Biloxi,  $53,000. 

Tenn.,  Jackson  —  City  Comrs.,  concrete 
Iiaving  20,000  sq.yd.  various  streets,  to  T. 

I...  Hilliard  Constr.  Co,.  Jackson,  $1.98  per 
sii.vd.  Noted  Ajir.  15. 

Tenn.,  Nashville — City  will  oil  and  gravel 
surface  Parthenon  Ave,  from  28th  Ave.  to 
Ma.son  St.,  Mason  Ave.  from  Parthenon  to 
Bong  Aves.,  28th  Ave.  N.  from  west  end 
to  Parthenon  Aves.,  27th  Ave.  N.  from 
west  end  to  Poston  Aves.,  Po.ston  Ave.  from 
27th  to  Euclid  Aves.,  30th  Ave.  from  Poston 
to  West  End  Aves..  and  Tutweller  Ave. 
from  2nd  to  4th  Aves.  Work  will  be  done 
by  day  labor.  To  exceed  $25,000.  H.  E. 
Howse,  mayor. 

Kentucky — State  Hy.  Dept.,  Frankfort, 
<  F.  A.  I*,  means  Federal  .Yld  Project  and 
S.  A.  P.  means  Slate  .Ylil  Project),  grad¬ 
ing  6.386  ml.  Glasgow- Burkesvllle  Rd.,  F. 

A.  P.  116-B,  Barren  Co.,  to  S.  D.  I’ace  & 
Co..  Burkesvllle.  $62,401.  7.401  ml.  Glas- 
gow-Scottsville  Rd.,  F.  A.  P.  28-0.  Barren 
Co.,  to  Alexander  Bros.,  Cadiz,  $129,987, 
12.906  nil.  Bardwell-Paducah  Rd.,  S.  A.  F’. 
9J-A.  Carlisle  Co.,  and  4.744  ml.  Owens- 
boro-Stanley  Rd..  S.  A.  P.  8-F,  Daviess  Co., 
to  Carter,  Carter  &  Braden,  Clay,  $142,807 
and  $17,229  respectively,  12.787  ml.  Hop- 
kinsville-Outhrie  Rd.,  F.  A.  P.  150-A  and 

B,  Christian  and  Todd  Counties,  to  Ell  & 
Marye,  Dawson  Springs,  $85,878,  3.159  ml. 
Owensboro-Beech  Grove  Rd.,  S.  A.  P.  76-A. 
Daviess  Co.,  to  Taylor-Petrl  Co.,  Bewisport. 
$34,865,  and  8.082  mi.  Mt.  Vernon-Stanford 
Rd.,  F.  A.  P.  14 8- A,  Rockcastle  Co.,  to 
Moynahon  &  Turner,  Ntcholasvine,  $88,- 
349 ;  rein. -con.  surfacing  9.489  ml.  Rleh- 
mond-Mt.  Vernon  Rd.,  F.  A.  P.  88,  Madison 
and  Rockcastle  Counties,  to  Ij.  des  Cognets 
Co..  I^exington.  $267,230,  and  26.175  mi. 


Pineville-Harlan  Rd..  F.  A.  P.  151-.V.  B 
and  Bell  and  Harlan  ('ountb-s,  to 

Foulkes  ('ontrg.  Co..  7)i5J  Ohio  St..  Terre 
Haute.  Ind.,  $72)1.714.  grading  and  rem.- 
lon.  paving  3  126  mi.  Dwenshorn-Slaiili-v 
Rd..  S.  .V.  I‘.  S-E.  Davies.s  Co.,  to  N.  K 
Stone  &  Co..  Madissinville,  $87,ii22  ;  al.>io 
16  ill.  bituminous  macadam  surfacing  4  7;’e« 
mi.  Elizahcthtiiwn-liodgenvilic  Ril.,  E.  .\.  I* 
lI8-.\,  Huniin  and  l,aruc  Countl»‘K.  to  <!  M 
Eady  )'o..  Brook  ami  Is'c  Sts..  BuuisNille. 
$73,954.  Grand  total  $1.7111,436.  Not.  <1 
Aiir.  22. 

O..  St.  ('luirH«illr — t'omrs.  Belmont  <’«>., 
coniTeti-  iiaving,  etc.,  2  mi.  Ylartins  F.Try- 
Mt.  Pleasant  Pike,  to  Mi’Clain  Constr  Go.. 
Bellaire,  $S0,1S4;  and  Egytit-North  Rd ,  to 
F.  .Viiioine,  Bridgetiort,  $16,696. 

III..  llecHtiir  ltd.  Bocal  Impvts.,  E.  E. 
Elder,  pres.,  grading,  curliing  and  asjihalt 
paving  5  hlock.s  East  North  St..  50  ft.,  to 
Hirt  &  Driscoll ;  Decatur,  $3:!,2oS.  Engrs. 
cst.  $37,022.  Noted  Mav  20. 

111..  Fast  St.  l.oiiU  —  To  K.elev  Bros 
Constr.  ('•>.,  2100  State  St.,  8  in.  comr.-te 
paving  2,8.34  .sq.vd,  :!7th  St.,  $12,889  engrs 
est.  $1  4,600,  6.0M0  sq  \  d.  33rd  St.,  $3:i.5iM 
engrs.  est.  $36,000,  ami  4,394  .sq.vil.  46th 
St..  $18,660  engrs.  est.  $20,300;  t))  .Moore 
Bros,  ('onstr.  Co.,  925  North  8th  St..  19.060 
sq.vd.  Wlnstanley  .Yve.  and  11th  St..  $79,- 
270  engrs.  est.  $87,900.  tlrand  total  $114,- 
323.  Noted  Ajir.  I. 

111..  Krwanre  Bd.  B<M-al  Impvts.,  graal- 
ing.  curbing  and  rein. -con.  paving  12  blocks 
Pine,  Helmer,  George,  Grove  and  YVilliatns 
Sts.,  18  to  30  ft.,  and  9  blocks  1st.,  la-xliig- 
ton  and  Park  Sts.,  23  to  40  ft.,  to  C<-ntral 
Kng.  t'o.,  Moline,  $45,516  and  $32,639 
respectively,  engrs.  csts.  $60,000  and  $46.- 
523  rcsiicctively.  Noted  May  20. 

111..  I.amnnt  —  Bd.  laH'al  Impvts.,  r<-in.- 
eon.  paving  21,100  sq.yd.  streets  In  .\ssess- 
ments  9  and  lo,  to  Juicks  Bros.,  107  North 
Clark  St..  Chicago,  $102,000. 

YY  Ik.,  Ylilwankrr — Dept.  Pub.  Wk.s..  as- 
lihaltic  concrete  paving,  etc..  Center  St..  t« 
Badger  t'onstr.  Co.,  97  Wisconsin  Ave., 
$39,316. 

la.,  (iriindy  Center — Grundy  t'o.  Impn>v- 
ing  Federal  Aid  Project  266,  58,247  cu.yd 
grading,  and  50.940  sta.yd.  overhaul,  to 
Shirley  &  t'aldvvell,  Omaha.  Neb..  $19,165  . 
drainage  work,  to  P.  Jensen.  Waterloo, 
$1,091;  1  bridge,  to  E.  Ove.  Dike.  $8,595; 
rein. -con.  culverts,  etc.,  to  Waugh  &  Trai-k- 
man.  Clarksville.  $3,ii70;  steel  culverts,  to 
IndcjH'ndent  Corrugated  t'ulvcrt  t'o..  In¬ 
dependence,  $3,000.  tlrand  Bital  $34,921. 

la.,  luwu  City — Johnson  t'o.,  paying  142.- 
787  sq.yd.  IMimary  Road  7.  to  Wright 
t'onstT,  Co.,  211  Flynn  Blilg.,  Des  Moines, 
at  $0,219  )>cr  sq.yd.  ;  grailing,  etc.,  93.491 
cu.yd.  lovva  t'lty-Solon  R«l..  to  E.  W 

Kolterman,  Omaha.  Neb.,  at  $0,269  in-r 
cu.yd.  Noted  May  13. 

la..  Storm  I-ake— Buena  Vista  t'o..  im¬ 
proving  I’rimary  and  Secondary  Projects 
S-82  to  S-89  to  Sanqison  Bros.,  .Vlgoiia, 
$29,700  Noted  Mav  13 

Ylinn.,  Ylarnhall — t'omrs.  T^yon  Co.,  grad¬ 
ing,  etc.,  116,000  cu.yd.  various  roads,  to 
D.  Ryan,  Marshall,  $28,863 

South  Dakota  State  Hy.  Comn,,  Pierre, 
Improving  12.21  ml.  Fed)'ral  Aid  Project 
liW-H,  Miller  Co,  1,181  cu.yd.  nick  and 

90,622  cu.yd.  earth  excav.,  26.697  sta.yd. 
overhaul.  38.375  Ih.  reinforcing,  etc.,  ti> 
Tobin  &  Maloney,  Madison.  $37,980. 

North  Dakota — State  Hy.  I*ept..  Court 
House,  Mandan,  grading,  etc.,  14  ml.  Fed¬ 
eral  Aid  Project  305.  Morton  Co.,  to  W.  I, 
Chapin.  McIntosh,  S.  D.,  $47,669.  Noted 
Apr.  1 5. 

Trx..  .Yhilene — -Taylor  Co.,  grading  and 

bridging  15,478  cu.yd.  Highway  1.  Fi-deral 
Aid  Project  468.  to  Sullivan  &  Davis, 
Granger,  $44,1  45.  Engrs.  est.  $62,000.  Noted 
Apr.  29. 

Trx.,  Boston  —  S.  J.  Robinson,  judge 
Bowie  Co.,  grading,  bridging  and  gravel 
surfacing  10.75  ml.  State  Highway  98,  Htati- 
Aid  Project  644.  26  ft.,  to  Fooshee  A  Gaf- 
ford,  Paris.  $35,972.  Engrs.  est.  $43,000. 

Trx.,  Cameron  —  Milam  Cti..  clearing, 
grubbing  and  grading  15.067  ml.  Highway 
43,  Federal  Aid  Project  494-A.  64,073  cu.yd. 
unclasslfled  excav.  and  142.693  cu.yd. 
bfirrow,  to  D.  H.  Buchanan.  Temple,  $43.- 
827  ;  bridges,  etc.  on  same  road,  to  T>avis 
Pace  Co.,  1306|  Young  St.,  Dalla.s,  $71,000. 

Washington — State  Hy.  Dept.,  Olympia. 
(S.  K.  means  State  Roml),  grading  and 
graveling,  etc.  9,200  cu.yd.  S  R.  14.  Mason 
<'o.,  to  James  Allen  Eng.  Co.,  ('hamta-rs 
Bldg.,  Olympia.  $81,453.  6,3O0  cu.yd.  S.R.  9, 
Clallam  Co.,  to  Ediand  A  Burger,  6002 
Puget  Sound  Ave..  Tacoma  $8,429,  and 
9.400  cu.yd.  S.R.  12.  Cowlitz  Co.,  to 
Olympia  Constr.  Co.,  1326  Northiake  Ave., 
Seattle  $19,313;  grading,  etc.  2.36  ml.  S.R 
3,  Yakima  Co.,  to  T.  M.  Morgan,  401  Realty 
Bldg.,  Spokane  $55,333,  and  6.08  mi.  S.R 
1,  King  Co.,  to  J.  &  Eldwards,  1423  South 
Adams  St.,  Spokane  $50,409 :  constructing 
timber  overhead  crossing  on  S.R.  9.  to 
Olympia  Pile  Driving  <'o..  Port  Townsend. 


!:i 


ENGINEERING  NEWS-RECORD 


Vol,  96,  Nm  21 


Sf?»-ctK  and  Road.';  (Continut-d) 

$3,582  :  also  3  bridK*‘s  ovor  Indian  Creek, 
on  S.U  !t,  to  R.  Anderson  &  Sons,  I’ort 
AnKt-les,  $23,8fiT.  ilrand  total  $242,386. 
Noted  A|>r.  2!». 

tt  ash.,  Henttle — Rd.  Tub.  AVks.,  uradinK, 
ele  ,  S2,(nMi  eu.yd.  laikeside  A  Ve.  S.  et  al. 
to  Coetz  H  Rrennan.  Sealsiard  ItldK.,  $78,- 
no4.  Noted  Ma.v  2n. 

Ciilif.,  KedwiMMl  I'lt.v  —  .S.in  M.ateo  Co., 
Imrite  aspbaltle  <onerete  paviiiK  Hillside 
Hlvd.,  to  Hanrahan  Co.,  Standard  Oil  Rldn., 
San  KratK'iseo,  $31, 16(1. 

4  alif.,  San  Kafael  .Marin  Co.,  iini>rovinK 
'riburon  Hlvd.,  to  J.  Currie,  ll(((i  Peninsula 
.\ve..  HurlinKatne.  surfaeinn  $(•  24;(  per 
\d.  and  <ulverts  (county  furnishes)  $38,- 
(I'.ct.  Noted  May  6. 

(  alir.,  Santa  Cm* — Suis  rvs.  Santa  Cruz 
<'o.,  will  pav«-  with  oil  niacadain,  etc.,  )>or- 
lions  Kast  t'orralitos,  Holohan.  Roach  Rds. 
Work  will  he  done  by  force  a»-count.  Kornier 
bids  rejected.  R.  Itownian,  Santa  Cruz, 
lo  surv.  Noted  Ma.v  13. 


Buildings  Commercial 


Proposed  If  ork 


Mass.,  CainlirtdKe  (  Roslon  P.  O.)  — 
IIPSI.NKSS  K  \V.  Ml  Aleer  &  Co..  1374 
.Massaihusetts  Ave.,  plans  brick  business 
lilock.  $1.5(),(i(ui  or  more.  KiiKineer  and 
architect  not  selected. 

MaHH.,  K*erett  <  Roston  P.  0.1 — SOCIRTA' 

l•'ralernal  RuilditiK  Assn  ,  K.  R.  Korsland. 
28  Revtiolds  .Vve..  haviiiK  plans  prepared 
l>y  o.  A.  Ul  lrich,  13S  Rucknam  St.,  2  story 
aiid  lia.sement,  briik,  Rroadway  and  Hosnier 
.St  $l.')(),ll(MI. 

Maas.,  KraniiiiKhani  —  H( ISPIT.VL — Town, 
lieiit.  Pub.  Ruildinits.  raisinK  $3r.a.(i0(l 
funds,  new  hospital.  Knuinecr  and  architect 
not  Selected 

MaNH.,  KiiiKMtnn — ('( IMMI’XITY — Town. 
Iiept.  Pub  ItuilditiKs  haviii):  sketches  made 
2  Story  and  basement,  laa  x  la,'.  ft.  rein.- 
con.  and  brick  I'oinmunity  house.  $15a,aaa. 
Private  plans. 

MaHs..  l,.^iin— APARTMKNT  .M.  Frisih, 
12  ('base  St.,  haviiiK  plans  jirepared  by 
i;  A  ('ornet.  10  ('eiitral  .\ve.,  4  story  and 
basement,  briik,  Hanover  St.  $25a,aan. 

N.  A..  Ilroiiklyn — APARTMKNT — Owner, 
e/o  K.  M.  Adelsohn,  eiiBr.  and  archt.,  350 
Stone  .\ve.,  havinR  jiians  iirepared  brick, 
steel  and  stone,  plain  foundation.  Nostrand 
and  Foster  Aves.  $250,000. 

N.  Y..  New  York— APART.MF.NT  HOTKR 

,1.  (1.  Sii'Kel.  c/o  Sucarman  &  Rerper, 
inprs.  and  archts.,  345  Madison  Ave.,  h.av- 
liip  plans  jirepared  27  stor.v,  brick,  steid 
and  stone,  jilain  foundation.  $l,145,OoO. 

N.  Y..  New  Yiirk  -APARTMKNT —  R. 
Winter,  250  Park  Ave.,  plans  30  story,  75 
X  125  ft.,  brick,  steel  and  stone.  )ilain 
foundation.  52nd  St.  and  5th  .Yve.  Siirlnp- 
steen  &  (loldhammer,  32  Pnion  Sq.,  enprs. 
and  archts. 

\.  New  York— THKATRK  and  OF- 

FICK  A.  Hammersteln,  1650  Rway.,  hav- 
inp  sketches  made  by  H.  J.  Krapp.  enpr. 
and  archt.,  1  West  47th  St.,  15  story,  brick, 
steel  and  stone,  plain  foundation.  213  West 
53rd  St.  $1,500,000. 

N.  Y..  RsHlnlnp  —  AHMINISTRATION. 
etc. — State  Ruildinp  Comn.,  Albany,  havinp 
plans  pre))ared  by  S.  W.  .lones.  Capitol, 
.Albany,  administration  buildinp  and  I'om- 
miinitv  center,  etc.,  at  Sinp  Sinp  Piison, 
here.  $2,500,000. 

N.  Y'.,  I’«»rt  Chester  -RANK — First  Natl. 
Rank  &  Trust  Co.  soon  takes  bids  brick, 
steel  and  stone,  pl  iin  foundation.  Main  St. 
$200,000.  Mowbray  Ptlinper,  221  West 
57th  St ,  New  York  City,  enprs  and  archts. 

N.  Y’.,  Seheiieetad.v  -  Y.  Si.  ('.  A.  havInp 
plans  prepared  h.v  Helmie  &  Corbett,  130 
West  42nd  St..  New  York  City  brick,  steel 
and  stone,  plain  foundation.  $600,000.  CJ. 
,\us.  24  4  Madison  .\ve..  New  Y'ork  City, 
•  npr. 

N.  J..  .Ytlaiitle  4  It.v  —  Hl>TKR  —  F.  .1. 
Friez  havinp  plans  itrepared  by  W.  M. 
Stacy.  1524  Chestnut  St.,  Phila.,  Pa.,  rein.- 
con.,  brick  and  stei-1.  Itelfort  Hotel,  106 
Tennessee  Ave  $160,000. 

N.  J.,  lta.4onne  —  HOSPIT.VI^  and 
NPRSKS  HOMK--Rayonne  Hospital,  Kast 
3oth  St.,  havinp  preliminary  plans  prepared 
by  Crow.  I.a“wls  &  Wick,  enprs.  and  archts., 
200  5th  Ave.  New  Y’ork  City,  5  story  hos- 
tiital.  $500,000,  and  4  story  nurses  home, 
$150,000,  both  brick,  steil  and  stone,  plain 
foundations. 

N.  4..  Newark  —  HCSPITAT,. —  Presby¬ 
terian  Hospital.  South  9th  8!t.,  plans  6 
story,  brii’k  steel  and  stone,  plain  founda¬ 
tion,’  South  9th  St.  $4  50,000.  Knpineer 
and  architect  not  selected. 

N.  4..  Newark  —  OFFICK  and  LOFT  — 
Orifllth  Piano  ('•o..  605  Broad  St.,  havinp 


plans  prepared  by  G.  K.  Jones,  enpr.  and 
archt.,  9  Clinton  St..  12  story,  brick,  steel 
and  stone,  plain  foundation,  605  Broad  St. 
$850,000. 

N.  4.,  I’erth  .\mho.v  —  B.YNK  —  I’erth 
Amboy  Trust  Co.,  1.  Alpern,  jires.,  plans 
8  story,  50  X  100  ft.,  bank.  133-35  Smith  St. 
$600,000.  Knpinei-r  and  architect  not 
.selected. 

I’a..  l*lttHl>iirph  —  H<)MK,  etc.  —  Voted 
$2,500,000  bonds,  city  home  and  hospital  ; 
$600,000  bonds.  Police  and  Fire  I>ej>t.  build- 
inps  ;  $250,000  bonds,  improvinp  and  ex- 
tendinp  tulierculosis  hospital  Leech  Farm, 
etc. 

I’a..  T.vroiie — STORK — A.  W.  Templeton, 
863  Lincoln  Ave..  jilans  4  story  and  base¬ 
ment,  150  X  150  ft.,  brick,  concrete  and 
steel.  laipan  Ave,  $175,00(1.  Knpineer  and 
architi-ct  not  sidected. 

Mil..  Baltlmi.re-  THKATRK— -Stanley  Co. 
of  North  America.  1916  Race  St.,  I’hila., 
Pa.,  soon  takes  bids  1  stor.v  and  basement. 
(80  ft.  hiph).  100  X  3oo  ft.,  rein. -con.,  brick 
and  steel,  plain  foundation.  Howard  and 
Franklin  Sts.,  here.  $1.5oo,oo((.  Hoffman- 
Henon  Co.,  Finance  RIdp..  Phila.,  Pa., 
archts. 

N.  4'..  4  harlotle  -OFFK'K — V.  P.  I.oftis 
plans  10  stor.v  and  basement  office  buildinp. 

N.  4'..  4ireenNlM>r)» — OFFICK — Dixie  Fire 
Insurance  Co.  plans  nbuildinp  "Dixie 
Ruildinp,"  recently  destroyed  by  tire.  $200,- 
(1(10.  H.  R.  Rush.  pres. 

Miss.,  (iiilfpiirt — HOTKI.! — K.  Milprim  & 

L  K.  Duetsch,  Gulfport,  and  Gary,  Ind., 
purchased  site  and  makinp  iirdiminary 
tilans  6  stor.v,  rein. -con.,  hrick  and  stone, 
26th  Ave.  and  14th  St.  $600,000. 

Miss..  Pass  4  hrIsthiM — HOTKI., — M.  Kise- 
man  et  :il.  Pnion  Indemnity  Rldp.,  New 
Orleans.  La  ,  idaii  hotel.  $1,500,000. 

I.M..  Lafayette  -  (’OPRTHOPSK  — 
laifayette  Parish  takes  bids  about  July  7.  3 
stor.v.  rein. -con.,  brick  and  stone  courthouse. 
$3((0,0('0.  AV.  T.  Nolan,  (’anal-Commercial 
Rldp.,  archt.  Noted  Mar.  4. 

4L,  .Yslitabula— THKATRK — M,  G.  New- 
berper  havinp  preliminary  jilans  iirepared 
by  McGarry  &  McGarry,  4614  Prospect 
Ave..  Cleveland.  I  story  and  basement, 
brick,  stei^l  and  concrete  thejitre.  $150, ooo. 

4).,  Cleveland — COMMKRCIAL  and  HO¬ 
TKI.* —  Paul  Rros..  c,'o  G.  Paul,  Fidelity 
Mortpape  Rldp.,  havinp  plans  jirepared  by 
K.  McGeorpe,  3o3o  Kuclid  Ave.,  3  story 
(ultimately  6  stor.v),  78  x  198  ft.,  brick, 
steel  and  concrete,  Kast  l(i5th  St.  and 
Carnepie  Ave.  $35o,00o. 

4>.,  Cleveland  —  COMMKRCIAL  and 
LODGK — The  On  Leonp  Tonp  Chinese 
Merchants  Assn..  T.  Chan  Poy.  secy.,  jilans 
3  or  4  stor.v.  brick,  steel  and  concrete. 
Orepon  Ave.  $250.0iia.  Knpineer  and  archi¬ 
tect  not  selected. 

Ind..  Indianaiiolis  —  APARTMENT 
STORK — Drake  Realty  Co..  4451  Central 
Ave..  had  jilans  jirejiared  by  Foster  Enp. 
Co..  726  Kniphts  of  P.vthias  Rldp.,  3  stor.v 
and  basement,  rein. -con.  and  brick.  North 
Alabama  St.  $155,000. 

Ind.,  Indiar.niiiiliN — THEATRE — AA’.  H. 
Griffin,  3oth  and  Illinois  Sts.,  havinp  jire- 
liitiinary  jdans  jirepared  3  story,  lo2  x  300 
ft..  2,500  seatinp  cajiacity,  3oth  and  Il¬ 
linois  Sts.  $50(1,000. 

Ind.,  Terre  Haute- -  HOTEl* — Terre  Haute 
Hotel  Co.,  takes  bids  early  in  June.  10 
story  and  basement  hotel.  $1,000,000.  W.  E. 
Russ,  3015  North  Pennsylvania  Ave., 
Indianajiolis,  ariht.  Noted  Nov.  12. 

Mieli.,  Cajini'  —  HOSPIT  AL  —  Narcotic 
Educational  Assn..  H.  P.  AA'ihson.  pres.,  725 
Hammond  Rldp.,  Detroit,  plans  2  or  3  story, 
100  bed.  rein. -con.  and  brick,  jilain  fountla- 
llon.  $150,000.  Knpineer  ami  architect  not 
selected. 

Alirh..  Detroit — CLCRHOCSE — Twentieth 
Century  Club,  I.  Hurst,  jires.,  Columbia  and 
John  R.  Sts.,  havinp  jilans  jirejiared  by  G. 
D.  Mason  Co.,  508  Griswold  St.,  2  story  and 
basement.  100  x  150  ft.,  rein. -con.,  brick 
and  steel  addition,  jilain  foundation,  Co¬ 
lumbia  and  John  R.  Sts.  $200,000. 

111..  rhnmpuipn  —  DORMITORY'  and 
(WFKTERIA— F.  B.  Mead,  603  South  6th 
St.,  havinp  jirelimlnary  plans  prepared  b.v 
Rowe.  Dillard  &  Rowe,  127  North  Dearborn 
St..  Chicapo,  5  story  and  basement,  40  x 
175  ft.,  rein. -con.,  brick  and  .stone.  East 
Green  St.  $175,000. 

111.,  Cliieapo  —  APARTMENT — Ixiwen- 
liiTp  &  I*owenberp.  archts..  Ill  AVest 
Monroe  St.,  preparinp  jilans  and  soon  takes 
bids  12  story  and  basement.  140  x  1  48  x 
196  ft.,  rein. -con.,  brick,  steel,  stone  and 
terra  cotta.  Surf  St.  and  Sheridan  Rd..  for 
1.  M,  Sevin  &  H.  L.  Solomon,  140  North 
Dearborn  St.  $2,500,000.  Noted  Sept.  17. 

111.,  rhirapo — APARTMENT — Koenlps- 
berp  &  AA'esfield,  archts.,  155  North  Clark 
St.,  jirejiarinp  plans  and  take  bids  In  June 
or  July,  6  story  and  basement,  62|  x  150 
ft.,  rein.-con.  and  steel,  5441-43  Kenmore 
.Yve.,  for  S.  Brin,  c/o  architect.  $300,000. 

111..  Chlrapo— BANK— W.  W.  Ahlschlap- 
er,  archt.,  65  East  Huron  St.,  jirejiar¬ 


inp  Jilans  and  takes  bids  about  July  i 
story  and  basement,  150  x  15o  ft  '  ,  . 

con.,  brick  and  steel.  South  I’arkwu".  .i ’,1 
47th  St.,  for  Bankers  State  Rank,  ith 

Parkway  and  47th  St.  $400,000. 

HI..  KIpIn  —  OFFICE  —  AVolf,  S.  .„ 
Harjier  &  Treaux,  archts.,  431  North  M 
pan  .Yve..  take  bids  about  June  15,  li  -  .^v 
and  basement,  61  x  125  ft.,  rein. -eon.,  1  ■  ,  k 
steel  and  terra  cotta,  for  Svndicat.  . 
architects.  $400,000. 

III.,  Koek  Island — ('ITY  H.YLI* — Det.;,i,,l 
$200,000  bonds,  city  hall,  3rd  Ave.  ami  ii'.th 
St.  Noted  Ajir.  8. 

Wis.,  .Milwaukee  STORE — H.  P.  11,. us. 
halter,  1448  Green  Ray  Ave.,  havinp  i 
jirejiared  by  Tharinper  &  Rruecker.  f.i; 
Cramer  St.,  2  story  and  basement,  77  x  i:;,. 
ft.,  brick  and  steel,  jilain  foundation,  (;•,  ..r 
Ray  Ave.  $150,000. 

la.,  4'edar  KujiUIh— SHRINE — El  K.ilur 
Temjile  Shrine,  c/o  J.  E.  RIake,  chn.  lunlii- 
inp  com.,  c/o  City  Rapids  and  City  Railway, 
212  South  2n(l  St.,  havinp  jireliminary  jilaiis 
jirejiared  by  R.  F.  Moore,  Granby  R.li; 

2  stor.v,  85  ft.  hiph  and  basement.  1  In  ii 
170  ft.,  rein.-con.,  brick,  steel  and  stom-  or 
terra  cotta,  .Y  .Yve.  and  6th  St.  $25n  nnn 

la..  Des  Muines — tlFFK'E  and  AV.\l;i;- 
HOFSE — International  Harvester  Co.,  lan; 
South  Michipan  Ave.,  Chicapo,  ill.,  ha\ini; 
Jilans  jirejiared  by  AV.  D.  Price,  enpr.,  an  In 
and  sujit.  I'onstr.,  606  South  Michipan  .\\t 
5  story,  88  x  150  ft.,  rein.-i-on.,  jilain  fmiio 
dation,  here.  $175,000. 

Kan.,  KansiM  4'lty — Y.  M.  C.  .Y..  i::i 
North  15th  St.,  havinp  jilans  jirejiamd  liy 
H.  F.  Almon,  1006  ( (rear- Leslie  Rldp  . 

Kansas  City,  Mo.,  3  story  and  basement, 
120  X  128  ft.,  rein.-con.  and  stone  buildinp 
$200,000.  H.  A.  Noble,  719  Pioneer  Tni.st 
Rldp..  Kansas  City,  .Ylo.,  structural  enpr. 
Noted  Ajir.  8. 

All!.,  Iiidejiendenre  —  CtAl'RT  HOl’SK  — 
Jackson  Co.  jilans  election  jirobaliiy  in 
.lune,  $350,000  bonds,  court  house.  \V. 
Hoap,  102  AY’alsix  Rldp.,  Kansas  City,  an  ht. 
Noted  Mar.  4. 

All)..  KaUHas  4'lty  —  HOSI’IT.VL  — 
Children's  Mercy  Hosjiital,  121  Clinton  I'l. 
had  plans  prepared  by  Hoit  Price  (t  Barnes, 
Sod  Davidson  Rldp.,  3  story  and  ba.senieiit. 
38  X  140  ft.,  rein.-con.,  brick  and  terra 
cotta  hosjiital  and  roof  parden.  Indejn  nil- 
ence  and  AA'oodland  Sts.  $150,000. 

All)..  Kannah  4'lt.v  —  HOTEL — Arniiiiir- 
Warwick  Real  Estate  (.lo.,  3619  Rway. 

Kansas  City,  havinp  jilans  jirejiared  iiy 
J.  S.  White.  3619  Rway.,  12  story  and  base¬ 
ment,  140  X  180  ft.,  rein.-con.,’  brick  aial 
terra  cotta  hotel.  To  exceed  $150,000 

All)..  LiiiiisiHuii — HOSPITAI.. — tltis  .Smith 
Hospital  Assn.,  C.  G.  Ruffum,  jires.,  jdans 

3  story,  rein.-con.,  brick  and  stone  couniv 
hii.sjiital.  $150,000. 

All).,  St.  LiiiiIh  —  APARTMENT  —  M 
Homberp,  e/o  H.  R.  Weisel  Co.,  Ine.,  In¬ 
ternational  Life  Bldp.,  Jilans  6  story  and 
basement,  85  x  100  ft.,  rein.-con.,  briik. 
stone  and  terra  cotta  ajiartment.  $40(i,(iiiii. 
Enpineer  and  architect  not  selected. 

Alo..  St.  LiiuU— ORPHANAGE— Jewish 
Orjihans  Home,  3117  Lafayette  Ave.,  mak¬ 
inp  Jireliminary  plans  rein. -con.,  brick  and 
stone  orjihanape.  Inch  administration  builil- 
inp  and  two  cottapes.  Oakland  Ave.  near 
Skinker  Blvd.  $250,000. 

Tex.,  t'hilcirens  —  HOTEL — F.  R.  Rhea, 
havinp  plans  prepared  by  AV.  C.  Meader. 
912  Don  Wapponer  Bldp.,  Ft.  AA’orth,  4 
story  and  basement,  88  x  112  ft.,  stone, 
rein.-con.  and  brick  hotel.  $150,000. 

Tex..  Pecos — OFFICE,  etc. — Pecos  A’alley 
Southern  Ry.  Co.,  I*.  A\'.  Anderson,  vice 
Jires.  and  penl.  mpr.,  havinp  jilans  jirepared 
by  J.  R.  Smith,  310  Blackburn  Rid);. 
Amarillo,  office  and  railway  shops.  $20o,oiiii. 

Tex.,  Port  Arthur  —  HOSPITAL  —  City 
plans  4  story,  rein.-con.  and  brick  addi¬ 
tion  to  Mary  (Jates  Hospital,  plain  founda¬ 
tion.  $150,000.  Address  J.  P.  laipan,  mayor. 

Tex.,  San  .Yntonio — APARTMENT— J.  S 
Van  Hope,  Los  Anpeles,  Calif.,  plana  2  to 
5  story  and  basement  apartment,  Bway. 
Ave.  opposite  Breckenridpe  Park.  $300. Olid 
Enpineer  and  architect  selected  soon. 

Tex.,  San  Antonio  —  APARTMENT  — 
.1.  S.  A'an  Hojie,  c/o  321  North  St.  Marys 
St.,  havinp  plans  prepared  by  R.  H 
Cameron,  1116  City  Natl.  Bank  Bldp.,  1" 
storv  and  basement,  rein.-con.,  brick  and 
steel,  plain  foundation,  Bway.  near  I’ost 
Ave.  $450,000. 

AA'ash.,  Bellinpham — THEATRE — R.  (' 
Reamer,  archt.,  Seattle,  takes  bids  about 
June  30,  2  story,  92  x  200  ft.,  rein.-con  . 
Champion  and  North  Commercial  Sts.,  heri 
for  Metrojiolitan  Development  Co.,  Henry 
Bldp.,  Seattle.  $250,000. 

Ore.,  Astoria  —  HOSPITAL  —  Lutheran 
Synod  havinp  plans  prepared  by  J.  F 
AA’Icks.  Astoria,  3  story  hospital.  $175, Odd 

Calif.,  Hollywood — STORE  and  OFFICE 
— Interests  headed  by  F.  R.  Stronp,  Marsh- 
Stronp  Bldp.,  Ixis  Anpeles,  plans  6  story  or 
more,  100  x  150  ft..  Class  “A”  construction. 
A'lne  St.  and  Hollywood  Blvd.,  here. 


»> 


,,uii,iinps — Commercial  (Continued) 

Lo#  Anitelci. — APAKTMKNT— U 
A  Hryant,  archt.,  700  South  I^a  Hrca  Rivd., 
lirtoaring  plans  6  story  and  basement,  flre- 
jiriKjf  Kossmore  Ave.  To  exc€>ed  1500,000. 
imner's  name  withheld. 

("ilif..  law  Amtelen— APARTMKNT— J. 

T  I'lyne  &  O.  A.  Bissell,  associated  arohts., 
We'-tt  rn  Mutual  Life  UldR.,  preparing  pre- 
liniin.ary  plans  3  story  and  ba.sement,  125  x 
"(>  ft.,  probably  brick,  Willoughby  Ave. 

Owner’s  name  withheld. 
t'lAllt.,  bo*  Angeles  —  CtlMMlORCIAL  — 
I'lrmalee-Dohrmann  Co.,  436  South  Bway., 
having  plans  prepared  by  Ashley  &  Kvers, 
'."v  'Gutter  St.,  San  Francisco,  8  .story  and 
hiwiin'iit,  80  X  152  ft.,  rein. -con.,  739-45 
South  Flower  St.  To  exceed  $150,000. 

(“alif.,  Ia>s  Angeles  —  HOSPITAL  — 
Childrens  Hospital  Assn.,  c/o  L.  H.  Oib- 
biird,  archt..  Metropolitan  Bldg.,  having  pre- 
liminarv  plans  prepared  3  and  4  story, 
rein  -con.  hospital  and  nurses  home,  Ver¬ 
mont  Ave.  and  Sunset  Blvd.  $500,()00  or 

"  rliit.,  Oakland — OFFICK — (Ireat  West¬ 
ern  I’ower  Co.  of  California,  530  Bush  St., 
San  Francisco,  having  plans  prepared  by 

A.shley  &  Evers,  58  Sutter  St.,  San  Fran- 
eiseo  10  story,  steel  and  rein. -con.,  171h  and 
Rwav.  Sts.,  here.  $300,000  or  more. 

Calif..  San  FranelHeo — APARTMENT — A. 

H  Knoll,  archt.,  222  Kearny  St.,  preparing 
nlans  <>  storv  and  basement,  concrete,  Geary 
and  31st  Aves.  $150,000.  Owner’s  name 

"'(’*11111..  Han  Francisco — AUTO  SALES — E. 

(•  Anthony,  1325  Van  Ness  Ave.,  plans  4 
or  more  story  auto  sales  building,  Ellis  and 
Van  Ness  Aves.  $300,000  or  more. 

Calif.,  San  Francisco  — r  HOTEL  and 
STOKE — Rhine,  Kiernan  &  O’Brien,  Alex¬ 
ander  Bldg.,  plana  two  6  or  more  story  and 
basement,  rein. -con.  and  steel,  one  at  South 
Kush  St.  near  East  Jones  St.  and  other 
at  North  Bush  St.  near  East  Grant  Ave. 
Kai  h  to  exceed  $150,000. 

Calif..  San  Francisco — OKF'ICE — A.  P. 
Kiannini.  et  al.  Bank  of  Italy  Bldg.,  having 
plans  prepared  by  H.  A.  Minton,  Bank  of 
Italv  Bldg.,  5  story,  fireproof  addition. 
Market  and  McAllister  Sts.  $250,000  or 

"Taiif.,  Kan  Jose— THEATRE  and  STORE 

_ Kern  &  Hamburger,  110  Sutter  St.,  San 

Francisco,  purchased  site  and  plans  prob¬ 
ably  reln.-con..  West  Santa  ('lara  St.  To 
exceed  $1511,000.  Engineer  and  architect 
not  selected. 

Calif..  Santa  Barbara — BANK  and  OF  - 
— Interests  represented  by  W.  R.  My- 
Catt,  atty.,  San  Marcos  Bldg.,  plans  fire¬ 
proof,  Estado  and  Figueroa  Sfs.  To  exceed 
$150,000. 

Man..  Winnipeg— HOSPITAL— Salvation 
Armv,  317  Carlton  St.,  soon  takes  bids  4 
<!tor>%  rein. con.  and  brick  addition  to  Grace 
Hospital.  $180,000.  J.  N.  Semmens,  509 
Creat  West  Permanent  lx>an  Bldg.,  archts. 

Bid*  Deaired 

Mass..  Boston  —  STORE  and  APART- 
MH.N'T  —  See  "Contracts  Awarded.” 

Mass.,  Everett  (br.  Boston)  —  APART- 
ME.NT  —  See  "Contracts  Awarded.” 

Mass.,  Hyde  Park  (br.  Boston) — THE- 
ATKE  —  S.  A.  Glazier,  c/o  T.  M.  Sargent, 
archt.,  162  Tremont  St..  Boston,  taking 
bids  i  and  2  story  and  basement,  rein. -con., 
bri<  k  and  granite  addition,  here.  $150,000. 

K.  I..  Woonsocket^ — -SOt^IETY — May  31, 
hv  l/t'nion  St.  Jean,  c/o  W.  F’ontaine,  285 
Main  St.,  brick  and  steel.  Main  St.  $425,- 
0(10. 

Conn.,  New  Britain — THFIATRFI — See 
"•'ontracts  Awarded.” 

Conn..  West  Hartford  (br.  Hartford) — 
Al’.MlTMENT — See  ’’Contr.acts  Awarded.” 

hi.  Y.,  New  York — APARTMENT — See 
’'Contracts  Awarded.” 

N.  J..  Toms  River- HALL  of  RECORDS, 
etc. — June  11,  by  Bd.  F'reeholders  Ocean 
<■'0.,  Court  House,  addition  to  Hall  of 
Re(>f)rds  and  new  court  room.  P.  P.  Fllk- 
ington,  archt.  and  engr.  ;  adv.  FI.  N.-R. 
May  27. 

I'a.,  Wllkinsburg — BANK — Wilkinsburg 
Bank,  Wood  St.,  and  Mowbray  &  UfTlnger, 
Ini'.,  archts.,  250  West  57th  St.,  New  York 
City,  taking  bids  3  story  and  basement,  42 
X  133  ft.,  brick  and  steel  addition.  $200,000. 

I.S..  Shreveport- — BT^SINFISS — June  2,  by 
Jiints,  Roessle,  (llschner  &  Weiner,  archts., 
Shreveport,  6  story,  123  x  160  ft.,  reln.-con., 
hrii'k  and  atone,  'Texas  Ave.  near  Grand 
Ave.,  for  Johnson  F'umiture  Co. 

HI..  Chleago  —  APARTMFINT  —  E.  J. 
Mi'les,  archt.,  106  West  Monroe  St.,  taking 
hiil.s  9  story  and  basement,  100  x  100  ft., 
r' in. -con.,  brick  and  terra  cotta,  Claren- 
n  .Ave.  and  Gordon  Terrace,  for  Syndl- 
caf*',  c/o  architect.  $500,000.  Noted  Mar.  4. 

(allf.,  Pasadena- EXCHANGFI— I’ark- 
in.son  &  Parkinson,  archts..  Title  Insurance 
I  Hg.,  Ix>8  Angeles,  taking  bids  3  story  (ul¬ 


timately  7  story)  and  basement,  100  x  150 
ft.,  brick,  steel  and  rein. -con.,  Grei-n  and 
Madison  Sts.,  here,  for  Southern  California 
Telephone  Co.,  740  South  Olive  St.,  I.,os 
Angeles. 

Calif.,  San  Franelsew  -AP.ARTMENT — 
See  "Contracts  Awarded.” 

Calif.,  San  Luis  (Hilspn — HOSPlTAI> — 
June  14,  by  J.  G.  Driscoll,  elk.  San  Luis 
Obispo  Co.,  2  story.  Class  "A”  hospital. 
$150,000.  W.  Mooser,  Nevada  Bank  Bldg., 
San  F^ranclsco,  archt.  Noted  Mar.  25. 

Bids  Received 

N.  Y.,  Yonkers— BATH  HOCSFI— West¬ 
chester  Co.  Park  Comrs.,  72  Pondlield  Rd., 
Bronxville,  May  19,  bath  house  at  Tibbetts 
Brook  Park,  here,  from  Kenneth  Mackay, 

2  Hudson  St.,  $218,410.  Noted  May  6. 

Pa.,  Phila. — CITY  HALI, — G.  H.  Biles, 
dir.  Pub.  Wks.,  City  Hall,  May  19.  general 
contract  15  story,  basement  and  sub-base¬ 
ment,  100  X  171  ft.,  granite,  limestone  and 
brick  annex.  Juniper  and  F'ilbert  Sts.,  from 
G.  A.  F'uller  Co.,  Morris  Bldg.,  spread  foun¬ 
dations,  $1,879,000,  and  caisson  foundations 
$1,905,000;  plumbing,  from  N.  Cornell,  1404 
North  18th  St.,  $51,402  ;  heating  and 
mechani<'al  eciuipment,  from  J.  Borden  & 
B«)s.,  637  North  19th  St..  $182,000;  and 
electrical  work,  from  FI.  McCandless  Co., 
9th  and  ('hestnut  Sts.,  $167,300.  Noted 
Mav  6. 

(>.,  Columbus  —  CITY  HALL  —  W.  H. 
Duffy,  dir.  Pub.  Serv.,  May  18,  general  con¬ 
tract  5  story  and  basement,  Bedford  stone, 
bru'k  and  terra  cotta,  FVont  St.,  from 
Bayajolu  &  Barr,  145  North  High  St., 
$1,198,000;  plumbing,  from  FIsswein  IMumb- 
ing  &  Heating  Co.,  Columbus,  $35,300 ; 
heating,  from  Whom  &  Osterfeld,  407 
South  .Main  St.,  Dayton,  M5,000  ;  and  elec¬ 
trical  work,  from  Fllectric  Power  Flquip- 
ment  Co.,  51  Flast  Chestnut  St.,  Columbus, 
$56,488. 

Contracts  Awarded 

.Alass..  Boston  —  STGRFI  and  APART- 
MFINT  —  Charles  River  FIsplanade,  Inc., 
c/o  S.  Stern,  294  W'ashington  St.,  will  build 

5  story  and  basement,  irregular,  brick  and 
stone.  Revere  St.  $150,000.  Work  will  be 
done  by  separate  contracts.  Silverman, 
Brown  &  Heenan,  51  Cornhill,  archts. 

Mass.,  Everett  (br  Boston)  —  APART- 
MFINT  —  Medford  Real  FIstate,  Inc.,  c/o 
Weinbaum  &  Wexler,  archts.,  73  Comhill, 
Boston,  will  build  2  story  and  basement, 
brick,  FTancis  St.,  by  day  labor.  $700,000. 

Mass.,  Quiney  (Ind.  br.  Boston) — THE- 
ATRFI  and  ST<  iRFI — Universal  Realty  Co., 
c/o  FI.  H.  McFIven,  archt.,  72  Woodbine 
Ave.,  Wollaston,  1  and  2  story  and  base¬ 
ment,  brick,  stone  and  steel,  Beal  and 
Chapman  Sts.,  to  Sears  &  Sons,  72  Wood¬ 
bine  St..  Wollaston.  Archts.  est.  $200,000. 

R.  I..  Pawtucket  —  HOMFI  —  -  I.,4)dge  of 
Fllks,  Building  Com.,  3  story  82  x  150  ft., 
brick,  .steel  and  stone.  Exchange  and 
Montgomery  Sts.,  to  Mahoney  &  Tucker,  72 
Wey^isset  St.,  ITovidence.  .Archts.  est. 
$150,000.  Noted  Jan.  21. 

K.  I.,  Pawtucket  —  OF'FMCFI  —  W.  H. 
AA'alker  FIstate,  <7o  W'.  R.  AValker  &  Son. 
archts.,  49  Weyhosset  St.,  I'rovldence,  3 
stfiry,  brick  and  steel.  Main  St.,  to  Inter¬ 
state  Constr.  ('o.,  308  Tribune  Bldg.,  I'rovi- 
dence.  .Archts.  est.  $150,000. 

Conn..  MItIdletuwn — STORFI  and  APART- 
MFINT — P.  J.  Sturek,  460  Main  St.,  4  story, 
brick  and  steel.  Main  and  Washin^on  Sts., 
to  D.  O’Brien  &  Sons  Co.,  River  Rd.  Archts. 
est.  $150,000.  Noted  May  20. 

Conn.,  New  Britain — THFIATRFI — G.  Rat¬ 
tier,  42  Church  St.,  New  Haven,  will  build 
1  story,  68  x  105  ft.,  brick  and  steel. 
Broad  and  AA’ashington  Sts.  Work  will  Ixi 
done  by  separate  contracts.  $150,000.  Pri¬ 
vate  plans.  Noted  Apr.  22. 

Conn.,  West  Hartford  (br.  Hartford) — 
APARTMFINT — J.  Kanter  &  R.  Sinclaire, 
338  Asylum  St.,  Hartford,  will  build  5  and 

6  story,  brick  and  steel.  North  Main  and 
Brivikside  Aves.  W'ork  will  he  done  by 
separate  contracts.  $1,250,000.  Private 
plans. 

N.  Y.,  Long  Island  City — WAREHOUSE 
— R.  H.  Macy,  Bway.  and  34th  St.,  New 
York  City,  3  story,  145  x  200  ft.,  rein. -con., 
brick  and  steel,  plain  foundation,  Manley 
St.,  here,  to  Barney-Ahlers  Constr.  Corp., 
110  West  40th  St.,  New  A'ork  City.  Archts. 
est.  $500,000. 

N.  Y.,  New  York  —  APARTMENT  — 
Arthur  Holding  Corp.,  c/o  Springsteen  & 
Goldhammer,  engrs.  and  archts.,  32  Union 
S(|.,  will  build  5  story,  brick,  steel  and 
stone,  plain  foundation,  Vermilyea  Ave.,  by 
day  labor.  $175,000. 

N.  Y.,  New  York — APARTMFINT — Fred 
T.  I..ey  &  Co.,  Inc.,  19  W’est  44th  St.,  will 
build  3  story,  brick,  steel  and  stone,  plain 
foundation,  6th  Ave.  and  18th  St.  Work 
will  be  done  by  separate  contracts. 

N.  Y.,  New  York — APARTMFINT — Mebor 
Realty  Co.,  c/o  Berllnger  &  Kaufman, 


engrs.  and  archts.,  66  .'>th  Ave.,  will  build 
5  story,  brick,  steel  and  stone,  plain  foun¬ 
dation,  183rd  St.  and  Grand  Ave.,  bv  dav 
labor  $200,000. 

N.  Y..  New  York— APARTMENT— Rulh- 
niore  Building  Corp.,  c/o  Springsteen  A- 
Goldhammer,  engrs.  and  archts.,  5  story, 
brick,  steel  and  stone,  plain  foundation. 
Seaman  .Ave.  and  207th  St.,  bv  dav  lals>r. 
$175,000. 

N.  Y.,  New  York  —  STORFI  and  SHOAA  - 
ROOM  -  -  B.  Winter,  250  I’ark  Ave.,  5 
story,  25  X  125  ft.,  brick,  steel  and  stone, 
plain  foundation,  664  5th  Ave.,  to  J.  C. 
I'dall,  29  West  34th  St. 

N.  J.,  Atluntlr  City — .APARTMFINT — N. 
la-van,  1329  Pacific  Ave.,  II  story  and 
basement,  100  x  100  ft.,  rein  -con.,  brick 
and  steel,  plain  foundation.  Pacific  Ave.  be¬ 
tween  South  Carolina  and  ’Tennes.si'e  Sts.,  to 
C.  I*.  Tillon,  6  South  Virginia  St.  Archts. 
est.  $600,000. 

N.  J.,  East  Orange — APARTME.NT — 
Polakoff  Constr.  Co.,  c/o  R.  Botelli,  engr. 
and  archt.,  207  Market  St.,  Newark,  will 
build  brick,  steel  and  stone,  itlain  founda¬ 
tion,  Prospect  St.,  by  day  labor.  $200,000. 

Del..  Wilmington  —  OF'F''ICFI  and  FIX- 
TltACT  PLANT  —  Tannin  Corp.,  1  Persh¬ 
ing  Sq.,  New  York  City,  N.  Y.,  will  build 
1  story,  75,000  8<|.ft.  floor  B|>ac<-,  brick,  steel 
and  rein.-om.,  plain  foundation,  Marine 
Terminal,  here.  $1,000,000.  Work  will  la- 
done  by  separate  contracts  undi-r  suia-r- 
vison  of  FI.  B.  Carter,  engr,  1  Pershing 
Sq.,  New  York  City. 

(la..  Savannah  —  OFF'ICFI  and  WARE- 
HOXISFI  —  Atlantic  Coast  Line  R.R.  Co., 
Wilmington,  N.  O.,  J.  FI.  Willoughby,  ch. 
engr,  5  story,  brick  and  stone,  Flast  Ilroad 
and  Liberty  Sts.,  here,  to  Dwight  P.  Robin¬ 
son,  125  Flast  46th  St.,  New  York  City. 
FIngrs.  est.  $800,000. 

F’la.,  .Miami  —  BANK  and  OF’F'ICFI  • — 
Model  l.,and  Co.,  J.  W.  Hoffman,  vice-pr*-s., 
City  Bldg.,  St.  Augustine,  12  story,  brick, 
steel  and  atone,  Southea.st  Ist  St.,  to 
Turner  Constr  Co.,  24  4  Madison  Ave.,  New 
York  City,  N.  Y.  Archts.  est.  $2,000,000. 
Noted  Mar.  18. 

Ohio  -  -  ARMORIFIS  —  Adjutant  General, 
State  House,  Columbus^  2  armories,  one  2 
story,  60  X  100  ft.,  at  AVa-shington,  to  J.  A. 
Huston  &  Co.,  Lancaster,  approximately 
$46,000;  and  other  2  story,  100  x  200  ft., 
at  Chllllcothe,  to  Nolze  &  Norton,  30 
Cypress  Ave.,  Columbus,  approximately 
$85,000,  both  brick  and  con«-rete.  Noted 
Apr.  15. 

HI..  Chleago  —  HOTFIL  —  FI.  J.  Melas, 
archt.,  105  West  Monroe  St.,  masonry  and 
concrete  contract  14  story  and  basement. 
100  X  150  ft.  hotel,  to  A.  Llndstrom,  77 
West  W’ashington  St.,  and  plumbing,  to  J. 
Schiller  &  Co.,  1612  AA'est  Roo8«‘velt  Rd.,  for 

B.  E.  Cohen,  et  al.  Archts.  est.  $1,600,000. 
Noted  Apr.  15. 

III.,  Chicago  —  HOTEL  —  Rlssman  & 
Hlrschfeld,  archts.,  64  West  Randolph  St., 
general  contract  14  story,  107i  x  200  ft., 
rein. -con.,  brick,  stone  and  terra  «-otta,  Wal¬ 
ton  PI.  near  Michigan  Ave.,  to  A.  Brundage, 
110  South  Dearborn  St.,  for  Davis  Hotel 
Co.,  831  Wilson  Ave.  Ar<-hts.  eat.  $3,000,- 
000.  Noted  Mar.  4. 

III.,  Chiragu  —  OF'F'ICFI  and  SALFIS  — 
Gardener  &  Lindberg,  archts.,  140  South 
Dearborn  St.,  general  contract  3  story  and 
basement,  85  x  110  ft.,  reln.-con.  and  brick, 
Washington  Blvd.  and  Flllzabeth  St.,  to  R. 

C.  WielKildt  Co..  1534  West  Van  Buren  St., 
for  Creamery  Package  Co.,  61  West  Klnzle 
St.  An-hts.  est.  $150,000.  Noted  Apr.  22. 

HI.,  IVorla  —  CH  FIM IC  AL  —  Commercial 
Solvent  Co..  601  Parkside  Ave.,  1  and  2 
story,  reln.-<'on.  and  brick.  Durst  St.,  to 
Stone  &  W'ebster  f’onatr.  &  Eng.  Co.,  147 
Milk  St.,  Boston,  Mass.  Archts.  est.  $1,000,- 
000. 

lU..  Rockford  —  THFIATRFI,  STORFI  and 
APARTMFINT  —  W.  C.  Burnett,  2  Genesee 
St.,  3  story  and  basement,  137  x  205  ft., 
rein. -con.,  brick,  stone  and  terra  cotta, 
Genesee  and  Clayton  Sts.,  to  J.  J.  Reading 
&  Co.,  10  North  Clark  St.,  Chicago.  Archts. 
est.  $1,000,000. 

HI..  1’rbana  —  ARMORY  —  University  of 
Illinois,  2  story.  285  x  474  ft.,  reln.-con., 
hrit-k  and  stone  addition,  on  campus,  to 
A.  W.  Stoolman,  212  Flast  Armory  St., 
(’hampaign.  Archts.  est.  $425,000.  Noted 
Mar.  25. 

Calif.,  I.os  Angclei*— APARTMFINT — H. 
N.  Dickerman,  620  Pacific  Natl.  Bank 
Bldg.,  will  build  4  story  and  bas*-ment,  80 
X  160  ft.,  rein. -con..  West  Moreland  1*1., 
by  day  labor.  $150,000. 

Calif.,  lai.  Angcle*— APARTMFINT— B. 
Koyan,  401  North  Breed  St.,  and  H.  J. 
Zacks,  2913  Br<M>klyn  Ave.,  will  huild  4 
story  and  basement,  brick.  South  Berendo 
SL,  by  day  latK)r.  $150,000. 

Calif..  L«a  Angelea — STORFI — Felchln, 
Shaw  &  F'ranklln,  (an-hts.  and  contractors), 
(■(ommerclal  FIxch.  Bldg.,  will  build  6  story, 
60  X  152  ft.,  reln.-con.,  F'lower  St.  between 
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liuUdlnga — Commercial  (Continued) 

7th  and  8tt>  Sta.,  for  Meyer  Siegel  &  Co., 
617  South  Bway.  *300,000.  Noted  Keb.  11. 

Calif..  San  Franciwa — APARTMKNT — 
A.  Klgone,  2631  Maker  St.,  will  build  f>  story 
and  basement,  ••oncrete.  Maker  and  Union 
Sts.,  by  day  labor  *160,000.  Private 
plans. 

Milt.,  Toronto — OKKICK — Mell  Telephone 
Co.  of  Canada,  76  Adelaide  St.  W..  general 
eontraet  2  story  top  .addition,  rein. -con.. 
Iiiiek  and  steel,  to  Witehall  &  Son,  156  St. 
Helens  Ave.  Archts.  est.  *150,000. 

Saak..  Saskatoon — OKFICK — Saskatoon 
MIdg.  &  Di'Velopnient  Co.,  c/o  F.  K.  Mac¬ 
Millan,  general  eontraet  4  story,  80  x  100 
ft.  briek.  2nd  Ave.  and  21st  Ave.,  to  A. 
W.  Cassidy  &  t'o..  Saskatoon.  Arehts.  est. 
*200,000. 

Man.,  Winnipeg  —  HOSPITAI,  —  F.  R. 
Kvans,  superv.  areht.,  002  Confederation 
Rife  Mldg.,  general  contract  3  story,  base¬ 
ment  and  sub-ba.sement  46  x  150  ft.  and 
46  X  205  ft.,  rein. -con.,  brick  and  stone, 
Sherbrooke  and  Wolseley  Sts.,  to  J.  A. 
Tri-mblay,  55  Hargrave  St.,  for  Si.sters  of 
Miserieorde,  SherbriMike  and  Wolseley  Sts. 
Arehts.  est.  *250,000.  Noted  Apr.  29. 


Buildings — Industrial 


Proposed  Work 

Mass..  Cambridge  (Boston  1’.  O.)  — 

Pt)WKR  lUHT.SK  —  Middlesex  Co.  County 
t’ourt  House,  A.  Cutting,  ehn.,  plans  iKiwer 
house.  *175,000.  Kngineer  and  architect 
not  selected. 

Mass.,  Charleston  (sta.  Boston) — FAC¬ 
TORY — W.  F.  Sehraff  &  Son  Corp.,  160 
Washington  St.,  having  plans  prepared  by 
laH’kwood,  (Ireene  &  Co.,  24  Federal  St., 
Boston,  brick  addition,  Sullivan  Sq. 
*50,000. 

Mass.,  l.ynn  —  RKPAIR  and  SFRVICFI 
GARAtJK  —  M.  Galaid,  540  Beach  St., 
Revere,  having  sketches  made  by  10.  Karp, 
333  Union  St.,  1  story,  85  x  220  ft.,  rein.- 
eon.  and  brick,  234  Chestnut  St.  *70,000. 

Mass.,  Milton  (hr.  Boston) — RKFRTGER- 
ATIG.N  PKANT — Granite  City  Ice  Co.,  550 
Adams  St,.  East  Milton,  plans  refrigeration 
plant.  To  exceed  *40,000.  Engineer  and 
architect  not  selected. 

Mass.,  Somerville  (Boston  P.  O. ) — RE¬ 
PAIR  and  SERVICE  GARAGE — Pilgrim 
Motor  Co.,  Walnut  St.,  having  plans  pre¬ 
pared  by  E.  J.  MacDonald,  engr.  and  archt, 
77  Summer  St.,  Boston,  1  story,  120  x  165 
ft.,  brick.  New  Northern  Artery,  Felsway 
East.  *80.000. 

N.  Y.,  I.aekawanna — CEMENT  PLtANT — 
Federal  I’ortland  Cement  Co..  1082  Ellicott 
Sq.  Mldg..  Buffalo,  takes  bids  In  June,  1 
to  4  story  and  ba.sement  rein.-<-on.  and  steel, 
Hamburg  Rd.  *2.000.000.  Allls-Chalmers 
Co.,  Wallis  St.,  Milwaukee,  Wis.,  engrs. 

N.  Y..  New  York — PI, ANT — A.  Kimball 
it  Co.,  307  West  Mway.,  plana  8  story,  rein.- 
con.,  brick  and  steel,  plain  foundation.  West 
Mway.  *200,000.  Engineer  and  archlt6c.t 
not  selected. 

N.  4..  East  llurlington  (mall  Burlington) 
— FACTORY — n.  S.  Cast  Iron  Piiie  &  Fdry. 
Co..  71  Mway,,  New  York  City,  having  plans 
jirepared  1  story,  rein.-oon.,  brick  and  steel, 
plain  foundation,  here.  *65,000.  Private 
Ilians. 

i*a..  Fox  Chase  (Phlla.,  P.  O.)— MANU- 
F.XCTITRING — Ballinger  Co.,  arehts.,  12th 
and  Chestnut  Sts.,  Phlla.  soon  lets  contract, 

1  and  2  story  rein. -con.  and  brick  manu¬ 
facturing  plant  and  laiiler  room,  plain 
foundation.  Rabin  St.  and  State  Rd.,  here, 
for  J.  J.  Nesbitt,  Inc.,  c/o  architects. 

I'a..  Meadville  —  FACTORY  —  Hookless 
Fiisteiier  Co.  soon  lets  contract.  2  story, 
50  x  200  ft.,  and  3  story,  60  x  300  ft.,  brick 
and  rein. -con.  fai-tory.  Wilbur  Watson  & 
associates.  4  614  Prosix'ct  Ave.,  Cleveland, 
D..  engrs.  and  archts.  Noted  Apr.  29. 

Neb..  Omaha — OARAGE  and  SERVICE — 
.1.  Uaten.ser  &  Sons,  archts.,  732  Peters 
Trust  Bldg.,  rejected  bids  garage  and 
service,  20th  and  Center  Sts.,  for  Metrojiol- 
Itan  Utilities  Dlst.,  City  Hall.  Will  re¬ 
advertise.  *275,000.  Noted  Nov.  12. 

»»..  rievriand  —  WAREHOUSE,  etc.  — 
Cleveland  Stevedore  Co.,  C.  J.  Murphy,  secy, 
and  treas..  Perry  Payne  Bldg.,  having  plans 
prepared  by  A.  Rlchley,  engr.  and  archt., 
1006  Eddy  Rd.,  5  story,  100  x  600  ft.,  brick 
and  rein. -con.  warehouse  and  dock. 
*1.000.000. 

Bids  Desired 

Mass.,  New  Bedford — BOTHER  HOUSE — 
Pocahontas  Fuel  Co..  Inc.,  taking  bids  2 
story.  SO  X  40  ft.,  brick  and  terra  cotta 


boiler  house.  *40.000.  H.  S.  Adam.s,  1 
Court  St.,  Boston,  engr. 

Mass.,  Somerville  (Boston  P.  O. ) — RE¬ 
PAIR  SHOP  and  GARAGE  —  Boston 
Elevated  Ry.  Co.,  Park  Sq.  Bldg.,  Boston, 
taking  bids  2  story,  45  x  145  ft.,  rein. -con., 
brick  and  steel  garage  and  repair  shop, 
here.  *85,000  or  more.  A.  J.  Blackburn, 
Park  Sq.  Bldg.,  Boston,  archt.  Noted 
Apr.  29. 

I’a..  I.ewlHtown — POWER  HOUSE — June 
1.  by  Ballinger  Co.,  archts.,  12th  and 
Chestnut  Sts.,  Phila.,  2  story,  62  x  95  ft., 
rein. -con.  and  brick  addition  to  iHiwer 
house,  Incl.  plumbing,  plain  foundation, 
on  Juaniata  River,  here,  for  Viscose  Co., 
Marcus  Hook. 


lU..  Bockford— FACTORY-  J.  \v  Min., 
Incubator  Co..  2500  T.nth»,.,  c.  . 


Uatham  St.. 

story,  50  x  250  ft.,  concrete  amt 
Latham  St.,  to  Holm-Page  Co..  Kl.  t;waiVki 
St.  Noted  Apr.  20. 


and  2 
Oriole, 


Wis.,  Cumberland — PIjANT — Cu  t.-rl'inH 
Co-operative  Dairy  Co.,  A.  Lundgm  i  .s,.",,; 

1  story,  50  x  174  ft.,  rein.-con..  l  r.,'|<' 
steel,  plain  foundation,  to  Nymai 
Co.,  Cumberland.  Archts.  est.  tli-.  .m, 


Wis.,  Madison  —  SERVICE  ST.\Tlf)N_ 
International  Harvester  Co.,  66.  Suno, 
Michigan  Blvd.,  Chicago,  Hi.,  1  s'.iry  pin 
X  132  ft.,  brick  and  steel,  plain  fiiiin(i;'iti..n 
here,  to  J.  H.  FindorlT  &  Son,  i.ui 
Wilson  Ave.  Archts.  est.  *70,0{)i) 

90  -'tuta 


Pa.,  Wh'te  Haven— MANUFACTURING 
— Hehigh  Chemical  Co.  taking  bids  group  1 
story,  brick,  steel  and  timber  buildings. 

O.,  Cleveland  —  PUBI,ISHING — German 
Baptist  Publication  Society,  c/o  H.  P. 
Donner,  mgr.,  3804  Payne  Ave.,  taking  bids 
2  story  30  x  50  ft.,  and  1  story  27  x  75  ft., 
brick  and  steel.  East  38th  St.  and  Payne 
Ave.  *40,000.  A.  G.  Simon.  Hippodrome 
Bidg.,  engr.  and  archt. 

Ind..  Elkhart  —  FACTORY  —  Absolute 
Contg.  Co.  taking  bids  1  story,  200  x  40(Wft., 
br'ck  and  .steel  factory.  *45,000.  H. 
Miller.  Elkhart,  archt. 

Tex.,  Houston— WAREHOUSE,  etc. — See 
“Contracts  Awarded." 

Contraets  Awarded 

Mass.,  Boston — FACTORY — Drake  Bros. 
Co.,  85  Savin  St.,  Roxbury,  4  story,  60  x 
110  ft,,  rein.-con.  and  brick  addition,  to 
Blake  &  Pope.  53  State  St.  Archts.  eat. 
*75,000. 

Mass.,  Springfield — MANUFACTURING 
and  OFFICE  —  Westinghouse  Electric  & 
Mfg.  ('(>..  2  story,  45  x  300  ft.  office,  and  1 
and  4  story  irregular  brick  manufacturing 
buildings,  to  Adams  &  Ruxton  Constr.  Co., 
387  Main  St.  Archts.  est.  to  exceed  *150,- 
000.  Noted  May  6. 

CN>nn..  Stamford — PAINT  PLANT — Baer 
Bros.,  700-68  Canal  St.,  2  story,  125  x  132 
ft.,  brick  and  steel  addition,  to  Thompson 
&  Binger,  103  Park  Ave.,  New  York  City. 
Archts.  est.  *75,000.  Noted  Apr.  29. 

N.  Y..  Brooklyn— VARNISH  FACTORY 
— Hilo  Varnish  Co.,  Marcy  Ave.,  rein.-con., 
brick  and  steel,  plain  foundation,  Marcy 
Ave.,  to  W.  P.  McGarry  Co.,  292  Freeman 
St.  Archts.  est.  *200,000. 

N.  Y..  Clean  —  MACHINE  SHOP. 
FOUNDRY,  etc. — Clark  Bros.  Co.,  100  x 
200  ft.  machine  shop,  100  x  120  ft.  foun¬ 
dry,  and  40  x  90  ft.  tool  building,  all  rein.- 
con.,  brick  and  steel,  to  H.  K.  Ferguson 
Co.,  4900  Euclid  Ave.,  Cleveland,  O. 

Pa..  Avis— BOTT.ER  HOUSE,  etc.— New 
York  Central  R.R.  Co.,  466  Lexington  Ave., 
New  York  City,  N.  Y.,  G.  W.  Kittredge,  ch. 
engr.,  reconstructing,  etc.  boiler  house,  here, 
to  W.  M.  Bullard,  Inc.,  Syracuse,  N.  Y., 
*50,000  ;  and  altering  piping  and  wiring  in 
power  station,  here,  to  E.  Joy  Co.,  133 
Market  SL,  Syracuse,  N.  Y.,  *25,000. 

Oa..  Savannah  —  FREIGHT  WARE¬ 
HOUSE  —  See  “Buildings — (Commercial.” 

I,a..  West  Monroe  —  OIL  MII.L  —  Union 
Oil  Mill  Co.,  1  story.  50  x  360  ft.,  steel 
and  concrete,  to  Denham-Vankewren-Den- 
ham,  Age-Herald  Bldg.,  Birmingham,  Ala. 
Archts.  est.  MO.OOO. 

Ind.,  Peru — CREAMERY,  etc. — Sanitary 
Milk  &  Ice  Cream  Co.,  creamery,  garage 
and  bam,  brick,  concrete  and  steel,  to  C. 
Clifton  (Constr.  Co.,  *60,000. 

Ind.,  Shelby  vllle  —  FACTORY  —  Shelby- 
vllle  Desk  Co.,  steel  contract  3  story,  70  x 
160  ft.,  brick  and  timber,  to  R.  Berner 
Structural  Steel  Co.,  401  South  Harding  St., 
Indianapolis.  Archts.  est.  *45,000. 

Mleh.,  Detroit— ENAMELING  PLANT — 
C.  Kotting,  archt.,  2306  Dime  Bank  Bldg.,  2 
story,  85  x  100  ft.,  rein.-con.,  brick  and 
steel,  plain  foundation,  Jefferson  Ave.,  to 
Malow-Barry  Co.,  2631  Woodward  Ave,,  for 
Detroit  Stove  Wks.,  East  Jefferson  Ave. 
Noted  Apr.  29. 

III.,  Canton  —  FACTORY  • —  International 
Harvester  Co.,  606  South  Michigan  Ave., 
Chicago,  1  story,  39  x  160  ft.,  concrete  and 
brick  addition,  here,  to  Austin  Co.,  160 
North  La  Salle  St.,  Chicago. 

HI.,  East  St.  Louis  —  FERTILIZER 
PLANT  —  Darling  &  Co.,  Missouri  Ave. 
and  Alton  &  Southern  R.R.  tracks,  1  story, 
120  X  136  ft.,  concrete,  brick  and  steel 
addition,  to  Austin  Co.,  160  North  La  Salle 
SL,  Chicago.  Archts.  est.  *65,000. 

IlL,  Roekford  —  FOL^NDRY  —  Greenlee 
Bros.  Co.,  1  story,  80  x  110  ft.,  brick  and 
steel,  Columbia  Ave.,  to  Holm-Page  Co., 
Kishwaukee  St. 


Wis.,  Madison— DAIRY  PLANT  Madi 
son  Dairy  Products  Co.,  A.  St.  iiitiauir 
mgr.,  413  East  Main  St.,  1  story,  66  \  ft ' 
rein.-con.,  brick  and  steel,  plain  fi.mul 
Washington  St.,  to  Stegerwaid  Lun  la  p 
Sun  Prairie.  ArchLs,  est.  *50,00o  .Vot.-d 
May  6. 

Bis.,  .Milwaukee— ^'ACTORY—F  Sdiaaf 
71  2nd  St.,  and  llenschien  &  M(  Linn' 
archts.,  1637  Prairie  Ave.,  Chicag'.,  in  j 
story,  77  x  150  ft.,  brick  and  concr.  t. ,  jiiain 
foundation,  Clybourn  St.,  to  T.  St:irk  &  c,, 
130  Muskego  Ave.  Archts.  est.  ?75fi0(i’ 
Noted  May  13. 

Wis.,  Sheboygan  —  FACTORY  -  -  K  \ 
Juul,  archt..  Security  Natl.  Bank  Mldc.  "f 
story  and  basement,  40  x  108  ft..  r«  in  -n'lii 
brick  and  steel  addition,  to  W.  Gm  nthi-r  * 
Sons  Co.,  1224  North  4th  St.,  for  Northti.ld 
Co.,  18th  St.  and  Martin  Ave.  ArcJits  est 
*50.000.  Noted  May  13. 

Mo.,  St.  Louis- SUBSTATIONS-d'ity,  1 
story,  brick  and  concrete  substations '  in 
Dists.  B,  C  and  D,  to  J.  J.  Clarke,  .Ireade 
Bidg.,  *39,998. 

Mo.,  Versailles  —  FACTORY  —  L.  Abt 
archt.,  Moberly,  general  contract  1  and  2 
story,  50  x  224  ft.,  brick  and  concri  te  shoe 
factory,  here,  to  Dean  &  Hancock,  Sidalia, 
for  Chamber  of  Commerce.  Archts.  est 
*60,000.  Tweedle  Footwear  Corp.,  .leffer- 
son  City,  lessee.  Noted  May  6. 

Ark.,  Ft.  Smith  —  FURNITURE  and 
BEDDING  FACTORY  —  Ft.  Smith  Cou.h 
&  Bedding  Co.,  922  North  2nd  St.,  2  storv, 
100  x  185  ft.,  concrete  and  brick  addition. 
North  2nd  St.,  to  J.  R.  Murphy  Constr.  Co, 
1504  S.  P.  St.  Archts.  est.  *50,000. 

Tex.,  Houston — ELECTRIfif  PT,.\NT— 
Houston  Lighting  &  Power  Co.,  c/o  S.  ]’. 
Bratton,  Electric  Bldg.,  25,000  kv.  electric 
generator  addition  to  electric  plant,  to 
Texas  Constr.  Co.,  Electric  Bldg.,  *2,00u,000 

Tex..  Houston  —  WAREHOUSE.  COM¬ 
PRESS,  etc.  —  Manchester  Terminal  Corp. 
c/o  R.  H.  Baker,  Post  Dispatch  Bide.,  will 
build  2  story,  250  x  1,500  ft.,  rein.-con 
and  steel  warehouse  and  compress,  incl 
15,000  Hn.ft.  rein.-con.  pier,  by  day  labor, 
under  supervision  of  R.  J.  Cummins,  enpr , 
727  Bankers  Mortgage  Bldg.  *5,000,000. 

Ore.,  Salem — PAPER  PLANT — Oregon 
Paper  &  Pulp  Co.,  2  story,  136  x  220  ft, 
rein.-con.  addition,  plain  foundation,  to 
Cuyler  Van  Patten,  Salem.  Archts.  est. 
*60,000. 

Ont.,  Lakefield  —  GENERATTNO 
STATION  —  Canada  Co.,  Canada  Cement 
Bldg.,  Montreal,  Que.,  16  ft.  head,  2,200  hp. 
hydro-electric  generating  station,  incl 
vertical  turbine,  to  Canadian  Allis-Chalmers 
Ltd.,  212  King  St.  W.,  Toronto;  and 
generator,  to  Swedish  General  Electric  Co., 
Ltd.,  107  Duke  St.,  Toronto.  Engrs  est. 
*250,000. 


Buildings — Educational, 
Religious 


Proposed  Work 


N.  H..  Rochester  —  MECHANIC.^  ART 
BUILDING  —  Rochester  High  School,  c/o 
Dow,  Harlow  &  Kimball,  archts.,  184  Boyks- 
ton  St.,  Boston,  having  sketches  made  1 
story  and  basement.  50  x  120  ft.,  brick  and 
steel  mechanics  art  building.  *150.000. 

Mass..  Dorchester  (Boston  P.  O.)  — 
SCH(X)I> — Dorchester  &  Mattapan  Hebrew 
School,  M.  E.  Schneider,  pres.,  26  Pem¬ 
berton  Sq.,  Boston,  having  plans  prepared 
by  S.  S.  Levy,  35  Court  St.,  Boston,  3  story 
and  basement,  170  x  170  ft.,  brick  and  linw- 
stone,  plain  foundation,  800  Morton  St. 
*400,000. 

Mass.,  Malden  (Boston  P.  O.)  —  CiiN- 
VENT  and  CHAPEL  —  Church  of  Immacu¬ 
late  Conception,  R.  Neagle,  pastor,  Plea-sant 
St.,  having  revised  plans  prepared  by 
O’Connell  &  Shaw,  134  Newbury  St.,  Boston, 
1  and  2  story,  18,000  sq.ft,  floor  space,  brick 


600.  Van  Tuyl,  Heartt  &  Barron,  Union  foundation,  Warren  and  Brunswick  Sts 
Trust  Bldg.,  engrs.  tl  50,000.  FVtrmer  bids  rejected.  J.  A. 

■Mleh.,  Detroit — SCHOOL. —  Bd.  Educ.,  ^  Bldg.,  Btiston,  archt. 

1364  Bway.  Ave.,  having  plans  prepared  by  Noted  Apr.  29. 

Maleolmsom  &  Higginlmtham,  1217  Gris-  Mms..  Taoatoiv- -SCHOOL. — City,  Comrs. 
wold  St.,  2  story  and  basement,  960  seating  Ihib.  Property,  taking  bids  2  story  and 
capacity,  rein. -con.,  brick  and  steel  addition  basement,  brick  and  stone,  Barnum  St. 
to  A.  I...  Holmes  tlchool,  plain  foundation,  $150,000.  G.  W.  Briggs,  63  State  St.,  Bos- 
Georgia  Ave.  $336,600.  MoColl,  Snyder  &  ton,  archt.  Noted  May  6. 

McL«an,  2348  Penobscot  Bldg.,  engrs.  Y..  Brooklyn— St'HOOI.-^une  8.  by 

Mich.,  Detroit  —  SCHOOI..  —  Bd.  Educ.,  Bd.  Educ.,  600  Park  Ave.,  New  York  City, 
13.64  Bway  Ave.,  having  plans  prepared  by  P.  S.  91,  Albany  Ave.  and  Maple  St.,  here 
MiK3rath,  Dohmen  &  Page,  2231  Park  Ave.,  W.  H.  Gompert,  Klatbush  Ave.  extension 
2  story  and  1  asement,  740  seating  capacity,  and  Concord  St.,  archt.  and  engr. 
rein. -wn.,  brick  and  steel,  plain  founda-  y..  Poughkeepsie— REFECTORY  and 

..  DORMITORIES  —  Vassar  College  taking 

Little  Co.,  In&,  1918  Lord  Bldg.,  engrs.  bids  2  and  3  story  and  basement,  brick. 

III.,  Carbondale — COT,I,EOE — Southern  refectory  and  dormitories.  To  exceed 
Illinois  State  Teachers  College  having  pre-  $150,000.  Allen  &  Collins.  75  Newbury  St., 
llminary  plans  prepared  by  W.  J.  I,ind-  Boston,  Mass.,  archts. 

and  '>68  Tran^rtation  j,,,  j  city— SCHOOL-^une  2,  by 

Bldg.,  Chicago,  Ill.,  2  story  and  basement,  nd.  Educ.,  P.  S.  22,  2  story  school.  Van 
rein.-con.,  brick  and  stone  m-lence  and  Horne  and  Maple  Sts.  $200,000.  J.  T.  Row- 
manual  arts  building.  $2o0,000.  land,  100  Sip  Ave.,  Jersey  City,  archt. 

f'dcago— CHURCJH— Our  Lady  of  PhUa.  —  STADIUM  and  GYM- 

Victory  Congregation,  F.  Cuhozki,  5212  naSIUM  —  June  1,  by  Day  &  Klauder. 
Agatite  Ave.,  having  plans  prepared  by  K  archts.,  1410  Chestnut  St.,  2  story  and 
Brielmaiir  &  Sons  4.!2  Bway.,  Milwaukee  basement,  277  x  343  ft.,  rein.-con.,  brick 
W’S.,  2  8t>  ry  and  basement,  brick  and  and  steel,  concrete  pile  foundation,  33rd  and 

stone,  Agatite  Ave.  $275,000.  South  Sts.,  for  I’nlverslty  of  Pennsylvania, 

HI.,  De  Kalb— COTjLEGE — Northern  LI-  34th  and  Sprutai  Sts.  $400,000.  W.  H. 
linois  State  Teachers  College,  having  pre-  Graven,  Otis  Bldg.,  engr.  Noted  Jan.  21 
liminary  plans  prepared  by  W,  J.  iJnd-  und  r  "Unclassified." 

storm,  engr.  and  archt.,  668  Transportation  Sharon  SCHOOL  Bd  Educ 

Bldg.,  Chicago,  3  story  and  basemenL  taking  bids  2  story  and  basement,  50  x  5^ 

r.in.-con.,  brick  and  stone  college.  $250,000.  ^nd  62  x  161  ft.,  brl.  k,  steel  and  con- 

III.,  Elgin  —  SCHOOL  —  Chicago  Junior  crete  schisil.  $200,000.  E.  S.  Hanna  and 
School,  Inc.,  W.  A.  Belle,  pres.,  162  North  E.  E  Clap|>er,  McDowell  Bank  Bldg., 
State  St.,  t'hicago,  having  preliminary  plana  archta  Noted  Apr.  8. 

prep  I  red  r  roup  con.Tete,  brick  and  stime  O..  Cleveland— LIBRARIE.S— June  16.  by 
school  buildings  on  Fox  River  1  mi.  north  public  Library  Bd.,  C.  S.  Metcalf.  sei:y.- 

of  here-  $1,000,000.  treas.,  Llast  3rd  St.  and  Supi^rior  Ave.,  two 

III.,  Macomb — COI.LEGE — Western  11-  1  and  2  story,  brick,  steel  and  concrete 

linois  State  Teachers  College,  having  pre-  branch  libraries,  one  Parkwo  d  Dr.,  and 
llminary  plans  prepared  by  W.  J.  Lind-  other  2820  East  116th  St.  $180,000.  Walker 
Strom,  668  Transportation  Bldg.,  Chlcagoc  A  Week.s,  1900  Euclid  Bldt.,  archts. 

2  story  and  basement,  rein.-con..  brick  and  Alton— HIGH  SCIIOOTWune  3.  by 

stone  college.  $-50,000.  H.  H.  Hewitt,  secy.  Btl.  Educ.,  3  and  4 

III.,  Waukegan — CHXTRCH — First  Baptist  story,  rein.-con.,  brick  and  stone.  College 
Congregation,  c/o  L.  Yager,  ehn.,  615  North  St.  $500,000.  L.  Pfelffenbergers  Sons,  102 
Sheridan  Rd.,  having  preliminary  plans  pre-  West  3rd  St.,  Alton,  archts.  $500,000.  Noted 
pared  2  story  and  basement,  rein. -con.,  Apr.  15. 

brick  and  stone  church.  $150,000.  Engl-  Urbana  —  ARCHITECTURAL 

neer  and  architect  not  selected.  St'HODL  —  June  12,  by  University  of 

Neb.,  Lincoln  —  CHl'^RCH  -—  First  Illinois,  3  story,  rein.-con.,  brick  and  atone, 
Christian  Church  having  plans  prepared  by  on  campus.  $500,000.  J.  E  White,  admln- 
R.  <1.  Groves,  1982  Bway.,  IVnver,  Colo.,  istration  Bldg.,  ch.  engr.  and  archt.  C.  A. 

1  story  and  basement.  80  x  143  ft.  steel  Platt,  101  Park  Ave.,  New  York  City,  con- 
church,  plain  foundation.  16th  and  K  Sts.  suit.  engr.  and  archt.  Noted  Feb.  20. 
$250,000.  Calif.,  Inglewood— SCHOOL— L.  P.  Mul- 

Mok,  Carrollton  —  SCHOOT.S  —  Election  i|ueen,  archt..  Finance  Bldg.,  Los  Angelea 
June  8,  $180,000  bonds,  schools.  taking  bids  2  story  and  basement,  53  x  106 

Tex.,  McAllen  —  SCHOOT-S  —  Bd.  Educ.  *'®.*’*'  f,®*'  Catholic  Arch- 

planH  election  1385,000  bonds,  2  rein.-con.,  bishop,  Los  Anft^les. 

brick  and  stone  schools.  Qa^.,  8hrrbrook«»  —  CONVENT  —  1*.  N. 

Tex.,  Mereedes— HIGH  SCHOOI.r— Voted  Audet,  30  Wellington  St.  N.,  taking  bids  4 
$150,000  bonds,  new  high  sihool.  E.  Mai-  “  story.  2  wings  stone  and  st^l, 

hauseni,  Mercedes,  archt.  Noted  Apr.  29. 

Tex.,  San  Antonin— CHURCH— SL  Marks  Mi^quette  St. 

Church,  c/o  R.  P.  Crum,  pastor,  takes  bids  _  a* 

after  June  6.  3  story,  48  x  112  ft.,  brick,  5^3*.  -Scjiool  Trusts,  Hamilton  St  .^o 

stone  and  (‘oncrete  parish  houaa,  and  a  J  i 

story,  50  x  100  ft.,  brick  and  concrete 

auditorium  with  balcony.  Pecan  and  Jeffer-  *  ^  ar^’nls. 

son  Sts.  $160,000.  Giles  &  Beckmann.  P-  P-  Brown,  410  London  Bldg.,  engr. 

c/o  Moore  Bldg.,  archts.  o  •  j 

Ore.,  Hood  RIvef^SCHOOI^-Bd.  Educ  »*«*  KeCClVed 

ife'^oToo”'"""  Conn..  Daabar,  _  DORMITORY  _  State 

^  V  X  TtA  Bd.  Bduc.,  130  Wa.shlngton  St.  Hartford, 

®a***'*  *-?•  Aagelee  SCHOOI.  Bd.  Pn^  May  19,  2  story  and  ba8«‘ment,  7,040  sq.ft. 

revl^d  plans  prepared  by  „  bric,c.  here,  from  Hewlett  Co  . 

Ek^d  A  Rich^ard^  Bra<*-Shoiw  BI^.,  Rlls  ^gg  Main  St,  Bridgeport.  $128,960  Noted 
School.  1  and  2  story,  brick,  69th  St  near  . 

Main  St  $276,000.  Former  bids  rejected.  «  m 

iCn.eA  Anr  1R  N.  Y-.  Mospeth  (Ind.  Bta.  Hushlng) - 

isotea  Apr.  to.  SCHCXIL— W.  H.  tlompert  supt.  8<liool 

n—t— .J  Buildings,  Flatbush  Ave.  extension  and 

•  DUl$  UeMirea  Concord  St..  Bnmklyn,  May  20,  general  con- 

n  -X  ccTTn-cc.  .  .  K  tract  P.  8.  73,  64th  .4ve.  and  7l8t  St,  her>-, 

N.  H.  Durtvo— COLLEGE— June^l  bv  1,4  Kdua,  500  Park  Ave.,  New  York 

University  of  New  Hampshire  R.  Het^l.  dy  f^om  Hamilton  A  Chambers,  29  Bway., 

’  New  York  City,  $339,700;  plumbing,  from 
G.  M.  O’Connor,  152  Pulton  Ave.,  Astoria, 
$225,000  E  T.  Huddleston.  Durham,  archt  j28,300  ;  and  hekting,  from  D.  J.  Alee,  Inc., 
Noted  May  13.  (jog  igj  Ave.,  New  York  City,  $49,279. 

Mass..  Medford  (hr.  Boston) — CHURCH  Noted  May  13. 

—St.  James  Roman  Catholic  Church.  Fells-  Y..  Springfield  —  SCHOOL  —  W.  H. 

way  corner  4  th  St  ,  taking  1  stoy  and  Oompert,  supt.  i^hool  HutldinK^,  Flatbush 

basement,  brick  and  ston^  plain  foundation,  y^^e.  extension  and  Concord  St.,  Br<H>klyn. 
To  exceed  $160,000.  E.  T.  P.  Graham,  171  May  20,  general  contract  P.S.  52,  from 
Newbury  St.,  Boston,  archt.  Noted  Jan.  28.  comfort  to  Grand  Ave..  here,  for  Bd.  Educ., 
Mass.,  Medfiwd  (hr.  Boston)  —  HIGH  600  Park  Ave.,  New  York'  City,  from 
SCHOOL — June  10,  by  M.  A.  Dyer,  archt.,  Willets  Constr.  Co.,  280  Madison  Ave.,  New 
1  Beacon  St.,  Boston,  Junior  High  School,  York  City,  $370,000  ;  plumbing,  from  J.  A. 
3  story  and  basement,  irregular,  brick  and  Graf,  111  Putnam  Ave.,  Brooklyn,  $25,631  ; 
stone,  plain  foundation.  Court  and  Park  and  heating,  from  D.  J.  Rice,  Inc.,  606  1st 
Sts.,  Ward  2,  here,  for  City,  R.  E.  Coolidge,  Ave.,  New  York  City,  $49,713.  Noted 
mayor.  $560,000.  Noted  May  20.  May  13. 

Mass.,  Roxbary  (Boston  P.  O.)  —  Pa.,  Pittsburgh — HIGH  SCHOOLr— Bd. 
CHAPEL  —  Rabbinical  College  Inc.,  taking  Educ.,  Fulton  Bldg.,  May  13,  2  and  3  story 
bids  on  revised  plans,  2  story  and  basement,  and  basement.  Irregular  shaped  addition  to 
95  X  120  ft.,  rein.-con.  and  terra  cotta,  plain  Samuel  P.  l.,angley  High  School,  Chartlers 


BUililiagSI — Eauoauonai,  nciiBioue  tk.uiii-/ 
and  cranlte.  Pleasant  St.  $176,000.  Former 
STis  nj^ted.  Noted  May  6. 

Mass  Newton  (Ind.  hr.  Boston)  — 
o,-h(K>L  —  City,  Pub.  Buildings  Com.,  City 
H.i!  plans  2  story,  brick,  Waverly  Ave. 
rnd  Ward  St.  $150,000  or  more.  Engineer 
and  architect  not  selected. 

Mass  Sonthbrldge  —  HIGH  SCHOOL  — 
Ti.wn  E  G.  Corbin,  chn.  Building  com., 
plans’ Junior  High  Schwl,  2  story  bri^, 
lir.'sser  St.  $200,000.  Eln^neer  and  archi¬ 
tect  not  selected. 

V  Y.  LtFJo — SCHOOL  —  Bd.  Educ., 
(Vni  see  Bldg,  plans  elementary  school.  Mili¬ 
tary  Rd.  $500,000. 

\  T.,  Geneva— SCHOOI..— Bd.  Educ.,  W. 
Rice  prea,  plans  rebuilding  brick  and 
st.cl.’  ITospect  SL,  recently  destroyed  by 
lire.  $160,000.  Architect  not  selected. 

V  Y.  I>»ke  George  —  SCHOOI^  —  Bd. 
Mdiil  siKin  takes  b  d.s  2  story,  brick,  steel 
and  stone,  plain  foundation.  West  Main  St. 
I’.iO  000.  E  S.  Hew'tt,  597  5th  Ave,,  New 
York  City,  archt.  J.  F.  Musselman,  101 
Park  Ave.,  New  York  City,  engr-  Noted 
May  20. 

N  Y.,  Lockport — CHURCH — First  Metho¬ 
dist’  Uhurch,  H.  la  Breeze,  chn.  Building 
Coni  92  Main  SL,  having  sketche-s  made 
by  Foote  A  Carpentci\  143  East  Ave., 
K.shester,  1  story  and  basement,  brick, 
plain  foundation.  East  Ave.  $175,000. 

Y.  Y.,  Newburgh — HIGH  SCHOOL — Rd. 
Eiuc.  takes  bids  about  June  1,  brick,  steel 
and  stone,  plain  foundation.  $400,000. 
A.  K.  (Mbert,  368  6th  Ave.,  New  York  City, 
engr.  and  archL  Noted  Apr.  15. 

\.  Y..  Rochestei^HIGH  SCHOOL— Bd. 


laitnoiic  i  nuren,  a.  uaiiaKiier,  iKcsiur. 
church  center,  in  Dllworth  (a  suburb),  incl. 
church,  school,  home,  parish  house,  recrea¬ 
tion  building.  $500,000. 

N.  C.,  Rocky  Mount — HIGH  SCH<X)L — 
Election  June  7,  360,000  iMmds,  new  high 
school. 

U«..  Tampa  —  CHURCH  and  PARISH 
HOUSE — St.  Andrews  Parish,  c/o  Froham, 
Robb  &  Little,  archta,  140  Boylston  St., 
Boston,  Mass.,  had  sketches  made  1  and  2 
storv  I'hurch  and  parish  house,  here. 
$5(1(1,000. 

Mls».,  Jackson  —  CHAPEI,  —  Permanent 
Inipvt.  A  Building  Com.  University  of  MIs- 
.sissippi,  having  preliminary  plans  prepared 
by  <'.  H,  Ltndsley,  Jackson,  new  chapel. 
$150,000.  Noted  May  6. 

La..  Baton  Rouge  —  HIGH  SCH(X>L  — 
Rapids  Parish  School  Bd.  (Alexandria) 
takes  bids  probably  In  August  3  story, 
brick,  concrete  and  stone  high  school,  here, 
$300,000.  Favrot  A  Ltvaudis,  Ltd.,  Hibemla 
Rank  Bldg.,  New  Orleans,  archts ;  also  had 
plans  prepared  by  C.  E  Barron,  Alexandria, 
negro  school,  $26,000.  Noted  Eiec.  31  under 
"Boyoe." 

Tenn.,  Nashville  —  C?OLLBGR  —  State  of 
Tennessee  Agricultural  and  Industrial 
Negro  Normal  School,  P.  E  Hamed,  comr., 
plans  Women’s  Dormitory,  Science  Hall, 
TYaining  School,  Library  and  Teachers 
Home.  $325,000.  State  appropriates  $160,- 
«00  towards  oost  and- balance  by  subsc-rlp- 
tion. 

O. .  Calumbus  —  COLI.,EGE  —  Pontlflclal 
College,  8.  O.  Sephinum,  17th  and  Main 
Sts.,  having  sketches  made  drawn  by  3 
architects,  brick,  concrete  and  stone,  incl. 
eliurch,  gymnasium.  libraries  and  college. 
North  High  St.  near  Flint  St.  $100,000. 

Columbus  —  HIGH  SCHOOL- Bd. 
Kdue.  having  sketches  made  by  H.  D. 
Smith,  207  East  State  St.,  Junior  High 
S<  bool,  2  story  and  basement,  brick  and 
«-oncrete,  Indianola  Park.  $325,000. 

Mich..  Detroit  —  HIGH  SCHOOL  —  Bd. 
r.duc.,  1354  Bway.  Ave.,  having  plans  pre¬ 
pared  by  Malcolmson  A  Higginbotham,  1217 
Griswold  St.,  2  story  and  baisemenL  rein.- 
«  ' n.,  brick  and  steel  addition  to  Eastern 
High  School,  plain  foundation.  East  Grand 
Hlvd.  $495,500.  McColl,  Bnyder  A  Mcl>‘an, 
2348  Penobscot  Bldg.,  engrs. 

Mich..  Detroit  —  SCHOOL  —  Bd.  Educ., 
1354  Bway.  Ave.,  having  plans  prepared 
by  McGrath,  Dohmen  A  Page,  2231  Park 
•4ve.,  2  story  and  basement,  1,320  seating 
rapacity,  rein.-con.,  brick  and  steel,  plain 
u'undation  Elmira  and  Meyers  Aves.  $400,- 
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BuitdlnKH — Kclucational,  Roligious  (C!ont.) 
Avp.,  from  Cllpatrtck  Dawson  Co.,  Empire 
Bldg.,  J424,000.  Noted  May  13. 

Contracts  Awarded 

Me..  I’oriUnd  —  CHURCH  —  Immanuel 
Baptiat  Church,  1  atory  and  baaenient,  brick 
and  stone,  High  and  Deering  Sts.,  to 
0<Ktgina  &  Clark,  46  Portland  Xt.  Archts. 
e.st.  IIOO.UOO. 

N.  II..  Pet erboro— HIGH  SCHOOL.— City, 
School  Building  Com.,  2  story  and  base¬ 
ment,  brick  and  stone,  to  It.  Carii,  Peter- 
boro.  Archts.  est.  3150,000. 

Mukh.,  Dorchester  (Bt)Ston  P.  O. )  — 
SCHOOL  —  Schooihouse  l»ept.,  Boston,  2 
story  and  basement,  115  x  175  ft.,  brick 
addition,  Monot  Dist.,  here,  to  M.  S. 
Kelliher,  21  North  Monro*'  Terrace,  $187,- 
390.  Noted  May  2n. 

Mass.,  Gardner  —  HIGH  SCHOtll, —  Bd. 
Educ.,  2  story  and  ba.sement.  brick  and 
stone  j.lain  foundation,  to  L.  Rocheford  & 
Son.  Worcester,  $379,087  ;  heating  and 
ventiiating,  to  Holyoke  Supply  Co.,  Holyoke, 
$62,330 :  plumbing  and  drainage,  to  W. 
Norris,  Gardner,  $29,500. 

Conn.,  New  Ilaven  —  CRASS  and  LEC¬ 
TURE  —  Yale  College,  J.  R.  Angell,  pres., 
for  Harkness  Memorial,  brick,  steel  and 
stone.  College  and  Blount  Aves.,  to  Sperry 
&  Treat,  39  Church  St.  Archts.  e.st.  $900,- 
000.  Noted  Feb.  11. 

N.  Y..  Coming— HIGH  SCHOOI.— Bd. 
Educ.,  brick,  steel  and  stone,  i)lain  founda¬ 
tion,  to  t'orning  Building  Co.,  Corning. 
Archt.s.  est.  $350,000.  Noted  Apr.  22. 

N.  Y.,  Montrose — HIGH  SCHODI.— Rd. 
Educ.,  general  contract  brick,  steel  and 
stone,  plain  foundation,  t<»  L.  Kiel,  Ossining, 
$270,000  ;  heating,  to  Johnston  Heating  Co., 
131  East  26th  St.,  New  York  Clt.v,  $34,750. 
Noted  May  13. 

N.  Y.,  New  York— CHEMISTRY— New 
York  University.  University  Heights.  4 
story,  brick,  steel  and  stone,  plain  founda¬ 
tion.  on  campus,  to  Saxton-Gerard  Co.,  Inc., 
19  West  44th  St.  Archts.  est.  $750,000. 
Noted  Apr.  15. 

N.  4..  Clitrside  Pork  (mail  Cliffside) — 
HIGH  SCHOtlL — Bd.  Educ.,  ('liffside,  brick, 
steel  and  stone  addition,  I’arkside  Ave., 
here,  to  CopjMiletta  Bros.,  Cliffside  Park, 
$227,000  :  ventilating,  heating,  etc.,  to  G.  B. 
and  B.  H.  Steinke,  Cliffside.  $33,250.  Noted 
May  6. 

N.  4.,  Newark— CHITRCH— Cathedral  of 
Sacred  Heart,  brick,  steel  and  stnne,  plain 
foundation,  here,  to  E.  M.  Waldron,  Inc., 
84  South  6th  St..  $778,217. 

N.  4..  West  New  York  (Ind.  br.  Weehaw- 
ken) — HIGH  .SCHOOIj — Bd.  Educ.,  Munic¬ 
ipal  Bldg.,  Memorial  High  School.  Park 
Ave.,  Bway.,  11th  and  12th  Sts.,  to  Auf  Der 
Helde  Constr.  Co.,  West  New  York.  $613,- 
000.  Noted  May  20. 

Pa.,  Pittsburgh  —  HIGH  SCHOOL  —  Bd. 
Educ.,  Fulton  Bldg.,  2  and  3  story  and 
ba.sement,  irregular  shaped  addition  to 
Samuel  Langley  High  School  Chartiers 
Ave.,  to  Gilpatrick  Dawson  Co.,  Einj)ire 
Bldg.,  $424,000;  heating  and  ventilating, 
to  W.  N.  Sauer  Co.,  806  Che.stnut  St. 
$49,197  ;  and  plumbing,  to  Moss  &  Blakeley 
Co..  223  Beltzhaver  St..  $29,355.  Gr.and 
total  $502,552.  Noted  May  13. 

Mil..  Baltimore — SCHOOI., — Mayor  and 
Citv  Council,  2  .story  and  ba.sement.  irregu¬ 
lar'  shaped,  brick  and  steel,  plain  founda- 
tif)n.  Patterson  Park  Ave.  and  McElderry 
St.,  to  DeC*>u  &  Davis.  9  West  Cha.s«‘  St., 
$261,700.  Noted  May  20. 

Fla.,  Sanford— HIGH  SCHOOI^Bd 
Educ..  2  .story,  130  x  262  ft.  high  school, 
French  and  Central  Aves.,  to  F.  Isjssing, 
Sanford,  $194,000. 

Ky.,  Harrodabnrg — CHITRCH — Christian 
Church.  2  story,  106  x  108  ft.  concrete, 
brick  and  steel  church,  to  J.  T.  Jackson 
Lumber  Co.,  I^'xington.  Archts.  est.  $200,- 
000.  Noted  Apr.  22. 

111..  DanTlIle— CHURCH  and  SUNDAY 
SCIKlOl.i — St.  James  Methodist  Episcopal 
Congregation,  T.  N.  LNvlng.  pastor,  1  and  2 
story,  175  x  240  ft.,  rein. -con.  and  limestone, 
Williams  and  Vermillion  Sts.,  to  W.  F. 
Keuhne,  Rantoul.  Archts.  est.  $250,000. 

111.,  Peoria— HIGH  SCHOOI.,— Bd.  School 
Insi)ector8,  G.  T.  Monst,  secy.,  general  con¬ 
tract  Blaine  Summer  School,  3  story,  183J 
X  251 1  ft.,  rein. -con.,  brick  and  stone,  to 
V.  .Tobst  St  Sons,  I^ehman  Bldg.,  $253,500  ; 
plumbing,  heating  and  ventilating,  to  j.  M. 
Shea  &  (To.,  1025  South  Adams  St.,  $53,713. 
Noted  May  20. 

WU..  Holy  Hill  (Hubertus  P.  O.)  — 
CHURCH — Carmelite  Fathers,  Route  1, 
Hubertus,  sut>erstructure  2  story,  brick  and 
Slone  church,  to  H.  Schmitt  &  Son,  14 
Burleigh  St.,  Milwaukee.  Archts.  est. 
$300,000. 


la.,  Des  Moines — CHURCH  —  Dougher, 
Rich  &  Woodburn.  archts.  and  engrs.,  806 
Valley  Natl.  Bank  Bldg.,  ground  floor  and 
Sunday  school  room,  2  story,  185  x  191  ft., 
rein. -con.  and  steel,  plain  foundation,  41st 
St.  and  Ingersoll  Ave.,  to  A.  H.  Neumann 
&  (To.,  519  Hubbell  Bldg.,  for  Plymouth 
Congregational  Church.  $180,000.  Archts. 
total  est.  $300,000.  Noted  May  6. 


Federal  Government 
Work 


Proposed  Work 

111.,  Great  Lakes  (mail  Waukegon)  — 
Apartment — Spec.  5158 — Bureau  Yards  & 
Docks,  Navy  Dept.,  Wash.,  D.  C.,  rejected 
bids  May  12,  apartment  for  otticer.s,  at 
Naval  Training  Camp,  here.  Noted  May  20. 

('alifornla — Road — U.  S.  Bureau  Pub. 
Rds.,  9  Main  St.,  San  Francisco,  making 
specifications  grading,  etc.,  16  mi.  Covelo- 
Lew  Gap  Natl.  Forest  Rd.  Project,  Mendo¬ 
cino  Co. 

Bids  Desired 

Mass.,  Fort  Warren — Water  System — 
June  21,  at  office  Quartermaster,  Infantry 
Post,  recon.structing  water  distribution 
system. 

N.  Y.,  IMattsburg — Remodeling — June  11, 
by  Treas.  Dept,  at  office  Supervising  Archt., 
Wash.,  D.  remodeling  and  enlarging 

U.  S.  I’ti.st  Office  and  Custom  House,  here 
adv.  E.  N.-R.  May  27. 

Pa..  Phila. — Conduits,  etc. — June  1,  by 
Treas.  Dept,  at  office  Su|)ervi.sing  Archt., 
Wash.,  D.  C.,  installing  conduits,  ceiling, 
terrazzo  and  wo*)d  floor,  at  U.  S.  Mint, 
here. 

Pa.,  Pittsburgh — Hous**s — .Tune  18,  by 
U.  S.  Engineer  Office,  two  2  story  lock- 
keepers  houses  at  I^ocks  7  and  8.  in  Monon- 
gahela  River;  adv.  E.  N.-R.  May  27. 

Pa.,  Pittsburgh — Dam — .Tune  21,  by  U.  S. 
Engineer  Office.  Dam  5,  Allegheny  River ; 
adv.  E.  N.-R.  May  27. 

Ya.,  tluantieo — Dredging — Spec.  5163 — 
June  9,  by  Bureau  Yards  &  Docks,  Navy 
Dept.,  W'ash.,  D.  C.,  dredging  at  Marine 
Barracks,  here. 

Dayton — Administration,  etc. — June 
11  at  office  Constructing  Quartermaster, 
Wright  Field,  administration  and  labora¬ 
tory  building  (except  foundations)  at 
Wright  Field,  here  ;  adv.  E.  N.-R.  May  27. 
Noted  Apr.  1. 

111.,  Chicago  —  Dr*‘dging  —  June  22,  by 
U.  S.  Engineer  Office,  537  South  Dearborn 
St.,  dredging  in  Calunu't  River ;  adv. 
E.  N.-R.  May  27. 

Minn.,  tVInona — Boilers,  etc. — June  17, 
by  Treas.  Dept,  at  office  Supervising  Archt., 
Wash.,  D.  C.,  boilers,  heating  system,  etc. 
at  U.  S.  Courthouse  and  T*ost  Office,  here  ; 
adv.  E.  N.-R.  May  27. 

South  Dakota — Road — June  1,  by  J.  W. 
Johnson,  dist.  engr.  Bureau  I’ub.  Rds., 
Custom  House,  Denver,  Colo.,  grading,  etc., 
3.55  mi.  Deadwood-Hot  Springs,  Sheridan 
Natl.  Forest  Rd.  Project,  Pennington  Co., 
here. 

N.  D.,  Devils  Lake  —  Mess  Hall,  etc.  — 
June  8,  by  H.  Sorenson,  IT.  S.  Property  & 
Di.sburslng  Officer,  officers  me.ss  hall, 
kitchen,  etc.  at  Camp  Gilbert  C.  Grafton. 

Colorado — Road — June  1,  by  J.  W.  John¬ 
son,  301  Custom  House  Bldg.,  Denver, 
grading,  etc.  2.16  mi.  Mt.  Evans  Chicago 
Creek  Sect.  Natl.  Forest  Road  Project, 
Clear  Creek  Co. 

Colorado — -Road — June  2,  by  J.  W.  John¬ 
son,  dist.  engr.  Bureau  Pub.  Roads,  Cus¬ 
tom  House,  Denver,  grading,  etc.,  3.95  ml. 
South  St.  Vrain*  Sect.  2,  Natl.  Forest  Rd. 
I’roject,  Boulder  Co. 

New  Mrxleo — Road — June  2,  by  J.  W. 
Johnson,  dist.  engr.  Bureau  Pub.  Rds.,  301 
('ustom  House,  Denver,  Colo.,  grading,  etc., 
10  ml.  Navajo  Canyon,  Surfacing  Sect. 
Natl.  Forest  Rd.,  Project,  Rio  Arriba  Co., 
here. 

California  —  Road  —  June  2,  by  C.  H. 
Sweetser,  dist.  engr.  IT.  S.  Bureau  Pub. 
Itds.,  9  Main  St.,  San  Francisco,  grading, 
bridging,  etc.,  16.3  ml.  Covelo  Sect.  Mendo¬ 
cino  Pass,  Natl.  Forest  Rd.,  Mendocino  Co. 

Calif.,  Livermore — Kitchen,  etc. — June 
28.  by  II.  S.  Veterans  Bureau,  Arlington 
Bldg.,  Wash.,  D.  C.,  kitchen  for  ambulant 
cottages,  dining  room,  covered  walks,  etc., 
here.  L.  H.  Tripp,  ch.  constr.  bureau. 

Calif.,  San  Diego — Dredging — June  10, 
by  LI.  S.  Engineer  Office,  IjOs  Angeles,  388,- 
000  cu.yd.  dredging  in  harbor,  here. 

Bids  Received 

Maas.,  Rutland  Heights  —  Refrigeration 
and  Ice  Making  Machinery — U.  S.  Veterans 
Bureau.  Arlington  Bldg.,  Wash.,  D.  C.,  May 
18,  refrigerating  and  ice  making  i>lant  at 


U.  S.  Veterans  Hospital  89,  here,  fi 
England  Ice  Machine  Co.,  Charle.st<  I'n. 
$9,663  (2)  $12,000  (90  days). 

May  13. 

Md.,  Baltimore — Storehouse — Trcic  11,.^, 
at  office  Supervising  Archt.,  Wash.  l>  (• 
May  17,  storehouse  at  U.  S.  (ju.;r  imi,,,: 
Station,  here,  from  Bell  Concrete  •'..nvir 
Co.,  Inc.,  802  East  Eager  St.,  $2,64-  a 
May  13. 

Fla.,  Miami — Remodeling — ^Treas  ricui 
at  office  Supervising  Archt.,  Wash  I)  I- 
May  14,  remodeling  U.  S.  Post  Offici  here 
from  L.  Fleisher  (To.,  Inc.,  Miami. 

Noted  Apr.  29. 

Ga.,  Augusta — Recreation — U.  S.  Vet- 
erans  Bureau,  Arlington  Bldg.,  Vash 
D.  C.,  May  18,  recreation  building  at  r'  s' 
Veterans  Hospital  62,  here,  from  A.  i'.  .Saml 
ford,  24  Galena  St.,  Montgomery,  Ala  (s.'i. 
500  (180  days).  Noted  Apr.  15.  ' 

Ind.,  Anderson — Extension — Treas.  lifpt 
at  office  Supervising  Archt.,  Wa.sh.,  I).  c  ’ 
May  18,  1  .story  and  basement  extenaimi  to 
U.  S.  Post  Office,  here,  from  A.  M.  l.und- 
berg,  208  North  Bway.,  St.  Louis,  Mo..  $14. 
200.  Noted  May  6. 

Mirh.,  Camp  Custer  (br.  Battle  Cr-'.-k) _ 

Curbs,  etc. — U.  S.  Veterans  Bureau,  Ariins. 
ton  Bldg.,  Wash.,  D.  C..  May  8,  curlis  and 
gutters  at  U.  S.  Veter.ans  Hospital  inn 
here,  from  H.  C.  Gobe  Constr.  Co.,  Ilattli’ 
Creek,  Mich.,  $13,460  (45  days).  .Noted 
Apr.  29. 

III.,  Great  Lakes  (br.  Waukegan)--  Mez¬ 
zanine  —  Spec.  5209  —  Bureau  Yanis  & 
Docks,  Navy  Dept.,  Wash.,  D.  C.,  Mav  pi 
mezziinlne  floor  in  .storehou.se,  at  .Naval 
Training  Station,  here,  from  Harmon  Mne 
Co.,  844  North  Rush  St.,  Chicago,  $12,',ifiri. 
Noted  May  13. 


Contracts  Awarded 


D.  C.,  M  ash. — Hospital,  etc. — U.  S.  Vet¬ 
erans  Bureau,  Arlington  Bldg.,  general  con¬ 
tract  kitchen,  me.ss  and  two  ward  huild- 
ing.s,  to  G.  E.  Wyne,  2525  Penn.  Ave.,  $*it;!i,- 
823  ;  plumbing  and  heating,  to  W.  G.  Cor¬ 
nell  Co.,  19  Patterson  St.  N.  E.,  $35,8X1  ami 
$67,025  respectively ;  electrical  wt)rk,  to 
Capitol  Elevator  Co.,  829  14th  St.,  $2:1,21(1, 
elevators,  etc.,  to  Westbrook  Elevator  I’o., 
Inc.,  Danville,  Va.,  $12,115;  and  refrigera¬ 
tion  plant,  to  Chatard  &  Norris,  206  tVat'-r 
St.,  Baltimore,  Md.,  $15,800.  Grand  total 
$823,859.  Noted  Apr.  29. 

D.  C..  H  ash. — Power  Plant — U.  S.  Engi¬ 
neer  Office,  1068  Navy  Dept.  Bldg.,  ))()\ver 
plant  for  Dist.  of  Columbia  water  supidy, 
to  Parson  &  Hyman,  Inc.,  E(|uitable  HIdge, 
$209,400.  Noted  May  20. 

Va.,  Norfolk — Catamarans,  etc. — U, 
Engineer  Office,  pontoon  catamarans,  to 
Newport  News  Shipbuilding  &  Dry  Dock  Co.. 
Newport  News,  Va.,  $30,285  ;  and  piiic  line 
dredge,  to  Novelty  Steam  Boiler  Wks.,  ’.ill 
South  Howard  St.,  Baltimore,  Md.,  $s,28d. 
Noted  Apr.  1. 

Miss..  Ylrksbiirg — Levee— Third  Missis¬ 
sippi  River  Dist.,  P.  O.  Box  404.  lleni  1 
to  Elkas,  Weathers  &  Burt,  Greenville, 
Miss.,  $57,375  ;  Items  2,  3  and  5,  to  T  IV 
Roach,  Main  and  Adams  Sts.,  Memphis, 
Tenn.,  $177,300 ;  Item  4,  to  Wooten 
Rodgers  Co.,  62  South  Front  St.,  Memphis. 
Tenn.,  $69,000  ;  and  Item  6,  to  R.  T.  Ciarke 
Co.,  Inc.,  J.  W.  Noble  and  R.  P.  Harris, 
Natchez,  Miss.,  $12,558,  Grand  total  $316,- 
233.  Noted  Apr.  29. 

L>.,  New  Orleans — Earthwork — U.  S.  En¬ 
gineer  Office,  140  Decatur  St.,  to  Acme 
Constr.  Co.,  Point-a-la-Hache.  Junior 
Ijevee,  $4,740,  Goldmine  I^evee  in  Ija 
Fourche  Levee  Dist.  $16,489,  Hermitage- 
Diamond  Levee  $37,562,  Orange  Grove  and 
Scar.sdale  I.<evee  $9,000 ;  to  Dameron 
Kenyon,  Port  Allen,  Tacon-Palo  Alto  la'Vee 
and  Vldalls  St.  Genevieve  l,ievee,  la)Wer 
Tenas  Levee  Dist.  $136,500;  to  Lafourche 
Basin  Levee  Bd.,  Donaldsville,  St.  Rosalie 
Ironton  I^evee,  in  Baratria  Levee  Dist. 
$9,690 ;  to  S.  B.  Schoenberger,  Triumph. 
Wench  Villa,  Magnolia  and  Point  Celeste 
Woodland  I^evees  $10,260,  also  Story-Mcr- 
ritt  Levee,  in  I.,ake  Borgne  Ijevee  Dist.  $13,- 
800  ;  to  D.  C.  Hearin  &  Son,  Baton  Rouge, 
Monroe-NVhltehall  Levee  in  Pontchartrain 
la-vee  Dist.,  $62,446  ;  to  Ijower  Coast  Constr 
Co.,  Ltd.,  Oodchaux  Bldg.,  New  Orleans. 
Go<^  Hope  I.ievee.  $45,500  ;  to  P.  M.  Adima, 
Polnte-a-la-Hache,  Promised  Land  and 
Fanny  Levees,  $12,541  ;  and  to  Gras.ser 
Constr.  Co.,  Canal-Commercial  Bldg.,  New 
Orleans,  Turners  Bayou  to  Crooked  Bayou 
Levee,  Bayou  Bouef  Levee  Dist.,  $53,325. 
Grand  total  $411,853.  Noted  Mar.  25. 

Indiana  —  Dredging  —  U.  S.  Engineer 
Office,  537  South  Dearborn  St.,  Chicago.  Ill . 
dredging  in  Indiana  Harbor  Canal,  here,  to 
Great  Lakes  Dredge  &  Dock  Co.,  104  South 
Michigan  Ave.,  Chicago,  Ill.,  $22,176.  Not  d 
Apr.  29. 
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Unclassified 


Proposed  Work 

TraniimiKSion  line— New  York — Ruffalo 
Niapara  &  Kastorn  Power  Co.,  KU-ctric 
lildg.,  Buffalo,  plans  extending  transmi-ssion 
line  from  Hunts  Corners,  west  a  distance  of 
;;  miles.  J  100.000. 

Swimming  Pool — Syracuse,  N.  \. — See 
"lluildings — Educational,  Religious." 

tirade  Crossing  Elimination  —  Oreens- 
Imro.  N.  C. — City  and  Southern  Uy.,  B.  Her¬ 
man!  ch.  engr.,  1300  i’enn.  Ave.,  Wash., 

|>  C.,  plan  eliminating  9  grade  cro.ssing.s. 

1'.  C.  Painter,  city  mgr.  O.  S.  I’ayzant, 
engr.  for  architectural  firm  of  Felheimer  & 
Wagner,  155  West  42nd  St.,  New  York  City, 
in  charge  surveys  and  plans. 

Overpass— Tennessee — State  Dept.  High¬ 
ways  &  Pub.  Wks.,  Nashville,  takes  bids 
about  June  13,  rein. -con.  overpass  over 
Mobile  Ohio  U.U.  track.s,  near  Youngs 
Cro.ssing,  and  one  over  Southern  U.R. 
tracks  at  Caswell  Station,  also  emhank- 
inent,  approaches  to  same.  Each  to  exceed 
$25,000  each.  C.  N.  Bass,  highway  comr. 

Dork — Cleveland.  O. — See  "Buildings — ■ 
Industrial." 

tirade  Separation — Detroit,  Mich. — City 
Council,  J.  B.  Barton,  grade  separation 
engr.,  and  Grand  Trunk  Railway  System, 
Detroit,  F".  P.  Sisson,  div.  engr.,  plan  grade 
separation  on  Uequindre  St.  line  of  Grand 
Trunk  Ry.,  Incl.  bridges,  etc.,  on  Sherman 
and  Catherine  Sts.  $327,071.  J.  L.  Barton, 
('ity  Hall,  engr. 

IJghting  System  —  Cairo,  Hi.  —  See 
"Streets  and  Roads.” 

Park  Improvements,  etc. — .\ppleton,  Wia. 

—  Park  Bd.,  J.  A.  Wood,  secy.,  soon  takes 
bids  improving  Pierce  I’ark.  $50,000.  D. 
Bushey,  City  Hall,  engr. 

Street  Lighting  System — IVhitefish  Itay, 
Wis. — Making  plans  extending  ornamental 
street  lighting  system  on  various  streets. 
ai)proximately  150  concrete  posts  and  lights. 
$30,000.  T.  Buckley,  Village  Hall,  engr. 

Car  Barns- — Cedar  Kapids,  la. — k'edar 
Rapids  &  Marion  City  Ry.  Co.,  D.  Ave.  and 
2nd  St.,  having  plans  prepared  by  E.  Ijerch, 
United  Bight  Bldg.,  Davenport,  1  and  2 
story,  140  x  300  ft.,  steel,  plain  foundation. 
$200,000.  G.  T.  Shoemaker,  United  Bight 
Bldg.,  Davenport,  engr.  Noted  Apr.  1. 

Street  Lighting  System — St.  Paul,  Minn. 
— ('ity  authorized  street  iighting  system  on 
Montreal  Ave.  between  West  7th  St.  and 
Snelling  Ave.,  Edgcumbe  Rd.  between  Ran¬ 
dolph  and  Montreal  Aves.,  Ford  Rd. 
between  Mississippi  Bridge  and  Snelling 
Ave.,  and  Snelling  Ave.  between  Otto  and 
Montreal  Aves.  $60,000.  G.  M.  Shepard, 
<-ity  engr. 

IJghting  System  —  Canton,  Mo.  —  See 
"Streets  and  Roads.” 

Parks  and  Playgrounds — Webster  Groves 
(Ind.  br.  St.  I^ouis),  Mo. — Defeated  $225,- 
000  bonds,  parks  and  playgrounds,  etc. 
Noted  Apr.  29. 

Cement  Block  Plant — Alamo,  Tex. — Deer 
Creek  Stone  Quarries,  Topeka,  Kan., 
making  preliminary  plans  cement  blo<'k 
plant,  here.  $60,000.  Private  plans. 

Resort,  Playground,  etc. — Corpus  Christi. 
Tex. — S.  Robertson,  Brownsville,  making 
plans  developing  (1st  unit)  5,000  acres,  por¬ 
tion  Padre  Island,  for  playground  and  re¬ 
sort,  light  plant,  waterworks  system  and 
paving.  $100,000.  G.  F.  Green  Co.,  Tampa, 
Fla.,  engr. 

Gas  Mains  —  Santa  Barbara,  Calif.  — 
Southern  Counties  Gas  Co.  of  California, 
311  South  Spring  St.,  Bos  Angeles,  plans 
extending  gas  mains,  etc.,  in  various 
streets.  $250,000. 

Transmission  Line — Quebec — Shawinlgan 
Water  &  Power  Co.,  Shawlnigan  Falla,  soon 
takes  bids  15  ml.  60,000  hp.  transmission 
line  from  Grande  Chute  through  St.  Gene¬ 
vieve.  St.  Maurice  and  Cap  de  la  Madeleine 
Parishes. 

Lamp  Standards  and  Cables  —  Montreal, 
Que.  —  City  (Council  voted  $71,800  bonds, 
lamp  standards  and  cables  In  connection 
with  new  lighting  systems. 

Lines,  Cables,  etc. — Kingston,  Ont. — Bell 
Telephone  Co.  of  Canada,  plans  extending 
lines,  cables,  services,  etc.  $50,000. 

Dork — Newcastle,  New  South  Wales — 
State  Government  plans  15,000  ton  ca¬ 
pacity  floating  dock  for  port,  here. 
$3,000,000. 

Bids  Desired 

station  Finish  Work — New  York,  N.  Y. — 
June  7,  by  Bd.,  Transportation,  J.  H. 
Delaney,  chn.,  49  Bafayette  St.  station 
finish  work  at  Times  Square  Sta.  of  Rapid 
Transit  R.R. 


Sanitary  Work,  etc. — I'tica.  N.  Y. — June 
16,  by  State  Hospital  Comn.,  ('apitol, 
Albany,  sanitary  work,  plumbing,  etc.  main 
building  Utica  State  Hospital,  here ;  adv. 

E.  N.-R.  May  27. 

Subway — Phila..  Pa. — June  16,  by  H.  E. 
Khlers,  dir.  Dept.  ('ity  Transit,  1211 
Chestnut  St.,  spe<'ial  track  work,  channels 
and  appurtenances  for  Broad  St.  subway. 

TransnilsNion  Line— —Greensboro,  Ga. — See 
"Contracts  Awarded." 

.\lrplane  Hangar — Lansing.  III. — May  29, 
by  Ford  Motor  Car  Co..  Highland  Park, 
Mit:h.,  1  story,  124  x  125  ft.,  rein.-<-on..  brick 
and  steel  airplane  hangar,  here.  A.  Kahn, 
1000  Marquette  Bldg.,  I>etroit,  Mich.,  archt. 

Gas  Pipe  Line  —  Texas  —  See  “Contracts 
Awarded.” 

Bids  Received 

Tlml>er  Piles,  etc.  —  Albany,  N.  Y'.  — 

Albany  Port  Comn.,  100  State  St.,  May  21, 
timber  piles  and  platform  for  bulkhead  at 
Port  of  Albany,  on  IVesterlo  Island,  from 
Great  Bakes  Dredge  &  D<K'k  Co.,  27  Bumber 
Di.st..  $319,220.  Noted  May  13. 

Tunnel  —  Oakland,  Calif.  —  East  Bay 
Municipal  Utility  Dist..  Kay  Bldg.,  1924 
Bway.,  May  14,  constructing  Claremont 
Tunnel,  |>ortion  of  East  Bay  Aqueduct  of 
Modelumne  River  Project,  from  McDonald 
&  Kahn,  130  Montgomery  St.,  San  Fran¬ 
cisco.  $1,068,140.  Noted  Al)r.  8. 

Contracts  Atcarded 

High  Power  Receiving  Station — Belfast. 

Me. — Radio  Corp.  of  America.  66  Broad 
St.,  New  York  (jity,  high  power  receiving 
station,  here,  to  Skinner  &  C<M)k,  280  Madi- 
-son  Ave.,  New  York  City.  Archts.  est. 
$50,000. 

Standpipe  and  Elevated  Tank — Quincy 
(Ind.  Br.  Boston),  .Maas. — Dept.  Pub.  \Vks., 
concrete  steel  standpipe  and  tank.s,  to  ('hi- 
cago  Bridge  &  Iron  Wks.,  130.'.  West  105th 
St..  Chicago,  Ill.,  $55,000.  Noted  Aim.  29. 

Stadium  —  Greenaboro.  N.  0.  —  Stadium 
Com.,  c/o  E.  B.  Jeffreys,  mayor,  grading 
and  constructing  concrete  stadium,  etc.,  to 
Carolina  Contg.  Co.,  Greensboro.  $119,652. 
Noted  Apr.  15. 

Transmission  Line  —  Greenslioru,  Ga. — 
Georgia  Ry.  &  Power  Co.,  75  Marietta  St., 
Atlanta,  will  build  4  mi.  38,000  volt  trans¬ 
mission  line,  by  day  labor. 

Lighting  System — St.  Petersburg,  Fla. — 
Lighting  system  on  Tangerine  Ave.,  to 
Wright  Electric  Co.,  St.  Petersburg,  $57,763. 

Oamii — Tiillahama,  Tenn.--lV.  C.  Boyd. 
State  Adj.  General  Tennes.see  Natl.  Guard, 
State  Capitol  Bldg.,  Nashville,  for  National 
Guard  Camp,  incl.  waterworks,  sewers  and 
clearing  site,  here,  to  J.  Marlin  Constr.  Co., 
Tullahama ;  constructing  barracks  and 
miscellaneous  buildings,  to  Maugan-Bell 
Constr,  ('o..  Murfreesboro.  Total  $68,000. 
Noted  Apr.  22. 

Promenade  —  Detroit,  Mich.  —  H.  IV. 
Busch,  con\r.  Parks  &  Boulevards,  brick, 
concrete  and  stone  promenade  around 
James  Scott  Water  Fountain  on  Bell  Isle, 
to  Gallagher-Flemlng  Co.,  6500  Epworth 
Blvd.,  $37,000.  Noted  May  20. 

Storage  Bins  —  Superior,  Wis.  —  Cargill 
Elevator  Co.,  Bd.  Trade  Bldg.,  Duluth, 
Minn.,  32  concrete  storage  bins,  etc.,  for 
grain  elevator,  on  Montreal  Pier,  here,  to 
Barnett  &  Record  Co.,  Lyceum  Bldg., 
Duluth,  Minn.,  $200,000. 

Culverts  —  Grundy  Center,  la.  —  See 
"Streets  and  Roads.” 

Culverts  —  South  Dakota  —  State  Hy. 
Comn.,  Pierre,  culverts  on  State  Aid 
Project  42,  Corson  Co.,  to  Northwestern 
Eng.  Co.,  Kadoka,  $33,687.  Noted  Apr.  22 
under  “Streets  and  Roads.” 

Gas  Pipe  Line— Texas — Upham  Gas  Co., 
c/o  C.  R.  Upham,  Childress,  will  build  356 
ml.  12  in.  gas  pipe  line  from  WTieeler  Co. 
fields  to  Wichita  Falls,  by  day  labor. 
$3,000,000.  Private  plans. 

Pier  —  Honston,  Tex.  —  See  "Buildings — 
Industrial.” 

Overhead  Crossing  —  Washington  —  See 
"Streets  and  Roads.” 

Dork — Olympia,  Wash. — Port  Comn.,  con¬ 
structing  dock  on  west  side  harbor  fill,  Incl. 
driving  769  creosoted  and  35  untreated 
piles  200,000  lb.  wrought  and  c.l.,  etc.,  to 
T.  E.  Jones,  Coleman  Bldg.,  Seattle,  $52,- 
372. 

Amusement  Park — Quebec,  Que. — Bel¬ 
mont  Park  Amusement  Co.,  c/o  F.  H. 
Blackwell,  Chateau  De  Blois,  Three  Rivers, 
amusement  park,  here,  to  C.  Ijeclerc,  19 
Hart  St.,  Three  Rivers.  Engrs.  est. 
$150,000. 


Miibway  —  Toronto,  Ont.  —  Toronto  Ter¬ 
minals  Rys.  ('o..  New  Union  Sta.,  n  ln.-oon. 
and  steel  subways  at  Bay  and  Yonge  Sts., 
and  concr*'te  concourse  b«>tween  above 
streets,  to  P,  I.,yall  &  Sons  I'onstr.  Co.,  120 
St.  James  St.,  Montreal.  Que.  Engrs.  est. 
$2,000.000-$2,500,000.  Noted.  Apr.  15. 

Wharf — North  Vancouver.  B.  C. — Reln.- 
con.  addition  to  Ferr.v  Wharf,  to  Georgia 
('onstr.  ('o.  Ltd.,  Bank  of  Toronto  Bldg., 
Vancouver,  $26,980. 

Foundation — Victoria,  B.  C. — Set'  "Ex¬ 
cavation,  Drainage,  Irrigation,  Levee.s, 
River  and  Harbor." 


Materials 


ProfHtsed  Work 

Ballast — I'hlla.,  I'a. — Dept.  Supplies,  R. 

J.  Ijafferty.  dir.,  rejected  bids  May  10, 
2.425  tons  slag  and  7.921  tons  1.5  x  2.5 
ballast,  1,363  tons  I  and  1.475  tons  |  .stone. 
Noted  May  6. 

Road  OH — I.a  Crosse,  Wis. — Bd.  Pub. 
Wks.  soon  takes  bids  5  car  loads  road  oil. 
C.  C.  Congdon,  City  Hall,  engr. 

Bids  Desired 

Cement,  etc. — St.  George,  N.  Y. — June  4, 
by  J.  A.  Lynch,  pres.  Richmond  Ikiro,  Boro 
Ilall,  |H>rtIand  cement,  sand  ]  in.  stone, 
brick,  lumber,  etc.  as  direi  ted. 

Cement — Chicago,  HI. — June  1,  b.v  City, 
Rtann  4(»6.  City  Hall,  9.0n»  libl.  ma.son  ce¬ 
ment  at  Western  Ave.  Pum|>ing  Station, 
5()th  St.  and  Western  Ave.  .\.  .\.  Sprague, 
comr. 

Steel — I.os  .\ngeles,  Calif.  —  Shell  Co., 
California  Higgins  Bldg.,  taking  bids  3,000 
tons  structural  steel  for  steel  storage  uit 
tank". 

Rails — Melliourne.  .Yiistralia — -June  2,  by 
Secretary  Victorian  Govt.  Railways,  14,190 
railway  rails,  60  pds.  i«-r  yd.,  and  45  ft. 
long;  also  13,500  pairs  tish  |>lates  for  same. 

Bids  Received 

Ralls.  Screws,  etc.  —  Phila..  Pa.  —  II.  E. 
Ehlers,  dir.  Dept.  (71ty  Transit,  1211  Chest¬ 
nut  St.,  May  21,  rails,  s|ilice  bars,  bolts,  nut 
locks  and  screw  spikes,  ('ontr.  123,  for 
Broad  St.  subway,  from  Bethlehem  Steel 
Co.,  Bethlehem,  $172,541.  Noted  May,  13. 

Contracts  Atcarded 

Wood  Blocks  —  Boston,  Mass.  —  Supply 
Dept.,  50.000  wood  blocks,  to  C.  &  R. 
Constr.  Co.,  67  Harris<in  Ave.  E.,  Roxbury, 
$3,100.  Noted  Apr.  22. 

Iron  Casting  —  New  York,  N.  Y.  —  J. 
Miller,  pres.  Manhattan  Boro,  Municii>al 
Bldg.,  iron  castings  to  Corporation  Yards, 
to  Campbell  Fdry.  Co.,  33  Manor  Ave., 
Harrison.  .\.  .1.,  $25,000 ;  and  to  Floekh.art 
Fdry.,  79  Polk  St.,  Newark.  N.  J..  $25,123. 

Steel  —  New  York,  N.  Y.  —  New  York 
Central  R.R.  Co..  Grand  Central  Terminal, 
structural  steel  for  viaduct  from  Clair  PI. 
to  West  137th  St.,  to  Railroad  Supply  Co., 
30  Church  St.,  $260,000. 

Road  Gil — St.  Paul.  Minn. — F.  S.  Gram, 
city  purch.  agt.,  30l»,000  gal.  road  oil.  to 
Standard  oil  ('o.  of  Indiana.  1937  Southeast 
4th  St.,  Minneapolis,  at  $.0619  per  gal. 
Noted  May  13. 

Road  Gil — St.  Paul,  Minn. — O.  J.  Rels, 
aud.  Ramsey  ('o.,  300,000  gal.  road  oil,  to 
Standard  Oil  Co.  of  Indiana,  1937  Southeast 
4th  St.,  Minneaitolis  at  $o.06  ja-r  gal. 
Noted  May  6. 

Pipe — Los  Angeles,  Calif. — To  Republic 
Supply  Co..  2122  East  7th  St.,  30,000  ft.  1 
in.  galvanized  wrought  steel  |>iiie  at  $5.08 
per  cu.  ft.,  and  33,000  ft.  1  In.  $8.87. 

Cast  Iron  Pipe,  etc.  —  Toronto,  Ont.  — 
York  .Twp.,  c.l.  pipe,  to  Natl.  Iron  Corp.. 
foot  of  Cherry  St.,  $26,600;  hydrants  and 
gate  valves,  to  J.  T.  Hepburn,  Van  Home 
Ave.,  $1,295  and  $1,922  respectively; 
hydrants,  to  Bowden  Machine  Co.,  Sterling 
Rd.,  $1,298  ;  road  oil,  to  McColl  Bros.,  Ltd., 
114  Don  Esplanade,  $18,800;  road  oil  ap¬ 
plication,  to  Municipal  Road  Spraying  & 
Oiling  Co.,  Confederation  Life  Bldg.,  $4,800  ; 
lead  pipe  and  pig  lead,  to  Canada  Metal 
Co.,  39  Fraser  Ave.,  $10,665  ;  iron  castings, 
to  Dominion  WTieel  &  Foundries.  Ltd.,  131 
Eastern  Ave.,  $15,975  ;  brass  fittings,  to  T. 
McAvity  ft  Sons,  Ltd.,  48  Bombard  St. 
$4,005,  to  Empire  Brass  Mfg.  Co..  110 
Adelaide  St.  W.  $1,055,  to  Canadian  Rumely 
Co.,  Ltd.,  48  Abell  St.  $2,700,  and  Mueller, 
Ltd.,  Sarina,  Ont.  $2,270.  Grand  total 
$91,385. 


See  proposal  advertising  on  page  168,  Advertising  Section 
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Power  for  lifting  heavy  loads 


Buda  industrial  engines  are  built  in  seven  sizes,  ranging  from  20  to  87  Horse 
Power.  Write  for  specifications. 


THE  BUDA  COMPANY,  HARVEY  SU^iuB  ILLINOIS 

BSTABUSHED  1881 
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This  National  Hoist,  which  handles 
four  thousand  pounds  at  two  hundred 
feet  per  minute,  must  perform  con¬ 
sistently  in  severe  and  continuous 
service.  A  Buda  engine  furnishes  the 
necessary  dependable  power. 

The  National  Hoisting  Engine  Com¬ 
pany,  Harrison,  New  Jersey,  is  one 

Arc  Welding  Sets  Cranes 
Bridges  Ditchers 

Compressors  Generating  Sets 
Concrete  Mixers  Hoists 
Conveyors  Loaders 


of  nine  leading  makers  of  hoists  who 
have  selected  Buda  engines  as  stand¬ 
ard  equipment. 

This  dominance  in  the  hoist  field  is 
illustrative  of  Budtfs  leadership  in  the 
industrial  field.  Buda enginesare stand¬ 
ard  for  over  thirty  different  power  ap¬ 
plications,  which  include  the  following: 


Locomotives 
Logging  Machines 
Mining  Machinery 
Oil  Pumping  Rigs 
Pumps 


Rail  Cars 
Shovels 

Stone  Crushers 
Turn  Tables 
Well  Drills 


Engineering  Newa-Record,  June  S,  1926 


CONSTKUCnON 

News 

Some  of  the  Week's  Large  Projects 


MONO  the  announcements  for  the  cur- 
k  rent  week  are  the  following: 


Proposed  Work 


Duplicate  water  works  system,  Toronto, 
Ont..  plans  new  duplicate  system,  |14,- 
317,000.  _ 

Levees,  etc.,  Dallas  Co..  Dallas,  Tex., 
plans  work  amounting  to  $6,000,000. 

Hydro-electric  development,  Aberdeen, 
Wash.,  plans  development,  $2,000,000  to 
$5,000,000. 

Storm  drain  system,  Los  Angeles,  Calif., 
plans  9  ml.  rein.-con.  box,  $3,000,000. 

Gas  pipe  line,  Wichita  Falls,  Tex.,  Lone 
Star  Gas  Co.  plans  230  mi.  line,  $2,500,000. 

Schools,  Rochester,  N.  Y.,  Bd.  Educ.  hav¬ 
ing  plans  prepared.  Total,  $2,800,000. 

Hotel,  Oakland,  Calif.,  Drake  Investment 
Co  having  plans  prepared,  $2,250,000. 

Theatre  and  office,  Newark,  N.  J.,  Beacon 
Theatre  having  plans  prepared,  $1,500,000. 

Schools,  Buffalo,  N.  Y.,  Bd.  of  Educ. 
plans  schools  and  additions,  $1,545,000. 

Hotel  and  office.  Corpus  Christi,  Tex.,  J. 
E  Garrett  &  associates  having  plans  pre¬ 
pared,  $1,250,000. 


Administration,  community,  etc.,  Boston, 
Mass.,  Congregation  of  Adath  Israel  Temple 
having  plans  prepared,  $1,00Q,000. 

Hospital,  Santa  Monica,  Calif.,  Paclflc 
Beach  Hospital,  Inc.,  having  preliminary 
plans  prepared,  $1,000,000. 

Club  and  hotel.  Excelsior  Springs,  Mo., 
L.  L.  Brown  et  al.  having  plans  prepared, 
$1,000,000. 

Apartment,  store  and  office,  St.  Louis,  Mo., 
I>ocal  Syndicate  having  plans  prepared, 
$1,000,000. 

Cement  plant.  Universal,  Pa.,  Universal 
Portland  Cement  Co.  having  plans  pre¬ 
pared,  $1,000,000. 

School,  Indianapolis,  Ind.,  Bd.  School 
Comrs.  having  sketches  made,  $1,000,000. 

Club,  San  Francisco,  Calif.,  Interests 
headed  by  J.  B.  Detwiler  having  pre¬ 
liminary  plans  prepared,  $1,000,000. 

Club.  Memphis,  Tenn.,  Elko  Club  having 
plans  prepared,  $1,000,000. 

Lodge,  Dallas,  Tex.,  Masonic  Temple 
Corp.  plans  lodge,  $1,000,000. 

Hotel,  Houston,  Tex.,  Suburban  Develop¬ 
ment  Co.  having  plans  prepared.  $1,000,000. 


Bids  Wanted 

Hotel,  Regina,  Sask.,  June  8,  Ross  & 
.Macdonald,  $2,500,000. 

Apartment.  Chicago,  Ill.,  R.  S.  DeGoyler 
&  Co.  taking  bids.  $2,500,000. 

Road  work,  Alice.  Tex.,  June  15.  F.  E. 
Hess,  engr.  Jim  Wells  Co.,  $1,200,000. 

Theatre,  Pittsburgh,  Pa.,  June  9,  Ixkjw 
Theatrical  Enterprises,  $1,000,000. 

Sewer  work,  St.  Louis,  Mo.,  June  22,  Bd. 
Pub.  Serv.,  $1,100,000 

Contracts 

Cement  plant.  La  Salle,  Ill.,  Central 
Slates  Eng.  Co.  to  Cowen  Eng.  Co, 
$3,000,000. 

City  Hall,  Philadelphia,  Pa.,  Dept.  Ibib 
Wks.  to  several  contracts,  total,  $2,139,456 

Office.  Boston,  Mass.,  Fort  Point  Building 
Trust  to  James  Stewart  &  Co.,  $2,000,000 

Piers.  Poughkeepsie,  N.  Y.,  Supt.  Pub 
W'ks.  to  Blakeslee  &  Rowlins  Corp.,  $1,- 
899  925 

Hospital,  Brooklyn,  N.  Y.,  St.  Johns  Hos 
pital  to  W.  Kennedy  Constr.  Co.,  $1,500,000. 


Classified  Index  of  Bids  Wanted 


Waterworks 

Bids  close  See  Eng. 

June  7  Vermilion,  O . 

June  7  Rahway,  N.  J . 

June  7  Crosby,  N.  D . 

June  7  Springvllle,  Calif . May  27 

June  7  Crenshaw,  Miss . May  27 

June  7  West  Roxbury  (Boston  P. 

O.),  Mass . June 

June  7  Trafalgar,  Ont.  . . . 

June  8  Illinois  . May  27 

June  8  Phlla.,  Pa . June 

June  8  Waterford,  Wis . June 

June  9  Cleveland,  Ohio  ... 

June  10  Sonyea,  N.  Y . 

Adv.  May  27  and  June  3. 

June  10  Bethel,  Conn . June 

Adv.  May  27  and  June  3. 

June  11  lx)ng  Island  City,  N.  Y....June 

June  11  Flint,  Mich . June 

June  15  Spiro,  Okla . June 

June  15  Wheeling,  W.  Va . June 

Adv.  May  27  and  June  3 

June  16  Newark,  N.  J . 

Adv.  June  3. 

June  19  Gulfport.  Miss . June  3 

June  21  Okmulgee,  Okla . June  3 

Adv.  May  27  and  June  3. 

Sewers 

7  Crosby,  N.  D . May  20 

7  Rochester,  Minn . June  3 

8  St.  Louis,  Mo . May  13 

8  Ikyndonvllle,  N.  Y . May  20 

8  Cincinnati,  O . June  3 

8  Sharon,  Pa . June 

9  Sibley,  Mich . June  3 

June  10  Mamaroneck,  N.  Y . May  27 

Adv.  May  27  and  June  3. 

June  10  Dorchester  (Boston  P.  O.), 


June 

June 

June 

June 

June 

June 

June 


s-Record 
.Mav  20 

Bids  close  See  Eng.  Eetos-Record 

Bridges 

.  May 

20 

June 

4 

La  Crosse,  Wis. . 

.May  27 

.May 

20 

June 

7 

Anderson,  Ind . 

.June 

3 

.May 

27 

June 

8 

Conway,  Mass . 

.June 

3 

.May 

27 

June 

8 

(Cohoes,  N.  Y . 

.May 

27 

.June 

3 

June 

8 

Adv.  May  27  and  June 
South  Dakota . 

3. 

.May 

27 

.June 

3 

June 

8 

Massachusetts  . 

.May 

27 

.May 

27 

June 

8 

Boston,  Mass . 

.June 

3 

.June 

3 

June 

8 

Massachusetts  . 

.June 

3 

.June 

3 

June 

9 

Illinois  . 

.May 

27 

.June 

3 

June 

9 

North  Carolina  . 

.June 

3 

.May 

27 

June 

11 

Saginaw,  Mich . 

.June 

3 

3. 

June 

14 

Huntington,  W.  Va . 

.May 

27 

.June 

3 

June 

16 

Conway,  S.  C . 

.June 

3 

3. 

.June 

3 

June 

18 

Adv.  June  3. 

Standish,  Mich . 

.June 

3 

.June 

3 

June 

18 

Cincinnati,  Ohio  . 

.June 

3 

.June 

3 

June 

21 

Kentucky  . . . . . 

.June 

3 

.June 

3 

June 

21 

New  Jersey  . 

.June 

3 

3. 

.June 

3 

June 

25 

Adv.  June  3. 

Roanoke,  Va . 

.June 

3 

June  14  Lesueur  Center,  Minn.  . 

June  15  Syracuse,  N.  Y . 

Adv.  June  3. 

June  22  St.  Louis,  Mo . 

July  6  Lynn,  Mass . 

Adv.  June  3. 

Waste  Disposal 

4  New  Dorp  (sta.  Staten 

Island),  N.  Y . 

8  Trenton,  N.  J . 

8  Gulfport.  Fla . 

8  Peru.  Ind . 

•Tune  21  Woodlawn,  Pa . 

Adv.  June  3. 

June  25  I  ouitville.  Ky . 

>dv.  June  3. 


June 

June 

June 

June 


Excavation,  Drainage,  Irrigation, 
Levees,  River  and  Harbor 

June  4  Albany,  N.  Y . May  13 

Adv.  May  13  to  June  3. 

June  8  Springfield,  Ill . May  20 

June  15  Clewiston,  Fla . May  27 

June  15  St.  Louis.  Mo . May  13 

June  21  West  Palm  Beach,  Fla.  ...June  3 
Adv.  June  3. 

Streets  and  Roads 


June 

4 

Akron,  O . 

. .  .May 

27 

June 

3 

June 

4 

Cincinnati,  O . 

. . .  May 

27 

May 

27 

June 

4 

■White  Plains,  N.  Y.  . . 

27 

June 

3 

June 

4 

Columbus,  Kan . 

. . .  May 

13 

June 

3 

June 

5 

Boston,  N.  Y . 

. .  .June 

3 

June 

5 

Oakbank,  Man . 

. .  .June 

3 

June 

3 

June 

7 

Lackawanna,  N.  Y.  . . 

. .  .June 

3 

June 

3 

June 

7 

Tonawanda,  N.  Y.  ... 

. .  .June 

3 

June 

7 

Salem,  Ind . 

. .  .June 

3 

June 

7 

Monroe,  Mich . 

. .  .May 

27 

June 

7 

Akron,  O . 

13 

June 

7 

Salina,  Kan . 

. . .  May 

13 

.May 

27 

June 

7 

La  Porte,  Ind . 

. . .  May 

27 

.May 

27 

June 

7 

Chicago,  HI . 

. .  .May 

27 

.May 

27 

June 

7 

Tunica,  Miss . 

. .  .May 

27 

.June 

3 

June 

7 

Curwensvllle,  Pa.  . . . 

. .  .May 

27 

.June 

3 

June 

7 

Euclid.  Ohio  . 

. .  .June 

3 

June 

7 

Milwaukee,  Wis.  . 

. .  .June 

3 

.June 

3 

June 

7 

Aberdeen,  S.  D . 

. .  .June 

3 

June 

7 

Kennett,  Mo . 

. .  .June 

3 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 

June 


Bids  close  See  Eng.  Setcs-Berord 

June  7  Rochester,  Minn . June  3 

7  North  Bay.  Ont . June  7 

7  Abingdon,  Va . June  3 

8  Crown  Point,  Ind . May  27 

8  Maryland  . May  27 

Adv.  May  27  and  June  3. 

8  Wabash,  Ind . May  13 

8  Long  Island  City,  N.  Y...June  3 

8  St.  Louis,  Mo . May  13 

8  Eldorado,  Kan . May  13 

8  St.  Louis,  Mo . May  20 

8  Lakewood,  N.  J . May  2<> 

8  Warsaw,  Ind . May  20 

8  Dover,  N.  J . May  20 

8  Virginia  . May  27 

8  Muskegon,  Mich . June  3 

8  Elkhorn,  Wis . June  3 

8  New  London,  Wis.  . June  3 

8  Boston,  Ma.ss . June  3 

8  Massachusetts  . June  3 

8  Chicago,  III . June  3 

9  Illinois  . May  27 

9  Delaware  . May  20 

9  Harrison.  Mich . May  20 

9  Freehold.  N.  J . May  27 

Adv.  May  27  and  June  3. 

9  Illinois  . June  3 

9  Baltimore,  Md . June  3 

June  10  Coldwater,  Kan . May  27 

June  10  Muskogee.  Okla . May  27 

June  10  Tracy,  Calif . June  3 

June  10  Sarnia.  Ont . June  3 

June  11  Seymour,  Tex . May  27 

June  11  Tennessee  . May  27 

June  11  Coldwater,  Kan . May  13 

June  11  Fellsmere,  Fla . May  13 

June  11  Olathe,  Kan . May  13 

June  11  Dayton,  Ohio  . June  3 

June  11  New  York  . June  3 

Adv.  May  27  and  June  3. 

June  11  Houston,  Miss . June  3 

June  12  I>ake  Charles,  La . May  20 

June  12  Ft.  Scott,  Kan . June  3 

June  12  Waterloo,  Ont . June  3 

June  14  Groveton,  Tex . June  3 

June  14  New  Jersey  . June  3 

Adv.  June  3 

June  14  Southmont  (Johnstown  P.  O.). 

Pa . June  3 

June  14  Plymouth,  Ind.  .., . June  3 

June  14  Modesto,  Calif . . . June  3 

June  14  Moundsville,  W.  Va . May  27 

June  14  San  Rafael.  Calif . June  3 

June  15  Woodvtlle,  Miss . May  27 

June  15  Hillsboro,  Tex . May  27 

June  16  Gonzales,  Tex . May  27 

June  15  Marlin,  Tex . May  27 

June  15  Duluth,  Minn . May  20 

June  15  Louisiana . May  20 

June  15  Anderson,  Ind . May  13 


See  proposed  advertising  on  page  1 74 
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TRADE 


“LEADITE” 


MARK 


Beriitered  U.  S.  Pat.  Office 


NO  CAULKING 


,Iuiv 

■lun 
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Juii 
.1  uii 
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.lui 

Jui 


/;ids 

June 

Juni 

June 

JuiK 


Pipe  gallery  Buffalo’s  new  filter  plant; 
joints  made  with  Leadite, 


Used  by 

City  of  Buffalo,  N.  Y. 
For  Over  20  Years 


Buffalo  is  proud  of  its  water  works 
system. 


It  is  proud  of  its  new  modern  filter  plant 
just  eompleted  and  representing  an  in¬ 
vestment  of  millions  of  dollars. 


That  is  why  the  City  of  Buffalo  wanted 
the  Convention  of  the  American  Water 
Works  Association  to  meet  there  this 
year,  June  7th  to  11th. 


They  wanted  other  water  works  men 
thruout  the  country  to  see  what  they  have 
accomplished. 


Buffalo  has  laid  about  40  miles  of  c.i.  bell 
and  spigot  water  mains  with  Leadite. 


They  have  tested  and  used  Leadite  for 
over  20  years. 


The  up-to-date  water  works  man  specifies 
and  uses  LKADITE. 


LEADITE  saves  at  least  75%. 


LEADITE  is  the  pioneer  self-caulking 
material  for  c.  i.  pipe 


Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 


THE  LEADITE  COMPANY,  Inc. 

1512  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  A. 


Visit  Our  Booth  at  the 
American  Water  Works 
Convention 


iVeics  of  New  Work 


June  3,  1926 


lliiis  dose  See  Eng.  Nexca-Record 

June  15  Alic^.  Tex . June  3 

June  15  Washington  . June  i 

lune  15  Easton.  Md . June  3 

tune  15  New  York  . June  3 

Adv.  May  27  and  June  3. 

June  16  Florida  . June  3 

tune  16  Wildwood.  N.  J . May  27 

Adv.  May  27  and  June  3. 

June  17  Cross  Roads  (Felton  P.  O.). 

Pa . May  27 

June  17  Felton,  Pa . May  27 

June  17  New  Brunswick,  N.  J . June  3 

June  17  Flemlngton,  N.  J . June  3 

June  IS  Kansas  City,  Tex . June  3 

lune  21  Kentucky  . June  3 

June  21  Martinex,  Calif . June  3 

June  21  New  Jersey  . June  3 

Adv.  June  3. 

June  22  Duluth,  Minn . May  20 

June  22  Pennsylvania  . June  3 

Adv.  June  3. 

June  23  Pennsylvania  . June  3 

Adv.  June  3. 

June  23  Delaware  . June  3 

Adv.  June  3. 

June  28  Kentucky  . June  3 

June  29  Ix>ulsiana  . June  3 

July  6  Morgantown,  W.  Va . June  3 

Adv.  June  3. 

July  7  Vero  Beach.  Fla . June  3 

Adv.  June  3. 

Buildings — Commercial 

June  7  Cleveland,  Ohio  . June  3 

June  8  Duluth,  Minn . May  8 

June  8  Regina,  Sask . June  3 

June  8  Milwaukee,  W'ls . June  3 

June  8  St.  Cloud,  Minn . June  3 

June  9  Pittsburgh,  Pa . June  3 

June  10  Baltimore,  Md . June  3 

June  10  Albany,  N.  Y . June  3 

June  10  Racine,  Wis . June  3 

June  11  Toms  River,  N.  J . May  27 

Adv.  May  27  and  June  3. 

June  14  New  Y’ork,  N.  Y' . Apr,  29 

June  14  San  Luis  Obispo,  Calif . May  27 

June  15  Memphis,  Tenn . June  3 

June  17  Charlotte,  N.  C . June  3 

June  22  St.  Louts.  Mo . June  3 

tuly  1  Texarkana.  Tex . Apr.  22 

July  7  Sullivan,  Ind . June  3 

Sept.  1  Vancouver,  B.  C . Apr.  22 

Buildings — Industrial 

June  9  West  Easton  (Easton  P.  O.), 

Pa . June  3 

June  10  Chicago,  Ill . June  3 

June  12  Laurelton,  Pa . June  3 

Buildings— Educational,  Religious 

June  4  Akron,  O . May  13 

June  7  Chicago,  Ill . Tune  3 

June  8  Brooklyn,  N.  V . May  27 

June  9  Los  Angeles.  Calif . June  3 

•Tune  9  Scranton,  Pa . June  3 

June  10  Mitchell,  Neb . June  3 

June  10  Medford  (br.  Boston), 

Mass . May  27 

June  11  Wildwood.  N.  J . June  3 

June  12  Urbana,  Ill . May  27 

June  14  Little  Rock,  Ark . June  3 

June  14  Downey,  Calif . Jun“  3 

June  15  Lincoln,  Neb . Jut  .  3 

June  15  Cleveland,  O . May  27 


Bid*  close  See  Eng  \e%cs-Record 

June  15  Cleveland  Heights  (Warrens- 

ville  P.  O.),  Ohio . June  3 

June  22  Rocky  River,  O . June  3 

Federal  Government  Work 

June  7  Operating  Machinery — Louis¬ 
ville,  Ky . May  13 

Adv.  May  13  to  June  3. 

June  7  Breakwater — Prestjue  Isle, 

Mich . May  20 

June  8  Hospital,  etc. — North  Chicago, 

Ill . May  6 

June  8  Mess  Hall.  etc. — Devils  I.,uke, 

N.  D . May  27  , 

June  8  Earthwork — New  Orleans, 

La . June  3 

June  9  Compass  Station  —  Einjiire,  i 

Ore . May  13  i 

June  9  Gates — Pittsburgh,  Pa.  ...May  13 
Adv.  May  13  to  June  3.  > 

June  9  Boilers  —  Terre  Haute, 

Ind . May  13 

June  9  Chimney  —  Mare  Island,  ' 

Calif . May  2ft 

June  9  Dredging — Quantico,  Va. ..May  27 
June  10  Dredging — San  Diego, 

Calif . May  27  ' 

June  10  I>aboratory — Fort  Benning, 

Ga . May  2ft 

Adv.  May  20  to  June  3. 

June  10  Tower — New  York,  N.  Y. .  May  20 
Adv.  May  20  to  June  3. 

June  10  Power  Plant,  etc. — Hot  Springs, 

Ark . May  20 

June  11  Dredging — Green  Bay,  Wis.May  20  | 
Adv.  May  20  to  June  3. 

June  11  Remodeling — Plattsburg,  i 

N.  Y . May  27  i 

Adv.  June  3. 

June  11  Lumber,  etc. — Wash.,  D.  C.June  3 
June  12  Docking  Caissons — Huntington,  ■ 

W.  Va . May  20 

June  12  Road — Idaho  . June  3  j 

June  14  Hangar — Wash.,  D.  C . May  20 

June  14  Hulls,  etc. — Louisville, 

Ky . May  20 

Adv.  May  20  to  June  3. 

June  14  Roadways — Baltimore,  Md.June  3 
June  15  Barn,  etc.  —  St.  Cloud. 

Minn . May  20 

Adv.  May  20  to  June  3. 

June  16  Houses — Pittsburgh,  Pa. ..May  20 
Adv.  May  20  to  June  3. 

June  16  Roads — Great  Lake  (br. 

Waukegan),  Ill.  . June  3 

June  17  Boilers,  etc. — Winona, 

Minn . May  27 

Adv.  June  3. 

June  18  Houses — Pittsburgh.  Pa... May  27 
Adv.  May  27  and  June  3. 

June  18  Remodeling — Yakima, 

Wash . June  3 

June  18  Plumbing,  etc. — St.  Louis, 

Mo . June  3 

June  21  Hospital,  etc. — Palo  Alto, 

Calif . May  6 

Adv.  May  20  to  June  3. 

June  21  Water  System  —  Ft.  Warren, 

Mass . ; . May  27 

June  21  Dam — Pittsburgh,  Pa . May  27 

Adv.  May  27  and  June  3. 

June  21  Administration,  etc. — Dayton, 

O . May  27 

Adv.  May  27  and  June  3. 

June  21  Extension — Orlando,  Fla.  ..June  3 


Bid*  close  See  Eng.  Sexct-Record 

.'une  21  Foundations  —  Dayton. 

Ohio  . June  3 

Adv.  June  3. 

June  22  Dredging  - -Chicago.  Ill . May  27 

Adv.  .May  27  and  June  3. 

June  22  Road.s  and  Walks — Rutland 

Heights.  Mass . June  3 

June  22  Road — Livermore,  Calif . lune  3 

June  22  Water  Tank — Dayton,  O  .  June  3 

Adv.  June  3 

June  22  Engines,  etc. — St.  Louis, 

Mo . Ju,„.  .3 

Adv.  Jnni-  .3. 

June  22  Eiiuipnu  nt — Hot  Springs, 

.  Ark . June  3 

.lune  23  Hulls  St.  Louis,  Mo . June  3 

Adv.  June  3. 

June  23  House- -Pittsburgh.  Pa . June  3 

Adv.  May  37  and  .lute  3 

June  24  Dredging — Miami,  Fla . June  3 

_  .\dv.  May  27  and  Jure  3. 

June  28  Kitchen,  etc. — Liverntore, 

,  Calif . May  27 

June  28  Dredging — New  York, 

N.  Y . June  3 

Adv.  June  3. 

June  28  Breakwater  —  Milwaukee. 

"is . June  3 

Adv.  June  3. 

June  29  Dredging  --  Wilmington, 

Bel . June  3 

Adv  June  3 

June  29  I.*)ck  Hou  'e — Huntington. 

Va . June  3 

Adv.  June  3. 

July  2  Dredging  —  New  Haven. 

t'onn  . June  3 

.4dv.  June  3 

July  7  Motors,  etc. —  Wash.,  D.  C.  May  13 

July  15  Dredging — Hawaii  . May  13 

.\dv.  May  13  to  June  3. 

llnclagsifictl 

June  7  Heating  and  Ventilating — De¬ 
troit,  Mich . May  20 

June  7  Station  Finish  Work — New  > 

York.  N  Y . May  27 

June  8  River  Shafts — New  York, 

N.  Y . June  3 

June  9  Culvert,  etc. — New  Rochelle, 

N.  Y . May  2ft 

Adv.  Mnv  2ft  to  June  3. 

June  10  Boilers.  Stokers,  etc. — Dan¬ 
ville,  Pa . June  3 

June  11  Subway  —  Brooklyn, 

N.  Y . June  3 

June  15  Wharf — Cap-de-la-Madelelne, 

Que . Itine  3 

June  16  Subwa.v — PhOa.,.  Pa . May  27 

June  16  Sanitary  Work,  etc. — rUtlca, 

N.  Y.  .  i . . Hay  27 

June  23  Subway — PhlUi.,  Pa . June  3 

June  25  Air  Compressor — Farmindale, 

N.  Y . June  3 

Adv.  June  3. 

Sept.  30  Crane  (tantrles,  etc. — Otahulu, 

New  Zealand  . Alay  2ft 

Materials 

June  4  Cement,  eta — St.  George, 

-  N.  Y . May  27 

June  4  Gas  Pipe,  etc. — Richmond, 

.  Va . May  20 

June  8  Creosoted  Blocks — ('hicago. 

Ill . June  3 

June  9  Cable — Boston,  Mass . June  3 

June  11  Gravel — Louisiana  . Alay  2ft 


Waterworks 

Proposed  Work 

Conn.,  WiUlmantic — Plans  improving  and 
enlarging  water  supply.  2125,000  appro¬ 
priated.  J.  T.  Tracy,  mayor. 

N.  J.,  Hammonton  —  Common  Council 
plans  6  in.  mains  in  Bway.,  Valley  and 
Woodman  Aves.,  etc.  224,000.  Engineer 
not  selected. 

Md.,  Hagerstown — Rejected  bids  May  18, 
filtration  plant  and  pumping  station.  O.  L. 
Bean,  Abbott  Bldg.,  Phila.,  Pa.,  engr. 

9.  C.,  Chester  —  Voted  2200,000  bonds 
waterworks  and  sewers  in  various  streets. 

Ind.,  Kentlaad — Penlck  &  Ford  plan  reln.- 
con.  and  steel  water  settling  basin,  centrifu¬ 
gal  pumps,  c.i.  pipe  and  fittings,  etc.  226,- 
000.  F.  Friedllne,  Kentland,  engr. 

III.,  Niles  Center — City  takes  bids  about 
June  26,  200,000  gal.  capacity  steel  tank 
on  100  ft.  tower,  4  ft.  riser,  etc.  Consoer, 
Older  ft  Quinlan,  140  South  Dearborn  St., 
Chicago,  engrs. 

III.,  OIney  —  Plans  waterworks  plant, 
incl.  pumping  equipment,  distribution  mains. 


rBESB  reports  are  grouped  under 
each  class  (water-works,  sexcers. 
etc.)  and  under  each  stage  of  the  work 
(proposed,  bids  desired,  etc.),  accord¬ 
ing  to  the  folloxcing  geographic  sec¬ 
tions:  New  England,  Middle  Atlantic, 
South,  Middle  West,  between  Missis¬ 
sippi  and  Rocky  Mountains,  Far  West, 
and  Canada. 

Where  name  of  official  is  not  given 
inquiries  should  be  addressed  to  City 
Clerk.  County  Clerk,  or  corresponding 
offldal. 


etc.  Edward  Flad  ft  Co.,  1312  Chemical 
Bldg.,  St.  Louis,  Mo.,  engrs.  This  corrects 
report  in  Apr.  29  issue. 

III.,  Riverside — See  "Streets  and  Roads." 

Mieh.,  Detroit  —  Dept.  Water  Supply, 
making  plans  two  1}  m.g.  elevated  steel 
water  tanks.  O.  H.  FenkMl,  176  East  Jef¬ 
ferson  Ave.,  genl.  mgr. 

Minn.,  Litchfield — Making  plans  approxi¬ 
mately  5  mi.  mains,  etc..  In  various  streets. 
440,000.  M.  Mortenson,  city  elk. 

Kan.,  Krnorado — Election  June  7,  230,- 
000  bonds,  waterworks.  Haskins  ft  Craw¬ 


ford,  824  Finance  Bldg.,  Kansas  City,  Mo., 
engrs. 

AIo.,  Pleasant  Hill  —  Defeated  221.000 
bonds.  Improving  waterworks.  W.  B.  Rol¬ 
lins  ft  Co.,  521  Ry.  Exch.  Bldg.,  Kansas 
City,  engrs.  Noted  May  6. 

Mo.,  Seymour  —  Defeated  235,000  bonds, 
improving  waterworks  and  distribution 
system.  Noted  Apr.  29. 

Ark.,  Foreman  —  Making  preliminary 
plans  complete  waterworks  and  distribu¬ 
tion  system.  250,000.  Engineer  not  se¬ 
lected. 

Tex.,  Olmito  (near  Brownsville)  —  A. 
Parker  Securities  Co.,  Brownsville  plans 
waterworks  system  at  new  town  site,  incl. 
large  reservoir,  settling  basin,  etc.,  here. 
2120,000. 

Tex.,  Wichita  Fall*  —  Election  June  12, 
extending  mains,  etc.,  in  various  streets. 
2100,000.  P.  M.  Regly,  Wichita  Falls, 
engr. 

Okla.,  Boise  City — Voted  218.ft00  bonds, 
new  waterworks,  incl.  10,600  ft.  4  and  6  In. 
c.i.  mains,  deep  well  pump,  etc.  C.  Margo, 
city  elk.  Engineer  not  selected. 

Okla.,  Cherokee  —  Voted  237,500  bonds 
waterworks  improvements,  incl.  deep  well 
and  centrlfucal  Are  pump,  200  hp.  Diesel 

Constr.  Nexos  page  342 


Time 
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The  Mayflower  crossed  the  ocean 
in  96  days.  Today  the  Leviathan 
makes  the  trip  in  less  than  a  week. 


In  construction  work  as  in  travel, 
saving  time  often  is  important.  Fre¬ 
quently,  work  must  be  rushed  to  com¬ 
pletion  in  the  quickest  possible  time. 


On  such  jobs,  you  want  to  speed  up 
work  all  along  the  line.  You  do  not 
want  to  wait  the  weeks  usually  re¬ 
quired  for  concrete  to  gain  the  desired 
strength.  You  do  not  need  to. 


By  using  what  an  editorial  in  Engi¬ 
neering  N  eu's-Record  calls  “well- 
authenticated”  methods  and  standard 
Universal  cement — the  same  quality 
Universal  regularly  used — you  can 
secure  strong  concrete  in  3  days  and  at 
the  same  time  get  concrete  that  is  much 
better  and  much  stronger  forever  after 
than  concrete  as  ordinarily  placed. 


Copies  of  the  Engineering  News- 
Record  editorial  on  “High  Early 
Strength  Concrete”  together  with  de¬ 
tailed  information  on  methods  of  ob¬ 
taining  this  //we-saving,  strong  concrete 
in  3  days  furnished  promptly  on  re¬ 
quest  to 


Universal  Portland  Cement  Co. 


(^hica^o  Pittsburgh  Minneapolis  Duluth 
(Cleveland  Columbus  New  York 


Concrete  for  Permanence 


Vol.  96,  No.  22 


j>avmg 

Construction 
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U.  rvvorks  (Continued) 

,  iiL'ine,  etc.  H.  Davis,  city  elk.  Kn- 
,  r  not  selected.  Noted  Apr.  2!». 

t  nlif..  Ft.  BraitK — MakinK  estimates  ex¬ 
tending’ water  and  lire  protection  systems, 
ii'-  ■,.(.0  or  more. 

i'alif.,  tilenclule — See  “Sewers." 

riilll.,  Hacramento — Flans  election  $350,- 
fliHt  bonds,  8  additional  tiltration  beds  and 
mir.  ha.sing  eciuipnient  for  waterworks  ;  also 
j--h00(i  extending  mains  and  installing 
iVr.  hydrants  on  various  streets.  A.  J. 
Wagner,  city  engr.  Noted  May  13. 

(tilif,  Ana  —  Orange  Co.  Water 

Dll'  3,  making  specllicatlons  improving 
alter  system,  6,720  lin.ft.  4  and  6  in.  c.i. 
nine  1  000  lin.ft.  2  in.  steel  pipe,  deep  well 
numo  etc.  W.  K.  Hillyard,  Santa  Ana, 
engr  Noted  May  13. 

Out  Toronto — Made  plans  new  duplicate 
«  ii.  rworks,  incl.  7,r.r>0  ft.  lo  ft.  tunnel  and 
into  TiO  ft.  water,  pumping  station. 
il ntion  plant  and  12,000,000  imp.  gal. 
r  sei  voir  at  Victoria  Fark,  7  ft.  tunnel  3(».- 
r.mi  ft  long  from  Victoria  Fark  Fumping 
st.Ttion  to  existing  pumping  jilant  at  John 
St  6  ft.  tunnel  19,500  ft.  long  frotn  present 
nuinping  plant  at  John  St.  to  Sunnyside, 
n..\v  high  pressure  pumping  station  at 
Suniivside,  50,000,000  rein. -con.  covered 
nservoir  at  St.  Clair  Ave.  and  Spadina  Rd., 
hiiih  pressure  mains  from  Victoria  Fark 
niiinp  house  from  Sunnyside.  $14,317,000. 
\V  (lore.  Confederation  I.,ife  Rldg.,  Toronto, 
and  H.  D-  Acres,  Niagara  Falls,  consult, 
engrs.  Noted  Jan.  22. 

Bids  Desired 

tlasH.,  West  Koxbury  (Boston  F.  O. )  — 
June  7,  by  Dept.  Fub.  Wks.,  Ihiston,  laying 
and  relaying  pipes  in  Bellaire,  Cilenburnle, 
Peak  Hill  and  Ravanna  Rds.,  Burnside  and 
Cerdan  Aves.,  $15,000.  J.  H.  Sullivan,  comr. 

Conn..  Kethel — June  10.  by  Town  Se¬ 
lectmen,  at  office  Town  Clerk,  Fountain  FI., 
improving  water  supply.  N.  S.  Hill,  Jr., 
112  Fast  19th  St.,  New  York  City,  consult, 
engr.;  adv.  K.  N.-R.  June  3.  ,,  i, 

N.  Y.,  I.uiig  Island  4Tty  —  June  11,  by 
M  K.  Connolly,  pres.  Queens  Boro,  Queens 
Subway  Bldg.,  mains  in  Oakwood  FI.,  93rd 
ltd  Davenport,  Kdmore,  Fairbury.  and  93rd 
Aves.,  Gettysburg,  240th  and  242nd  Sts.,  etc. 

N.  J.,  Newark — June  16,  at  office  T.  D. 
Ravmond,  (Jir.  Dept.  I’ub.  Affairs,  City 
Ha'll.  Kcho  Lake  dam,  etc.  ;  adv.  K.  N.-R. 

rhila. — June  8,  by  Dept.  Fub.  W’ks., 
Bureau  of  Water,  pump  and  piping  for 
Torresdale  High  Service  Station.  Contr. 
TO.ii  ■  sub-structure  for  mechanical  filters  at 
Belmont  Filter  Flant,  180  x  200  ft.,  rein.- 
con.,  incl.  clear  well,  chlorine  house,  wash 
water  tank,  steel  tank  supports  and  ap¬ 
purtenances,  etc.,  Contr.  801  ;  electric 
pumping  and  auxiliary  eciuipment  at 
Queen  Lane  Pumping  Sta.,  Contr.  818; 
railroad  siding  Lardners  Foint  Fumping 
Sta.,  Contr.  825  ;  and  12  in.  mains  in 
Chestnut  Hill,  Contr.  826.  G.  H.  Biles. 

W.  Va.,  Wheeling  —  June  15  (extended 
date),  extending  pipe  lines.  H.  C.  Lane, 
citv  elk. ;  adv.  K.  N.-R.  June  3. 

(iiilfport — June  19.  by  Mayor  and 
Citv  Comrs.,  rein. -con.  storage  reservoir 
and  brick  building.  H.  D.  Shaw,  city  engr. 
Noted  May  27. 

O. ,  Cleveland — June  9,  by  Comrs.  Cuya¬ 
hoga  Co.,  main  in  Columbia  and  Butternut 
Ridge  Rd.,  Impvt.  753.  F.  Williams,  Court 
House,  engr. 

Mleh..  FUnt — June  11,  by  F.  D.  King, 
city  elk.,  3rd  Ave.  Pumping  Station,  incl. 
concrete,  brick  and  steel  building  with  c.i. 
piping,  valves,  gates,  etc.,  Contr.  S.  D.  3. 

\\  I*.,  Menomonle  —  See  “Contracts 

Awarded.”  .  ^  ^  , 

WU.,  Waterford — June  8,  by  L.  E.  Gulick, 
village  elk.,  one  150  g.p.m.  belt  driven,  deep 
well,  double  stroke  plunger  pump. 

Okla.,  Okmulgee — June  21,  at  office  Com¬ 
mission  Finance,  A.  S.  Baker,  comr.,  22,000 
ft.  36  in.  pipe  line.  L.  F.  Harza,  919 
Monadnock  Bldg.,  Chicago.  Ill.,  consult, 
engr. ;  adv.  E.  N.-R.  June  3. 

Okla.,  Spiro — June  15,  by  W.  R.  Gamble, 
city  elk.,  raising  pre.sent  dam  and  spillwaj^ 
cleaning  reservoir,  new  filtration  plant  and 
electric  centrifugal  pumps,  etc.  $40,000. 
Gantt-Baker  Co.,  1116  West  Main  St., 
Oklahoma  City,  engrs.  Noted  Apr.  1. 

Out.,  Trafalgar — June  7,  by  S.  H.  Albert¬ 
son,  elk.  Trafalgar  iSvp.,  3,600  ft.  6  in.  c.i. 
mains,  gate  valves,  etc.  in  various  streets, 
I'ontrs.  A,  B  and  C.  $15,000.  James, 
I’roctor  &  Redfem,  36  Toronto  St.,  Toronto, 
engrs. 

Bids  Received 

New  York — N.  J.  Hayes,  comr.  Water 
Supply,  Gas  &  Electricity,  Municipal  Bldg., 
.May  28,  New  York  City,  water  supply  con¬ 
duit,  strengthening  existing  conduit,  etc.,  of 


Brooklyn  Water  supply,  in  Kings  and 
Queens  Counties,  from  Triest  Contg.  Corji.. 
250  Fark  Ave.,  New  York  City,  $584,580. 
Noted  May  20. 

N,  J.,  Trenton — City  Comn.,  May  21, 
complete  machinery  for  Faul  Ave.  Station 
and  unit  for  Pennington  Ave.  Station,  from 
C.  F.  Bainbridge,  Hamilton  Stiuare,  $8,o26 
and  $2,746  respectively;  high  service 
station,  from  W.  Micks,  19  South  Westfield 
Ave.,  $7,500. 

Fa..  Fliilii. — Dept.  Pub,  Wks..  Buivau  of 
Water.  May  25.  .'lO.ooo  lb.  pigl.ad.  Contr. 
813.  from  N.  Trotter,  36  North  Frunt  St., 
$3,985;  flow  meters.  Contr.  416,  from  F. 
B.  Hyatt  t'o.,  5  South  18th  .St.,  $6.o92  ;  two 
50  ton  capacity  steel  cars,  Contr.  819.  from 
J.  B.  .McHugh,  Jr.,  1617  Race  St.  $6,390  ; 
and  electric  cables.  Contr.  820,  from  Stand¬ 
ard  I’nderground  Cable  Co..  North  Ameri¬ 
can  Bldg..  $1,685.  Noted  May  20. 

Win.,  Milwaukee — Dept.  Fub.  Wks.,  R.  E. 
Sloelting,  comr.,  .May  2o,  wrecking  build¬ 
ings  West  of  *'ngine  room  and  constructing 
concrete  foundation  and  retaining  wall  for 
60  X  176  ft.  brick,  coiu'rete  and  steel  addi¬ 
tion  lo  North  Foint  I'umping  Station,  from 
biderits  Constr.  Co.,  1591  2nd  St.,  $60,700. 
Noted  May  13. 

Calif.,  I.ugiinu  Beaeh — Laguna  Beach  Co. 
Water  Dist.,  F.  1).  Box  647,  Res»*rvoir  1, 
7,600  cu.yd.  excav.,  610  cu.yd.  rein.-con. 
12,900  sq.ft,  concrete  in  floor,  etc.,  from 
O.  Moore,  Santa  Ana,  $29,435  ;  Reservoir 
2,  2,800  cu.yd.  excav.  338  cu.yd.  rein.-con., 
6,230  sq.ft,  rein.-con.  in  floor,  etc.,  from 
Nead  Constr.  Co.,  119i  West  Anaheim  St., 
W'ilmington,  $12,876;  furnishing  (Schedule 
1),  2  deep  Well  turbine  pumps,  from  B. 
Jackson  Pump  Mfg.  Co.,  6th  and  Carlton 
Sts.,  Berkeley,  $2,120;  and  (Schedule  2). 
2  centrifugal  pumps,  175  ft.  head  and  2  with 
130  ft.  head  and  1  with  330  ft.  head,  from 
Pacific  Pump  Wks.,  350  Bickett  St., 
Huntington  Fark.  Noted  May  20. 

Calif,,  Fasadenu  —  City,  Calaveras  St. 
reservoir.  22,592  cu.yd.  excav.,  and  89,778 
ft.  concrete  lining,  from  W’.  W'arne,  Trans- 
imrtation  Bldg.,  Los  Angeles,  $31,998.  Noted 
May  20. 

Contracts  Atcarded 

Me.,  Kumfonl — Rumford  &  Mexico  Water 
Dist.,  concrete  distributing  reservoir,  to 
J.  H.  Kerr,  Rumford.  Engrs.  est.  $40,000 
or  more. 

N.  J.,  South  Belmar — Boro  Council,  6  ml. 
6,  8  and  10  in.  mains,  to  W.  E.  Sexton, 
Jericho  Turnpike,  Mineola,  N.  Y.,  $64,431. 
Noted  May  6. 

N.  J.,  Union  Beach  (br.  Keyport) — Water 
Com.  Boro  Council,  A.  Cowling,  elk.  Union 
Fire  Co.,  Union  Ave.,  approximately  16  ml. 
4-  to  12-in.  pipe  line,  to  W.  E.  Sexton  & 
Co.,  Mineola,  $193,000.  Fornier  contract 
rescinded.  Noted  May  20. 

Fa.,  Huntingdon  —  Water  Comn.,  con¬ 
structing  3  m.g.  reservoir,  etc.,  to  Pitt 
Constr.  Co.,  Inc.,  Empire  Bldg.,  1‘ittsburgh, 
$57,073.  Noted  Apr.  15. 

HI.,  Kenilworth-  Bd.  Local  Impvts.,  J.  C. 
Murray,  pres.,  improving  and  extending 
mains  in  various  streets,  incl.  8,620  ft.  6- 
to  12-in.  c.i.  pipe,  ten  6  and  8  in.  double 
gate  valves,  17,500  lb.  c.i.  pipe  fittings,  etc., 
to  Highway  Constr.  Co.,  Highland  I'ark., 
$40,555. 

Wis„  Kohler  —  W.  Nesemann,  village 
elk.,  8,900  ft.  6  in.  c.i.  pipe,  to  Natl.  Cast 
Iron  I’ipe  Co.,  12  South  Michigan  Blvd., 
Chicago,  111.,  $16,212;  laying  above  pip«',  to 
R.  J.  Wilson  Co.,  107  West  College  St., 
Appleton,  $9,065  ;  and  hydrants  and 
valves,  to  Chapman  Valve  Mfg.  Co.,  650 
West  I.ake  St.,  Chicago,  Ill.,  $1,104  and 
$1,317  respectively.  Grand  total  $27,698. 
Noted  May  13. 

WU.,  Menomonle— F.  W.  Rowe,  city  elk., 
will  construct  225,000  gal.  rein.-con.  res¬ 
ervoir,  by  day  labor.  To  exceed  $15,000. 
Noted  May  13. 

Tex.,  Houston  —  For  16  m.g.  concrete 
covered  storage  reservoir,  to  Standard 
Constr.  Co.,  337  Humble  Bldg.,  $152,000. 
Noted  Aug.  27. 

Calif.,  Glendale — Furnishing  188  tons  16 
in.  Class  “B”  c.i.  pipe,  to  Nicoll  Co.,  Rialto 
Bldg.,  San  Franci.sco ;  700  tons  6,  8  and.  12 
in.,  to  U.  S.  Cast  Iron  Pipe  Co.,  Monadnock 
Bldg.,  San  Francisco ;  245  tons  24  in.,  to 
Grinnell  Co.,  5th  and  Brannan  Sts.,  San 
Francisco  and  217  tons  4  In.,  to  Natl. 
Cast  Iron  Pipe  Co.,  Los  Angeles. 

Calif.,  Glendale — See  "Sewers.” 

Calif.,  San  Andreas — Calaveras  Co.,  A. 
W*.  Foe,  elk.,  100,000  gal.  rein.-con.  tank  and 
6,925  ft.  riveted  slip  joint  steel  pipe.  County 
Hospital,  to  Hertzig  Bros.,  San  Andreas, 
$10,724.  Noted  Mar.  25. 

B.  C.,  Trail — For  22,900  ft.  c.1.  pipe,  to 
Evans  Coleman  &  Evans  Ltd.,  foot  of  Co¬ 
lumbia  Ave.,  Vancouver,  $15,000. 

Que.,  8t.  Lamberts — City  Council,  pumps 
and  pumping  equipment  to  G.  Arohamhanet 
Ltd.,  382  Clarke  St.,  Montreal,  $74,941. 


Sewers 


Proposed  IT  ork 

Munk.,  f.exliigtitn — I’Inns  sewerage  wnrk.s 
in  Ma.s.>(ai'husetts  $29.Suo  appro¬ 

priated.  Private  plans. 

b.  C...  Chester  -See  “Watertvorks." 

Tenn.,  Hreiolen  —  Making  plans  new 
sewerage  system.  $6o,mm.  Long  A-  (’o., 
Colcord  Bldg.,  Oklahoma  t.Mty,  Dkla  ,  engrs. 

.Mieh.,  Mt.  4  lemens  — M.ide  plans  Lawn¬ 
dale  sewerage  system  and  Silver  St.  sew.T 
from  5th  St.  S.,  12,064  ft.  10-  to  30-in.  pipe, 
etc. 

MIeli.,  .Miiskrgiiii  llelghtH  (  Ind.  l>r.  Muske¬ 
gon) — Takes  bids  about  July  1,  5,0  19  ft. 
15-  to  42-in.  rein.-con.,  \ilr.  clay  or  segmen¬ 
tal  block  .sewer  in  ( lakwood  Ave.  $44.oiui. 
(5.  A.  tiamlile,  City  Hall,  engr.  Noted 
Apr.  29. 

.Mich.,  .VliiHkegnn  lleiglitM  (Ind  br.  Muske¬ 
gon) — Takes  liids  aliout  July  1,  6.84  1  ft. 
24-  to  72-in.  rein.-con.,  v.tr.  cl.iy  or  segmen¬ 
tal  blo<k  sewer  in  Terrace  St.  $lil.ouo. 
C.  A.  Gamble,  City  Hall,  engr. 

III.,  Chirngo — See  “Streets  and  Road.s.” 

Wi».,  Milwaukee  -Metropolitan  Sewerago 
Comn.,  J.  J.  Fowlcs,  secy.,  508  Market  St., 
soon  takes  bids  4.5  mi.  main  sewer  tunnel 
in  Grand  Ave.,  etc.,  Wauwatosa  Twp. 

Wis.,  HhulUbiirg  Making  plans  sewer¬ 
age  sy.stem  and  septic  tank.  To  exceed  $25,- 
000.  W.  F,  Reichardt,  109  Main  St.,  W'ater- 
town,  engr. 

W  is..  Wauwatosa — Bd.  Fub.  Wks.,  A.  V. 
Brigham,  se<-y.,  rejected  bids  Ajir.  2o.  storm 
sewers  in  West  North  -tve.,  etc.  Will  re¬ 
advertise.  J.  E.  laiwther,  (jity  Hall,  engr. 
Not.d  May  13. 

Minn.,  Pipestone — Making  plans  sewage 
disposal  plant  and  outlet  sewer  in  various 
streets.  $25,000.  W.  E.  Buell  Co.,  205 
Davidson  Bldg.,  Sioux  ('Ity,  la.,  engr. 

Minn.,  Waverly — Making  plans  sanitary 
sewerage  system  and  sewage  disposal  plant. 
$35,000.  W.  E.  Buell  &  Co..  205  Davidson 
Itldg.,  Sioux  ('ity,  la.,  engr. 

Tex.,  Hiiblin  —  Voted  $25,000  bond.s. 
Improving  sewer,  etc.  in  various  streets. 
Address  Mayor. 

Tex.,  Olmito  (near  Brownsville)  —  A. 
Parker  Securities  Co.,  Brownsville  plans 
complete  sewerage  system,  here.  $125,000. 

ttkla.,  Wetumka —  Voted  $30,000  bonds, 
south  side  sewage  disposal  plant.  V.  V. 
Long  &  Co..  1300  Coli-ord  Bldg.,  Oklahoma 
City,  engrs.  Noted  May  13. 

Csllf.,  Alhambra  —  Plans  8-  to  12-in. 
sewers,  etc.,  in  portions  Hampden  Terrace, 
Meridian  and  Ross  Aves.,  etc.  To  exceed 
$25,000. 

Calif.,  Glendale— Made  plans  6  in.  vitr. 
main  sewers,  and  c.i.  watermains,  eta.  In 
Chevy  Chase  Dr..  Adams  St.,  etc.  To  ex¬ 
ceed  $25,000.  J.  F.  Johannsen,  city  engr. 

Calif.,  Los  Angeles — Making  plans  9  mi. 
rein.-con.  hox  from  7  x  11  ft.  se<-tion  8  to 
14  ft.  and  double  6i  x  12  ft..  17  mi.  24-  to 
96-in.  rein.-con.  pipe,  east  of  ls>s  .\ngcl«-M 
city  limits  to  Montebello,  $3,000,000.  F. 
Bates,  Bradbury  Bldg.,  engr. 

Gut..  Toronto — York  Twp.  soon  tak<'S  bids 
2,680  ft.  8  In.  and  up  lateral  and  trunk 
sewer  in  Frlsi'illa  Ave.,  Jane  and  Dundas 
St.s.  $34,768.  F.  B.  Goedike,  40  Jarvis 
St.,  engr. 

Bids  Desired 


Mass.,  Dorchester  (Boston  P.  O. ) — June 
10,  by  Dept.  I’ub.  Wks.,  Boston,  sewers  in 
Codman  Hill  Ave.,  Walk  Hill,  Courtland 
and  Codman  Sts.,  here.  $25,000.  J.  H. 
Sullivan,  comr. 

Mass..  Lynn — July  6,  by  Comn.  Ways  & 
Drainage,  at  office  City  Clerk  and  City  En¬ 
gineer.  sewage  pumping  station  and  ap¬ 
purtenances.  Morris  Knowles,  Inc.,  Engi¬ 
neers;  adv.  E.  N.-R.  June  3. 


X.  Y’.,  Syracuse — June  15,  at  office  Syr.T- 
cu8<“  Intercepting  Sewer  Bd.,  City  Hall,  ex¬ 
tending  Canal  Intercepting  Sewer.  H.  J. 
Hamlin,  secy. ;  adv.  E.  N.-R.  June  3. 


•  I*.,  i-unroo - uune  n,  ny  »  ny,  f/O  r.  C 

Williams,  elk.,  sewage  disposal  plant  an 
pumping  station,  Incl.  settling  tank?,  sludg 
digestion  tanks,  sludge  drying  b«-ds.  ejecto 
pit,  etc.  L.  E.  Burnside,  city  engr. 

O..  Cincinnati — June  8,  by  Comrs.  Hamil 
ton  Co..  29,327  ft.  6-  to  15-in.  vitr.  cla 
sewer,  etc.  in  Sanitary  Sewer  11,  Dist.  : 
(B<‘echwood  and  Edgemnnt  Subdivision] 
$108,205.  L.  C.  Boyatt,  Court  House,  engi 
Noted  Apr.  15. 

Mich.,  Sibley  —  June  9,  by  W.  P.  Vo 
Moll,  village  elk.,  14,398  ft.  10-  to  42-ii 
vitr.  and  concrete  sewers  in  various  street; 
R.  A.  Murdoch  Co..  602  Transportatio 
Bldg.,  Detroit,  engrs. 

Win.,  Janesville  —  See  "Contract 
Awarded." 
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THE  LARGEST-SELLING  MASON’S  CEMENT  IN  THE  WORLD 


Hebrew  Union  College  Dormitory,  Cincinnati,  Ohio.  A.  L.  Fecheimer,  Architect;  Max  Penker  S  Sont,  Controctori. 

BBIXMENT  mortar  uted  cxclutively. 

For  mortar  of  invariable  strength 

IT  is  an  accepted  fact  that  retempering  ordinary  mor¬ 
tar  impairs  its  strength  by  interrupting  the  chemical 
reactions  involved  in  setting.  The  slower-setting  quality 
of  BRIXMENT  mortar,  however,  permits  retempering  with¬ 
out  affecting  its  final  strength  which  equals  that  of  the 
brick  it  binds.  By  the  use  of  BRIXMENT  mortar  a  maxi¬ 
mum  and  invariable  strength  is  thus  assured  through¬ 
out  the  entire  wall  and  the  work  may  proceed  as  fast  as 
the  architect  wishes.  No  lime  to  cause  scaling  and  pop¬ 
ping;  no  slaking  to  waste  time.  A  comprehensive  handbook 
for  architects  (made  to  fit  your  file)  will  be  sent  on  request. 

LOUISVILLE  CEMENT  CO.,  Incorporated,  Louisville,  Ky. 

Cement  Manufacturers  for  Ninety^five  Years 
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June  3,  1926 
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S.wt-rs  (Continued) 

Minn..  l.riineur  Center — June  14,  by  City, 

\  A  Tambornino,  elk.,  sewafre  treatment 
plant  and  approximately  21,189  ft.  8-  to 
r  -in  sewers,  etc.,  in  various  streets.  $50,- 
(,r.o  L.  P  Wolff,  903  Globe  Bldg.,  St. 
I’lul.  consult,  engr. 

Minn.,  Kwhester — June  7,  by  City,  A.  F. 
Wright,  elk.,  extending  sewerage  system, 
iti.I  10.850  ft.  8-  to  24-in.  trunk  sewers  in 
"iVious  streets.  $41,338. 

Mo.,  St.  I-oiiis  —  June  22,  by  Bd.  I’ub. 
c.-rv..  208  City  Halt,  Sects.  B-2  and  C, 
Itiver  Des  Feres  Project,  Incl.  floodway 
,  iiannel  between  Southwest  Ave.  and  point 
I  1111(1  ft.  east  of  Macklind  Ave.,  40  ft.  bot- 
ii'.ni  and  50  ft.  top  width,  under  which 
sanitary  sewer  8  x  .5  ft.  depth  excavated 
through  limestone  apjiroximately  entire 
l.  ngth.  also  retaining  W'atl.s,  lateral  sewers, 

,  tc  $1,100,000.  W.  W.  Horner,  300  City 

H.ill,  engr.  Noted  Feb.  18. 

Tex.,  Ft.  Worth  —  D.  li.  I.iewl8,  city 
engr.  taking  bids  sewers  at  Seminary  Hill 
West!  $31,000  ;  at  North  Ft,  Worth,  $94,- 
000 ;  and  in  8  various  streets,  $78,000,  for 
City. 

Tex.,  Houston — J.  C.  MeVea,  city  engr., 
taking  bids  sanitary  sewers  in  Knnis  St. 
and  Holman  Ave.,  storm  sewers  in  Isabella 
Ave.,  for  City.  $60,000. 

Calif.,  Heeunslde — J.  H.  Lande.s,  city  elk. 
taking  bids  1,356  ft.  18  in.,  2,080  ft.  16  in., 

6  361  ft.  14  in..  4,597  ft.  12  in.,  3,692  ft.  10 
in  33,026  ft.  8  in.  and  27,132  ft.  6  in.  vitr. 
pipe  sewer,  etc.  R.  B.  La)ucks,  city  engr. 
Noted  Atiril  15.  .  ,  , 

(»nt.,  Toronto — See  "Contracts  Awarded.” 

Bids  Received 

N.  Y.,  Brooklyn  —  J.  A.  Gulder,  jires. 
Brooklyn  Boro,  Boro  Hall.  May  26,  from  R. 
Nazarro,  Inc.,  7101  Metropolitan  Ave., 
sewers  in  64th  St.  $6,184,  72nd  St.  $3,997, 
and  12th  Ave.  $3,265;  from  S.  Guerriero, 
124  66th  St.,  East  17th  St.,  $2,095  ;  from 
Manniill  Contg.  Co.,  2035  Douglass  St., 
Ave.  R.,  $25,540 ;  and  from  A.  W.  Mata- 
razzo,  1163  61st  St.,  Uinwood  St.  $2,945. 
Noted  May  20. 

Vo.,  Richmond — R.  K.  Compton,  dir.  Pub. 
Wks.,  May  10,  (e.  e,  means  engineer’s  es¬ 
timate),  303  ft.  rein. -con.  precast  pipe 
sewers  and  connections,  etc..  In  Hamilton 
St.,  from  J.  C.  Cheatwood,  Vawter  and 
Highland  Aves.,  $10,264  e.  .e  $14,24  ;  894 
ft.  30  and  45  In.  In  Decatur  St.  from  H.  D. 
Driscoll,  Mutual  Bldg.,  $15,877  e.  e.  $16,600; 
3,232  ft.  30-  to  48-ln.  precast  rein  -con. 
sewer  and  laterals  in  Idlewood  Ave.,  south 
of  Cary,  Belmont  and  Carrington  Sts.,  from 
Hughes  &  Keegan,  Real  Estate  Exch.  Bldg., 
$32,674  e.  e.  $44,211  ;  6,824  ft.  precast  rein.- 
con.  sewers,  laterals  and  connections  west 
of  Belt  line,  portion  of  New  Kent  Rd., 
Reveille  St.  and  Davis  Rd.,  from  W.  J.  Mc- 
Lane,  2402  Edgehill  Rd.,  $175,859  e.  e. 
$242,249 ;  998  ft.  60  in.  two  piece  segmental 
block  sewer  and  connections  in  Tobacco 
St.,  and  1,401  ft.  in  Riverview  System,  from 
A.  G.  Rolfe,  1009  Brook  Rd.,  $15,438  and 
$16,650  respectively,  e.  e.  $19,268  and  $25,- 
742  respectively.  Noted  Apr.  29. 

Fla..  Miami — City  (^omrs..  6,171  lin.ft. 
concrete  and  1,399  lin.ft.  vitr.  sewers  in 
Sewer  Impvt.  Diet.  192,  from  J.  J.  Quinn 
(’o.,  O’Reilly  Ave.,  Miramar,  $164,824. 
Noted  May  6. 

O. ,  Cleveland — Bd.  Oomrs.  Cuyahoga  Co., 
8,300  ft.  8-  to  54-ln.  sewer  in  Broadview 
and  Brookpark  Rds.,  Impvt.  75A,  from 
Hanna  &  Michael  Constr.  Co.,  Huron-6th 
Bldg.,  brick  $105,490,  and  rein.-con.  $95,- 
876.  Not  (Hi  May  13. 

MIeh.,  Detroit — Dept.  Pub.  Wks.,  4.207 
ft.  concrete  sewer  in  Jefferson  Ave.  and  in 
city  property  from  Jefferson  Ave.  to  De¬ 
troit  River,  from  Nash  Bros.,  10  South  La 
Salle  St.,  Chicago.  III.,  $306,918.  Noted 
May  13. 

MIeh.,  Muskegon — E.  R.  Cockerill,  supt. 
Muskegon  Co.  Drains,  Ruddiman  Creek 
Drain,  3,342  ft.  18-  to  24-In.  vitr.  clay  and 
2,044  ft.  96  in.  monolithic  concrete  pipe, 
from  Wolverine  Eng.  Co.,  Mason.  $99,684. 
Engrs.  est.  $120,000.  Noted  Apr.  29. 

Minn..  St.  Paul — A.  E.  Eggert,  city  purch. 
agt..  constructing  Trout  Brook  sewerage 
System.  Contr.  B.  from  Thornton  Bros.  Co., 
318  Endicott  Bldg.,  $238,887.  Engrs.  est. 
$250,000.  Noted  May  13. 

Calif.,  San  Fernando — City  council,  54,- 
807  ft.  8-  to  16-in.  concrete  sewers,  etc.  in 
North  Brand  Blvd.,  from  Bebeck  &  Brkich, 
425  West  78th  St.,  Los  Angeles.  $72,865. 

Contracts  Atceirded 

MasH.,  North  Andover  (Ind.  hr. 
lAwrence) — R.  H.  Ellis,  engr.,  City  Hall, 
sewerage  works  in  various  streets,  to  A. 
Daddarlo,  River  St.,  Hyde  Park,  for  Town. 
Engrs.  est.  $25,000.  Noted  May  13. 

N.  Y.,  St.  George  —  J.  A.  Lynch,  pres. 
Richmond  Boro,  Boro  Hall,  sanitary  sewer 
In  V’an  Name  Ave.  from  Heusden  St.  to 
sewer  easement  1,935  ft.  southerly  there¬ 


from,  to  G.  OrTico,  500  Britton  Ave., 
Concord,  engrs.  est.  $7,344.  Noted 

May  13. 

Fla.,  Miami  Beach  —  City  Council,  con¬ 
crete  sewers,  Contr.  23-SR,  to  J.  B.  Mc¬ 
Crary,  Citizens  A  Savings  Bank  Bldg.,  At¬ 
lanta,  Ga.,  $139,877  ;  also  Contr.  24-SR,  to 
J.  L.  Kelley,  Miami,  $42,600.  Noted  Apr.  22. 

G.,  Cleveland — Brick  sewer  In  West  130th 
St.,  to  N.  Carroccio,  14109  Kenwood  Ave., 
$135,4  87.  Noted  Apr.  22. 

«..  Cleveland — Cuyahoga  Co.,  1,875  ft.  5 
ft.  Segmental  bhn'k  sewer  in  Ridge  Rd.,  to 
Winterbottom-Connelly  Co.,  1400  West  25th 
St.,  $60,103;  610  ft.  5  ft.  6  in.  circular  E. 
Sewer  in  Bader  Ave.,  to  Gallagher  A  Burke 
('onstr.  Co.,  Rockefeller  Bldg.,  $21,044  ;  and 
1,296  ft.  5  X  7  ft.  and  160  ft.  5  x  8  ft.  rein.- 
con.  sewer  in  Giddings  Bro(-k,  to  A.  Joseph, 
877  Grange  Ave.  Noted  May  20. 

<>.,  Cleveland — Bd.  Comrs.  Cuyahoga  Co., 
6.000  ft.  8-  to  36-in.  brick  s»*wer  in  Broad¬ 
view  and  Brookpark  Rd.,  Impvt.  75B.  to 
lavngenhan  Constr.  Co.,  Marshall  Bldg., 
$65,417.  Noted  May  13. 

MIeh.,  Detroit  —  Dept.  Pub.  Wks.,  to 
Ocasero  Constr.  Co.,  154  8  Penobscot  Bldg., 
12,197  lin.ft.  vitr.  crock  sewer  in  I.,atera! 
4579  $32,256,  13,463  ft.  in  I.Ateral  4580 
$39,269,  and  13,548  ft.  in  I.,ateral  4581  $39,- 
278.  Grand  total  $110,803. 

Mirh^  Royal  <»ak  (Ind.  br.  Detroit) — 
R.  H.  Whitney,  city  mgr.,  7,975  ft.  10-  to 
48-ln.  vitr.  and  concrete  sewer  in  Sewer  13, 
to  Hammen  A  Co.,  4612  Woodward  Ave., 
Detroit,  $62,418;  and  6,720  lin.ft.  12-  to 
42-in.  Sewer  15,  to  DePonio  A  I)iCicco,  521 
East  State  Fair  Ave.,  Detroit,  $53,290. 
Noted  May  6. 

111.,  Bloomington — Bd.  ’Trustees  Bloom¬ 
ington  A  Normal  DIsts.,  sewage  treatment 
plant,  appurtenances,  etc.,  to  J.  L  Sim¬ 
mons  Co.,  Bloomington,  $596,311.  Noted 
Apr.  8. 

111.,  LIbertyvIlle  —  Bd.  Local  Impvts., 
8,800  ft.  12-  to  24-ln.  sewers,  446  ft.  depth 
manholes,  28  manhole  frames  and  covers, 
settling  tank,  sludge  bed,  pumping  unit, 
clarifier,  etc.,  to  P.  Frandzen,  Kenosha, 
Wls.,  $80,000.  Noted  May  13. 

Wla.,  Janesville — H.  Traxler,  city  mgr., 
will  lay  10,340  ft.  30-  to  4  8-ln.  storm,  and 
12,438  ft.  10-  to  18-in.  concrete  or  vitr. 
storm  sewers,  etc.,  in  various  streets,  by 
day  labor.  C.  V.  Kerch,  City  Hall,  engr. 
Noted  May  13. 

Wls.,  Kohler — W’.  Nesemann,  village  elk., 
sewers  in  various  streets,  to  R.  J.  Wilson 
Co.,  107  We.st  College  St.,  Appleton,  $35,- 
270.  Noted  May  13. 

Wls.,  Ravine — J.  F.  Kovar,  Route  1,  con¬ 
crete,  sewer  in  North  Racine  St.,  Caledonia 
Twp.,  to  P.  J.  Gavahan,  2003  North  St. 
Clair  St.,  $29,919. 

f'alif.,  Glendale  —  Vitr.  sewers  and  c.l. 
watermains  in  Palmer,  Cypress,  Magnolia 
Aves.,  etc.,  to  J.  C.  Hickey,  330  South  Palm 
Ave.,  Alhambra,  $87,667.  Noted  May  27. 

Ont.,  Toronto — East  York  ’Twp.  will  con¬ 
struct  8  in.  vitr.  tile  lateral  and  service 
sewers  in  Sammon,  Donlands,  Lumsden, 
V'irginia  and  Gledhill  Aves.,  by  day  labor. 
$26,000.  G.  R.  Jack,  443  Sammon  Ave., 
engr.  Noted  May  20. 


Waste  Disposal 


Proposed  Work 

Ont.,  Windsor  —  City  Council  plans  in¬ 
cinerator  for  city  and  border  municipalities. 
B.  Brian,  City  Hall,  engr. 

Bids  Desired 

I’a.,  Woodlawn — June  21,  by  F.  E.  Pat¬ 
terson,  boro  secy.,  garbage  incinerator ;  adv. 
E.  N.-R.  June  3. 

Ky.,  Lonisville  —  June  25,  at  office  Bd. 
Pub.  Wks.,  incinerator.  F.  Moss,  secy. ; 
adv.  E.  N.-R.  June  3. 

Ind.,  Peru — June  8,  by  H.  L.  Baltimore, 
city  elk.,  two  unit  garbage  and  refuse 
incinerator,  15  ton  daily  capacity. 

Bids  Received 

Pa.,  Phila.  —  Dept.  I’ub.  Wks.,  Bureau 
Street  Cleaning,  May  27,  200  ton  per  day 
incinerator  complete,  51st  and  Greys  Ave., 
from  Chain  Grate  Incinerator  Co.,  Inc., 
1942  Forbes  St.,  Pittsburgh,  $395,000. 


Bridges 


Proposed  W'ork 

Del.,  Wilmington  —  State  Hy.  Dept., 
Dover,  making  plans  South  Market  St. 
South  Bridge,  steel  bascule  span  200  ft. 
long  over  Christiana  River,  here.  $400,000. 
Harrington,  Howard  A  Ash,  1012  Baltimore 
St.,  Kansas  City,  Mo.,  engrs. 


Virginia — Set-  "Streets  and  Roads  ’ 

Mirh.,  (iroBse  Pointe  Park  (br.  Detroit  > 

Plans  two  57  ft.  rein.-con.  bridges  at  Fox 
Creek, Whittier  and  Audubon  Avea  C.  II 
Marden,  502  Garrick  The.atre  Bldg.,  Detroit, 
engr. 

HI.,  Chicago — Bd.  Pub.  AVks.,  Room  406. 
City  Hall.  A.  A  Sprague,  comr.,  soon  takes 
bids  electrical  ei|uipment  for  double  leaf 
trunnion  bascule  bridge  over  Calumet 
River,  at  100th  St.  $75,000. 

Tex..  .Vnilerson — See  "Strt-ets  and  Roads  " 

Tex..  Clarksville  —  See  "Streets  and 
Roads." 

Tex..  Cr(M'kett — See  "Streets  and  Roads." 

Tex.,  Franklin — See  "Streets  and  Roads  " 

Tex.,  i.a  Grunge  —  See  "Stri'ets  and 
Roads." 

Tex.,  Sweetwater  —  See  "Streets  and 
Roads." 

<)nebee  —  Dept.  Pub.  Wks.,  Parliament 
Bldgs.,  Quebec,  phtns  2,644  ft.  bridge.  Iw- 
tween  Chicoutimi  ami  St.  .\tine.  $1,000,000. 

1.  E.  Vallee,  I’arliameiit  Bldgs.,  Quebec, 
engr. 

Bids  Desired 

MaHHurhUHettx  —  June  8,  by  Dept.  Pub. 
Wks.,  Boston,  concrete  bridge  and  ap¬ 
proaches  on  section  highway  in  Middle- 
borough.  $25,000.  W.  F.  Williams,  comr. 

Muhn.,  IIUHtnn-  June  8,  by  De|>t.  Puli 
Wks.,  repairing  ('ongress  S(.  Bridge,  steel 
and  granite  bbs-k  pavement.  $25,000.  J. 
H.  Sullivan,  comr.  Noted  Dec.  17. 

Mumh.,  Cun  way — June  8,  by  Dept.  Pub. 
Wks.,  Boston,  2  concrete  bridges  with 
bituminous  macadam  approaches,  here.  To 
exceed  $25,000.  W.  F.  Williams,  comr. 

New  Jersey  —  June  21,  by  State  lly. 
Comn.,  Trenton,  bridge  over  CtHijn-r  River, 
on  Caimb-n  Connecting  Road-South, 
Camden  ;  and  removing  old  highway  bridge 
over  Raritan  River  In-twi-en  Perth  Amboy 
and  South  Amtsiy,  Middlesex  (ki.  A.  1.. 
Grover,  secy.  ;  adv.  E.  N.-R.  June  3. 

Va,,  Roan<»ke — June  25,  by  W.  P.  Hunter, 
city  mgr.  Municipal  Bldg.,  rein.-con.  area 
bridge  over  Virginian  R.R.  tracks  at  Jeffer¬ 
son  and  Walnut  Sts.  B.  H.  Davis,  White- 
h.-ill  Bldg.,  New  York  City,  consult,  engr.  ; 
adv.  E.  N.-R.  June  3. 

North  Carolina-  June  9,  by  W.  B.  Ellis, 
chn.  Road  Comn.  Mitchell  C’o.,  Bakersville, 
and  W.  M.  English,  chn.  Bd.  Comrs.  Yancy 
Co.,  Burnsville,  240  ft.  rein.-con.  or  struc¬ 
tural  steel  bridge  over  Tin-  River,  ('"ost  to 
be  borne  by  both  counties. 

H,  C.,  Conway — June  16,  at  office  Little 
Pee  Dee  Bridge  Bd.,  bridges  and  appruactu-s 
on  Little  I’ee  Dee  River,  at  Potatc*  Bed 
Ferry.  Johnson  A  Roberts,  Marion,  engrs.  ; 
adv.  E.  N.-R.  June  3. 

Florida — See  "Streets  and  Roads.” 

Keaturky — June  21,  by  State  Hy.  Dept., 
Frankfort,  275  steel  and  five  50  ft.  rein.- 
con.  girder  span  bridge  over  Kentucky 
River  State  Aid  Project  123-A,  at  Camp 
Nelson,  on  Garrand  and  Jassamine  Counties  ; 
also  one  69  ft.  and  two  30  ft.  span  rein.- 
con.  girder  overpass  over  I»uinville  A 
Nashville  R.R.  tracks,  on  State  Aid  IToject 
29-D,  m-ar  St.  Helens,  la-e  Co.  E.  N.  Todd, 
highway  engr. 

<).,  Cincinnati  —  June  IS,  by  Comrs. 
Hamilton  Co.,  Court  House,  two  span  90  ft. 
concrete  slab  bridge,  on  WInton  Rd.  E.  A. 
fSast,  Court  House,  engr. 

Ind.,  Andrmon- -June  7,  by  Comrs.  Madi¬ 
son  Co.,  Court  House,  3  span  200  ft.  steel 
and  concrete  bridge,  on  I’erkinsvllle  Pike. 
$100,000.  M.  A.  Steele,  Court  House,  engr. 
Former  bids  rejected.  Noted  Apr.  8. 

Mich..  Saginaw — June  11,  by  Saginaw 
Co.  Rd.  Comn.,  Bridge  731301,  five  65  ft. 
spans,  etc.  R.  W.  Roberta,  I.,ansing,  engr. 

.Mich.,  Standish — June  18,  by  Arenac  Co., 
Bridge  061101,  90  ft.  span  rein.-con.  girder. 
G.  H.  Green,  Ali>ena,  engr. 

IVauhlngtiMi — See  "Streets  and  Roads.” 

Bids  Received 

New  Hampshire  —  See  "Streets  and 
Roads.” 

New  York — T.  F.  Farrell,  comr.  Canals 
A  Waterways,  Albany  (c.  c.  means  en¬ 
gineers  estimate),  bridge  across  Glens  Falls 
Feeder  Canal,  Glen  St.,  Glens  Falls,  Contr. 
M-19,  from  J.  J.  Fredella  Co.,  Inc.,  Glens 
Falls,  $25,588  e.e.  $29,700;  and  bridge  at 
Pearl  St,,  Hudson  Falls,  Contr.  M-20,  from 

J.  W.  Holler,  Inc.,  Fort  Edward,  $29,845 
e.e.  $36,856.  Noted  May  13. 

G.,  Akron — Comrs.  Summit  Co.,  May  19, 
1431  ft,  steel  truss  bridge,  on  Cuyahoga 
St.,  from  Humphrey  A  Kennage,  Macedonia, 
$49,385.  Engrs.  est.  $63,000.  Noted 
Apr.  29. 

Minn.,  Minneapolis  —  F.  S.  flram,  city 
purch.  agt.,  City  Hall,  May  19,  five  93  ft. 
and  two  265  ft.  rein.-con.  spans,  etc.  over 
Mississippi  River,  at  Cedar  Ave.,  from 
N.  W.  Klsberg,  city  engr.  (day  labor  basis) 
rock  $891,000;  and  gravel  $870,000.  Noted 
Apr.  8. 

Conutr.  Vcic*  page  344 


INDUSTRIAL  WORKS -BAY  CITY  •  MICHIGAN 


LUBRICATION — a  tremendous  trifle! 

|0  make  the  task  of  lubrication  easy,  quick,  positive  and 
clean,  the  iXDt^STRlAL  WORKS  has  installed  the 

- Alemite-Zerk  high  pressure  lubricating  system  on  their 

crawling  tractor  crane,  shovel  and  dragline.  This  system  has 
solved  the  problem  of  neglected  and  insufficiently  lubricated 
bearings. 

It  is  based  upon  scientific  facts  that  in  order  to  force  lubricant  to 
all  parts  of  a  bearing  properly,  a  high  pressure  is  necessary.  The 
IXDUSTRI.AL  Alemite-Zerk  system  consists  of  compressors  with 
which  it  is  possible  to  develop  pressure  from  500  to  5000  pounds 
to  the  square  inch  with  ease. 

The  fittings  are  made  of  steel,  thoroughly  rust-proofed,  and 
especially  hardened  to  prevent  injury  if  accidentally  struck  by 
tools  at  times  of  repair.  These  small  ball-check  valve  fittings 
take  the  place  of  the  conventional  grease  or  oil  cups. 

Because  this  is  a  system  that  lubricates  thoroughly,  positively  and 
quickly,  it  provides  smooth  operation  and  lessened  wear.  This 
in  turn  brings  about  increased  production,  savings  in  wear  and 
repairs  and  reduction  of  breakdowns — another  reason  why 
IXDUSTRIALS  excel. 


Other  fradufts:  I.oromo- 
tive  cranes  5  to  200  tons 
rapacity,  jreight  cranes, 
pile  drivers,  clamshell 
buckets. 
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Uridgts  (Continued) 

Toxn>i — See  "Streets  and  Koada.” 

IV*  tiroveton — See  "Streets  and  Roads.” 
(  ,llf  Iy«Mi  Aniteles  —  Hd.  Supervs.  Los 
AiiMeles  Co.,  May  lu,  replacing  old  bridge 


South  Grand  Ave.,  $55,200.  Noted  Apr.  29. 

Contracts  Awarded 

Vt.,  Hruttleborc* — State  Hy.  Dept.,  Mont- 
ivliiT,  22.5  ft.  span,  concrete  and  steel 
liriilee  and  approaches,  here,  to  (5.  H. 
.Slelibins,  .North  Adams,  .Mass.,  $129,628. 
"sott-d  Apr.  22. 

Mum*..  Somerville  (Boston  P.  O.)  — 

Metropolitan  Uist.  Comn.,  1  Ashburton  PI., 
Boston.  1  span  <-oncrete  bridge  and  retain¬ 
ing  walls,  near  Aledford  St.,  here,  to  Cole¬ 
man  Bros.,  245  State  St.,  Boston.  $204,610. 
Noted  May  6. 

>e»v  York — T.  K.  Farrell,  comr.  Canals 
&  Waterways,  Albany,  (e.  e.  ineunN  engi¬ 
neer's  estimate),  bridge  across  Glens  Falla 
Feeder  Canal,  Glen  St.,  Glens  Falls,  Contr. 
,\l-r.t,  to  J.  J.  Fredella  Co.,  Inc.,  Glens  Falls, 
}2."i  .->88  e.  e.  $29,70t»  ;  and  bridge  at  I’earl 
Hudson  Falls,  Contr.  M-20,  to  J.  \V. 
Ho’ller,  Inc.,  Fort  hMward,  $29,845  e.  e. 
$:!6,8r>6.  Noted  May  13. 

N.  Y.,  Poughkeepsie — F.  S.  Greene,  .supt. 
Pub.  Wks.,  Albany,  2  main  river  piers 
for  Mid-Hudson  Bridge,  here,  Contr.  3,  to 
Blakeslee  &  Rowlins  Corp.,  6  Beacon  St., 
Boston.  Mass.,  $1,899,925.  Noted  May  27. 

Fin..  Tampa  —  City  Comn.,  single  leaf 
overhead  counter  weight  type  of  Strauss 
trunnion  bascule  bridge  over  Hillsborough 
River,  at  Fortune  St.,  to  U.  G.  I.  Contg. 
Co,  Broad  and  Arch  Sts.,  Phila.,  Pa., 
$4(11,343.  Noted  Feb.  25.  This  corrects 
rejKirt  in  May  20  Issue. 

O. .  .Ykron  —  Comrs.  Summit  Co.,  one  40 
ft.  span  reln.-t-on.  and  steel  bridge,  on  New 
I’ortage-Uniontown  Rd..  to  N.  R.  Porter- 
held,  Inc.,  $15,475,  engrs.  est.  $18,000;  and 
two  57  ft.  span  flat  slab  rein. -con.  bridge, 
on  Brittain  Rd.,  to  H.  Sijuirea  &  Co..  Nor¬ 
wood  Ave.,  Barberton.  11,430,  engrs.  est. 
$15,300.  Noted  Apr.  29. 

Mleh..  Detroit  —  Dept.  Pub.  Wks..  City 
Hall,  70  ft.  steel  encased  concrete  bridge 
on  concrete  abutments  over  Michigan  Cen¬ 
tral  Ry.  tracks,  at  West  Lafayette  Ave.,  to 
W  h!  Mueller,  210  Park  Ave.,  $57,105. 
Noted  May  20. 

Illlnoifi — Dept.  Pub.  Wks.  &  Buildings, 
Div.  Highways,  Springfield,  nineteen  20  ft. 
span  concrete  slab  bridge,  one  160  ft.  span 
cotsrete  substructure  inch  temporary  road 
and  bridge,  on  Route  24,  Sect.  14-B,  Sanga¬ 
mon  Co.,  to  Hurden  Constr.  Co.,  Spring- 
lieid,  $32,306;  112  ft.  span  steel  overhead 
crossing  on  Route  2,  Sect.  11-B,  Union  Co.. 
151,890  lb.  reinforcing,  etc.,  to  V.  L.  Peters, 
llomer,  $26,014  ;  160  ft.  span  steel  suiH'r- 
.xtructure  on  Route  24,  Sect.  14-C,  Sanga¬ 
mon  Co.,  179.060  Ib.  reinforcing,  etc.,  to 
Illinois  Steel  Bridge  Co..  Jack.sonvllIe,  $11,- 
630.  Grand  total  $69,950.  Noted  Apr.  15 
and  29  and  May  15. 

III.,  f'hirago — City,  Room  4  06,  City  Hall, 
operators’  houses  and  enclosure  walls  for 
double  leaf  trunnion  bascule  bridge  over 
South  Branch  Chicago  River,  at  West 
Adams  St.,  to  R.  H.  Simpson  Co.,  130  West 
Austin  Ave.,  $82,400. 

la. ,  Anamoaa — Jones  Co.,  1  high  truss 
bridge  with  six  32  ft.  I-beam  approach 
spans,  to  Alinneapolis  Bridge  Co.,  Metro¬ 
politan  Life  Bldg.,  Minneapolis,  Minn.,  $26,- 
916.  Noted  Apr.  22. 

Ia„  Cedar  Kapida — Linn  Co.,  bridges  on 
Marion,  Fairfax  and  Palo  Rds..  to  P. 
.layne,  2201  Mount  Vernon  Ave.,  $55,928  ; 
on  Center  Point-Benton  Co.  line  Rd.,  to 
A.  Melbcrg,  Cedar  Rapids.  $19,450;  on 
Primary  Road  13,  to  Snyder  &  Johnson, 
Humt>oldt.  $11,998  ;  on  Central  Clty-Coggon 
Rd .  Primary  Project  14,  to  A.  P.  Munson. 
Marlon,  12,809 ;  on  County  Road  15,  to 
G.  H.  Lowe,  Slayton,  Minn.,  $11,258  ;  and 
on  Primary  Rd.  13,  south  of  Prairie  Creek, 
to  Lundgren-Reis  (lo.,  65  College  Ave..  Des 
Moines,  $22,400.  Grand  total  $133,842. 
Noted  Apr.  8. 

lb. .  Cherokee — Cherokee  Co..  10  I-beam 
bridges,  to  (Jraves  Bros.,  Melvin,  $19,400; 
19  culverts,  to  H.  Noel,  Peterson,  $7,583, 
and  32  culverts,  to  Moville  Constr.  Co., 
Moville,  $12,886.  Grand  total  $39,869. 

la..  Marengo — Iowa  Co.,  high  truss  bridge 
on  Federal  Aid  Project  24  4.  to  A.  Olson 
Constr.  Co..  Waterloo.  $14,'640  ;  and  pony 
truss  bridge  on  same  project,  to  M.  O. 
Burnett,  Marengo,  $28,410. 

la.,  Sibley — See  "Streets  and  Roads.” 

la.,  Toledo— Tama  Co.,  1  I-beam  and 
1  pony  truss  bridge  on  Federal  Aid  Proj¬ 


ect  257,  to  W.  A.  Burton,  Waterloo,  $15,- 
800 ;  25  culverts  and  extensions,  to  Ward 
&  Teslow,  Decorah,  $10,256.  Noted  Apr.  22. 

la..  YVebster  City  —  Hamilton  Co.,  2 
I-lK“am  bridges,  to  W.  J.  Zitterell  Co., 
Webster  City,  $5,924  ;  12  culverts,  to  A. 
J.  Carpenter  &  Co..  Woolstock.  $9,640 ;  3 
I-beam  and  1  slab  bridges,  to  Swan.son, 
Webster  City,  $13,557.  Grand  total  $29,121. 

Kan.,  Kussell — See  "Streets  and  Roads.” 

Wyoming— See  "Streets  and  Roads.” 

Ylissourl-— State  Hy.  liept.,  Jefferson  City, 
to  tl.  W.  Condon  Co.,  Omaha,  Neb.,  six  4 
ft.  rein. -con.  slab  spans,  etc.  over  stream, 
Carroll  Co.,  $1,963;  to  Cameron  Joyce- 
Smith  Klder  Co.,  Keokuk,  la.,  two  12  ft. 
rein. -con.  slab  spans,  etc.  over  I.,awn 
Branch,  I’ike  Co.,  $2,603  ;  to  Stonner  & 
Deering,  Chamois,  sixteen  20  ft.  rein. -con. 
slab  spans,  etc.  over  Bourbeuse  overflow, 
Franklin  Co.,  $25,555  ;  to  Chaney  &  Amyx, 
Licking,  four  22  ft.  rein. -con.  slab  spans, 
etc.  over  Frederick  Creek,  Oregon  Co., 
$5,062  ;  to  V.  K.  Koch,  Joplin,  six  20  ft. 
rein. -con.  slab,  and  45  ft.  rein. -con.  deck 
girder  spans,  etc.  over  Coon  Creek,  Jasper 
Co.,  $10,913  ;  to  M.  Haase,  St.  Joseph,  two 
10  ft.  rein. -con.  slab  spans,  etc.  over 
Peavine  Creek,  $4,866,  and  30  ft.  rein.-<'on. 
deck  girder  span,  etc.  over  Wild  Cat  Creek, 
$5,795,  both  Carroll  Co.  ;  to  Cook-G'Brien 
Constr.  Co..  Kansas  City,  three  24  ft.  rein.- 
con.  slab  spans,  etc.  over  Cedar  Creek 
$4,647,  three  35  ft.  rein. -con.  deck  girder 
spans,  etc.  over  Reeds  Branch  $7,285,  both 
in  Pettis  Co.  ;  to  W.  A.  Ross  Constr.  Co., 
Kansas  City,  two  12  ft.  rein. -con.  slab 
spans,  etc.  over  Spring  Creek  $3,369,  two 
20  ft.  rein. -con.  slab  and  one  35  ft.  rein. -con. 
deck  girder  spans,  etc.  over  Dry  Branch 
$7,212,  one  45  ft.  and  two  30  ft.  rein. -con. 
deck  girder  spans,  etc.  over  Mt-Coy  Creek 
$8,795,  all  in  St.  Charles  Co.  ;  to  Hurtin  & 
Sayer,  St.  Louis,  two  30  ft.  rein. -con.  deck 
girder  and  three  80  ft.  steel  truss  spans, 
etc.  over  Big  Creek,  I.inctdn  Co.,  $30,699 ; 
to  Vincennes  Bridge  Co.,  Vincennes,  Ind., 
20  ft.  and  40  ft.  I-beam,  two  60  ft.,  three 
80  ft.  and  two  240  ft.  steel  truss  spans, 
etc.  over  Gas<'onade  River  Maries  (”o.  $85,- 
589  ;  to  Kock  &  McGlone,  Calhoun,  two  5 
ft.  rein. -con.  slab  st>ans,  etc.  over  stream 
$631,  two  8  ft.  concrete  slab  spans  over 
stream  $1,415,  two  10  ft.  rein. -con.  slab 
spans  over  creek  $2,585,  four  10  ft.  rein  - 
con.  slab  spans  over  stream  $4,043,  two  10 
ft.  rein. -con.  slab  spans,  etc.  over  Muddy 
Creek  $2,216,  three  35  ft.  rein. -con.  deck 
girder  spans,  etc.  over  la-nesce  Creek  $7,379, 
three  20  ft.  l-t«-am  spans,  etc.  over  Grand 
River  over  flow  $3,53  4.  two  30  ft.  I-beam 
and  one  100  ft.  steel  truss  spans,  etc.  over 
Grand  River  D.  D.  $15,316  all  foregoing  in 
Cass  Co.  ;  and  to  Tyner  Constr.  Co.,  Kansas 
City,  80  ft.  rein. -con.  arch  span,  etc.  over 
Muddy  Creek,  $12,723,  and  two  8  ft.  rein.- 
con.  slab  stians,  etc.  over  creek  $2,402,  lM>th 
Bates  Co.,  two  12  ft.  r»'in.-con.  slab  spans, 
etc.  on  Sta.  318  plus  50,  $2,626,  and  two 
12  ft.  rein. -con.  slab  spans,  etc.  on  Sta. 
331  plus  10  $2,618,  both  Jackson  Co.,  three 
14  ft.  rein.-<-on.  slab  spans,  etc.  over  creek. 
Bates  Co.  $3,898,  three  24  ft.  rein. -con.  slab 
spanSj  etc.  over  YVillow  Branch,  Vernon  Co. 
$5,447,  40  ft.  rein. -con.  deck  girder  span, 
etc.  on  Sta.  370  plus  58  $2,593,  45  ft.  rein.- 
con.  deck  girder  span,  etc.  on  Sta.  419  plus 
90,  $4,532,  and  24  ft.  arch  culvert,  on  St,a. 
471  plus  8o  $3,167,  all  Jackson  Co.  Grand 
total  $281,478.  .Noted  Apr.  29. 

Tex..  Cameron — State  Hy.  Comn.,  Aus¬ 
tin.  bridges  on  Highway  43.  Federal  Aid 
Project  494-A.  Milan  Co.,  to  Davis-Pace 
Co.,  1306J  Y'oung  St.,  Dallas,  $71,000. 
Noted  May  13,  under  "Streets  and  Roads.” 

Tex.,  Deratiir — See  "Streets  and  Roads.” 

Idaho — State  Hy.  Dept.,  Boise,  bridge 
over  Snake  River  twtween  Baker,  Oregon 
and  Adams  Counties,  to  Portland  Bridge 
Co..  Portland.  Ore.,  $66,360  ;  and  32  ft. 
concrete  and  90  ft.  steel  span  bridge  with 
approaches  on  RiM>sevelt  Highway,  Federal 
Aid  Project  120-A.  Goading  Co.,  to  D.  J. 
Cavanagh,  Twin  F'alls,  $16,299. 


Dams 

Proposed  W  or k 

Y'a.,  Lnray  —  Page  Power  Co.,  M.  E. 
Rondabush,  Luray,  pres.,  plans  dam  and 
enlarging  plant.  To  exceed  $150,000. 

Contracts  Awarded 

Qne.,  Granilmerr — Quebec  Streams  Comn., 
59  Notre  Dame  St.  E.,  Montreal,  concrete 
dam  30  ml.  north  of  here.  Champlain  Co., 
to  Shawinigan  Eng.  Co.,  103  Cascades, 
Shawinlgan  Falls.  Engrs.  est.  $5o(.,000. 


Railways 

Proposed  ork 

YlinneHota — Duluth  Street  R.v.  Co.,  2631 
West  SuiH-rior  St.,  Duluth,  maile  plans 
7,000  ft.  double  and  3,500  ft.  single  track, 
90  lb.  rails  e<|Uip|H'd  with  nu-tal  trollc> 
jMdes,  etc.,  on  45th  Ave.  east  and  Superior 
St.  between  Wyoming  St.  and  62nd  Ave. 
E.,  in  Duluth.  $82,000.  J.  Carson,  c/o 
owner,  eiigr. 

Nebraska — I’nlon  Pacific  R.R.  Co.,  1416 
Itodge  St.,  Omaha,  R.  L.  Huntley,  eh.  engr., 
making  plans  8  mi.  Lyman  branch,  and  lo 
mi.  tiering  branch,  Scotts  BlulT  Co.  $236,- 
619  and  $272,553  rcsis-ctively.  This  »or- 
rects  rejMirt  in  May  20  Issue. 

Washlngtim- -Columbia  &  Cowlitz  R  U. 
Co.  plans  approximately  6  mi.  extension  In 
Cowlitz  Co. 

tlurher^ — Canadian  Pacific  Ry..  Windsor 
Sta.,  Montn-al,  plans  6  mi.  railway  line 
Ix-tween  Maniwaki  and  Chelsea.  \V.  \V. 
Benny,  Central  Sta.,  Ottawa.  t)nt.,  engr. 

Onlarln  —  M.  Vaughan,  Welland,  plans 
new  electric  railway,  in  Welland.  $25o,ooo. 

liids  Desired 

Pennsylvania — June  10,  by  A.  C.  Shand, 
ch.  *'ngr.  Pennsylvania  R.lt.  Co.,  Broad  St. 
Sta.,  Phila.,  constni<-ting  concrete  viaduct, 
piers,  abutments,  laying  track,  surfacing 
along  line  Delaware  River  *>xt»'n.sion  «tf 
above  railroad.  25th  St.  between  KILsworth 
St.  and  I’assyank  Ave.,  Contr.  18. 

Excavation,  Drainage, 
Irrigation,  Levees, 
River  and  Harbor 

Proposed  W'ork 

Tex.,  Dalian — City  and  Dallas  Co.  Levee 
IHst.,  R.  S.  Quillen,  County  Court,  plans 
straightening  Trinity  River  Channel,  con¬ 
structing  levees  on  both  sides,  raising  level 
of  land  back  of  levees  and  building  bridges 
for  railroads,  street  cars  and  motor  trafllc. 
$6.(ut(»,000.  Myers  &  Noye.s,  .Mercantile 
Bank  Bldg.,  engrs. 

Tex.,  KI  Jardin — Election  soon  $1,000,000 
bonds,  drainage  and  irrigation  work,  for 
4'ameron  Co.  Water  Impvt.  Dist.  5,  c/o  C. 
I.,.  Hunter,  mgr.  C.  P.  Williams,  El  Jardin, 
consult,  engr.  Noted  Jan.  14. 

f'alif.,  Kamona-  Ramona  Irrigation  Dist. 
voted  $91,000  bonds,  7  mi.  riveted  steel  pipe 
line,  dipped  and  wrapis-d ;  pumping  plants 
and  reservoirs.  T.  K.  King,  920  8th  St., 
San  Diego,  engr.  Noted  Dec.  31. 

Bids  Desired 

Fla..  West  Palm  Bearh — -June  21.  by  Hd. 
Comrs.  I.,ake  Worth  Inlet  Dist.,  208  Fern 
St.,  65,000  tons  stone  for  extending  larke 
YVorth  Inlet  Jetties;  adv.  E.  N.-R.  June  3. 

Bids  Received 

N.  Y'.,  Itiifralo — Dept.  Pub.  YVks.,  Munici¬ 
pal  Bldg.,  May  24,  slips  and  bulkhead  in 
t)uter  Harbor,  just  off  foot  South  Michigan 
Ave.,  from  Monarch  Eng.  Co..  Chamber  of 
Commerce  Bldg.,  $989,000.  Noted  Apr.  22. 

New  Jersey  —  Hd.  Commerce  &  Naviga¬ 
tion,  State  House,  Trenton,  May  27,  dredg¬ 
ing  Inland  Waterway  Channel  frmo  Atlantic 
Clt.v  through  Great  Bay  to  tlrassy  Channel, 
near  New  Inlet,  .Atlantic  Co.,  from  Dela¬ 
ware  Dredging  Co.,  30  South  3rd  St.,  Phila., 
Pa..  ProiM)sitlon  1,  at  $0,238  ja-r  cu.yd.. 
and  ProiMisition  2  $0,238  p«'r  cu.yd.  Noted 
.May  13. 

YIo.,  New  Yludrid  —  Morgan  Eng.  Co., 
Court  Hous«»,  May  12,  approximately  2,715,- 
OOO  cu.yd.  excav.,  etc.,  from  Ditches  2.  3 
and  4,  for  D.  l>.  38.  New  Madrid  Co.,  fr»>m 
Fred  M.  Crane  Co.,  210  South  24th  St., 
Omaha,  Neb.,  at  $0.0715  per  cu.yd.  Noted 
Apr.  29. 

Contracts  Awatded 

HI..  Sycamore— Comrs.  Coon  Creek  D.  D., 
De  Kalb  Co.,  cleaning  op«-n  ditch,  15,000 
cu.yd.  excav.,  etc.,  to  W.  F.  Sternb<-rger, 
Piper  City,  Ill.,  at  $0.30  per  'cu.yd.  Nol»'(i 
Apr.  22. 

Tex.,  Beaumont— Jefferson  Co.  D.  D.  6, 
drainage  work,  incl.  lateral  ditches,  to  Mar¬ 
tin  Bros.,  Vidor,  $46,517.  Noted  Apr.  29. 

Tex.,  Browtiavllle  —  Cameron  (fo.,  con¬ 
structing  (1st  unit)  flood  control  works  em¬ 
bracing  levees  along  Rio  Grande  River 
above  here,  to  J.  Ballinger,  San  Benito, 

Coii.vtr.  .Vf  irs  pop*  345 
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l.’v  v.ition.  Drainage.  Irrigation,  Levees, 
j'lv,  •  and  Harbor  (font.) 

.,,,,1  raiiahan,  Crawford  &  Robert.son,  Mc- 
All'  i'.  IlSC.bUO-  Noted  May  6. 

Ti't..  Olmito  (near  Brownsville)  —  A. 
I'ark-  r  Securities  Co.,  Brownsville,  dredging 
I.ak-  Tcpeguaje  (an  artidcial  lake)  in  Ol- 
nii!.-  tract  at  new  town  site  of  Olmito  now 
b.11.  ;  developed,  to  J.  Ballinger,  San  Benito, 
jjpir  iximately  $20,000. 

ItritiHh  Columbia — Dept.  I’ub.  Wks.,  Ot- 
Ont..  dredging  at  False  Creek,  here, 
til  Northwestern  Dredging  Co.,  510  Hast- 
iiii;.-  St.  W.,  Vancouver,  $40,000.  Noted 
Mar.  11. 


Streets  and  Roads 


Proposed  W'ork 


MaHH.,  Medford  (hr.  Boston)  ■ —  Plan.s 
constructing  and  extending  10  new  streets. 
$'.10,000  appropriated.  Private  plans. 

Miihh.,  Kevere  (br.  Boston) — Voted  $55,- 
iMHi  Ironds.  iiermanent  paving  Malden  St. 
)>rivate  plans. 

Conn.,  South  Manchester — Plans  paving 
Main  St.  from  Adams  to  Center  Sts.  $80,- 
000  appropriated. 

N.  Y..  Albany  Hd.  Contr.  &  Supply.  City 
Hall  rejected  bids  May  17,  imiiroving 
Hunter,  Washington  and  Belvidere  Aves., 
etc.,  here. 

New  Jersey — Hunterdon  Co.  (Fleming- 
tiin)  plans  penetration  macadam  paving  4 
mi.  road  from  p’lemingion  to  Sergeantsville. 
$70.1*00.  C.  Davis,  White  House  Station. 


N.  4.,  Mt.  Holley — Burlington  Co.  plans 
asphalt  or  penetration  macadam  paving  2 
mi.  Stevens  Station  lid.  $82,500  or  $71,- 
700. 

N.  J,,  New  Brunswick  —  Middlesex  Co. 

§Ian8  asphalt  paving  1  ml.  Ferry  St.,  in 
outh  River,  and  1  mi.  Carteret-Wood 
Bridge  Rd.  W.  F.  Buchanan.  Perth  Amboy, 
engr. 

N.  4.,  Trenton — City  Comn.  plans  paving 
Hanford,  Dayton,  Willow,  Olden  and 
I'rinceton  St.s.  $104,000.  J.  E.  English, 
Trenton,  engr. 

I’a..  Cllassport — Takes  bids  about  July  1. 
brick  paving,  etc.  7,800  sq.yd.  various 
streets.  R.  C.  Boyne,  boro  engr. 

Pa..  West  Hazleton  —  Takes  bids  about 
June  18,  various  types  paving  10,000  sq.yd. 
various  streets. 

Virginia  —  State  Hy.  Comn.,  Richmond, 
plans  improving  streets,  roads,  bridges,  etc., 
on  Route  105,  Project  337  $12,000,  Route 
11.  Project  177  $9,000.  Route  12,  Project 
410  $40,000,  Route  115,  Project  245  $39.- 
000,  Route  12,  Project  410  $45,000,  Route 
12.  Project  437  $8,000,  Route  102  and  10, 
Project  428  $3,000,  Route  114,  Project  217 
$39,220,  and  Route  11,  Project  195  $25,280, 
all  foregoing  in  Bristol  Dist.  ;  Route  10, 
I’roject  143-B  $30,000,  Route  14.  Project 
309  $40,000,  Route  12,  Project  123-B  $16,- 
000,  Rout*  15,  Project  405  $20,000,  Route 
33  $90,000,  Route  10,  Projects  432  and  433 
$9,525,  and  Route  10,  Project  132  $40,000. 
all  in  Salem  Dist.  ;  Route  14,  Project  259 
$75,000,  Route  14.  Project  134  $41,232, 

Route  18.  Project  278  $75,000,  and  Route 
10.  Project  162  $28,568,  all  in  Lynchburg 
I)ist.  ;  Route  37,  I’roject  377  $40,000,  Route 
21.  Project  421  $120,000.  Route  17,  Projects 
388  and  391  $41,000,  and  Route  14.  Project 
375  $23,000,  all  in  Staunton  Dist.  :  Route 
32.  Project  184  $48,100,  and  Route  21. 
Project  371  $150,000.  both  in  Culpeper 

ni.st.  ;  Route  13,  Project  419  $92,000,  and 
Routes  30  and  38  $36,450,  both  in  Freder- 
ick.sburg  Dist.  ;  Route  10  $40,000,  Route 
324  $65,000,  and  Route  35,  Project  145 
$151,550,  in  Richmond  Dist.;  Route  121, 
I’roject  246-B  $35,000,  Route  40,  Project 
326  $40,000.  Route  35,  Project  145-H  and 
J  1109,000,  Route  34.  Project  181  $33,075, 
and  Route  34.  Project  280  $40,000,  all  in 
Suffolk  Dist.  H.  G.  Shirley,  chn. 

Fla.,  Tampa  -  -  HllKsborough  Co.,  election 
June  22,  asphalt  composition  on  6  in.  lime 
rock  paving  Road  1  from  John  T.  Gunn 
Highway,  from  Citrus  Park,  $80,000  ;  Road 
2  from  John  T.  Gunn  Highway  westerly, 
$55,000;  Road  3.  $85,000  and  Road  4 

beginning  at  John  T.  Gunn  Highway  east 
iind  west. 

Fla..  West  Palm  Beach— Soon  takes  bids 
IMiving  approximately  800,000  sq.yd.  various 
streets.  T.  B.  Henry,  city  engr. 

MU*..  Laurel — Jones  Co.  plans  election 
soon  $300,000  bonds.  Improving  roads. 

I,a..  New  Orleans — Comn.  Council,  plans 
paving  South  Claiborne,  Mistletoe,  Canal, 
Poydras,  Franklin,  South  Prieur.  and  Alvar 
Sts.,  etc.,  to  exceed  $1,000,000;  also 
temporary  surfacing  various  streets,  $118,- 
000.  B.  Valias,  city  engr. 


Ky.,  Morganfleld  —  Union  Co.  election 
June  12,  $300,000  bonds  improving  various 
roads. 

O.,  Akron — W.  F.  Peters,  dir.  Pub.  Serv., 
soon  takes  bids  grading,  curbing,  walks  and 
vitr.  brick  paving  3,940  sq.yd.  Schumacher 
St.  $26,700,  and  2,030  sq.yd.  Mercer  Ave. 
$19,600;  also  grading,  walks  and  cinder¬ 
ing  900  cu.yd.  I’arkview  et  al,  $9,100.  E.  A. 
Kemmler,  Municipal  Bldg.,  engr. 

U.,  Canton — Bd.  Control  soon  takes  bids 
asphalt  paving  Howland  Ave.  N.  E.  from 
12th  to  17th  Sts.  N.  E.  $50,000.  W.  E. 
Sarver,  City  Hall,  engr. 

<).,  Euclid-  Made  plans  paving,  etc.  East 
216th  St.  $25,000.  F.  A.  Thomas,  Town 
Hall,  engr. 

Mich.,  Atlanta — Montmorency  t7o.  takes 
bids  about  June  16.  graveling  2.828  mi. 
Federal  Aid  199,  Sect.  A.  G.  H.  Green. 
Alpena,  engr. 

.Mich.,  BeHHcmer- -Gogebic  Co.  takes  bids 
about  June  15,  grading  17.5  tni.  Federal 
Aid  I’roject  163.  A.  M.  Hopimrstead, 
Crystal  Falls,  engr. 

Mich..  Crystal  Falls — Iron  Co.  takes  bids 
about  July  20,  concrete  paving  5  mi.  F«'d- 
eral  Aid  162.  A.  M.  Hopm'rstead,  Crystal 
Falls,  engr. 

Mich.,  Esranaba  —  Delta  Co.  takes  bids 
about  July  15.  grading  5  mi.  Federal  Aid 
160.  R.  R.  Martin,  Newberry,  engr. 

Mich.,  tirnnite  I’ointe  Park  (br.  Detroit) 
— Voted  $50,000  bonds,  sheet  asphalt  re¬ 
surfacing  20,000  sq.yd.  various  streets.  C. 
H.  Marden,  502  Garrick  Theatre  Bldg.,  De¬ 
troit,  engr. 

.Mich.,  Iron  .Yloniituin  —  Dickinson  Co. 
takes  bids  about  July  12.  graveling  5  mi. 
Federal  Aid  106;  18  ft.  A.  M.  Ho|)perstead, 
Crystal  Falls,  engr. 

Mich.,  Marquette — Mantuette  Co.  takes 
bids  about  July  10,  concrete  paving  6  mi. 
Federal  Aid  174.  R.  R.  Martin,  Newberry, 
engr. 

Mich.,  Stanton — Montcalm  Co.  takes  bids 
about  June  15,  concrete  paving  6. .353  mi. 
Federal  Aid  132,  Sect.  A.  H.  C.  Fleming. 
Grand  Rapids,  engr. 

111.,  Chicago-  -Made  plans  and  soon  takes 

bids  grading,  sidewalks  and  asphalt  on  con¬ 
crete  paving  also  electric  lighting  system, 
using  concrete  posts,  etc.,  on  2.5  ml.  Ia>umis 
St.,  42  ft.,  $610,000;  asphalt  surfacing 
30,000  sq.yd.  South  Parkway,  $67,500.  I,. 

White,  57th  St.  and  Cottage  Grove  Ave. 
engr. 

111.,  Grays  Lake  —  Making  plans  and 
takes  bids  in  July  or  August  concrete 
paving  various  streets.  $50,000.  Marr, 
Green  &  Co.,  400  North  Michigan  Ave.,  Chi¬ 
cago,  engrs. 

111.,  Lemont  —  Plans  concrete  paving 
various  streets.  $80,000.  Marr,  Green  & 
Co.,  400  North  Michigan  Ave.,  Chicago, 
engrs. 

III.,  Riverside — Making  plans  and  takes 
bids  in  July  or  August  paving,  waterworks 
and  sewers  in  various  streets.  $100,000. 
Marr.  Green  &  Co.,  400  North  Michigan 
Ave.,  Chicago,  engrs. 

WU.,  YVaukeshs — Making  plan.s  concrete 
paving,  etc.,  26,000  sq.yd.  Bway.,  Dunbar, 
Fairview,  Franklin.  Hamilton,  Marshall  and 
Central  Sts.  A.  R.  Schuh,  City  Hall,  engr. 

Kan.,  Girard — Crawford  Co.  plans  grad¬ 
ing  and  chat  -surfacing,  etc.,  3.513  mi.  Fed¬ 
eral  Aid  I’roject  347-A. 

Mo.,  Farmington  —  Making  surveys  and 
takes  bids  about  July  1,  grading,  curbing 
and  concrete  paving  10,000  sq.yd.  various 
streets.  $25,000.  Haskins  &  Crawford.  824 
Finance  Bldg.,  Kansas  City,  engrs. 

Mo.,  8t.  Lout* — Bd.  Pub.  Serv.,  208  City 
Hall,  making  preliminary  plans  vitr.  brick 
repaving,  etc.,  Hebert  St.  between  Glasgow 
and  Grand  Sts.,  $9,800 ;  grading  Rosalie 
St.  between  Marcus  and  Klngshlghway  Sts., 
$12,700  ;  brick  or  asphaltic  concrete  pav¬ 
ing.  etc.,  Farlin  St.  between  Camelia  St. 
and  alley  in  (7lty  Block  4411-B.  $2,350- 
$2,800  ;  rein -con.,  vitr.  brick,  or  shallow 
granite  block  paving  Penrose  St.  between 
Klngshlghway  Memorial  Blvd.  and  Ger¬ 
aldine  St.,  $1 8,400-$26,800  ;  rein. -con., 
amiesite,  asphalt,  Warrenlte  or  asphaltic 
concrete  paving,  etc..  Queens  Ave.  between 
Thelka  and  Kingshighway  N.  W.,  $25,700- 
$27,800,  Hamburg  St.  between  Gravois  and 
Hildershelm  Aves.  $26.100-$28,600,  and 
Moellenhoff  St.  between  Loughborough  and 
Upton  Sts.  $19.000-$20,500 ;  asphalt.  War- 
renite  or  amiesite  paving,  etc..  Lynch  St. 
between  Bway.  and  13th  St.  $34.600-$35,000, 
Dodler  St.  between  Spring  and  Prairie  Sts. 
$13,1 00-$  13,200,  and  Ijambdin  St.  between 
Ashland  and  Natural  Bridge  Sts.  $14,900- 
$15,000;  asphalt.  Warrenlte.  amiesite  or 
asphaltic  concrete  paving,  etc.,  Berthold  St. 
between  Lindell  Estate  and  Clayton  Ave. 
$15,300-$16,200,  Durant  St.  between  Kings¬ 
highway  N.  W.  and  Thelka  St.  $29.300-$31,- 
600,  Genevieve  St.  between  Prange  St.  and 
Kingshighway  N.  W.  $17,020-$18.400,  Grace 
St  between  Delore  and  Bates  Sts.  $31,400- 


$33,700,  Murdoch  St.  between  Macklind  and 
Wherry  Aves.  $8.350-$9.000.  and  Pennsyl¬ 
vania  Ave.  between  Eichelberger  and  Fas- 
sen  Sts.  $14.40O-$15,4UO.  W.  W.  Horner. 
300  City  Hall,  engr. 

Tex..  Aiitlersun  Grimes  t’o.  takes  bid.s 
after  June  7.  grading  and  bridging  9  mi 
Highway  90.  $7;!,t>.'>0 

Tex.,  Big  l.ake-  Election  s<H>n,  $25,000 
bonds,  paving  10  bliH'ks  various  streets 
Engineer  not  elected. 

Tex..  Braekettville— Kinney  Co.  election 
July  10,  $150,000  bonds,  surfacing,  bridging, 
etc.  various  roads.  Address  County  Judge 

Tex.,  Clarksville-  Red  River  Co.  making 
plans  grading,  bridging,  etc.  8  9  mi.  Detroit 
Rugby  Rd..  26  ft  $85,1*00.  M  P 
Homeyer,  Clarksville,  resident  engr 

Tex..  Clarksville- -Election  soon  $25,000 
bonds  paving  various  streets.  Kngin*‘er  not 
seliH-ted. 

Tex..  CriM-kett  —  Houston  Co.,  making 
plans  gr.iding  and  bridging,  etc.  S.5  mi 
Highway  21,  26  ft.  $45,7o5.  F.  J.  Von 
Zubeii,  Crockett,  co.  I'ngr. 

Tex.,  Franklin  Making  plans  grading, 
bridging  and  gravel  surfacing  3.5  mi.  High¬ 
way  4:1  from  Hearne  to  Brazos  River,  18 
ft.  $73,300.  L.  .A.  Peterman,  Hearne, 
engr, 

Tex.,  I.a  Grange  —  Fiiyette  Co.  milking 
plans  griiding,  bridging  and  grtivel  sur¬ 
facing,  etc.  7.5  mi.  Highway  44.  18  ft, 
$120,500.  R.  E.  Schiller,  Li  Grange,  co. 
engr. 

Tex..  Sweetwater  -  Nolati  Co.  making 
Ilians  grading,  bridging  and  bituminous 
macadam  paving  4.1  mi.  State  Highway  70, 
from  Sweetwater  to  Fisher  Co.  line,  18  ft 
$113,326.  J.  A.  FiK-ht,  Sweetwater,  co. 
engr. 

Calif.,  I.os  .Yngeles  —  Bd.  Pub.  Wks.  tiikes 
bids  about  June  18,  curbing,  grading, 
guttering,  sidewalks  and  asphaltic  concrete 
paving,  etc.  Hillcrest  Dr.,  Court  and  Hill 
St.  Impvt.  Dist.,  also  5th  Ave.  and  60th 
St.  Impvt.  Dist.  To  exceed  $50,000.  J.  C. 
Shaw.  City  Hall.  engr. 

Calif.,  Saeramentii — Plans  election  $371,- 
500  bonds,  improving  main  artery  streets 
and  park  roads.  A.  J.  Wagner,  city  engr, 

Calif.,  San  Bernardino  —  Plans  paving 
Rialto  Ave.  To  exceed  $100,000. 

Calif.,  Wheatland — Making  plans  (laving, 
etc.  various  streets.  To  exceed  $25,000. 

B.  C.,  Vaneoiiver  -  City  Council  takes 
bids  about  June  4,  sidewalks,  curbing,  con¬ 
crete  and  asphaltic  concrete  paving  various 
streets.  $200,000.  C.  Brackenridge.  City 
Hall,  engr.  Noted  Mar.  4. 

Bids  Desired 


Massaebiisetts  —  June  8,  by  Dept.  Pub. 
W’ks.,  Boston,  bituminous  macadam  paving 

8.100  ft.  highway  in  Stow,  3,800  ft.  in  A.sh- 
burnham,  10,170  ft.  in  Belmont,  2,250  ft.  in 
Reading.  1,925  ft.  in  Somer.set  and  3,540 
ft.  in  Westborough ;  gravel  surfacing  699 
ft.  in  New  Ashford  ;  hard  paving  4,200  ft 
in.  Savoy  ;  bituminous  concrete  paving 

10.100  ft.  in  Barnstable.  W.  F.  Williams, 
comr. 

Mans.,  Boston  —  June  8,  by  Dept.  Pub. 
Wks.,  recut  granite  bl«M-k  paving  Boston 
St.  $25,000.  J.  H.  Sullivan,  comr. 

New  York — June  11,  by  A.  W.  Brandt, 
comr.  Highways.  Dept.  Pub.  Wks.,  Albany, 
reconstructing  and  constructing  highways 
in  Rensselaer,  Ris'kland,  Erie.  Broom*', 
Cayuga,  Dutchess,  Monna',  Tompkins  and 
Warren  Counties;  June  15,  In  Chautau<|ua. 
I>ivingston,  Madison,  Washington.  Wayne. 
Delaware.  Sullivan.  Orleans,  Monns*. 
Schuyler  and  Yates  Counties ;  adv.  E.  N.-R. 
June  3. 

N.  Y„  Bustikn — June  5.  by  C.  A.  Endres.s. 
town  elk.,  bituminous  ma<'adam  paving  4 
mi.  Thiel,  Feddick  and  North  Rds.,  18  ft. 
$60,000. 

N.  Y.,  I.Hekuwnnnw — June  7,  brick,  con¬ 
crete  or  asphalt  paving  a|)proxlmately  40.- 
000  8*1. yd.  various  str*'ets.  T.  M.  Mi- 
(’ormlck,  city  engr. 

N.  Y'.,  Long  Island  City — June  8,  by  M.  E. 
Connollv,  pres.  Queens  Boro,  Queens  Sub¬ 
way  Bldg.,  grading,  curbing,  sidewalks  and 
jiermanent  sheet  asphalt  on  concrete  paving 
Libertv  Ave.  from  Brooklyn  Boro  line  to 
88th  St.  (Boyd  Ave.)  and  from  88th  St.  to 
Iloi'kawav  Blvd. 

N.  Y.,  Ton«*»anda  — June  7,  paving  30,ot*o 
8(t.yd.  3  stre»‘ts.  T.  Barrally,  city  engr. 
Noted  Apr.  15. 

New  Jersey  —  June  14.  by  State  Hy. 
Comn.,  Trenton,  grading  and  rein. -con. 
paving  Route  20,  Sect.  5,  Millville  to  Vine- 
land.  Cumberland  Co.  A.  L.  Grover,  secy.  ; 
adv.  E.  N.-R.  June  3. 

New  Jersey  —  June  21.  by  State  Hy. 
Comn.,  Trenton,  widening  Whitehorse  Plk*-, 
Route  3,  Sect.  11  A,  Berlin  ti>  Hammonton. 
Camden  Co.  A.  L.  Grover,  secy.  ;  adv. 
E.  N.-R.  June  3. 

N.  J..  F'lemlngton — June  17,  by  Bd.  Free¬ 
holders  Hunterdon  Co.  bitumin«>us  on 
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Streets  and  Roads  (Continued) 
iiiiKadam  pavinn  lS,3;t8  s<i.yd.  Rambert- 
vill.-Stoekton  Kd.  (J.  Davis,  White  House 
Station.  eiiKP  ^ 

N.  J..  New  llrunswlek  —  June  17.  by 
Freeholders  Mlddiesex  Co.,  asph.iit  pavinK 
in.OStt  sii.vd  Cranbury-New  Itrunswick 
Turnpike  \\  .  K.  ISui  hanan,  175  Smith  St.. 
I’erth  Aml)oy.  eiinr. 

l\ uiiIh  .2  and  2.{,  by 

Hy  I  a  pt..  Harrisburg.  eonstruetinK  ajiprox- 
iniat.ly  47  mi  19  proj.ets  in  Ail.»;beny, 
ArmstroiiK.  Heaver,  Crawford,  la-laware, 
Krankiin,  Uawremc,  Hebanon,  Montgomery, 
I’erry.  Sehuylkill.  Somerset,  Warren  and 
Westmoreiand  Counties.  W.  H.  Connell, 
eiiK-  exeiutive  and  aetiiiK  seey.  hinhways; 
ad\.  i:.  N  -R  June  :! 

I’u.,  s<Mitliini>iit  (Johnstown  P.  O.)  — 
June  14.  I>v  R.  <i.  Wertz,  seey.  Horo  Coun¬ 
cil  liituininous  on  I'oiurete  or  rolled  stone 
paving  tl. !'.■>(•  s<i.yd.  Hliss,  Weaver  and 
tlardiier  Sts.  S.  !•'.  Hiekey  (i  809 

Johnstoun  Trust  ItldK.,  Johnstown,  engr. 
Noted  May  6.  .... 

Ilebiuare  June  23,  by  State  Hy.  Dept., 
Dover,  Ki.idinn  and  i-onerete  paving,  etc. 
4.2.5  mi.  N<  w  Castle-WilminKton  Rd.,  Contr. 
CN'::  1  ;  .5  13  mi.  Mannolla-C'anterburv, 

Contr.’ ('K2ii  ;  and  0.5  mi.  Hay  Shore  Road- 
la-Wes,  Contr  CS53  ;  adv.  K.  N.-R.  June  3. 

Md.,  Hiiltimore-  -June  9,  by  Hd.  Awards, 
Hh***‘t  asplialt  pavint2  14,040  s<|.yd.  Contr. 
343  •  and  eom  rete  jiavinK  0,475  s<|.yd.  Contr. 
344.  S  l•ure.■ll.  City  Hall.  hiKlnvays  .ntir. 

Md.,  Kiiston  —  June  15,  by  Mayor  and 
('ouneil,  evmeret*'  pavinR  O.OOO  8<|.yd.  West 
and  Hanson  Sts.  K.  (1.  Kastenhuber,  Jr., 
town  eiiKr.  ;  adv.  K.  N.-R.  June  3. 

\  a.,  A l»liiicd«»ii  —  Juiu*  7,  at  otiire  <'u*rk 
Washington  Co.,  gradint;  and  waterbound 
maeatlam  surfacing  44,733  sq.yd.  Tin 
Bridge  Rd.  ..... 

\\.  V«..  Morguiitowii — July  0,  by  (  ounty 
Court,  grading  and  hard-surfacing  Miller 
Hill  K.llev  ltd,,  and  Kvansville  Pike,  both 
4'linton  Dist.  A.  J.  Haritell,  eo.  engr.  ;  adv. 
K.  N.-R.  June  3. 

noridii  —  June  10,  by  State  Rd.  Dept., 
Tallaliassee,  8  in.  Florida  lime  roek  sur- 
fai  ing  7  43  mi.  road.  Volusia  Co.  ;  c  learing, 
grublilng.  grading,  etc.  3.9  4  mi.  road  in 
t-harlotte  Co..  7  mi.  l.,ake  Co.  and  12  mi. 
Hrevard  Co.;  bridge  to  have  one  120  ft. 
span  on  «’oncr<'te  piers  and  1,243  ft.  ap- 
proai'h  8i>an  al.so  and  bridge  to  have  one 
120  It.  steel  s|>an  on  com-rt-te  piers  and 
1,348  ft.  aiiproach  span,  both  in  Okaloosa 
c’o.  J.  le  Cresap.  highway,  engr. 

I  la..  \ero  Heiieli — July  7,  at  otlice  Carter 
&  Damerow.  «-ngrs..  Veto  H«'ach.  grading 
and  liridging  roadway.  Sects.  1  and  2, 
Florida  Cmss  State  Highway  between  \  ero 
Iteach  and  Kissimmee  River,  in  Indian 
Itiver  and  Osceola  Countii  s  ;  adv.  K.  N.-R. 
June  3. 

Miss..  Houston — June  11.  by  Bd.  SuiM>rvs. 
Chii-kasaw  Co..  Imiiroving  9.094  mi.  Federal 
Aid  l*roj<'ct  1st!,  20.003  cu.yd.  excav.,  44,411! 
cu  yd  borrow,  45,.5o7  11).  reinfon-ing,  18,960 
cu  yd  gravel  1  ml.  haul,  101.934  units  i 
mi.‘ haul.  44,437  ft.  creo.soted  and  1.886  ft. 
untreated  timber,  etc.  H.  t'.  Dietzer,  Jack- 
son,  engr. 

I.oiiUlunii — June  9,  by  State  Hy.  Comn., 
Baton  Rouge,  constructing  6.74  mi. 
Hov nessville-Herniiv  Highway,  State  Proj¬ 
ect  453  H3.  t'laiborne  Parish  ;  4.06  mi.  New 
Iberia-St.  Martinsville  Highway,  State  Proj¬ 
ect  4.53-A,  St.  Martins  Parish;  and  11  ml. 
Farmersville-Bastrop  Highway,  State  Proj¬ 
ect  4.52-B.  I’nion  Parish.  W.  B.  Robert, 
Reyniond  Bldg.,  Baton  Rouge,  highway 
ciigr. 

I.u..  KiiHton — See  "Contracts  Award<>d.” 

Kentucky — June  21,  by  State  Hy.  Dept., 
Frankfort,  (F.  A.  1*.  meaiiN  Federal  Aid 
Project  and  S.  .\.  P.  nieann  State  Aid 
Projeit),  medium  type  surfacing  10.1 
mi.  ScottsvilU'-tllasgow-Harren  River  Rd., 
F..\.l*.  112,  All<-n  Co.;  low  tyia>  surfacing 
13.1  mi.  Marion-Morganlield  I’nion  Co.  line 
Rd  ,  F  A  P.  119-.\.  Crittenden  Co.  and  8.2 
mi.  Kdmonton-tllasgow-Harren  C'o,  line  Rd., 
S  I*.  1-A,  Metialf  Co.;  medium  tyjie  sur- 
fai'ing  2.5  mi.  iir  low  type  surf.-icing  5  ml. 
Franklin-Howling  tlreeii  Rd..  S.A.P.  1.5-A, 
Simpson  t'o.  and  2.5  mi.  or  5  mi.  same  road, 
Warri  ii  Co.  ;  grading  and  low  type  surfac¬ 
ing  9.3  mi.  Ho|)kinsville-Klkton  Rd.  (Jeff 
Davis  Highway),  F.A.P.  123-.\,  Christian 
Co.  :  grading,  etc.  9  4  mi.  Morgantown- 
Hart ford- Borahs  Ferry  Rd  ,  S  A  P.  ll-.\ 
Butler  Co.,  5.1  mi  Owensl)oro-Bivermore- 
Mclaan  Co.  line  Rd.,  S  A  P.  77-A,  and  1.9 
mi.  Owensboro-Fordsville-Dhio  Co.  line  Rd., 
S..\.P.  12-,\,  both  Itaviess  t’o.,  also  10.7 

mi.  Compton-Jackson-Breathitt  Co.  line 
Rd  .  F  A  P.  12 1-A,  Wolfe  Co.  E.  N.  Todd, 
highway  engr. 

Kcnliicky — June  28,  by  State  Hy.  I>ept., 
Frankfort,  (F.A.P.  means  Federal  .4ld 
Project  and  S..4.I’.  meuna  State  .4ld  Proj¬ 
ect).  reconstructing  and  low  tyja*  surfacing 
4  4  mi.  Dan  ville-l,ib«'rty-Blncoln  Co.  line 
Rd..  S  .4  1*.  96-A.  Boyle  Co.  ;  low  type  sur¬ 
facing  6  1  ml.  Coyce-Fulton-Hickman  Rd., 
F.A.P.  130-B-C  Fulton  Co..  2  5  mi.  Madison- 


ville-Hopkinsville  Rd.  from  Earlington  to 
Mortons  (.lap,  F.A.P.  122-B  Hopkins  Co., 
9.6  njl.  Marion-Smithland  Rd.,  F.A.P.  92 
Bivingston  Co.,  and  5.8  mi.  Wllliamsburg- 
Jellico  Rd.,  S.A.P.  35-C,  Whitley  Co.  ;  grad¬ 
ing  and  low  type  surfacing  7.8  mi.  New 
Castle-lji  Grange-!  )ldham  Co.  line  Rd., 
S.A.P.  19-A,  Henry  Co.  ;  grading  and 
medium  type  surfacing  3.3  mi.  Munford- 
ville-Howling  Green  Rd.  from  Horse  Cave 
to  ('ave  City,  F.A.P.  152-A  and  B,  Hart  and 
Barren  Counties,  high  tyi)e  surfacing  6.5 
mi.  Williamstown-Georgetown  Rd.,  F.A.P. 
114  Grant  Co.,  10.4  mi.  Cannonsburg- 
Is)ui8a-I.,awrence  Co.  line  Rd.,  F.A.P.  35-B 
and  136,  Boyd  (2o.  ;  grading  and  high  type 
surfacing  3  mi.  Madisonvllle-Earlington- 
Hopkinsville  Rd.,  F.A.P.  122-A,  Hopkins 
Co.  ;  grading  7.5  mi.  Elizabethtown-Leitch- 
(ield  Rd.,  F.A.P.  147-B,  Hardin  (20.,  13  ml. 
Hazard-Whitesburg  Rd..  F.A.P.  128-D-E 
Knott  and  la-tcher  Counties,  6.9  mi.  West 
Biberty-Salyersville-Magotlin  Co.  line  Rd., 
S.A.P.  28-B  Morgan  Co.,  and  9.2  mi.  same 
road,  S  A  P.  28-C,  Magoffin  Co.  E.  N.  Todd, 
highway  engr. 

<>.,  Duytnn — June  11,  by  O.  F.  Baker, 
dir.  Pub.  Serv.,  brick  or  granite  on  con¬ 
crete  paving,  etc.,  47,000  stpyd.  5th,  Wa.sh- 
ington  and  Findlay  Sts.  $122,000.  J.  F. 
Hale,  city  engr. 

4>.,  Fiieliil  -June  7,  by  Village,  asphaltic 
concrete  paving  East  216  and  East  234th 
Sts.  To  exceed  $25,000.  F.  A.  Thomas.  Bd. 
Town  Hall.  engr. 

Ind.,  Plymouth — June  14,  by  Bd.  Comrs. 
Marshall  Co.,  concrete  paving.  Chas. 
Rhoade,  et  al.,  Rd.  $58,600.  O.  H.  Weber, 
aud. 

Ind..  Salem  —  June  7,  by  Bd.  Comrs. 
Washington  Co.,  constructing  16,971  ft. 
Bittle  York  Rd..  Washington  Twp.  $25,824. 
W.  J.  Nicholson,  aud. 

Ind..  .Sullivan  —  June  7th,  by  Comrs. 
Sullivan  Co.,  constructing  12,468  ft.  high¬ 
way.  $27,718.  A.  M.  Carter,  co.  aud. 

MIeh.,  Muskegon — June  8,  by  Rd.  Comn. 
Muskegon  Co.,  grading,  concrete  or  asphalt 
surfacing  IJ  n)i.  I>ake  Harbor  Rd..  20  ft. 
$35,000.  L.  H.  Nielsen,  Court  House,  engr. 
Noted  June  3. 

IlliiinlH  — June  9,  by  State  Dept.  Pub.  Wks. 
&  Buildings,  I>iv.  Highways,  Springfield, 
grading  23,651  cu.yd.  Route  14,  Sect.  12-X, 
White  Co.  F.  T.  Sheets,  eh.  engr. 

III..  Chleago  —  June  8,  by  City,  Room 
207,  City  Hall,  grading,  sewers  and  7  In. 
concrete  paving  9  various  alleys.  West  77th 
PI.  and  North  Central,  Exchange,  North 
Hamlin,  North  Oak  I'ark,  and  Pensacola 
Aves.  J.  J.  Sloan,  j)res. 

WIb..  Flkhorn  —  June  8.  by  H.  J.  Peters, 
comr.  Walworth  Co.  Highways,  graveling, 
etc.  11,000  cu.yd.  Elkhorn-Williams  Bay 
Rd.  ;  5,000  cu.yd.  Sharon-Clinton  Rd.  :  5,000 
cu.yd.  I.,a  Grange-Palmyra  Rd.  ;  and  3,000 
cu.yd.  Troy-Muwonago  Rd. 

4VIb.,  Milwaukee — June  7,  by  Dept.  Pub. 
Wks..  R.  E.  Stoelting,  comr.,  rein-con.  re¬ 
paving,  etc.,  21,603  s(|.yd.  27th  St.  and  2nd 
Ave.  J.  Schwada,  city  engr. 

WIb.,  New  I.iindoii  —  June  8,  by  C.  J. 
Thompson,  city  elk.,  grading  and  rein. -con. 
and  vibrolithic  concrete  9,371  sq.yd.  paving 
Mill  St.  F.  M.  Charleswairth,  Jr., 
Kauknuna,  engr. 

Minn.,  ItnelieHter — June  7,  by  City,  A.  F. 
Wright,  elk..  Vertical  fibre  brick  paving,  etc. 
aj^)pro)cimately  8,470  sq.yd.  various  streets. 

kan..  Ft.  Scott — June  12,  by  K.  Culbert¬ 
son,  elk.  Bourbon  Co.,  120,000  gal.  bitumen 
for  single  surface  treatment  on  31  ml. 
r<  lads. 

S.  !>.,  .tberdeen — June  7.  by  B.  W.  Kohl- 
hoff,  city  aud.,  6  in.  reinforced  vibrolithic 
concrete  itaving,  etc.  24,700  sq.yd.  various 
streets.  $65,000.  A.  E.  Bennett,  city  engr. 

Mo..  Kennett — June  7.  by  C.  S.  Schultz, 
elk.  Dunklin  Co.,  graveling,  etc.  6.28  ml. 
various  streets,  16  ft.  C.  E.  Smith  &  Co., 
Burnett  Bldg,,  engrs. 

Tex.,  Alice  —  June  15,  by  F.  E.  Hess, 
engr.  Jim  Wells  Co.,  bituminous  macadam 
surfacing  48.4  mi.  TIighwav  12,  and  5.9 
ml.  Highway  12-A,  18  ft.  $1,200,000. 

Tex.,  (irovetnn — June  14,  by  F.  J.  Berry, 
judge  Trinity  Co.,  grading,  bridging,  etc., 
19.054  mi.  Highway  94,  State  .-Vid  Project 
677-A,  26  ft.  $100,000.  Noted  May  20. 

Tex.,  Ilonston — J.  C.  MeVea,  city  engr., 
taking  bids  paving  various  streets,  for  City. 
$60,000. 

Tex.,  Karnes  City — June  18,  by  O.  N. 
Powell,  engr.  Karnes  Co.,  bituminous  mac¬ 
adam  paving  9  mi.  Highway  16.  18  ft. 
$160,000. 

tVaBhington  —  June  15,  by  State  Hy. 
Dept.,  Olympia,  (S.  K.  means  State  Kowd), 
grading,  etc.,  72,500  cu.yd.  S.  R.  1,  What¬ 
com  Co.  ;  crushed  graveling,  etc.,  6,260  cu. 
yd.  S.  R.  2,  and  22,000  cu.yd.  S.  R.  3,  both 
Kittitas  Co.  ;  crushed  rock  or  graveling  ap¬ 
proximately  18  mi.  S.  R.  8,  Klickitat  Co.; 
and  constructing  two  12  ft.  span  bridge  on 
S.  R.  2,  I.iincoln  Co.  ;  100  ft.  T-beam  bridge 
on  S.  R.  1,  Ix'Wls  Co.;  and  1,040  ft.  tim¬ 


ber  bridge  on  S.  R.  1,  Skagit  Co.  J 
Hoover,  highway  engr. 

Calif.,  Lob  AngeleH — June  14,  by  Sup' . 

Ix)s  Angeles  Co.,  grading  and  concrete  i  .. 
ing,  etc.,  190,432  sq.ft.  2nd  St.  ext.-n  ,  n 
from  Pomona  Blvd.  to  west  city  limn 
I’omona.  G.  W.  Jones,  co.  rd.  comr. 

Calif.,  Martinez — June  21,  by  J.  H,  V. 
elk.  Contra  Costa  Co.,  improving  Con 
Avon  Rd.,  4.400  tons  base  roek,  l,4  4ii  i 
top  rock  and  screenings,  101,216  .sipft 
ing.  R.  R.  Arnold,  Martinez,  co.  sur\ 

Calif.,  ModeHto  —  June  14,  by  Sup- 
Stanislaus  Co.,  asphaltic  macadam  pa., 
etc.  1.8  ml.  McHenry  ltd.,  18  ft.;  J 
Oakdale  Rd.  1.6  mi.  Finney  Rd.,  and  n  i. 
California  Ave.,  all  foregoing  16  ft 
exceed  $25,000.  J.  H.  Hoskins,  Mod' 

CO.  surv. 

Calif.,  San  Kafael — June  14.  bv  Su|iei 
Marin  Co.,  grading,  etc.,  127.471  en  .i 
Manor  to  Pt.  Reyes  Highway.  J.  C.  Ogle.-l. 
San  Rafael,  co.  surv. 

Calif.,  Tracy — June  10,  by  G.  B,  Fri  ri< 
city  elk.,  grading,  curbing,  guttering  U  i:  ' 
Willite  asphaltic  concrete  on  3J  in.  Wflli;. 
asphaltic  concrete  paving,  etc.  Eaton  A\.  . 
Center.  Ofcee  Sts.,  etc.  To  exceed  $2r.,cii".' 

E.  C.  Finley,  city  engr.  Noted  May  27. 

Ont.,  North  Bay— -June  7,  by  (’.  H.  Full,  r- 
ton,  ch.  engr.  Providence  Ontario,  North. m. 
Development  Branch,  Parliament  BliB 
Toronto,  clearing,  grading,  graveling,  .-t. 

38  mi.  sections  North  Bay  to  I.,at<bf.ii li 
Trunk  Rd.  $400,000. 

tint.,  Sarnia — June  10,  by  M.  Beatty,  l■it\ 
engr.,  sheet  asjthalt  paving  various  s'tr.it- 
$40,000. 

Ont.,  Waterloo — June  12,  by  B.  F.  I>i.  i- 
rich,  chn.  Bd.  Wks.,  sheet  asphalt  paving 
.5,000  sq.yd.  and  concrete  paving  l,3ii(i 
sq.yd.  various  streets.  $30,000.  C.  K 
Necker,  Town  Hall,  engr. 

Que.,  Chartirrville  —  See  "Contracts 
Awarded." 

Man.,  Oakhank — June  5,  by  E.  C.  Cowati 
engr.  Municipality  Springfield,  Oakbank 
roadwork.  $35,000. 

Bids  Received 

Maine — State  Hy.  Dept.,  Augusta,  Mitv 
20,  grading,  concrete  paving,  etc.,  highwav 
in  North  Kennebunk,  from  A.  Susi  &  Co’ 
12  Richfield  St.,  Dorchester,  $399,491  ;  iii 
Wells  and  Kennebunk,  from  Bruno  (v 
Pelitti,  18  Tremont  St.,  Boston,  $154,389 
and  in  Ellsworth-Trenton,  from  McCabe 
Giovannini,  Inc.,  20  Central  St.,  Boston, 
$197,144.  Noted  May  13. 

New  Hampshire — State  Hy.  Dept.,  Con¬ 
cord,  May  20,  from  Arborio  Road  (I’onstr 
Co.,  408  Main  St.,  Hartford,  Conn.,  gravel 
surfacing  1.35  mi.  highway  in  Pinkhani 
Notch  $29,300,  0.76  mi.  highway  in  Bancas- 
ter  $15,401,  and  bituminous  macadatn 
paving  2.15  mi.  in  Rex  hester  $25,650,  frotn 
T.  Meloy,  Gorham,  0.9  ml.  highway  in 
Whitefield  $19^938,  and  gravel  surfacing 
0.48  ml.  in  Randolf  $10,220  ;  from  Winslow 
&  Cummings,  Nashua,  rein. -con.  paving  1,35 
ml.  in  Exeter  and  Stratham,  $56,085;  anti 
from  Ames  Constr.  Co.,  Somersworth,  24 
ft.  span  deck  girder  bridge  and  approaches 
on  Highway  207,  in  East  Kingston,  $5,798. 
Noted  May  20. 

MuHBarhiiNettB — Dept.  Pub.  Wks..  Boston, 
May  25,  bituminous  macadam  paving  4,55o 
ft.  highway  in  Sandswich  from  Washburn 
&  Sheridan  Constr.  Co..  East  Taunton.  $18.- 
804  ;  1,500  ft.  in  Avon,  from  Powers, 

TaurasI  &  Rush,  139  Federal  St..  Bttston. 
$8,537  ;  1,900  ft.  in  Medfield,  from  O. 
Mend,  27  Martinack  St.,  Peabody,  $10,782; 
and  15,300  ft.  in  Dartmouth,  from  Greenev 
&  Sherry,  Fall  River,  $279,366.  Noted 
May  20. 

Mbbr..  Boston — Dept.  Pub.  Wks.,  May 
24,  sheet  asphalt  or  bitulithic  paving  Wade 
St.,  Ward  14,  from  S.  J.  Tomassello.  11 
Cushing  Terrace,  Dorchester,  $35,986.  Noted 
May  20. 

Mbbb.,  Brookline  (br.  Boston) — Bd.  Se¬ 
lectmen,  May  17,  sheet  asphalt  or  War- 
renite  bitulithic  paving  Beacon  St.  between 
I’ark  St.  and  Washington  So.,  from  Warren 
Bros,  Co.,  9  Cambridge  St.,  Boston,  $24,752. 
Engrs.  est.  $25,000.  Noted  May  13. 

New  York  —  A.  W.  Brandt,  comr.  High¬ 
ways,  Albany,  May  25,  (e.  e.  means  en¬ 
gineers  estimate)  constructing  4.2  mi.  High¬ 
way  5711,  East  Galway-Saratoga  Rd..  Part 
2,  Saratoga  Co.,  from  M.  C.  Tryon, 
Herkimer,  $155,894  e.  e.  $199,001  ;  7.52  mi 
Highway  1731,  New  Berlin-Beonardsvilie 
Rd.,  Part  1,  Chenango  Co.,  from  Parlor 
City  Constr.  Co.,  Binghamton,  $359,997  e.e. 
$514,815;  and  5.34  mi.  Highway  8247,  Red 
Creek-South  West  Oswego  Rd..  Parts  1  and 
2,  Cayuga  Co.,  from  F.  W.  Forness,  Jr.,  438 
North  Union  St..  (Rean,  $230,546  e.e.  $290,- 
118.  Noted  May  13. 

N.  Y.,  Brooklyn  —  J.  A.  Guider,  pres. 
Brooklyn  Boro,  Boro  Hall,  May  26,  perma¬ 
nent  asphalt  paving  East  37th  St.  and 
Biberty  Ave..  from  Borough  Asphalt  Paving 
Co.,  301  Metropolitan  Ave.,  $3,806  and 
$4,042  respectively,  also  Caton  Ave.,  from 
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t.s  and  Roads  (Continued) 

;vlvn  Alcatraz  Asphalt  Pavins  Co.,  407 
illoii  Ave.  $4.7!*:!  ;  restoring  and  as- 
repavinK  where  directed  on  various 
■s  from  Uvalde  Asphalt  I’avinK  Co.. 

V  iy  ,  New  York  City.  ;  Rrad- 

lirhinB  and  llaKKinB  Hast  4th  and 
ith  Sts.,  from  tJ.  M.  Mandato,  133 
$3.3S3  and  $3.«6S  resiK^ctively. 
;7th  St.  and  Avenue  I,  from  Castle 
Inc,  Johnston  PI.,  $834  and  $1,343 
ctively.  Hast  48th  St.,  from  W.  J. 
.lie  t.'ontK.  Co.,  1250  Jefferson  Ave., 

■'7  Noted  May  2o. 

V  l.onit  iHlaiid  <'lf.v — M.  K.  Connolly, 

1,1.  -  g'ueeiis  Boro,  Queens  Subway  llldB., 

M  .  "3  sheet  asphalt  paviiiB  Cooper  Ave.. 

Ir ieii  T  valde  Asphalt  PaviiiK  Co..  1  Hway.. 

\  w  York  Citv,  $22,85.5,  also  Ditmars  Ave. 
•imi  sheet  asphalt  on  ftranite  block  paviiiB 
Ave..  from  Cleveland  Trinidad 
i'lMiiir  Co.,  FlushinR,  $12,515  and  $8,333 
r— neetively  :  Kranite  block  paviiiR  Meadow 
s;t  from  Welsh  Bros.  ContR.  Co.,  14 
Itiieeiis  St..  $06,042;  asphalt  bloek  repaviiiK 

u.iolsev  St.,  from  W.  P.  McPonald  ContR. 
(•,1  i.a'wrence  St.,  FlushiiiR,  $237,000;  and 
eiirbiiiK.  RUtterinR  and  sidewalks  Nelson 
.\\e.  from  O'Brien  &  Kurth,  8625  137th 
SI  .lamaica,  $8,731.  Noted  May  27. 

N.  'Y.,  New  York — J.  Miller,  pres.  Man¬ 
hattan  Boro,  Municipal  BldR.,  May  24. 
eradinR  and  granite  block  repaving  Forsyth 
St  from  St.  George  Paving  Co.,  90  West 
St  $22,124,  and  5th  Ave.,  from  Asphalt 
Constr.  Co.,  208  Bway.  $80,324  ;  widening 
and  sheet  asphalt  repaving  Madison  Ave., 
from  l.’valde  Asphalt  Paving  Co..  1  Bway., 
$33  735  ;  also  grading  and  asphalt  block 
naving  Stone  St.,  from  D.  J.  McCarthy,  88 
Audubon  Ave.,  $9,497.  Noted  May  20. 

New  Jersey — State  Hy.  Ct)mn.,  Trenton, 
May  24,  widening  and  concrete  paving  84.- 
6110  sq.yd.  Whitehorse  Pike  from  Kgg 
Harbor  to  Hammonton,  Route  3,  Sect.  12-A, 
Atlantic  Co.,  from  Comerford  Constr.  Co., 
125  South  5th  St.,  Atlantic  City,  $323,471. 
Noted  May  6.  „  „  «- 

J.,  MunttHquan — Boro  Council,  Ma> 
eom-rete  paving  0.914  mi.  Main  St.,  from 
M  Staub.  Pitman.  $77,887.  Noted  May  6. 

Pa..  I’hlla. — Dept.  Pub.  Wks.,  Bureau  of 
Highwavs,  May  24.  improving  Y’ork  Rd.. 
I’helton'and  65th  Aves.,  from  J.  J.  MiHugh, 
1617  Race  St.,  $213,355.  Noted  May  13. 

Maryland — State  Rd.  Comn.,  Baltimore, 
May  25,  graveling  2.37  mi.  Contr.  Sm-36. 
.St. '  Marys  Co.,  from  Southern  Maryland 
I'onstr.  Co.,  12  Fast  la-xington  St.,  Balti¬ 
more  $19,623,  and  1.75  mi.  C'ontr.  AA-47_. 
Anne  Arundel  Co.,  from  T.  Mullan,  3945 
(Ireenmount  Ave.,  Baltimor*-  $21,422;  con¬ 
crete  paving  1.2  mi.  Contr.  T-23  Talbot 
Co.,  from  Hannemann-Burroughs  Co.. 
Salisbury  $25,992,  and  1.25  mi.  Contr.  P-62. 
Prince  Georges  Co.,  from  Thomas,  Bennett 
&  Hunter.  Westminster  $52,516;  concrete 
shoulders  on  3.4  ml.  Contr.  <''e-10-A,  Cecil 
i'o..  from  T.  P.  Murray,  Towson  $12,836, 
and  3.35  mi.  Contr.  M-IO-C.  Montgomery 
Co.,  from  Gosnell.  Russell  Co.,  Frederick 
$25,352 ;  macadam  resurfacing  3.3  mi. 
Contr.  W-40,  Washington  Co.,  from  Bester, 
bong  Co.,  Hagerstown  $46,603.  Noted 
.May  13. 

I>.  C.,  Wash.  —  Dist.  Comrs.,  District 
Bldg.,  approximately  35,000  sq.yd.  cement 
sidewalks  on  various  streets  from  G.  B. 
Mullin  Co.,  1296  Upshaw  St.  N.  W.  (A) 
$2.15;  and  from  H.  S.  Hatton  Constr.  Corp., 
Bond  Bldg.  (B)  $2.26.  Noted  May  20. 

Florida  —  State  Rd.  Dept.,  Tallahassee, 
May  20,  clearing,  grubbing,  grading,  etc., 
14.2  mi.  road  in  Seminole  Co.,  from  Lake 
Worth  Constr.  Co.,  Lake  Worth,  $99,781. 
.Noted  May  13. 

Louisiana  —  State  Hy.  Comn.,  Baton 
Rouge,  roadway  embankment  1.857  ml. 
Vinton-Orange  Highway,  Federal  Aid  Proj¬ 
ect  43  D,  Unit  1,  Calcasieu  Parish,  from 
Gifford  Constr.  Co.,  Mockbird  St.,  Dallas, 
Tex.,  $234,500.  Noted  May  13. 

O..  Akron — Comrs.  Summit  Co.,  May  24. 
improving  2.9  ml.  Kenmore-Mogadore  Rd. 
44K,  18,100  cu.yd.  earth  excav.,  and  34,000 
•sq.yd.  9-7-9  ft.  (a)  bituminous  concrete  (b) 
brick  (r)  rein. -con.  <•)  slag  (t)  gravel  (o) 
limestone  paving,  etc.  from  McCourt  Constr. 
<’o.,  369  South  Main  St.  (a)  $119,360  (b) 
$146,465  and  (cf)  $11.3,748;  from  A.  K. 
tluilford  Constr.  Co.,  Metropolitan  Bldg., 
(r*)  $111,751  ;  from  C.  F.  Wilmore,  Middle- 
town.  <eo)  $113,492. 

Mich.,  Kordtton — From  Wblte  Constr.  Co., 
1548  Penobscot  Bldg.,  Detroit,  curbing,  8 
in.  concrete  paving,  etc.  Assessment  Dist. 
121  $19,056.  Dist.  122  $42,863,  Dist  123 

$44,321,  Dist.  124  $39,951  and  Dist.  126 
$23,609. 

Mich.,  Kalamazoo — Allegan  Co.,  grading 
and  concrete  paving  95,286  sq.yd.  Federal 
Aid  140,  Sect.  B,  from  I^ewis  &  Freisinger, 
Ann  Arbor,  $164,629,  31,166  sq.yd.  Sect.  A, 
and  26,091  sq.yd.  Sect.  C\  same  project, 
from  W.  H.  Fredericks,  ^eland,  $44,095 
and  $48,747  respectively. 


Wis..  .MliHuiikee  D«-pt.  l*ub.  Wks  .  U  K 
Stoelting.  conir..  May  22,  sheet  asphalt  sur¬ 
facing,  etc.  Fast  Water  .St.,  from  Badger 
t'onstr.  Co.,  37  Wisconsin  St..  $40,008;  also 
asphalt  resurfacing  Frie  St  and  North 
Water  St.,  from  White  Constr.  Co.,  68  Wis¬ 
consin  St.  $12,205  and  $l;!,;:4i  respectively. 
Noted  May  20. 

\\  Is..  .Milnaiikee  Dept.  I’ub  Wks.,  R  F. 
Stoelting,  comr..  May  20,  from  Czi-rwinski 
Constr.  Co..  816  Clinton  St.,  vibrolithic  con¬ 
crete  paving  Fuclid  .Ave.  $55,123,  Ludlow 
.Ave.  $7,433,  Mt.  A'ernon  .Ave.  $11,314.  and 
I’ark  Hill  Ave.  $13,715,  from  J.  Blubm  A: 
Son,  1238  Achille.s  I'l.,  46lh  St.  $3,527,  and 
47th  St.  $3,o28  ;  and  from  I.incoln  Constr. 
Co.,  1487  13th  Ave.,  concrete  curbing  and 
guttering  Orchard  St.  $2,137. 

Texas  —  State  Hy.  Comn,  -Austin,  H 
Moseley,  chn..  May  25,  grading  bridging, 
etc.  11.432  mi.  Highway  23.  State  .Aid  Proj¬ 
ect  452,  26  ft.,  from  .Armstrong  &  Arm¬ 
strong,  502  Houston  Bldg.,  .San  .Antonio, 
$66,400.  Fngrs.  est.  $68,000.  Noted 
.Alay  20. 

Texas — H.  Moseley,  I'hn.  State  Hy.  Comn  , 
May  25.  grading,  bridging,  etc.  3.63  mi. 
Highway  23,  from  Crouch  &  Nolan.  Strawn, 
$106,111,  engrs.  est.  $140, 000  ;  and  9.21  mi. 
same  road  State  Aid  Project  655- B,  from 
('.  H.  A'an  Fman,  Cisco.  $42,231,  engrs.  est. 
$54,300.  Noted  May  2o, 

Colo.,  Denver — l>ept.  Inipvts.  &  I’arks, 
May  13,  from  Allied  Contractors  Inc., 
Majestic  Bldg.,  asphaltic  concrete  paving 
South  Capital  Hill  Paving  Dist.  10  $38,854. 
Paving  Dist.  11  $41,717,  I’aving  Dist.  12 
$40,654,  and  Paving  Dist.  33  $54,847.  from 
Leroy  Constr.  Co.,  Symes  Bldg.,  Paving 
Dist.  13  $39,753. 

Calif.,  Bakersfield  —  From  Thompson 
Bros.,  1514  H  St.,  Fresno,  improving  Fs|)ee, 
27th,  28th,  29th  Sts.,  etc.,  643,318  .sq.ft, 
oiling  and  grading  at  $0.o27  per  .sq.ft..  176 
ft.  curbing  $0.60,  386  ft.  guttering  $0.30, 
etc. 

Calif.,  Beverly  Hills — D.  J.  Firminger, 
city  elk.,  from  Johnson  &  Sons.  4183  South 
Normandie  Ave.,  Los  Angeles,  grading  and 
AA’arrenite  surfacing  931,301  sq.ft.  AA'ilshire 
Blvd.,  $565,647  ;  from  Griffith  Co.,  Railway 
Bldg.,  Los  Angeles,  79,057  sq.ft.  Stanley  Dr. 
$26,525,  79.583  s(|.ft.  Realtor  Rd.,  etc.,  $26,- 
145,  and  58,913  s(|.ft.  Hamilton  Dr.  $21,080. 
Noted  May  20. 

Calif.,  Kiireka — From  Mercer-Fraser  Co., 
Eureka,  improving  Harri.s  St.,  etc.,  553,276 
sq.ft.  3J  in.  asphaltic  concrete  on  1}  in. 
AVarrenite  surfacing  at  $0.22  i)er  sq.ft., 
662,445  sq.ft,  grading  $0.07,  etc.  total  $218,- 
184;  al.so  from  Fnglehart  Paving  &  t'onstr. 
Co.,  Henderson  and  T  Sts.,  582,290  sq.ft, 
grading  $0,085,  450,863  .sq.ft,  vibrolithic 

concrete  paving  $0.20,  etc.,  total  $195,176. 

Calif.,  Hollister  —  F.  Dowdy,  clk.  San 
Benito  Co.,  asphaltic  macadam  surfacing 
457.000  sq.ft,  various  streets,  from  Granite 
Constr.  Co.,  AA'atsonville.  $43,936.  Noted 
June  3. 

Calif..  Los  Angeles — Warrenite  bitulithic 
surfacing,  etc.,  500,000  ft.  Badger  Ave. 
and  Dock  St.,  from  Pan-Pacific  Con.str.  Co., 
Citizens  Natl.  Bank  Bldg.,  at  $0.15  i>er  ft. 
Noted  May  27. 

Calif.,  Oakland  —  From  Hutchinson  Co., 
1706  Bway.,  improving  26th  St.  between 
Adeline  St.  and  Peralta  Ave..  59,815  sq.ft, 
grading  at  $0.06  per  sq.ft.,  37,649  sq.ft,  li 
in.  Warrenite  bitulithic  on  6  in.  concrete 
paving,  $0.31,  etc.  Noted  May  6. 

Contracts  Awarded 

New  Hampshire — State  Hy.  Dept.,  Con¬ 
cord,  graveling  0.94  ml.  road  in  Andover, 
and  0.64  mi.  in  Charlestown,  to  J.  P. 
Ricci,  Burlington,  Vt.,  $22,227  and  $13,197 
respectively;  asphalt  paving  0.51  mi.  in 
Hampton,  to  Winslow  &  Cummings,  Nashua 
$14,054,  0.91  mi.  in  I'emhroke,  to  Hobie 
Constr.  Co.,  Manchester  $16,603,  and  0.7 
mi.  in  Boscanwan,  to  A.  1).  Bridges, 
Hazardville,  Conn.  $17,688.  Noted  May  20. 

.Mass.,  AthnI — Dept.  Pub.  AA'ks.’,  Boston, 
bituminous  macadam  paving  8,429  ft.  high¬ 
way,  here,  to  Kelleher  Bros.,  Turners  Falls, 
$97,234.  Noted  May  27. 

Mass.,  Brookline  (br.  Boston)  —  Bd. 
Selectmen,  sheet  asphalt  paving  Beacon 
St.,  to  Warren  Bros.  Co.,  9  Cambridge  St., 
Boston,  $24,752.  Fngrs.  est.  $25,000.  Noted 
May  26. 

Conn.,  New  Haven — E.  S.  Nettleton,  city 
engr.,  asphalt  amlesite  on  concrete  or 
batch  concrete  paving  Fdgewood  Ave.,  to 
C.  W.  Blakeslee  &  Sons,  58  Waverly  St., 
$37,280 ;  and  bituminous  macadam  paving 
Vista  Terrace,  to  J.  Daley,  16  William  St., 
$8,200.  Noted  May  20. 

New  York — A.  W.  Brandt,  comr.  high¬ 
ways,  Albany,  (e.  e.  means  engineer’s  es¬ 
timate),  improving  2.39  mi.  Repair  Contr. 
1496,  Highways  5026  and  5094,  Steuben  Co., 
and  2.45  ml.  Repair  Contr.  502,  Highway 
5282,  Seneca  Co.,  to  H.  AV.  Patterson,  Hor- 
nell,  $93,882  and  $74,577  respectively,  e.  e. 
$120,588  and  $89,859  respectively;  2.91  mi. 


U••pair  Contr.  15ol.  Highway  .'12118. 
Chemung  Co.,  to  F.  C  Jones.  Salamanca. 

$1  14,388  e  e  $Iii;.44;i;  4  3  mi.  Ripali 
Confr.  1  435,  Highway  I4i>ii,  Saratoga  < 'o  . 
to  Constr  Corp.,  37  Colony  St.  M.  ri 

den.  Conn..  $136.:'.68  e.  V  $173,024  .  4  07  nil 
Repair  Contr  :!14;’.  Parts  1  and  2.  High 
ways  250  and  271,  tbnida  Co.,  to  Hogelioom 
Ac  Camiiticld,  Inc..  Kingston,  $23.8,1  84,  e.  e 
$327,088;  0.87  mi  Higliwav  1562-A.  .Allialix 
Co.,  to  T  S  (4  Brien.  Albany,  $33.t7o,  e.  . 
$43,330;  2  44  mi.  Repair  Contr  1437,  High¬ 
way  5253,  stenb.-n  Co.,  to  A\'.  L.  Collins, 
Horiicll,  $113,331,  e.  e.  $155,871;  4  54  mi 
Highway  824  4.  Part  2.  .Alliany  Co.,  to  B<  l- 
mar  Coiitg.  Co..  Inc.,  Priator  Bldg.,  Trov. 
$134,825,  e.  e  $236,400;  3.o7  mi.  Rt  pall 
Contr.  1  433,  Higliway  624,  Jefferson  Co.,  to 
Miller.  Haves  Ac  Gillette  Constr.  Co..  Water- 
town.  $115,571,  e.  e.  $137,301;  3.63  mi.  R.  - 
pair  Contr.  14','8,  Highways  3;17.  3022-302;t. 
Madison  Co.,  to  C.  D  Murray,  Svraeiise. 
$143,111,  e.  e.  $185,576;  3  45  mi.  Repair 
Contr.  1431,  Big  Tree  Highwa.v  36,  Frie 
Co.,  to  .lohn  Irwin  Contg.  Co.,  Ine..  Loek- 
l«.rt.  $160,205.  e.  e.  $242,628  ;  3.3  mi.  R.- 
pair  Contr.  1432,  Hughsonyille  Highway 
222.  Dutehe.ss  Co.,  to  J.  L.  Dugan,  Ine., 
Newburgh.  $158,374.  e.  e  $200,382  ;  2.37  mi. 
Repair  Contr.  1433,  Part  1.  Highway  188. 
ttntario  Co.,  to  Hi  Pillo  Ac  Balistreri  Constr. 
Co.,  Geneva,  $124,645,  e.  e.  $152,375;  6  mi. 
ReiKilr  Contr.  1434,  Part  2.  Highway  5267, 
Jefferson  Co.,  to  Lord,  Cooi>y  Ac  Furnia, 
Inc.,  AA'illsboro.  $284. 8o7.  e.  e.  $338,044.  and 
3.62  mi.  Highway  1685-.A,  AA'ashington  Co., 
to  S.  B.  A'an  AYagenen,  Inc,  King.ston. 
$303,331.  e.  e.  $337,201.  Grand  total  $2.- 
301,363.  Noted  Apr.  23. 

New  York  —  A.  AA'.  Brandt,  comr.  High¬ 
ways,  .Albany,  improving  1.0  4  mi.  Highway 
1724-1723,  Lewiston  A'illage-Center  St.  and 
Canada  Bridge-Lewiston  Highway,  also 
3.85  mi.  Riqiair  Contr.  1503,  Highway  5305, 
Niagara  Falls-Sanborn  Highway,  Isith 
Niagara  Co.,  to  Peoples  Paving  t.’o.,  Inc.. 
2842  I'elaware  .Ave.,  Buffalo,  $60,352  and 
$141,062  respectively;  4.51  mi.  Re|Miir 
Contr.  1517,  Highway  5546,  Fvans  Center 
Rd.,  Frie  Co.,  and  2.96  mi.  Repair  Contr. 
1514,  Highway  5452,  Irving-Silver  Creek 
Rd.,  Chautauiiua  Co.,  to  1).  T.  Ripton, 
RiK'hester,  $264,221  and  $137,882  resiiee- 
tively  ;  3.03  ml.  Reconstruction  3146  High¬ 
way  2  47,  Johnstown  Keeks  Center  Rd.. 
Part  2.  Fulton  Co.,  and  Reconstruction 
1513,  Highway  5o96,  Fonda-Johnstown  Rd., 
Montgomery  Co.,  to  Fitzgerald  Bros. 
Constr.  Co.,  Proctor  Bldg.,  Troy,  $160,103; 
3.03  mi.  Repair  t'ontr.  516,  Highway  533, 
AVest  Chazy-Chazy  Rd.,  Highway  433, 
Chazy-Chazy  l-anding  Rd.  and  Highway 
5199  Chazy-Rouses  Point  Rd.,  Clinton  Co., 
to  I»rd,  Coopy  &  Furnia.  Inc.,  AA'illsboro. 
$197,605;  1.91  mi.  Highway  1726,  Phelps- 
Newark  Rd.,  Part  1,  Ontario  Co.,  to  M.  C. 
Soper,  Seneca  Falls,  $72,675  ;  2.4  ml.  Repair 
('ontr.  1512,  Highway  5382,  Fulton-Oswego 
Rd.,  Oswego  Co.,  to  DiPillo  &  Balistrari 
Constr.  Co.,  Geneva,  $30,447  ;  1.29  mi. 

Repair  Contr.  15o5,  Highway  444,  River¬ 
side  Dr.  and  Highway  5377.  Riverside  Dr.- 
Binghamton  Rd.,  Broome  Co.,  to  Municipal 
Constr.  Co.,  Utica  City  Natl.  Bank  Bldg., 
Utica.  $55,302;  5.17  mi.  Repair  Contr.  1515, 
Highway  335,  Medina-AIabama  Rd..  Orleans 
Co.,  to  AA’.  J.  Gallagher,  Medina,  $207,497  ; 
1.3  ml.  Repair  Contr.  1511,  Highway  5111, 
Jericho-Turnpike  Rd.,  Part  2,  Suffolk  Co., 
to  Good  Roads  Eng.  &  (Ninstr.  Co.,  Port 
Cheater.  $60,642  ;  4.24  mi.  Highway  8248, 
Ripley-Sherman  Rd.,  Part  3,  Chautauqua 
Co.,  to  AA'ebber  Co.,  Sherman,  $198,873. 
Grand  total  $1,633,986.  Noted  May  13. 

N.  Y'.,  New  Y'ork  H.  Bruckner,  pres. 
Bronx  Boro,  Crotona  Park.  3rd  and  'Tre- 
mont  Aves.,  sheet  asphalt  concrete  paving 
and  repaving  Fast  Tremont  Ave.,  to 
Brusstar  Constr.  Co.,  Fdgewater  Rd.  and 
Staff  Ave.,  $185,757  ;  curbing,  sidewalks, 
etc.  on  I>a  Salle  St.,  to  C.  Turlano  Contg. 
Co.,  Fast  Tremont  Ave.,  $6,694  ;  grading, 
curbing  and  sidewalks  on  Edison  Ave.,  to 
A.  Gregorio  &  Co.,  1121  Nicol  Ave.,  $18,066  ; 

al.so  on  AA'allace  Ave.  and  grading,  inlets, 
etc.  on  Paulding  Ave.,  to  L.  I»i  Minna,  2366 
Ijawrence  St.,  $2,529  and  $3,598  resia-c- 
tively.  Grand  total  $216,644.  Noted 
May  27. 

New  York — A.  AA'.  Brandt,  comr.  High¬ 
ways,  .Albany,  Improving  0.84  mi.  Highway 
5292-A.  Truxton-DeRuyter  Highway,  Cort¬ 
land  Co.,  to  G.  D’Angelo.  84  Court  St., 
Binghamton.  $48,394  engrs.  est.  $63,883; 
and  3.8  mi.  Highway  1727,  flrove  Corners- 
Hilton  Highway,  Monns-  f'o..  to  Stais-ll 
Mumm  &  Beals  Corp.,  Gardenville,  $146,- 
824,  engrs.  eat.  $191,533.  Noted  May  20. 

N.  Y.,  New  York — J.  Miller,  pres.  Man¬ 
hattan  Boro,  Municipal  Bldg.,  grading  and 
granite  block  repaving  Forsyth  St.,  to  St 
George  Paving  Co.,  90  AA'est  St.  $22,124, 
and  5th  Ave.  to  Asphalt  Constr.  Co..  208 
Bway.,  $80,324  ;  widening  and  sheet  asphalt 
repaving  Madison  Ave.,  to  Uvalde  Asphalt 

Constr.  Xetes  pngr  347 


86 


ENGINEERING  NEWS-RECORD 


Vol.  96,  Nf.  22 


SlMftK  and  Koads  (('ontlnuf'd) 

I’aviiiK  t'o..  1  Hway.,  $39,735  ;  also  grad- 
iiiK  and  asphalt  hUn’k  pavinB  Stone  St.,  to 
I).  J  .McCarthy,  88  Audubon  Ave.,  $9,497. 
Crand  total  $151,680.  Noted  May  20. 

N.  J.,  New  llriinMwIek  Middlesex  Co., 
eoniTete  pavinK  i  mi  .Stelton-New  .Market 
Hd..  tot'.  Sebidt,  16  Koehmond  St..  $30,415; 
and  WoodbridKe  Ave..  to  f'.raham  &  Mc- 
Keon,  319  Oak  St..  Perth  Amboy,  $55,224. 
Noted  May  13  and  20 

Penni.ylvaiilu— State  Hy.  Dejit..  Harris- 
liurB,  <A.  means  .\|ipliration  and  K.  means 
Route),  RradinB  and  rein. -eon  paviiiK,  et»‘.. 
9  558  a<|.vd.  U.  151.  .MontKomery  t’o.,  to 
Kish-Rutherford,  Ine..  2313  Walnut  St., 
Phila.,  $89,102;  69,686  s<|.yd.  Us.  310  and 
382  Berks  t'o.,  to  Ambler-I  )avis  ('<>.,  Har¬ 
rison  HldK..  I’hlla..  $293,442;  9,172  s«i  yd. 
it  3581,  Allesheny  Co.,  to  <1-  Rothey, 
Kiixabeth.  $44,698;  60,840  sq  yd.  A.  3842. 
Se«'t  1.  Berks  t'o.,  to  Ia-onar«l  I'avinK  (To., 
Ine.,  233  Bway.,  New  York  t'ity.  N.  Y., 
$235,460;  35,586  Bc|.yd.  R.  213.  As.  3936 
and  4100,  also  A.  3935,  both  .Mereer  t'o.,  to 
.lamieson  &  Knap|),  Kn'dcmia,  $133,477  and 
$87,49.'  resiM-etively  ;  also  27.957  stpyd.  A. 
3856,  l.auphin  t'o.,  to  York  KnR.  &  ‘'‘'htt; 
t'o.,  York.  $97,893.  t'.rand  total  $981,571. 
Noted  Mar.  18  and  Apr.  29. 

I*a.  I'hlla. —  Dept.  I’ub.  Wks.,  Bureau  of 
Highways,  ti»  R.  B  W**nner,  2313  Walnut 
St.,  BTadliiK  BiKlor  St.  $1,499, 

Halstead,  HoffnaKle,  Uy*rs  Sts.  $4,010,  and 
Marvlne  St.  $944,  to  Dewees  Bros.,  7„00 
Shelburne  St.,  h’raley  St.  $l,.36n  to  K  A. 
Mullen.  5512  Vine  St..  66th  St.  $1,667  ;  to 
V2aHtt*rn  Asphalt  ('o..  I***nna  Blcip..  asphalt 
pavInK  (assessment  work),  Anehor  and 
Carver  Sts.  $7,385,  Baynton  St.  $3,079, 
('helwvnde,  Dleks,  tlarman.  Ouyer,  Sylinan, 
Ii9th  and  Th»‘odon*  Sts.  $34,159, 
ronavInK  r*<»rlU‘s  and  Stanh^y  Sts.  $24,946, 
to  Barber  Asphalt  t'o.,  239  North  30th  St., 
asphalt  pavlnK  (assessment  work),  < '>nsh<'- 
h«H-ken  St.  $44,775,  (Tottman  St.  $76,117, 
(Tottnian  St.  between  Rowland  and  Saekett 
Sts.  $19,162,  ('ralK  and  l)ei-atur  Sts.  $la,- 
579  7th  St.  $10,243,  and  54th  St.  $5,664,  to 
Maek  I'avinir  &  t'onstr.  ('o.,  Nioetowm  lAne 
and  I.uxerne  St.,  Dorset  St.  $17,26., 
Haworth  St.  $2,765,  and  asphalt  repavinK 
Worth  St.  $24,964  ;  to  I’nion  PavinB  f”" . 
123  South  21st  St.,  asphalt  pavins  Sitth 
St  between  ('olumbla  and  ()verbr<M)k  Sts., 
$119,357  ;  to  United  PavinB  t'o..  Real 
hlstate  Trust  Bids.,  redressed  Branite  bloek 
repavinB  Kllb«>rt  St.  (south  traek)  north 
side  of  ('ity  Hall.  Broad  St.  and  Market 
St.  between  Broad  and  15th  Sts.  $5,680, 
improviiiB  KlamlnB".  I.^wn,  Newland  and 
siiverwood  Rds  $20,671,  Fry  St.  $7,68.5, 
Rodney  and  Thomson  Rds.  $14,138,  to  A.  J. 
Henderson,  825  Hast  WashlnBton  I.4ine, 
ArdleiBh  Rd.  $1,452,  to  Ibmjamin  Foster 
Co,  Ine.,  10th  and  Venanso  Sts.,  Mt.  Airy 
and  Mt.  Pleasant  Rds.  $9,670,  St.  (leorBe’s 
Rd  $6,779,  and  lnterse«'tion  of  68th  St.  and 
.SprlnBlield  Ave.,  67th  St.  and  Beaumont 
Ave.  and  Cobb's  ('reek  Parkway  $4,034  : 
to  Atlantic  RetininB  ('o..  260  South  Broad 
St.  furnishinB  asphalt  cement  $28,815;  to 
Van  Sclver  ('orp..  24th  St.  and  Parkway, 
crushed  stone  $3,075,  and  crushed  pebbles 
$2,475  ;  and  to  Miles-BilllnB  ('<>•.  Penna 
Bids.,  crushed  slaB  $2,625.  Grand  total 
$511,036.  Noted  May  13. 

I*H.,  Westmtmt  —  Boro  Council,  H.  I’. 
Shf)mo,  pres.,  (Ireene  St.,  6  In.  rein. -con. 
pavitiB,  etc.  15,000  scpyd.  Imzerne  St.,  to 
F.  D.  James,  Johnstown,  $69,695.  Noted 


Mav  13. 

Maryland — State  Ud.  Comn.,  Baltimore, 
••omTi-te  shoulders  on  5.2  mi.  (Tontr.  Ho-7- 
A,  Howard  ('o.,  to  Catalano  &  PIcora 
Constr.  Co.',  Old  Town  Natl.  Bank  Bids., 
Baltimore.  $34,934.  Noted  Apr.  22 

Maryland — State  Rd  ('omn.  .Baltimore, 
concrete  pavinB  1.27  mi.  Contr.  H-4  7,  to  G. 
A.  Atkinson,  Port  DeiH)sit,  $4  3,04  4  ;  and  1 
mi.  ('ontr.  11-49.  to  Ward  &  (Vt'onnell,  3114 
Pre.sbury  St.,  Baltimore,  $21,813,  both  Har¬ 
ford  ('o.  Noted  Apr.  29, 

Maryland  —  Stat.'  Roads  Comn.,  Balti¬ 
more.  concrete  pavinB  1  tni.  Contr.  F-91, 
Fr*‘deri*'k  ('o.,  to  1,.  R.  Waesche,  Thurmont, 
$17,388;  and  1.38  mi.  ('ontr.  B-73,  Balti¬ 
more  ('«.,  to  K.  ('.  Valentine,  Rocky  KidBC, 
$26,018.  Noted  May  20. 

Mar>lund — Macadam  resurfacins  1.0  nil. 
('ontr.  H-48,  Harford  ('<>..  and  0.91  mi. 
('ontr.  H-38,  Harford  ('<>.,  to  T.  B.  (latch 
(&  Sons.  RaspeburB.  Baltimore,  $21,092  and 
$17,102  respectively;  concrete  pavinB  l.T) 
mi.  ('ontr.  ('(1-39.  ('aroline  ('o.,  to  P.  D. 
Phlllijis  &  Bro.,  Salisbury  $27,829,  and  1 
mi.  ('ontr.  F-92,  Frederick  ('<>..  to  M.  J. 
Grove  Dime  Co.,  Dime  Kiln,  $24,921.  Grand 
total  $90,944.  Noted  May  27 

Maryland  —  State  Roads  ('omn.,  Balti¬ 
more.  macadam  resurfaciiiB  2.4  mi.  Contr. 
W-25,  WashinBton  Co.,  to  Bester,  IsmB  Co., 
lluBerstown  $28,894,  and  1.2  mi.  Contr. 
F-60,  Frederick  ('o..  to  PotlinberBer  & 
Manse,  Myersville.  $19,121  :  concrete  pavinB 
2  mi.  ('ontr.  B-78,  Baltimore  ('o..  to  H.  D. 
('ampbell  A-  Sons  ('o.,  Towson  $65,743,  and 


I. 44  mi.  Wi-34.  Wicomico  Co.,  to  P.  D. 
Phillips  &  Bro.,  Salisbury,  $.'10,686.  Grand 
t<ital  $144,454.  Noted  May  13. 

Va.,  Richmond  —  Director  Pub.  Wks., 
BradinB.  curbinB,  BUtterinB  and  vitr.  brick 
«>n  6  in.  concrete  with  asphalt  (iller  pavinB 
5,900  sq.yd.  MeadowbridBe  Rd..  to  Ander.son 
&  Maynard,  Amer.  Natl.  Bank  BldB.,  $24.- 
318,  enBrs.  est.  $36  100;  BradinB.  <urbinB. 
BUtterinB  and  sheet  asphalt  on  6  in.  con¬ 
crete  pavinB  46.800  sq.yd.  and  Branite  block 
pavinB  11,600  sq.yd.  various  streets,  to  Mc¬ 
Guire  &  Rolfe,  1009  Brook  Rd..  $150,571, 
eiiBrs.  est.  $232,000. 

W.  Va..  Mnrxantown — W.  K.  Brooks,  city 
niBr.,  vitr.  brick  pavinB  ('otten  Ave.  and  4 
other  streets,  to  Cole  Bros.  Constr.  t'o., 
.MorBantown,  $33,520  ;  and  ('lark,  Kuclid, 
Majtle  and  Kim  Sts.,  to  Con.solidated  Constr. 
t'o.,  MorBantown.  $26,874. 

Sniitli  Carolina  —  State  Hy.  Dept.,  Co¬ 
lumbia.  concrete  pavinB,  etc..  1.9  mi.  State 
Route  21,  State  I'roject  ,S-508,  and  2.7  mi. 
State  Route  20.  State  Project  S-6I8,  to 
B.  H.  Martin,  Kasley,  $58,140  and  $71,901 
res|)ectively,  and  0.6  mi.  Paris  Mountain 
Rd..  to  IlallenBer  PavinB  Co.,  Greenville, 
$18,048,  both  Greenville  t'o..  6.4  mi.  Route 
2.  Federal  Aid  Project  49.  Newberry  (To.,  to 
Southern  PavinB  Constr.  (To.,  Volunteer 
Life  BldB.,  ChattanooBa,  Tenn.,  $171,150, 
and  5.7  mi.  Route  8,  Federal  Aid  I’roject 
243-A,  SpartanburB  (To.,  to  W.  A.  Dicus, 
('linton,  $50,100  ;  sand  clay  surfacinB,  etc., 

II. 5  mi.  State  Route  50,  Federal  Aid  Proj¬ 
ect  266-A,  Kershaw  (To.,  to  l^ansford  & 
Wicker,  Newberry,  $76,681  ;  BradinB  and 
topsoilinB,  etc.,  3  mi.  State  Route  9,  State 
Project  S-622-A,  Chester  Co.,  to  J.  I.,.  Car- 
roll,  ('olumbia,  $8,673;  and  six  15  ft.  span 
treated  timber  brIdBe  over  DiBhtwood 
('reek.  State  Route  24,  State  Project  S-545, 
I.s‘xinBton  ('(>.,  to  Gibson  ('onstr.  Co., 
Savannah,  Ga.,  $3,572.  Grand  total  $458,- 
265.  .Noted  May  13. 

FI*..  Tampa  —  ('ity  ('omrs.,  P.  Wall, 
mayor,  to  W.  1.,.  Harwell,  721  South  Or¬ 
leans  Ave.,  2$  in.  asphalt  block  or  vitr. 
brick  on  rwk  or  shell  iiavinB  9,000  s(|.ft. 
Impvt.  54  to  56  (inclusive),  FlaBler,  Oak- 
w<K)d  and  Klwood  Aves..  $28,000,  and  58,000 
s<i.yd.  Impvt.  1.  portion  of  Flo  Ave.,  $150,- 
000,  2i  In.  asphalt  block  <ir  vitr.  brick  on 
rock  or  shell  pavinB  10,000  scj.yd.  Impvt.  60, 
iM)rlion  of  ('lark  St.,  $26,000,  10,000  sq.yd. 
Impvt.  57  to  59  (inclusive).  Hemlock  Ave. 
and  ('hapin  St.,  $28,000,  2J  in.  asphalt 
blo<-k  or  3  in.  vitr.  brick  on  rwk  or  shell 
base  pavinB  80,000  sq.yd.  Impvt.  254,  Fuller 
St.  and  Massachusetts  Ave.  $25,00(),  9,000 
sq.yd.  Impvt.  5  to  9  (inclusive).  $25,000, 
9,000  8(|.yd.  Impvt.  15-16-21-51.  Kriber  St., 
etc.,  $25,000,  9,000  s<i.yd.  Impvt.  52  to  61 
(inclusive),  portion  of  22nd  St.  and  Saxon 
Ave.  $30,000,  and  10,000  s<|.yd.  Impvt.  53, 
I«)rtion  22nd  St.  $28,000.  Grand  total  $365,- 
000.  Noted  Apr.  1. 

Miss.,  Laredale — Bd.  Supervs.  GeorBe  Co., 
improvinB  7.351  mi.  Lucedale-PascaBoula 
HiBhway,  10  acres  clearinB  and  BtubbinB. 
21,386  cu.yd.  excav.,  etc.,  to  Doddie  Constr. 
Co.,  Laurel.  Noted  Apr.  29. 

I,*..  JrnnInBS — Comrs.  Meadow  Prairie  & 
Pine  Island  Road  Dists.,  constructinB  3  ml. 
Bravel  road,  to  Wimberly  &  Barbour, 
Crowley,  and  to  Fox  Dumber  Co.,  Lake 
('harles,  about  $40,000. 

I,*.,  Lafayette — Hd.  City  Trustees.  City 
Hall,  approximately  11  ml.  <‘ement  side¬ 
walks  on  various  streets,  to  C.  K.  Rabalais, 
Bunkie.  $44,255. 

I.a.,  Kiiston — Will  Brade,  curb  and  pave  7 
bliK'ks  Arizona,  Cherry  and  Sparta  Sts., 
by  day  labor.  $25,000. 

La..  Shreveport — City  Council  to  S'reve- 
port  PavinB  ('o..  Shreveport,  rock  as)ihalt 
pavinB  1,836  sq.yd.  I.ister  St.  $7,312,  and 
1,843  sq.yd.  Herndon  Ave.  $7,338;  to 
Southern  Roads  Co.,  Amer.  Trust  BldB., 
BirmInBham,  Ala.,  asphaltic  concrete  pav¬ 
inB  8,696  sci.yd.  Fulton  St.  $33,447,  2,470 
sij.yd.  I.s>Ban  St.  $10,070,  1,400  sq.yd. 

Layacca  St.  $5,108.  and  912  s<|.yd.  San 
Jacinto  St.  $3,200.  Grand  total  $66,4'75. 
Noted  May  1 3. 

Ohii* — Dept.  HlBh'vays  &  Pub.  Wks.,  Co- 
lumbu.s,  to  I).  A.  Phillips  &  Son.  Ashland, 
BradinB.  and  concrete  pavinB  3.954  mi.  Sect. 
'■C"  Ashland-Medina  Rd.,  Ashland  Co. 
$154,445,  to  SprinBer  &  SprinBer.  WheelinB, 
W.  Va..  0.464  ml.  Sect.  "K"  National 
HiBhway  $31,106,  0.472  ml.  Sect.  •■A-2”  Ohio 
River  Rd.  $32,884,  and  0.017  ml.  same  road, 
$12,929,  all  forcBoins  in  Belmont  Co.,  to 
I^ewls  &  Copeland,  Lima.  1.636  ml.  Sect. 
'•(V’  Cleveland-Kast  Liverpool  Rd.,  Co¬ 
lumbiana  ('o.  $49,289.  to  R.  J.  Au,  Mans¬ 
field.  0.539  mi.  Sect.  "Oberlin”  Oberlln- 
Ixirain  Rd.,  I»rain  Co.  $17,104.  0.249  mi. 
Sect.  "M-l"  same  road  $8,127,  to  Putnam 
Constr.  Co.,  Toledo,  2.066  ml.  Sect.  '‘B-2" 
Marion-Mt.  Gilead  Rd.,  Marion  Co. 
$62,185,  0.497  mi.  Sect.  "G”  Ottawa- 

Grand  Rapids  Rd.,  Wood  Co.  $15,174, 
and  0.788  mi.  Sect.  “Grand  R.aplds”  same 
road  $24,432.  bituminous  macadam  pavinB 
2.995  mi.  Sect.  "B"  Bucyrus-t'lyde  Rd., 


('rawford  Co.  $71,553  ;  to  Modern  i  > 

('o.,  Fremont,  BradinB  and  concrete  i  iin.. 
5.06  mi.  Sect.  "Y"  Lima-Sandusk'.  im' 
Sandusky  ('o.  $140,202,  to  L.  L.  «'  ,^V 

Buffton,  1.98  mi.  Sect.  “D"  Mar\  .lU,. 
Marion  Rd.,  Union  ('o.  $53,776;  to  riiiL 
&  Jordan,  Blanchester,  traffic  bound 
adam  pavinB  7.2  mi.  Sect.  "A''  I  qj,./ 
Williamsburs  Rd.,  ('lermont  ('<>.,  $ 
to  Tri-State  (Tonstr.  t'o.,  Yount;  ’u,,' 
bituminous  macadam,  tar  pavlns  2.:’,  n,,' 

Sect.  “X"  ('antield-Poland  Rd.,  Mat  nii.o 
('o.,  $32,264,  to  K.  ().  I’ncapher,  M  ri,,,, 
bituminous  macadam  pavinB  1.31  riii 
"G”  Delaware-Marion  ltd.,  Marion  Co  'a  . 
342,  to  W.  M.  Gray,  408  Fairwood  \v,' 
('olumbus,  3.628  mi.  Sect.  "D''  New  l  liila.! 
delphla-('arrollton  Rd.,  Tuscawaras  iv, 
$155,190;  tt)  1.1.  G.  Booth.  Palnesvlllf,  <(„o 
Crete  and  Hillside  brick  pavinB  3.8t  ini 
Sect.  "D"  Solon-WillouBhby  Rd.,  I.,ak.  Cc, 
$159,432;  to  Dunsweller  Constr.  Co.,  Zanes¬ 
ville,  brick,  incl.  brick  pavinB  4  mi.  Sort 
'■('”  Newark-WalhondinB  Rd.,  Lickintr  Co 
$127,135;  to  Austin  &  ('arey,  Kenton,  Ken¬ 
tucky  rcK'k  asphalt  pavinB  (-17  mi.  s.ets 
"K”  and  "J”  Delaware-Marion  Rd.,  Marion 
('o.  $96,399,  also  3.74  mi.  Sects.  “I!''  and 
“('”  same  road,  $89,080;  to  F.  H.  Beekler 
Athens,  BravelinB  14  ml.  Sect.  “A.’’  .to 
Chester-Reedsville  Rd.,  MeiBs  Co.,  $16.n.'io’ 
to  Koffroth  &  Owens,  Richwood,  surface 
treated  macadam  pavinB  2.87  mi.  .Sect 
'•D”  Delaware-Marysville  Rd..  ITnion  Co. 
$51,754  ;  to  H.  J.  Hart,  Klyria,  slaB  and 
waterbound  macadam  wideninB  4.37.'i  mi 
Sect.  “K”  Cleveland-Meadville  Rd.,  $21.61(l 
and  4.288  mi.  Sect.  "L”  and  portion  of 
•‘M,’’  Hampden-Andover  Rd.,  $22,919,  liotti 
A.shtabula  Co. ;  to  Ideal  (Tonstr.  Co.,  Ppikt 
Sandusky,  concrete  wideninB  0.89  mi.  .Scot 
•‘F"  Lima-Kenton  Rd.,  Hardin  Co.,  $7,977 . 
to  A.  K.  Guilford  (To.,  Metropolitan  HIOr, 
Akron,  brick  wideninB  4.01  mi.  Sects,  ".V 
and  "B”  Akron-Massillon  Rd.,  Summit  Co.. 
$64,046  ;  to  Merry  &  Miller,  ('aldwell. 
BradinB,  etc.,  3.875  mi.  Sect.  “O”  Barnes- 
vIlle-Bellaire  Rd.,  Belmont  t'o.  $37,647,  to 
('.  Fox,  Bradner,  6.411  mi.  Sects.  "V-l," 
“W”  and  "V-2,”  Cleveland-Rast  IJverisiol 
Rd.,  PortaBe  Co.  $31,136,  and  to  1).  A.  Orr 
Co.,  Columbus,  0.388  mi.  Sect.  "J" 
Woo8ter-Ix)udonville  Rd.,  Wayne  Co.  $19,- 
022  ;  to  Brilhart  &  WrlBht,  Warsaw,  fur¬ 
nishinB.  haulinB  and  spreadinB  limestone 
on  Sects.  “K-3’’  and  “S’’  Mc(^onnelsville- 
Caldwell  Rd.,  MorBan  Co.,  $9,901.  Grand 
total  $1,656,499.  Noted  May  6. 

(>.,  Cineinnati  —  Director  Pub.  Wks. 
Branite  curbinB,  cement  sidewalks,  Branite 
block  pavinB  3,800  sq.yd.  Plum  St.,  to 
Hannon-HuBhes  Constr.  Co.,  312  East  8th 
St.,  $55,246.  EnBTs.  est.  $63,812.  Noted 
May  20. 

O.,  Cleveland  —  To  Roehl  Bros.  Pavinc 
Co.,  7002  Denison  Ave.,  BradinB,  curbinp 
and  concrete  pavinB  Mt.  Vernon  Ave.  $1,52:1. 
brick  pavinB  Western  Ave.  $45,066,  asphalt 
pavinB  Addin  Ave.  $8,172,  Schiller  Ave 
$24,772,  Ardmore  Ave.  $13,708,  and  West 
148th  St.  $16,173,  to  RIeley  Bros.,  The 
Arcade,  East  18th  St.  $12,932,  East  Blvd 
$74,665,  to  H.  G.  HerrinR,  Wayside  Ud . 
Burnside  Ave.  $8,726  and  concrete  pavinK 
Glen  Ave.  $6,159;  to  Gould  &  Maybach, 
16311  Saranec  Rd.,  brick  paving  Linn  Dr. 
$14,423  and  East  117th  St.  $2,753  ;  to 
Enterprise  Paving  &  Constr.  Co.,  8414 
Bway.,  concrete  paving  Cardwell  Ave.,  $11,- 
75.3  ;  to  Bentley  Bros.,  Hanna  Bldg.,  sheet 
asphalt  pavinB  East  30th  St.  (2  section.s) 
$3i>,362  and  $12,962.  Grand  total  $292,1  (9. 
Noted  May  13. 

O,,  Cleveland  —  To  Cleveland  Trinidad 
Paving  Co.,  The  Arcade,  grading,  curbiii);. 
Buttering  and  brick  paving  Kazimer  Ave. 
$22,372,  Alger  Ave.  $27,924.  and  ('raven 
Ave.  $38,127,  asphalt  paving  Prince  Ave. 
$41,501,  Nelson  Ave.  $23,356,  concrete 
paving  Abell  Ave.  $23,582,  Crestline  Ave. 
$5,956,  Minor  Ave.  $4,263  and  Botany  Ave. 
$11,337.  Grand  total  $198,418. 

O.,  Cleveland — Concrete  resurfacing  296.- 
950  sq.yd.  Berea  Rd.  (2  sections),  to 
Baldwin  Bros.,  4500  Euclid  Ave..  $49,902 
and  $108,521. 

Mich.,  Detroit — To  Detroit  Asphalt  Pav¬ 
ing  Co.,  909  Transportation  Bldg.,  she.'t 

а. sphalt  paving  4,220  sq.yd.  Justine  Ave. 

$17,845,  8.410  sq.yd.  Buffalo  Ave.  $33,257. 
4,275  sq.yd.  Georgia  Ave.  $17,813,  2,920  s<i 
yd.  Culvert  Ave.  $12,538,  2.790  sq.yd.  Hunt¬ 
ington  Ave.  54.401,  5,340  sq.yd.  Elmira 

Ave.  $21,717,  3,180  sq.yd.  Cedarlawn  -Ave 
$13,223,  5,280  sq.yd.  Crocuslawn  Ave.  $22.- 
040,  1,890  sq.yd.  Amos  Ave.,  $8,224,  3,299 
sq.yd.  Saratoga  Ave.  13,648,  2,285  sq.yd 
Cedar  Grove  Ave.  $9,650,  1,820  sq.yd.  Essex 
Ave.  $8,224,  8.150  sq.yd.  Cadet  Ave.  $34.89x, 

б, 250  sq.yd.  Chatsworth  Rd.  $25,045,  3,749 
sq.yd.  Military  Ave.  $16,345,  5,630  sq.yd. 
Avis  Ave.  $24,137,  4,090  sq.yd.  Holmur  Ave 
$16,702.  3,250  sq.yd.  Otto  Ave.  $13,643,  ami 
13,450  sq.yd.  Dorris  Ave.  $54,401  ;  to  Cleve¬ 
land  Trinidad  Paving  Co.,  402  Hammond 
Bldg.,  1.400  sq.yd.  Hawthorne  Ave.,  6.539. 
to  M.  R.  Hanna  Co.,  2700  Six  Mile  Rd , 
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and  Hoads  (Continued) 

►.  '(•  sti.yd.  Centerline  Ave.  $24,713,  9,650 
d.  Ilene  Ave.,  $36,341  and  $5,625  sq.yd. 
CriKKS  Ave.  $21,142.  Grand  total  $506,396. 

Mich..  Detroit — Dept.  Pub.  Wks.,  to  M. 
i.  Hanna  Co.,  270  Six  Mile  Rd.,  sheet  as- 
i.halt  paving  19,850  sq.yd.  Harper  Ave. 
{76.518,  5,320  sq.yd.  Waltham  Ave.  $22,134, 
8.300  wi.yd.  Greeley  Ave.  $33,741,  2,180  sq. 
v(l.  Swift  Ave.  $8,997,  6,630  sq.yd.  Russell 
Ave.  $26,663,  8,490  sq.yd.  Mettetal  Ave. 

{U,648,  8,550  sq.yd.  Marys  Ave.  $34,790, 
24.500  sq.yd.  Cadleux  Ave.  $96,482,  and 

r,  'I'lO  sq.yd.  Wayburn  Ave.  $24,618;  to 

Cleveland  Trinidad  Paving  Co.,  402  Ham¬ 
mond  Bldg.,  1,890  sq.yd.  Tuller  Ave.  $8,255  ; 
to  Detroit  Asphalt  Paving  Co.,  909  Trans¬ 
portation  Bldg.,  3,445  sq.yd.  May  Ave.  $15,- 
723  2,160  sq.yd.  Goldsmith  Ave.  $10,029, 

2.0^0  sq.yd.  Hollywood  Ave.  $13,362,  2,260 

s. i  yd.  Syracuse  Ave.  $10,028,  3,260  sq.yd. 

Karr  Ave.  $15,044,  6,770  sq.yd.  Moenart 

Ave.  $28,119,  965  sq.yd.  Rowley  Ave.  $4,215, 
2.255  sq.yd.  Bonaparte  Ave.  $10,125,  6,680 
sq.yd.  Grixdale  Ave.  $29,942,  7,000  sq.yd. 
Daws  Ave.  $28,812,  6,340  sq.yd.  Drexel  Ave. 
$26,668,  2,210  sq.yd.  Coplln  Ave.  $9,563, 
2.200  s<l.yd.  Cope  Ave.  $9,490,  2,200  sq.yd. 
Anderdon  Ave.  $9,464,  1,920  sq.yd.  Newport 
Ave.  $8,151,  1,545  sq.yd.  Eugene  Ave. 

$6,515,  7.410  sq.yd.  Courvllle  Ave.  $30,- 
632,  2,325  sq.yd.  Birwood  Ave.  $9,737,  4,375 
s<i  yd.  I.,enox  Ave.  $18,820,  4,025  sq.yd.  14th 
Ave.  18,289,  670  sq.yd.  Sarvls  PI.  $3,347, 
7,280  s(i.yd.  Morrow  Ave.  $29,748,  and  2,600 
s(|.yd.  Meldruin  Ave.  $12,306.  Grand  total 
$724,975. 

Illlnoii* — Dept.  Pub.  Wks.  &  Buildings, 
Div.  Highways,  Springfield,  concrete  jiav- 
ing  13.6  mi.  Route  39,  Sects.  2,  3,  and  4. 
Mcljean  Co.,  to  W.  C.  Meneely  Co.,  Iiecatur, 
$269,687,  7.49  ml.  Route  31,  Sect.  14,  Schuy¬ 
ler  Co.,  to  M.  Hayes  &  Son,  209  South  I.Ji 
Salle  St.,  Chicago,  $150,717.  Route  16,  Sect. 
5-W,  Coles  Co.,  to  Ktchi.son-Patterson 
Con.str.  Co.,  Casey,  $3,754,  Route  1,  Sect. 
15-X,  Lawrence  Co.,  to  L.  H.  Harshman. 
Sullivan,  $2,602,  Route  43-A,  Sects.  2-W 
and  2-W-l,  Menard  Co.,  to  McElwee  & 
Rogy,  Peoria,  $3,056  and  $10,356  respec¬ 
tively,  0.07  ml.  Route  1,  Sec'ts.  20-X  and 
21-X,  Crawford  Co.,  to  O.  Arnold.  Casey, 
$2,175  and  $6,209  respectively,  1.09  mi. 
Route  3,  Sect.  33,  Warren  Co.,  to  J.  L.  Wells 
Co.,  Rock  Island,  $21,730.  all  above  roads 
18  ft.  wide,  also  3.93  mi.  Route  31,  Sect.  17, 
^'ulton  Co..  18  ft.,  and  gravel  surfacing 
0.13  ml.  same  road,  to  H.  A.  Carpenter. 
Brazil.  Ind.,  $114,826.  Grand  total  $585,- 
112.  Noted  Apr.  15.  29  and  May  13. 

Wiseonsin  —  State  Hy.  Dept.,  M.adliwn, 
ioncrete  pavlnp:,  etc..  60,4R7  8(|.ya.  Mllla- 
dore-Junctlon  City  Rd..  Portage  Co.  to 
Nickell-Grahl  Constr.  Co.,  Medford,  $153,- 
392  and  42,502  sq.yd.  Marshall-Sun 
Prairie  Rd..  Project  387-A.  to  F  r)»herty 
Co.,  87th  St.  and  Fond  du  l.^c  Ave.,  Mil¬ 
waukee,  $102,835  ;  also  graveling,  etc., 
1,037  cu.vd.  Marshall-Sun  I’rairie  Rd..  Proj¬ 
ect  387-A,  to  Kr,amp  Constr.  Co.,  Berlin. 
$115,417.  Grand  total  $371,644. 

WIs.,  Clinton vllle  —  Waupaca  Co.  Hy. 
Comn..  J.  Huffeutt.  comr..  grading,  18  ft. 
concrete  paving,  etc.,  2.765  sq.yd.  North 
4th  and  12th  Sts.,  to  L.  A.  I,arsen,  Osh¬ 
kosh,  $28,097.  Noted  Dec.  10. 

WIs.,  Madison  —  W.  R.  WInckler.  elk., 
<urbing,  guttering  and  concrete  paving 
various  streets,  to  McQuInn,  515  \\e8t 

.lohn.son  St..  $92,252  ;  to  J.  R.  Culllnare, 
618  We.st  Davton  St.,  $88,838;  to  J-  leke. 
Washington  Bldg..  »1<'2.426  ;  and  to  O  Dea 
Sc  Schafer,  General  Delivery,  $59,873.  Grand 
total  $343,389.  Noted  Mar.  18. 

WU..  Manitowoc  —  Vibrolithlc  concrete 
paving,  etc.,  30,000  sq.yd.  streets  on  south 
side,  to  Manitowoc  Constr.  Co..  826  South 
8th  St.,  at  $1.25  per  sq.yd.;  and  one  course 
concrete  paving,  etc..  10,000  sq.yd.  struts 
on  north  side,  to  Cherney  Constr.  Co., 
Francis  Creek,  at  $2.08  per  sq.yd 

WIs.,  Milwaukee  —  Dept.  Pub.  Wks.. 
vibrolithlc  concrete  paving  Swain  St.  to 
Czerwlnski  Constr.  Co.,  816  Clinton  St. 
$13,765,  26th  St.,  to  J.  Bluhm  &  Son.  1298 
Achilles  PI.  $11,393.  59th  St.  and  Sherman 
Blvd  .  to  A.  E.  Retzlaff,  868  Island  Ave. 
$19  919  and  $7,922  re.spectlvely ;  sidewalks 
on  Wells  St.,  and  concrete  paving  2  alleys 
to  Schwerm  Bros..  50  I.,ee  St.  $621  and 
$7,495  respectively  ;  and  concrete  paving  1 
allev,  to  Reid  &  Mahlberg.  818  I.ake  Blvd. 
$3  279  2  alleys,  to  F.  Hllderbrand,  1042 

23rd  Ave.  $7,188  and  1  alley,  to  Ryback  & 
Sadowski  1092  2nd  Ave.  $917.  Grand 
total  $72,499.  Noted  May  20. 

WU..  Milwaukee — Dept.  Ihib.  Wks.,  to 
Froemmlng  Bros.,  1326  Humboldt  Ave..  vl- 
brollthlc  concrete  paving  18th  St.  $7,137. 
20th  St.  $9,268.  and  Well  St.,  $22,394.  F. 
W  Blodgett,  521  Newton  Ave.,  Franklin 
St  $42,249,  Hubbard  St.  $7,158,  Locust 
St  $9,621,  and  19th  St.  $7,848.  to  Czer¬ 
wlnski  Constr.  Co..  765  National  Ave.,  South 
Water  St..  $8,129.  to  Gumz  fk  SwitalskI,  3rd 
Ave.  $23,983,  and  Trowbridge  Ave.  $15,759- 


and  to  N.  Harris,  417  Juneau  PI.,  side¬ 
walks  on  Cedar  St.  $1,523.  Grand  total 
$155,069.  Noted  May  6. 

WU.,  Monroe — t"*.  J.  Smith,  comr.  Green 
Co.,  concrete  paving,  etc.  37,100  sq.yd. 
Monroe-Argyle  Rd.,  and  30,400  .sq.yd.  West 
Hrodhead-Albany  Rd.,  to  .1.  (».  la-greid, 

Stoughton,  $114,554  and  $62,333  respec¬ 
tively. 

la..  Algona — Kossuth  Co.,  grading  173,- 
279  cu.yd.  primary  roads,  to  M.  T.  Metluire, 
Algona,  $38,641.  Noted  Apr.  15. 

la.,  Iowa  City  —  John.son  Co.,  grading, 
etc.,  12.31  mi.  roads.  87,000  cu.yd.  excav., 
36,000  sta.yd.  overhaul,  etc.,  to  W.  A. 
Moore,  Hector,  Minn  .  $26,939. 

la..  Kuck  RapliU  -  Lyons  Co.,  grading, 
etc.  136,042  cu.yd.  Se<-ondary  and  Primary 
Projects  S-74,  S-75  and  S-76.  to  C.  W.  Mc¬ 
Namara,  Sioux  Falls,  S.  D.,  $32,380. 

la..  Cedar  KaphU  —  Linn  Co.,  grading 
Lincoln  Highway  to  Benton  Co.  line,  to 
G.  H.  Lowe,  Slayton,  Minn.,  $30,183.  Noted 
Apr.  8. 

la.,  Sioux  City — Curbing,  guttering  and 
6  In.  concrete  paving  5,700  sq.vd.  Dodge 
and  Paxton  Sts.,  to  Btioth  Sc  Olson.  318 
Grain  Kxch.  Bldg.  ;  and  5,000  s<|.yd.  Glass 
St.,  to  W’estern  Asphalt  Paving  Corp.,  1st 
St.  and  Nebra.ska  Ave. 

Minn.,  St.  I’aul — -Ci.  J.  Reiss,  aud.  Itam- 
sey  Co.,  improving  Frost  Ave.  between 
White  Bear  Ave.  and  Keller  Parkway,  10,- 
150  cu.yd.  excav.,  21,730  s<|.yd.  7.5  in.  rein.- 
c-on.  paving  and  10,725  s<j.yd.  rein, -con. 
shoulders,  to  Feyen  Constr.  Co.,  277  Bur¬ 
gess  St.,  $49,565.  Noted  April  22. 

Kan.,  Kussell — Clerk  Russell  Co.,  grad¬ 
ing,  culverts  and  triple  box  bridge  on  5.126 
mi.  Federal  Aid  Project  301-(^  to  Hall- 
Hardman  Constr.  Co.,  Alton,  $32,915. 
Noted  Apr.  22. 

South  Dakota  —  For  State  Hy.  Comn., 
Pierre  grading  Federal  Aid  Project  158  B, 
(May  Co.,  to  W.  R.  Larson  ('onstr.  ('o., 
Sioux  Falls,  $57,805  ;  and  Federal  Aid 
Project  162  C,  Jackson  Co.,  to  N.  J.  Gl.son, 
Scenic,  $72,876. 

Wyoming — State  Hy.  Dept.,  Cheyenne, 
road  work,  to  F.  A.  Bundy,  Cheyenne, 
$7,521  ;  surfacing  7.5  mi.  roads,  to  Tyler 
&  Baker  Constr.  Co.,  Rock  River,  $18,418; 
culvert  and  bridge  work,  to  N.  A.  Swenson, 
Laramie,  $4,980;  also  grading,  culvert  and 
pile  trestle  work,  to  Wickham  Bros.,  Bill¬ 
ings,  Mont,  $54,619 ;  pile  trestle  work,  to 
C.  M.  Smith,  Thermopolis,  $2,384.  Grand 
total  $87,922. 

Missouri  —  State  Hy.  Dept.,  Jefferson 
City,  to  Hurtzen  &  Sayer,  St.  I»uls,  grad¬ 
ing  0.154  mi.  Troy-St.  Charles  Co.  I.,ine  Rd., 
Lincoln  Co.  $3,667,  to  M.  Haase,  St. 
Joseph,  3.978  mi.  Carrollton- Brunswick  Rd., 
Carroll  Co.  $19,502,  4.084  mi.  same  road 
$18,920;  to  G.  AV.  Condon,  Omaha,  30  ft. 
grading  3.978  mi.  same  road  $26,432,  to 
Hamilton  &  Hoffman,  Carbondale,  111.,  1.5 
ml.  East  Fork  Chariton  Creek-Macon  Rd., 
.Macon  Co.  $22,932,  to  Koch  &  McGlone, 
Calhoun,  3.141  mi.  road  from  Harrisonville 
south,  Cass  Co.  $12,966,  4.442  mi.  same  road 
$20,381,  and  4.753  ml.  same  road  $14,585  ; 
to  Cook  O’Brien  Constr.  Co.,  Kansas  City, 
grading  and  18  ft.  concrete  paving  4.547 
mi.  road  from  Sedalia  north,  Pettis  Co. 
$164,311,  to  V.  K.  Koch,  Joplin,  2.417  ml. 
Jasper-Barton  Co.  line  Rd.,  Jasper  Co.  $49.- 
171,  to  Harrison  Eng.  &  Constr.  Corp., 
Kansas  City,  2.607  ml.  Union  East-U.  S. 
Route  60,  Franklin  Co.  $60,351,  and  4.779 
ml.  same  road  $153,456;  to  Stonner  &  Deer- 
ing.  Chamois.  30  ft.  grading  and  18  ft. 
graveling  0.117  ml.  Union  East-U.  S.  Route 
60,  Franklin  Co.  $36,822 ;  to  Newton 
Constr.  Co.,  Columbia.  16  ft.  graveling 
4.615  mi.  Martlnsburg-Wellsville  Rd.,  Mont¬ 
gomery  Co.  $15,364  ;  to  B.  D.  Mcf'olby  & 
Son,  Rensselaer,  Ind.,  18  ft.  graveling 
4.933  mi.  road  from  Slater  east.  Saline  Co. 
$9,884,  and  4.115  ml.  same  road  $7,547,  to 
Chaney  &  Amyx,  Licking,  0.84  ml.  Thayer- 
Alton  Rd.,  Oregon  Co.  $6,836,  to  Tyner 
Constr.  Co.,  Kansas  City,  grading  and  18 
ft.  concrete  paving  3.129  mi.  Rich  HIIl- 
Nevada  Rd..  Vernon  Co.  $50,218,  5.119  ml. 
same  road  $57,596,  1.236  ml.  road  through 
Nevada,  Vernon  Co.  $30,265.  4.364  mi.  Dod- 
son-Hickman  Mills  Rd.,  Jackson  Co.  $102,- 
018,  3.02  ml.  Marshall-Slater  Rd.,  Saline 
Co.  $23,486,  grading,  4  ft.  graveling  and  9 
ft.  concrete  paving  4.564  mi.  same  road 
$36,106,  4.886  mi.  Butler-Vernon  Co.  line 
Rd.,  Bates  Co.  $86,144,  grading  and  18  ft. 
concrete  paving  3.593  mi.  same  road  $41,- 
261.  4.051  ml.  Butler-Vernon  Co.  line  Rd., 
Bates  Co.  $47,999,  to  Cameron  Joyce  Smith 
Elder  Co.,  Keokuk.  la..  2.337  mi.  Bowling 
Green-I..incoln  Co.  line  Rd.,  Pike  Co.  $138,- 
544,  2.751  mi.  New  London-Pike  Co.  line 
Rd.,  Ralls  Co.  $39,519,  2.557  ml.  same  road 
$35,867,  3.953  ml.  Bowling  Green-Llncoln 
Co.  line  Rd.  $78,106,  4.53  mi.  Ralls  Co. 
Ilne-Bowling  Green  Rd.  $148,927.  and  3.86 
ml.  same  road  $88,964,  all  Pike  Co.  ;  to  W. 
A  Ross  Constr.  Co.,  Kansas  City,  30  ft. 
grading  1.358  ml.  Grays  Summit-St.  Clair 


Rd.,  Franklin  Co.  $71,670,  grading  and  is 
ft.  concrete  paving  3.724  mi.  Liiuoln  Co 
Ilne-Wentzville  Rd.,  St.  ('harles  «'o.  $122.- 
177,  3.078  ml.  same  road  $116,2:17,  and 
0.492  ml.  Troy-St.  Charles  Co.  line  ltd..  Lin¬ 
coln  Co.  $25,361,  also  to  C.  H.  Atkinson. 
Waterhouse,  S.  D..  4.653  mi.  ItriHiktield 

East  Route  5.  Linn  Co.  $58,699.  and  1.856 
mi.  same  road  $23,369.  Grand  total  $2.- 
005,086.  .Noted  Apr  29. 

Mo..  .St.  I.ouls — Bd.  Pub.  Serv.,  208  City 
Hall,  to  Webb  Boone  Paving  Co.,  5103  Fy- 
ler  Ave.,  as|ihaltie  concrete  paving,  etc., 
4,220  8<|.yd.  (Minton  Ave.  $24,956.  and  as¬ 
phalt  paving,  etc.,  3,150  .s<|.yd.  Magnolia  St. 
$23,715  ;  to  Parkinson  Bros.  Constr.  Co., 
3237  Carter  Ave.,  brick  on  «-oncrete  (laving, 
etc.,  2,645  .s(|.yd.  Thrush  St.  $17,701  ;  to 

Bridges  Asphalt  Paving  Co..  Buder  Bldg, 
asphaltic  concrete  iiaving,  etc.,  770  s<|.yd. 
Cora  St.  $6,198,  l,3o5  sq.yd.  Farlin  St. 

$8,790.  asphalt  paving,  etc..  3,095  sq.yd 
Garfield  Ave.  $20,182.  and  4,610  sq.yd.  Ilar- 
ney  St.  $33,501  ;  to  C.  A.  Moreno,  Syndi¬ 
cate  Trust  Bldg.,  asphaltic  concrete  pav¬ 
ing.  etc.,  3,650  s<|.yd.  Osceola  St.  $21,100, 
and  to  Trinidad  Asphalt  Mfg.  Co.,  Title 
Guaranty  Bldg.,  7,805  .sq.yd.  Garfield  Ave. 
$27,549  :  also  to  Central  Paving  &  (’onstr. 
Co.,  6161  Maple  St.,  Warrenite  paving,  etc.. 
9,555  sq.yd.  Connecticut  St.  $41,285.  and 
13.275  sq.yd.  Wyoming  St.  $53,895.  Grand 
total  $278,872.  Noted  Feb.  11. 

Tex.,  Ilonilo — Walton  Sc  Arneson,  engrs., 
c/o  Gunter  Bldg.,  San  Antonio,  to  (^of- 
lazier  &  Hoff.  910  .Austin  St.,  San  Antonio, 

1  In.  bituminous  surfacing  11.55  mi.  High¬ 
way  3,  Sect.  A,  Unit  2,  Federal  Aid  Project 
270,  $57,964  engrs.  est.  $62,000,  10.47  mi 
same  road.  Sect.  C.  $53,392  engrs.  est.  $56.- 
000.  and  7.85  ml.  same  road.  Sect.  D,  $39.- 
404  engrs.  est.  42,000,  .all  above  for  Medina 
Co.  Grand  total  $150,760.  Noted  May  13. 

Tex.,  Wlehlta  Falls — Rein-con.  paving 
9  blocks  various  streets,  to  L.  E.  Whltham 
Sc  Co.,  AVlchita  Falla,  at  $2.90  per  sq.ft. 

Idaho  —  Comr.  Pub.  Wks.,  office  County 
Comrs..  Arco,  improving  15.06  ml.  Federal 
Aid  IToject  117-A,  and  Federal  Aid  Project 
118-A,  to  Drummie  Sc  Toller,  Downey,  $56,- 
550 ;  also  constructing  three  34  ft.  span 
concrete  bridge  on  Federal  Aid  Proje«’t 
1 1 8-A,  and  60  ft.  span  concrete  bridge  on 
Federal  Aid  Project  118-A.  Butte  Co.,  to 
K.  »P.  Bennett,  Boise  $17,389.  Noted 
Apr.  29. 

Idaho — -('ommissloner  Pub.  Wks.,  office 
Bannock  Co.  Comrs.,  Pocatello,  crushed 
stone  surfac  ing,  etc.  56,204  cu.yd.  Federal 
Aid  Project  112-A.  Bannock  (N).,  to  ('.  A. 
Robinson,  Twin  Falls,  $137,801.  Noted 
Apr.  29. 

Idaho  —  Commissioner  Pub.  Wks.,  c/o 
Comrs.  Bear  Lake  (Nt.,  Paris,  grading,  sur¬ 
facing.  etc.  8.16  mi.  Federal  Aid  Project 
96-B,  to  Union  Constr.  Co.,  Ogden.  ITtah. 
$60,406.  Noted  Apr.  29. 

Idaho,  Idaho  Falla — Comrs.  Bonneville 
Co.,  grading,  bituminous  c-oncrete  paving, 
etc.,  7.72  ml.  Federal  Aid  Project  14-B  and 
21-B,  Roosevelt  and  Yellowstone  Highways 
between  Idaho  Falla  and  Rlgbv,  to  Morri¬ 
son  Knudson  Co.,  Boise,  $191,235. 

Nevada — State  Hy.  Dept.,  ('arson  City, 
grading  and  surfacing  15.15  ml.  road  from 
|H>int  7  mi.  north  of  county  line  to  point  5 
ml.  south  of  Connors  Pass,  White  Pine-  Co., 
to  W.  Hoops,  McGill.  $41,131,  and  22.48 
ml.  road  from  Dutch  .Tohns  to  point  7  ml. 
north  of  county  line.  'White  Pine  and  TJn- 
coln  Counties,  to  Dodge  Bros.,  Inc.,  Fallon, 
$60,540 ;  surfacing  6  ml  road  from  point 
6  ml,  west  of  Robinsons  Summit  to  Robin¬ 
sons  Summit,  White  Pine  Co.,  to  J.  Ross, 
Yerington.  $22,182,  and  5  4  ml.  mad  from 
west  of  county  line  to  Virginia  City,  Storey 
Co.,  to  ,1.  N.  Tedford,  Fallon,  $19,689.  Grand 
total  $143,542.  Noted  May  27. 

rallfornia — State  Hy.  Comn.,  Sacramento, 
(e.  e.  means  enxrs.  est.),  concrete  Widening 
and  asphaltic  concrete  surfacing  approxi¬ 
mately  5.1  ml.  rOad  between  Santa  Bar¬ 
bara  and  Goleta.  Santa  Barbara  Co.,  to 
Cornwall  Constr.  Co..  Santa  Barbara.  $134,- 
709.  e.  e.  $148,008;  asphaltic  concrete 
widening  and  surfacing  2.8  mi.  road  be¬ 
tween  point  1  ml.  south  of  Delano  and 
northerly  boundary,  Kern  Co.,  to  Warren 
Constr.  Co.,  Oakland,  $49,419,  e.  e.  $50,928; 
al.so  concrete  widening  and  bituminous 
macadam  surfacing  6.9  ml.  road  between 
San  Juan  Bautista  and  Hollister,  San 
Benito  Co.,  to  Granite  Constr.  Co..  Watson¬ 
ville,  $133,879.  e.  e.  $131,854.  Grand  total 
$318,007.  Noted  Apr.  22  and  May  13. 

rallfornia — State  Hy.  Comn.,  Sacramento, 
grading  and  crushed  stone  surfacing  8.5  ml. 
road  between  point  2  ml.  east  of  Sports¬ 
mans  Hall  and  Riverton,  to  Irey  Sc  Holden, 
l»dl.  $51,488.  Noted  May  27. 

Calif.,  Los  Angeles  —  T»a  Angeles  Co., 
Improving  Rd.  DIst.  Impvt.  286  (portion  of 
Artesla  Ave.),  to  United  Concrete  Pipe*  A 
Constr.  Co.,  Ventura,  $85,413.  Noted 
May  13. 
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AMERICA  NEEDS  MORE  GARAGES  IN  HER  CITIES 


The  more  cars  for  which  you  can  plan  storage  space,  the  more  profit 
will  accrue  to  the  building’s  owner.  Which,  in  a  multi-floor  garage, 
immediately  introduces  the  relative  space  economy  of  ramps  or 
elevators. 

The  extra  cars  which  can  be  stored  on  each  floor  of  a  d’Humy 
Motoramp  garage  represent  thousands  of  dollars  annually  in  extra 
operating  profit.  That  is  the  value  you  add  to  the  owner’s  investment, 
by  incorjxjrating  the  patented  combination  of  staggered  floor  levels 
and  half-length  ramps  in  your  building  plans. 

And  even  if  you  discount  the  extra  car  storage  possibility,  a  d’Humy 
Motoramp  building  is  still  the  only  profitable  type  of  multi-floor  garage 
structure  for  these  modem  days. 

That  profitable  extra  storage  capacity  can  be  developed  for  practically 
any  multi-floor  building  (on  a  plot  50x100  ft.  or  larger)  is  a  fact  which 
we  are  ready  to  prove  to  your  satisfaction — at  any  time.  Let  us  do  for 
you  what  we  are  constantly  doing  for  hundreds  of  others — make 
miniature  sketch  plans  for  the  building(s)  you  have  in  prospect.  This 
service  is  rendered  without  cost*  or  obligation  to  you  as  architect. 


*Tne  roil  of  our  fnainetrin% 
ueroice  ia  inttudea  in  the 
license  fee  charged  for  the  use 
of  our  design — a  charge 
made  to  the  owner  and  $>ay~ 
able  only  if  and  as  the  huild^ 
ing  goes  ahead. 


Have  you  a  copy  of  our  “Building  Garages  for 
Profitable  Operation”.^  It  is  Catalog  E — ask  for  it. 


RAMP  BUILDINGS 

CORPORATION 


21  East  40th  Street  New  York,  N.  Y. 

G.ar.\ge  Engineers 

Consultants  on  Promotion  and  Garage  Operation 
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ts  and  Roads  (Conlinuf-d) 

(  lilt-  •'<*"  An*ple» — (iradine  and  con- 
iiaviriR  approximately  245,000  sq.ft. 

'\  til  Sh»'rnian  Way  between  Mulhalland 
iiid  San  Fernando  Rd.,  to  I’.  I,i.  Hedriek, 

1  '  Sanborn  Ave.,  approximately  f53,7tU>; 

i  2‘.tS,019  sq.ft.  TajuiiRa  Ave.  tietween 
I'n’ral  Ave.  and  Ventura  Hlvd..  to  Tryon  & 
iiriio.  Tajo  Bldg.,  approximately  $144,525. 

(  allf.,  .Marysville — Yuba  Co.,  Warrenite 
|.  •  thie  paving  Hammonton  Rd.,  to  War- 
,,,  (’onstr.  Co.,  28tli  and  I'oplar  Sts.,  Oak- 
1.1, (i  $32,065. 

(  :ilif.,  .Marysville  —  (Irading,  eurbing, 
■•.iti.ring,  walks  and  asphaltic  concrete 
ii,t\ing,  etc.  Willow,  Orange  Sts.,  etc.,  to 
\\  irren  ('onstr.  Co.,  28th  and  Poplar  Sts., 
iMkland.  $52,300. 

<  ulif.,  Monterey — A.  J.  Mason,  city  elk., 
n-i  lialt  jiaving.  etc..  Ocean  and  Park  Aves., 
ti.  I'lark  A-  Henery  Constr.  ('o..  Chancery 
lUiii;  .  San  Francisco,  $57,548  ;  also  concrete 
i.itving.  etc.,  l»el  -Monte  Ave.,  to  J.  I,.  Con- 
),,  r  -Monterey,  $42,146.  Noted  Apr.  28. 

i  alif-  Paeiflr  tirove — Curbing,  guttering 
amid  IJ  in.  on  2i  in.  asiihaltic  concrete 
i.iiving,  etc.,  portions  I-lghthouse  Ave.,  to 
ri.irk  &  Henery  ('onstr.  ('o..  Chancery 
IMdg  .  San  Francisco.  $47,416. 

(  iilif..  Redwood  City  —  Warrenite  bitu- 
lithic  surfacing  portions  Davis,  Oliver,  King 
.“.qs,  to  Hanrahan  Co.,  Standard  Oil  Bldg., 
San  Francisco,  $38,555. 

<  allf..  Riverside — Riverside  Co.  widening 
with  coni-rete  shouldi'rs  17.3  mi.  road 
h.tween  Whitewater  River  and  Kdom.  to 
.Matich  Bros.,  Klsinore,  $lh3,395.  Noted 
Slav  20. 

(  allf.,  San  Carlos  --  To  Hanrahan  Co., 
Standard  Oil  Bldg..  San  Francisi'o,  improv¬ 
ing  various  streets,  5,oo(t  cu.yd.  grading 
at  $0.60  per  cu.yd.,  115,000  sq.ft,  scarify 
$0.03  175,000  sq.  ft.  2  in.  asphaltic  concrete 
surfacing  $0.95  56,500  sq.ft.  6  in.  concrete 
paving  $0  23  and  6O,00o  sq.ft.  6  in.  water- 
heund  macadam  base  $0.05,  etc.  total  $61,- 
100,  Noted  Apr.  15. 

Calif.,  Santa  Rosa  —  Grading,  curbing, 
guttering  and  asiihaltic  concrete  surfacing 
portions  Glenn,  Johnson,  loth  Sts.  etc.,  to 
riark  &  Henery  Constr.  Co.,  ('hancery 
Hldg.,  Santa  Rosa,  to  exceed  $25, (loo. 

Calif.,  Santa  Rosa — W.  W.  Felt,  Jr.,  elk. 
Sonoma  t'o.,  concrete  paving,  etc.  1,600 
lU.yd.  Dutton  Ave.,  to  Hansen,  Conners  & 
Kde,  Rosenberg  Bldg.,  $21,365.  Noted 
.\pr.  29, 

Washington — State  Hy.  Dept.,  Olympia, 
(P,  A.  I*,  means  Federal  Aid  I'rojeet)  grad¬ 
ing  193,000  cu.yd.  F.A.P.  161--\,  Yakima 
('(>.,  to  Myers  &  Goulter,  607  ('herry  St., 
Por;  Angeles  $141,019,  86,Ooo  cu.yd.  F.A.P. 
148- B.  Kittitas  Co.,  to  Woldson  & 
I'eperstrom,  445  Peyton  Bldg.,  Sisikane 
$29  409,  73,000  cu.yd.  S.R.  9,  Jefferson  ('<>., 
to  .it.  Besoloff,  715  12th  Ave.,  Seattle  $36,- 
402,  and  126,000  cu.yd.  S.R.  9.  ('lahham  Co., 
to  James  Allen  Kng.  Co.,  Chambers  Bldg., 
Olynijiia  $80,950.  Grand  total  $287,780. 
Noted  Apr.  22. 

Mash.,  Cfdfax  —  Whitman  Co.,  grading 
and  surfacing  7  mi.  Damont-Kwan  High¬ 
way,  to  F.  R.  Hewitt,  Spokane,  $50,832. 

M’ash.,  Port  Townsend  —  Jefferson  Co., 
constructing  2  mi.  Chimacum  Highway, 
Sect.  7,  to  J.  Coyne,  Port  Townsend,  $25,- 
500. 

Mash.,  Seattle  —  Comrs.  King  Co.,  con¬ 
structing  2.22  mi.  Kirkland-Rcdmond  Short 
I,ine  Highway,  to  Wilburn  &  Stone,  11 00 
Fairview  Ave.  $29,000.  Kngrs.  est.  $35,- 
0(10.  Noted  Ajir.  29. 

(fue.,  Chartlervllle  —  Town  Council,  E. 
Ijindry,  secy.-treas.,  will  gravel  1}  mi. 
road,  by  day  labor.  $40,000. 

Ontario — Dept.  Provincial  Hys.,  Toronto, 
macadam  paving  2.56  mi.  Contr.  1283,  and 
7.3  ml.  Contr.  1284  $100,000,  to  A.  E.  Jupp 
Constr.  Co..  Ltd.,  170  Berkeley  St..  Toronto, 
$35,000  and  $100,000  respectively;  concrete 
paving  12.26  ml.  Contr.  1292,  to  Dufferin 
Constr.  Co.,  Bathurst  St.,  Toronto,  $300,000, 
and  4.58  ml.  Contr.  1293,  to  M'.  King,  Oak¬ 
ville.  $125,000 ;  bituminous  penetration 
macadam  paving  5.8  mi.  Contr.  1294,  and 
3.68  mi.  Contr.  1296  $65,000,  to  E.  Irvine 
Co.  Ltd.,  Alexandria,  $80,000  and  $65,000 
respectively,  7.34  mi.  ('ontr.  1295,  to  I>aw 
Constr.  Co.  Ltd.,  50  Y'onge  St.  Arcade, 
Toronto,  $120,000,  5.43  mi.  Contr.  1297,  to 
Grant  Bros.  Constr.  Co.,  Banque  Natlonale, 
Ottawa,  $100,000,  4.3  ml.  Contr.  1298,  to 
H.  T.  Routly,  90  Jarvis  St.,  Toronto.  $65,- 
000,  0.5  ml.  Contr.  1300,  to  G.  Farmer  & 
Sons,  45  Bertrand  Ave.,  Ottawa,  $8,000,  and 
2.31  mi.  Contr.  1301,  to  F.  R.  M'llford  & 
Co  Ltd.,  17  William  St.  N..  Lindsay, 
$30,000. 

Ont.,  Bridgebnrg  —  Concrete  paving  Gll- 
mour  St.,  to  Godson  Co.,  203  Richmond  St. 
W'.,  Toronto,  $70,000. 

Ont.,  Hamilton — Suburban  Hys.  Comn., 
paving  various  streets,  to  Brennan  Paving 
Co.,  Melrose  Ave.,  $60,000. 

Ont.,  Kingston  —  Kingston  Suburban 
Roads  Comn.,  70,000  gal.  road  oil  on  vari- 
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ous  roads,  to  Municipal  Road  Spraying  & 
Oiling  Co.,  Confederation  I,ife  Bldg., 
Toronto,  $0.29607  jM-r  gal. 

Ont..  I-iieknow  - —  Bruce  ("o.  I'omrete 
paving  19,000  >d.  various  streets,  to  M. 
-Mitchell.  Lucknow.  Kngrs.  est.  $35,000. 

SaskHtehewan — Dept.  Hys.,  Regina,  road¬ 
work  between  ('richton  and  Scotsguard, 
to  A.  G.  and  E.  B.  Young,  I'nity.  Kngrs. 
est.  $26,000. 

».  t’.,  I'olnt  (irey  —  Paving  various 

streets,  to  -Armstrong  &  Morrison  Paving 
f'o..  543  Granville  St.,  Vancouver,  concrete 
$15,309;  to  Dawson,  Wade  A  Co.  Ltd., 
Hekins  Bldg.,  Vancouver,  concrete  $5,870  ; 
and  to  ('olumbia  Bitulithic  ('«.,  402  Pender 
St.  W..  Vancouver,  asphalt  $6,027.  Grand 
total  $27,206.  Engrs.  est.  $3o,000. 

II.  f'..  Meat  Vancouver  —  Bituminous 
macadam  paving  various  streets,  to  ('otton 
Co.,  Ltd.,  Fal.se  ('reek  Yards,  Vancouver, 
$66,000.  Noted  Feb.  4. 


Buildings — Commercial 


Propoted  Work 

Mass.,  Dorcheater  (Boston  P.  O. )  — 

MASONIC  —  Dorchester  Masonic  Building 
Assn.,  77  Summer  St.,  Boston,  plans  3  or 
4  stor.v  and  basement,  brick,  here.  $2oo,000. 
Engineer  and  architect  not  selected. 

Maas.,  Falmouth— STORK  and  APART¬ 
MENT — A.  A.  Williams,  Holliston,  having 
sketches  made  by  J.  AV.  Beal  Sons  Co.,  185 
Devonshire  St.,  Boston,  3  or  4  story  and 
basement,  brick  and  stone  store  and  apart- 
nient.  To  exceed  $15o,000. 

.Maaa.,  Newton  (Ind.  hr.  Boston)  • — 
THEATREl — G.  J.  Martin  &  associates,  349 
Commonwealth  Ave.,  plans  1  and  2  story 
and  basement,  brick  and  steel  theatre. 
$150, 000-$200, 00(1.  Engineer  and  architect 
not  selected. 

Sla«H.,  I*eabo<l,v  —  RECRE.ATION  —  St. 
Josephs  Juniorate-Zaverian  Order,  having 
sketches  made  by  M.  Sullivan,  Km  Boylston 
St.,  Boston,  2  story  and  basement,  brick, 
Andover  St.  $150,(100. 

R.  I.,  W  esterly  —  STORE  and  OFFICE 
— Westerly  Power  &  Light  Co.,  Main  St., 
having  preliminary  plans  prepared  bv  Jack- 
son,  Robertson  &  Adams,  Turks  Head  Bldg., 
Providence,  brick.  High  St.  $150,000  or 
more. 

Conn.,  Greenwich  —  HOSPITAL  —  St. 
Luke's  Hosjiital  soon  lets  contract  3  story 
and  basement,  145  x  2oo  ft.,  brick,  stone 
and  steel  hospital.  $900,0no.  W.  S. 
Gregory,  1170  Bway.,  New  York  City,  archt. 

Conn.,  Ilartfurd  —  RECREATION —  P. 
Mount,  West  Hartford,  c'o  C.  H.  Matthews, 
archt.,  4  8  Campbell  Ave.,  having  plans  pre¬ 
pared  4  story  and  basement,  95  x  125  ft., 
rein. -con.  and  stone,  20-30  Raymond  Rd., 
here.  $18o.o00. 

Conn.,  Meriden  —  TEMPLE  —  Masonic 
Temple  Assn.,  raising  $150,000  or  more 
funds,  1  story  and  basement.  70  x  100  ft., 
brick  and  marble.  104  East  Main  St.  W.  T. 
Arnold,  34  Main  St.,  archt. 

Conn.,  New  Britain — THEATRE— Owner, 
c/o  G.  Le  Witt.  299  Main  St.,  plans  large 
theatre,  Washington  St.  To  exceed  $150,000. 

Cor-i.,  New  Haven — BUSINESS — I.,anday 
Bros..  801  Chapel  St.,  having  plans  pre¬ 
pared  by  R.  W.  Foote,  185  Church  St.,  5 
story,  brick  and  steel.  Chapel  St.  To  ex¬ 
ceed  $150,000. 

Conn.,  New  Haven — THE.ATRE — Asso¬ 
ciated  Theatres,  c  o  J.  AVeinsteln,  archt.. 
Metropolitan  Bldg.,  Chapel  St.,  having 
plans  prepared  brick  and  steel,  Norton  St. 
$150,000. 

N.  V..  .Albany  —  HOSPITAL  —  Albany 
City  Hospital  having  revised  plans  prepared 
by  Berlin  &  Swern,  archts.,  19  South  La 
Salle  St.,  Chicago,  Ill.,  hospital,  here.  $700,- 
000.  Noted  Feb.  14,  1924. 

N.  Y.,  Kenmore  —  Y.  M.  C.  A.,  R.  R. 
Brocket!,  chn.  Building  Com.,  plana 
Y.  M.  C.  A.  building,  Delaware  Ave.  $200,- 
000. 

N.  Y.,  New  Rochelle — BATH  HOI’SE — 
Westebester  Co.  Park  Comn.,  72  Pondfield 
Rd.,  Bronxvllle,  rejected  bids  May  10,  bath 
house  at  Glen  Island  Park,  here,  Contr. 
58.  Noted  Mav  13. 

N.  Y..  New  York— -APARTMENT— Elbers 
Realty  Corp.,  c/o  E.  Roth.  engr.  and  archt., 
119  West  40tb  St.,  having  plans  prepared 
14  story,  brick,  steel  ana  stone,  plain 
foundation.  Park  Ave.  and  90th  St.  $600,- 
000. 

N.  Y.,  New  York— APARTMENT — One 
Hundred  One  West  Klngsbridge  Road  Corp., 
c/o  G.  G.  Miller,  engr.  and  archt.,  1482 
Bway.,  having  plans  prepared  6  story, 
brick,  steel  and  stone,  plain  foundation. 
University  Ave.  $800,000. 

N.  Y.,  New  York  —  APARTMENT  — 
Arthur  Holding  Corp.,  c/o  Springsteen  & 
Goldhammer,  engrs.  and  archts.,  32  Union 
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S<i.,  having  plans  prepared  5  story.  bri»k. 
steel  and  stone,  plain  foundation,  Isbam  St. 
$25(1, (lOO. 

N.  Y..  New  York  —  OFFK'E  —  Zimdorf 
Ite.alty  <^o.,  c/o  G.  and  E.  Blum,  engr.s.  and 
archts..  505  5th  -Ave.,  having  plans  pr<- 
part'd  16  story,  brick,  steel  and  stone,  plain 
found.atlon.  257  West  38th  St.  $500,00(1. 

\.  A.,  New  York  —  OFFK'E — Pinaud 

Real  Estate  ('orp.,  c'o  Buchman  &  Kahn, 
engrs  and  archts.,  49  West  45th  St.,  having 
Ilians  prepared  7  story,  brick,  steel  and 
stone,  plain  foundation.  214  Ejist  21st  St, 
$200,000. 

N.  Y..  New  York— RESTAURANT— F.  G. 
Shattuck  Co..  60  West  23rd  St.,  having 
plans  prepared  by  G.  B.  Post  A;  Sons,  engrs. 
and  archts.,  loi  Park  -Ave.,  brick,  steel 
and  stone,  plain  foundation,  279  Bway. 
$300,000. 

N.  Y.,  New  York- THEATRE  and  OF¬ 
FICE — Rose  Marie  Holding  Co.,  c/o  H.  J. 
Krapp,  engr.  and  archt.,  1650  Bway.,  hav¬ 
ing  plans  prepared  13  story,  brick,  steel 
and  stone,  plain  foundation.  211  AVest  53rd 
St.  $750,000. 

N.  Y..  New  York— WAREHOUSE— J.  A. 
Frissco,  c'o  Moore  &  Inmford,  engr.  and 
archt.,  110  Eiist  42pd  St.,  having  plans 
prepared  rein. -con.,  brick  and  steel,  plain 
foundation  Macoombs  Rd  and  172nd  St. 
$175,000. 

N.  4.,  Newark— A PART.M ENT— R  Van 
Dwyne,  Inc.,  c/o  J.  S.  Peterkin,  engr.  and 
arebt..  50  East  42nd  St.,  New  ATork  City, 
having  plans  prepared  brick,  steel  and 
stone,  plain  foundation.  Mount  Pros|s-ct 
Ave.  $700.00(1. 

N.  J.,  Newark  —  MAUSOI-EUM  —  Fair- 
mount  Cemetery  Assn.,  H.  B.  I>‘hlbach, 
pres..  South  Orange  Ave.,  having  plans 
prepared  by  W.  H.  Deacy,  engr.  and  archt., 
681  5th  Ave.,  New  A'ork  City,  3  story.  90 
X  310  ft.,  concrete,  granite  and  marble, 
Fairmount  Cemetery.  $1,000,000. 

N.  J.,  Newark— THE.ATRE  and  OFFICE 
— Beacon  Theatre,  c/o  T.  W.  I-amb,  engr. 
and  archt.,  644  8th  Ave.,  New  York  City 
having  plans  prepared  12  story,  brick,  steel 
and  stone,  plain  loundatlon.  Board  St.,  here. 
$1,500,000, 

Pa..  .Ardmore  —  APARTMENT  —  AV.  M. 
Stanton,  archt.,  1524  Chestnut  St.,  Phila., 
making  plans  3  story  and  basement.  10() 

X  125  ft.,  stucco  and  timber,  plain  founda¬ 
tion,  here.  Owner’s  name  withheld 

Pa..  rnniielUvIlle  —  HOSPITAL  — 
Connellsville  Hospital  Assn,  having  plans 
prepared  by  H.  C.  Frank,  2nd  Natl.  Bank 
Bldg..  3  and  4  story  and  basement,  brick 
and  steel  hospital.  $350,000. 

Pa..  Phlla. — APARTME.NT — J.  P.  Eckert, 
Commercial  Bldg.,  having  plans  prepared 
by  AA’.  F.  B.  Kmdle,  Otis  Bldg.,  3  storv  and 
basement,  lOo  x  250  ft.,  rein  -con.,  brick 
and  steel,  plain  foundation.  5427  AA’avne 
Ave.  $500,000. 

Pa..  Phila.  —  THEATRE  —  Junipi-r  & 
Cherry  St.  Corp.,  c/o  R.  Beneckert,  archt., 
Bellevue  Court  Bldg.,  and  II.  J  Kropp, 
archt.,  1  AA’est  47th  St.,  New  A'ork  City, 
N.  A’.,  having  revised  plans  prepared  1 
story,  mezzanine  and  basement  114  x  180 
ft.,  rein. -con.,  brick  and  steel,  plain  founda¬ 
tion,  Cherry  and  Juniper  Sts.  Noted  Apr.  1. 

Aid..  Baltimore  —  ADMINI.STR.ATIO.N  — 
May  29,  by  H.  I.  Kavanagh,  archt.,  916 
North  Charles  St.,  4  story  and  basement, 
77  X  161  ft.,  stone  and  steel,  plain  founda¬ 
tion,  Wilkens  Ave.,  for  St.  Marvs  Industrial 
School  for  Boys,  Wilkens  Ave.  $200,000. 

Aid.,  Baltimore — ARCADE  and  STORE — 
New  York  A  Baltimore  Realty  Co.,  c/o  F. 
R.  Callis,  Jr.,  archt.,  Hearst  Tower,  plans 
2  story  and  basement,  110  x  125  ft.,  brick 
and  steel,  plain  foundation,  Baltimore  St. 
and  Fremont  Ave.  $150,000. 

N.  r.,  Greensboro — OFFICE  and  STORE 
— H.  S.  Rlchard.son,  et  al.,  plans  4  story  and 
basement,  first  2  floors  75  x  140  and  other 
2  floors  50  X  75  ft.,  brick,  tile  and  concrete. 
North  Elm  St.  $150,000.  H.  Barton. 
Greensboro,  archt. 

N.  C..  Greensboro  —  THEATRE  —  Natl. 
Amusement  Co.,  T.  G.  Leltch,  pres.,  having 
plans  prepared  by  J.  AV.  AA’orkman.  Greens¬ 
boro,  6  story  and  basement.  100  x  160  ft., 
brick  and  terra  cotta,  Greene  St.  $500,000. 

Fla..  Bradenton — ARCADE— J.  C.  Wal¬ 
ters.  720  East  Capitol  St..  Springfield.  RI., 
having  plans  prepared  by  Dillard  A  Rowe. 
Bradenton.  "AValcade  Building,”  100  x  100 
ft..  Court  St.  and  AA'ashington  Ave.  $175,000. 

Fla.,  riermont — HOTEL — A.  McKenny, 
mayor,  and  associates,  having  plans  pre¬ 
pared  by  G.  L.  Preacher  Co.,  Wayne- 
Claughton  Bldg.,  Atlanta,  Ga.,  9  story  ho¬ 
tel.  Montrose  Ave.  $150,000. 

Fla.,  Sarasota  —  HOSPITAL  —  Election 
June  22,  $175,000  bonds,  hospital  addition. 

MIbb.,  Biloxi  —  HOTEL  —  C.  Matthes, 
archt.,  soon  takes  bids  6  story  fireproof 
hotel,  for  Dairies  Hotel  Co.  $500,000. 
Noted  May  6. 

La..  Baton  Bonge  —  THEATRE  —  Co¬ 
lumbia  Theatre.  Inc.,  A.  Higginbotham, 
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niiililiiiKH — Commercial  ((’ontinued  ) 
mpr..  Ilians  fi4  x  128  ft.  theatre,  3rd  and 
(^invention  Sts.,  $250,000. 

O.  Hellaire  —  tlAKAOK  and  SALES- 
UOOM — Mellalre  Neff  Hus.  Co.,  N.  O.  I..a 
Iloche,  pres.,  havlnfC  plans  prepared  by  Aus¬ 
tin  Co.,  Ifill2  Euclid  Ave.,  Cleveland,  2 
story  and  basement,  120  x  200  ft.,  brick, 
steel  and  concrete  RaraRo  and  salesroom. 
$150,000 

O..  Cleveland  —  AUTO  SAI.ES  and 
SERVICE — Rarnes  Motor  Co.,  (DodRe  Hros. 
AReiicy),  c/o  W.  I’.  Barnes,  pres.,  1938 
East  LM.it  St.,  havlnR  iilans  prepared  by  C. 

S  Schneider,  1836  Euclid  Ave.,  1  and  2 
Htorv,  brick,  steel  and  concrete,  2830  Pros¬ 
pect’  Ave  $150,000  Noted  May  13. 

t».,  Cleveland  —  COMMERCIAL.  and 
APARTMENT  —  A.  Cramer,  11503  Say- 
well  Ave.,  had  plans  prepared  by  M.  Weis, 
Union  BldR.,  2  story  and  basement,  60  x 
111  ft,  brick  and  steel.  East  140th  St.  and 
Lake  Shore  Rlvd.  $150,000. 

O.,  Columbus — OFFICE  and  STORE — 
W  K  Eanman,  20  South  3rd  St.,  havlnR 
sketches  made  7  story  and  basement,  93 
X  107  ft.,  brick,  steel  and  com-rete.  South 
.3rd  St  $100,000. 

O.,  Portsmouth  —  TEMPUE  —  Masonic 
Temple  Assn.,  C.  M.  Howland,  ch.  bulld- 
liiR  com.,  havlnR  sketches  made  Masonic 
Tetnple.  400,000. 

Ind.,  .Anderson  —  APARTMENT  —  Syn¬ 
dicate-  havlnR  plana  prepared  by  E.  F. 
Miller,  Anderson.  3  story.  144  x  226  ft., 
brick  and  steel,  plain  foundation.  West  10th 
St  $260,000 

Ind.,  Anderson  —  APARTMENT  and 
STORE — P  H.  Cate.s,  28  West  9th  St., 
plana  3  story,  120  x  144  ft.,  brick  and  con¬ 
crete,  12th  and  Jackson  Sts.  $175,000. 

Ind.,  H.  Wayne — RECREATION — Oen- 
eral  Electric  Co..  1703  Bway.,  takes  bids 
June  II,  brick  and  steel  recreation  build- 
iiiR.  $l.'>o.ooo.  Private  plans. 

MIrh.,  Detroit — APARTMENT — R.  Finn, 
archt..  415  Brainard  St..  preparlnR  plans 
4  story  and  basement.  100  x  200  ft.,  reln.- 
con.,  brick  and  steel,  plain  foundation,  East 
Jefferson  Ave.  $450,000.  Owner’s  name 
withheld. 

MIrh.,  Detroit  —  APARTMENT  —  T.  C. 
HuRhes,  archt.,  2615  Joy  Rd.,  preparlnR 
plans  4  storv  and  basement,  120  x  145  ft,, 
rein. -con.,  brick  and  steel,  plain  foundation, 
Roosevelt  I'ark  $400,000.  Owner’s  name 
withheld. 

MIrh.,  Detroit — C.ARAOE — Detroit  Cab 
Co..  565  East  Earned  St..  havlnR  plans 
prepared  by  Carey  &  Essel.styn,  602  Iloff- 
man  BldR.,  2  story,  rein. -con.  and  brick, 
plain  foundation,  Trumbull  Ave.  and  Plum 
St  $160,000. 

MIrh.,  Detroit — Y.  M.  C.  A..  A.  G.  Studer. 
a«‘cv.,  Adams  Ave.,  havlnR  plans  prepared 
by 'a  Kahn,  1000  Marquette  BldR.,  north¬ 
west  branch,  bv  Malcolm.son  &  HlRRln- 
botham,  1217  Griswold  St.,  we.st  side 
branch,  and  by  R.  Derric,  Inc.,  120  Madi¬ 
son  Ave.,  southeast  branch,  all  3  story 
anil  basement,  rein. -con.,  brick  and  steel, 
plain  foundations,  incl.  swlmmiiiR  pools. 
Each  $500,000.  Noted  Mar.  25. 

111..  I'hlraRo  —  APARTMENT  —  F.  N. 
Brons  Sc  Co.,  1021  North  Dearborn  St.,  hav- 
InR  sketches  made  by  E.  ,1.  Meles,  105  West 
Monroe  St.,  3  story  and  basement.  75  x  160 
ft.,  brick  and  stone.  North  I..a  Salle  St. 
near  Carl  St.  $150,000. 

111.,  thieaxo— APARTMENT  IIDTEI^ 
Syndicate,  c'o  Eeichenko  &  Esser,  archts,, 
38  South  Dearborn  St.,  had  plans  preuared 
4  storv,  100  X  149  ft.  apartment  hotel, 
79th  St.  and  Eowe  Ave.  $350,000.  Noted 
.Apr.  15. 

W’ls.,  F.aii  Claire — HOSPITAI.. — Sacred 
Heart  Hospital.  North  Dewey  St.,  havlnR 
plans  prepared  by  Foeller,  Schober  & 
Stephenson.  Nicollet  BldR.,  Green  Bay,  3 
story  and  basement,  44  x  125  ft.,  reln.-con. 
and  brick  addition,  plain  foundation. 
$150,000 

AA’Is.,  Fond  du  Ear  —  HOTEE  — Hotel 
Wisconsin  Realty  Co.,  86  MichlRan  St., 
Milwaukee,  havlnR  revi.sed  plans  prepared 
by  M.  TuIlRren  &  Sons,  9  Waverly  PI..  Mil¬ 
waukee.  9  story  and  basement,  50  x  87  ft., 
brick,  concrete  and  terra  cotta  addition  to 
Retlaw  Hotel,  plain  foundation.  $350,000. 
Noted  May  6. 

Mo.,  Excelsior  Sprlnxs  —  CI..1'B  and 
HoTEE  —  E.  E.  Brown,  et  al.,  Hiawatha 
Hotel,  haviuR  plans  prepared  9  story  and 
basement,  135  X  160  ft.,  reln.-con.,  plain 
foundation.  Bway.  $1,000,000. 

Mo..  Kansas  City — STORE  and  OFFICE 
— BrownlnR,  KinR  &  Co..  11th  and  Grand 
Sts.,  Indefinitely  isistponed  project  for  4 
story  and  basement  store  and  office  bulld- 
InR.  Holt.  Price  &  Barnes,  800  David.son 
BldR..  archts.  Noted  Aur.  13. 

Mo..  St.  Eoiils  —  APARTMENT.  STORE 
and  OFFICE  —  lawal  Syndii-ate,  c'o  T.  E. 
Coleman.  Park  SavinRs  Trust  C’o.,  7060 
Cla.vton  .\ve.,  havlnR  preliminary  plans 
pre|>ared  by  .\.  B.  RidinRton,  Fullerton 


BldR.,  reln.-con.,  brick,  stone  and  terra 
cotta,  KinRshlRhway  Blvd.  $1,000,000. 

Tex.,  Abilene — HO’T'EI.i — Abilene  Hotel 
Co.  havlnR  plans  prepared  by  I).  S.  Castle 
Co.,  701-4  Alexander  BldR.,  9  or  10  story, 
basement  and  roof  Rarden,  100  x  140  ft., 
reln.-con.,  brick  and  stone,  plain  founda¬ 
tion.  $400,000. 

Tex.,  Corpus  Chrlstl -  - HOTEE  —  J.  N. 
Poulos  Sc  assiK-lates,  116  Tolle  St.,  San 
Antonio,  purchased  site  and  plan  6  story, 
reln.-con.,  brick,  stone  or  stucco,  plain 
foundation,  Champarral  and  Aubrey  Sts. 
$250,000. 

Tex.,  Corpus  Christ!  —  HOTEE  and 
OFFICE  —  J.  E.  Garrett  Sc  a.ssociales, 
havlnR  preliminary  plans  prepared  by  W.  C. 
Hedrick,  1st  Natl.  Bank  BIor.,  Ft.  Worth, 
14  story  and  basement,  100  x  150  ft.,  brick, 
stone  and  reln.-con.  laiwrence  and  Chapar¬ 
ral  St.  $1,250,000. 

Tex.,  Dallas— EODGE — Masonic  Temple 
Corp.,  J.  E.  BurRess,  Southland  Eife  BldR., 
plans  lodRe,  Harwood  St.  $1,000,000.  En- 
Rineer  and  architect  selected  soon. 

Tex.,  Houston  —  HOTEE  —  Suburban 
Development  Co.,  c/o  F.  S.  Glov’er,  pres., 
604  Binz  BldR.,  havlnR  plans  prepared  by- 
E.  A.  Glover.  604  Blnz  BldR.,  15  story  and 
basement,  100  x  100  ft.,  brick,  steel  and 
terra  cotta.  Main  St.  and  Rosalie  Ave. 
$1,000,000. 

Tex..  Houston — OFFICE — J.  M.  West. 
We.st  BldR.,  plans  28  story,  128  x  154  ft., 
brick,  stone  and  reln.-con.,  Main  St.  and 
Walker  Ave.  $3,000,000.  EnRineer  and 
architect  not  selected. 

Tex.,  I.areilo — HOTEE — M.  Eittle  havlnR 
preliminary  plans  prepared  7  to  10  story 
and  basement,  reln.-con.  and  brick  addition 
to  Hamilton  Hotel.  plain  foundation. 
$150,000.  C.  M.  Schoenfleld,  324  Hunstock 
Ave.,  San  Antonio,  assistinR  with  pre¬ 
liminary  plans.  LlhRlneer  and  architect 
selected  soon. 

Tex.,  Mineral  Wells  —  HOTEE  —  Baker 
Hotels  of  Texas,  c/o  T.  B.  Baker,  c/o 
Gunter  Hotel,  San  Antonio.  havlnR  plans 
prepared  by  11.  S.  Green,  c/o  Alamo  Natl. 
Bank  BldR.,  San  Antonio,  7  story,  base¬ 
ment  and  roof  Rarden,  250  room,  reln.-con., 
brick  and  stone,  plain  foundation,  here. 
$700,000.  Noted  May  6. 

Tex.,  Fort  Arthur — ARMORY — See  "Con¬ 
tracts  Awarded.’’ 

Tex.,  San  Antonio — OFFICE — Natl.  Bank 
Commerce,  c/o  J.  K.  Bereta,  pres.,  soon 
takes  bids  5  story,  reln.-con.  and  brick  top 
addition,  Soledad  St.  $200,000.  Frivate 
plans. 

Colo.,  Denver  —  OFFICE  —  Woodmen  of 
the  World.  14  47  Tremont  St.,  plans  office, 
Tremont  St.  between  13th  and  14th  Sts. 
$175,000.  EnRineer  and  architect  not 
Selected. 

California  —  CEUB  —  Stanislaus  Co. 
(Modesto)  voted  $50,000  bunds  for  Veterans 
Memorial  Club  buildinRS  at  Turlock  ;  $50,- 
000  bonds  at  Newman,  $30,000  bonds  at 
l*atter.son,  $30,000  bonds  at  Oakdale,  $15,- 
000  bonds  at  Rlverbank. 

Calif.,  .Albany — THEATRE — Blumenfeld 
Theatre  Circuit,  298  Turk  St.,  San  Fran¬ 
cisco,  havlnR  plans  prepared  by  Reid  Bros., 
105  MontRomery  St.,  San  Francisco,  prob¬ 
ably  reln.-con..  Main  St.,  here.  $200,000. 

Calif.,  HiirllnKame — STORE  and  OFFICE 
— Allen  &  Co.,  168  Sutter  St..  San  Fran¬ 
cisco,  havlnR  plans  prepared  by  E.  B. 
Bertz,  168  Sutter  St.,  San  Francisco,  2 
story,  probably  reln.-con.,  Bway.  and 
Capuchlno  Ave.  $150,000. 

Calif.,  Daly  City — THEATRE — C.  H. 
Jensen,  archt.,  Santa  Fe  BldR.,  San  Fran¬ 
cisco.  makinR  preliminary  plans  reln.-con.. 
Mission  St.  $150,000.  Owner’s  name  with¬ 
held. 

Calif.,  Eos  Anreles— APARTMENT — B. 
Shapiro,  732  South  Mariposa  Ave.,  had 
plans  prepared  by  E.  B.  Ru.st,  Black  BldR., 
4  story  and  basement,  56  x  125  ft.,  brick, 
Mariposa  Ave. 

('allf.,  Eos  Anxeles — BANK  and  OFFICE 
— Peoples  HoldlnR  Co.,  c/o  A.  R.  Menaco, 
archt..  PershinR  Square  BldR.,  havlnR  pre¬ 
liminary  plans  prepared  12  story  and  base¬ 
ment.  40  X  160  ft.,  reln.-con..  South  Hill  St. 

Calif.,  Eos  Anxeles  —  OFFICE  and 
STORE — C.  Eaemle,  Universal  City,  plans  5 
story  (ultimately  12  story),  fireproof.  Vino 
St.  and  Hollywood  Blvd.  $350,000  (ulti¬ 
mately  $500,000). 

Calif.,  I-os  Anxeles — OFFICE — Financial 
Dl.st.  BuildinR  (?orp.,  havlnR  preliminary 
plans  prepared  by  E.  E.  Mayberry.  Trans¬ 
portation  BldR.,  13  storv  and  basement  of¬ 
fice  bulldinR,  819  South  Hill  St. 

Calif.,  Eos  Amteles  —  OFFICE  —  A.  G. 
Bailey,  archt.,  Hlllstreet  BldR.,  preparlnR 
preliminary  plans  12  story  and  ba.sement, 
fireproof,  8th  and  SprinR  Sts.  To  exceed 
$250,000.  Owner’s  name  withheld. 

Calif.,  Eos  Amteles  —  WAREHOITSE  — 
City  havlnR  plans  prepared  by  Architec¬ 
tural  Dept,  of  Bd.  Educ.,  fireproof  school 
warehouse  addition.  $270,000. 


Calif..  V.'desto  —  COURTHOUSK  _ 
Stanislaus  Co.  plans  election  bonds  to  x- 
ceed  $150,000,  fireproof  courthouse.  Da 
Pearce  Co.,  Inc.,  California  and  Weber  S' 
Stockton,  archts.  Noted  Jan.  7. 

Calif.,  Oakland — CEUB— Dak  Knoll  I,.  i 
Corp.,  1918  Bway.,  had  plans  prepared 
W.  J.  McCormack,  1918  Bway.,  2  st' i 
frame  and  stucco,  Sequoyah  Rd.  $150  0' 

Calif.,  Oakland — HtjTEE  —  Drake  In- 
vestment  Co.,  c/o  Miller  Sc  PflueRer,  arch 
580  Market  St.,  San  Franchsco,  hav 
plans  prepared  21  story  and  baseni. 

San  Pablo  Ave.,  18th,  19th  and  Jeff,  r 
Sts.  $2,250,000. 

Calif.,  Fasailena  —  APARTMKNT.S 
Maryland  Hotel  Co.,  Maryland  Hotel,  h  e 
iiiR  preliminary  plans  prepared  by  E.  i; 
Rust,  Black  BldR.,  Los  AnReles,  6  story,  d 
X  70  ft.,  reln.-con.,  and  3  story,  50  x  1  ;.i 
ft.,  brick  apartments. 

Calif.,  Fasadenu— WAREHOUSE— Pacilic 
Terminal  Warehouse  Co.,  had  plans  pre¬ 
pared  by  W.  P.  Neil,  Tower  BldR.,  6  story 
200  X  200  ft.  warehouse,  Pasadena  Aw’ 
To  exceed  $150,000.  General  construction 
warehouses  are  also  contemplated  in  I.os 
AnReles,  WilminRton  and  other  Southern 
California  Cities. 

Calif.,  Sacramento  —  MAUSOLEUM 

West  Coast  Mausoleum  Assn.,  c/o  C.  L 
Jay,  archt.,  845  Ea.st  W'ashinRton  St..  Pasa¬ 
dena.  havlnR  plans  prepared  rein. -con.  and 
marble.  Masonic  Cemetery.  $300,000. 

Calif.,  San  Bernardino— THEATRE — A 
PantaRes,  PantaRes  Theatre  BldR.,  San 
Francisco,  havinR  preliminary  plans  pre¬ 
pared  by  B.  M.  Pretica,  PantaRes  Theatre 
BldR.,  San  Franci.sco,  fireproof  theatre.  To 
exceed  $150,000. 

Calif.,  ,San  Dlexo  —  HOTEL  —  Syndicate 
havinR  plans  prepared  by  J.  and  D.  B 
Parkinson,  420  Title  Insurance  BldR.,  En 
AnReles,  13  story,  200  x  200  ft.  hotel,  A  St 
between  2nd  and  3rd  Sts.  $1,250,000. 

Calif.,  San  DIpro  —  OFFICE  —  Interests 
headed  by  R.  M.  Andrews,  Union  Natl 
Bank  BldR.,  plans  office  bulldinR,  5th  St. 
To  exceed  $750,000. 

Calif.,  San  Franclacfr— APARTMENT — 
Stock,  Maas  &  Sauer,  251  Kearny  St.,  had 
plans  prepared  by  A.  H.  Larsen,  447  Sut¬ 
ter  St.,  two  4  story  and  basement,  concrete. 
Clay  St.  near  Van  Ne.ss  Ave.  $80,000  each 

Calif.,  San  Franeisr€>— CLUB — Interests 
headed  by  J.  B.  Detwiler,  havinR  pre¬ 
liminary  plans  prepared  by  F.  Todhunter, 
2424  Larkin  St.,  club,  Sutro  HeiRhts.  $750,- 
000.  incl.  swimminR  pool,  tennis  courts, 
puttlnR  Rreens,  etc.  Total  $1,000,000. 

Calif.,  San  Franelseo  —  HOSPITAL  — 
Green  Opthalmic  Institute.  853  Hyde  .St  . 
havinR  plans  prepared  fireproof.  Bush  and 
Octavla  Sts.  $150,000.  EnRineer  and 
architect  not  selected. 

Calif.,  San  Franeiseo — HOTEE — Marian 
Realty  Co..  110  Sutter  St..  havinR  pre¬ 
liminary  plans  prepared  by  A.  H.  I.jir.sen, 
447  Sutter  St..  16  story  and  basement,  steel 
and  rein.-con.,  9th  Market  Sts.  $500,000 
or  more. 

Calif.,  Santa  Monica  —  HOSPITAL  — 
Pacific  Beach  Hospital,  Inc.,  havinR  pre¬ 
liminary  plans  prepared  by  W,  H.  Shaw. 
1747  Maltman  Ave.,  Eos  AnReles,  7  storv 
and  basement,  steel.  Pacific  Ave.  and  4th 
St.  $1,000,000. 

Calif..  Taft— HOTEI.r— S.  Orloff  had  pre¬ 
liminary  plans  prepared  by  Edelman  & 
Barnett,  H.  W.  Heilman  BldR.,  Eos  AnReles, 

5  story,  75  x  125  ft.  hotel,  5th  and  North 
Sts.  $215,000. 

Ont..  Haileybiiry — HOSPITAL — Sisters  of 
Providence,  1431  Fullum  St.,  Montreal. 
Que.,  havinR  plans  prepared  by  J.  Sawyer. 
407  Guy  St.,  Montreal.  Que.,  3  story  and 
basement,  50  x  125  ft.,  rein.-con.,  brick  and 
steel,  GeorRina  Ave.  $200,000. 

Ont.,  Kitchener— HOSPITAL— Cities  of 
Kitchener  and  Waterloo  plan  3  story,  rein.- 
con.,  brick  and  steel,  plain  foundation. 
$150,000.  EnRineer  and  architect  not  se¬ 
lected. 

Ont..  Ottawa — APARTMENT — Syndicate. 
Thompson  &  Scott,  aRts.,  62  Bank  St.,  plan 
8  story.  51  x  91  ft.,  reln.-con.  and  brick, 
Somerset  and  Cartier  Sts.  $300,000.  F. 
Peden,  4a  McGill  ColleRe,  Montreal,  Que., 
archt. 

Ont.,  Ottawa— APARTMENT — F.  Peden, 
archt.,  65  McGill  ColleRe,  Montreal,  Que.. 
preparlnR  plans  and  soon  takes  bids  8  storv 
and  basement,  90  x  116  ft.,  reln.-con.,  lime¬ 
stone  and  brick,  plain  foundation,  Somerset 
St.,  here,  for  Avon  Court  Apartment,  Ltd., 
Ottawa.  $400,000. 

Ont.,  Toronto  —  HOSPITAL  —  Toronto 
East  General  Hospital,  133  Danforth  Ave., 
plans  6  story  and  basement,  100  room,  reln.- 
con..  brick  and  steel,  plain  foundation,  (^ox 
well  and  Sammon  Aves.  $500,000.  EnRi¬ 
neer  not  selected. 

Ont..  Toronto  —  HOSPITAL  —  Wellesley 
Hospital,  Homewood  PI.,  havlnR  plans  pre¬ 
pared  by  Stevens  &  Lee,  62  Charles  St.  E.. 
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Commercial  (Continued) 


Comrs.,  4  story  and  basement,  brick,  stone 


and  basement,  rein. -con.,  brick  and  steel.  Hast  Ave.  J400,000.  I.,.  H.  As- 

.iddition,  plain  foundation.  *150,000.  archt.  Noted 


,„.i  Tor«nt.i— I’UKSS  nUII.DINC,— XTni- 
v,>r-’!.N  of  Toronto,  Queens  Park,  having 
iiliii'  l‘'■epared  by  UarlinK  &  Pearson,  2 
lead'-r  lame.  2  story  and  basement,  rein.- 
,u,n  l)rick  and  steel  addition,  plain  foun- 
datio".  Queens  Park.  *150,000. 

Ont..  Waterloo — OFFICE — Mutual  I^ife 


ehn.,  2  story  and  lia.sement,  brick,  to  A 
.\.  Itrown,  Middleburv.  Arehts.  est 
*150,000. 

MasH..  Arlinicton  (hr.  Itoston  ) — STOKE — 


As.suritnee  Co..  King  St.  S.,  haviiiK  plans  t).,  Cleveland  - 
nrel'ered  by  DarlinK  *  I'earson,  2  Ij«-ader  MarRoIin,  14  89  Eas 


—  APARTMENT  —  M 


‘Hotel  Tudor.” 


Kilham,  Hopkins 


1  ..11.  Toronto,  4  or  5  .story,  rein. -con.,  two  3  story  and  ba.sement,  40  x  142  ft.,  .  ,  -»r  ..  .  .  • 

hri.  k  and  steel,  plain  foundation.  King  brick,  1886-90  East  9:trd  St.  *225,000.  M.  steel  ....  Heaeon  St.,  to  1  H.  Kogart  Son. 
St.  K.  *250,000.  Weis.  Union  Bldg.,  archt.  .Newbury  St.  Arehts.  est.  to  exceed 

Edmonton — OFFICE  and  STORE  o..  Cleveland  —  COMMERCIAI.  and 
Woodward.  Hastings  and  Abbott  Sts.,  THEATRE — Walnut  Realty  Co.,  c/o  S.  H. 


ast  106th  St.,  taking  bids  'Jreeley,  areht.s..  9  Park  St..  Hotel  Tudor 


4  story  .and  basement,  rein. -con.,  brick  and 


Mass..  Boston  —  OFFICE  —  PeBlois  & 


hiviiig  plans  prepared  by  Magoon  &  Me-  White,  archt..  1032  Schofield  Bldg.,  taking  Maddi.son,  Barristers  Hall,  altering  and 

lilmald,  Tegler  Bldg..  3  story.  75  x  100  ft.  bids  2  .story  and  basement,  brick,  .steel  and  constru.  ting  4  .story  and  baseinent.  brick, 

i-oni  rcte,  brick  and  steel.  101st  and  102nd  concrete.  East  9th  St.  and  Superior  Ave.  ‘if*'  ' 

a"'.-  *250,000.  *400,000.  Summer  St.  Arehts.  e.st.  *150,000. 

tit„  F.dmonton — STATION — Canadian  O..  Cleveland  —  COMMERCIAL  and  Mass..  Boston  --  OFFICE,  etc.  —  Fort 


F.dmonton — STATION — Canadian 


Mmhii..  lloMtun 


OKKl^'K,  **t* 


st4»rv  and  basement,  reln.-t^on.,  brick  anc 
stone.  Carlton  and  St.  Marys  Sts.  *275,000 

Bid*  Desired 


Mieh.,  Detroit  —  OFFICE  and  SHOP —  n'  -i,  ...in  i 

A.  Kahn,  1000  Marquette  Bldg.,  taking  bids  I!  Work  will  be 

4  .story  and  ba.sement.  rein.-con.  and  brick,  dooe  b>  separate  contr.icts. 


2  story  and  basement,  brick  and  stone.  308- 


iilain  foundation,  Trumbull  Ave..  for  West- 


Mass.,  Brookline  (br.  Boston)  —  STORE 


Me  Portland— OFF'ICE— See  "Unclassi-  inghouse  Electric  &  Mfg.  Co..  4584  May-  and  OFFICE  —  Waldorf  System.  Inc. 

,  bury  Grand.  *400,000.  Noted  Nov.  12.  Boston.  P.  K.  W’midward,  pres.,  altering  and 

Mass.,  Amherst  —  THEATRE,  STORE.  III..  Chicago— APARTMENT— R  S  De-  r^ac‘on‘^St'^  to  J^’^towen  c‘r‘"l 84*  I)udlev 
OFFICE,  etc.— J.  T.  Sheehan.  57  College  Goyler  &  Co.,  arehts.,  307  North  Michigan  st  Roxburv*  Arehts  est  JISO  000* 

St  t.Vking  bids  1  and  2  story  and  ba.se-  Ave.,  taking  bids  concrete  and  masonry  S'!.,  Koxburj .  An  ht.s.  » st.  JloO.OOO. 

mewt  95  X  175  ft.,  rein.-con.,  brick  and  work  16  story  and  basement,  185  x  220  '  — 

laeel’  Main  St.  *150,000  or  more.  J.  A.  ft.,  rein.-con.,  brick  and  stone,  Sheridan  Rd.  ARTMENT  --  Hunters 


steel.  Main  St,  *150,000  or  more.  J.  A. 
Tuck.  Park  Sq.  Bldg.,  Boston,  archt. 

Mass..  Arlington  (br.  Boston) — STORE — 
See  “Contracts  Awarded." 

Mass..  Boston — HOTEI, —  Hotel  Minerva 


IV. »  *V^III.”V.v/»l.,  V/ItVIV  CVIIVA  CtVvrilCi  niivs  I  vacaii  -  --  -  

and  Grace  St.,  for  E.  W  Carl.son,  Pine  Market.  J.  Hunter,  proprietor,  3  .story  and 


Grove  and  Grace  Sts.  *2,500,000. 

III.,  Chlrago — APARTMENT — I.eiehenko 
&  Esser,  arehts.,  38  South  Dearborn  St., 


Mass.,  ivosion  n  ir,i,  t.aking  bids  3  story  and  basement.  98  x 

Av  tVkhig  bidr  n  revrsed  p^  '23  ft.,  brick,  plain  foundation.  76th  St.  and 

^,  d  -basem?n{’‘addUior'%15^^^^^^^^^  '  R  T  «««'»>  ^jV^^oJo"  ’ 

.Noreross.  46  Cornhill.  archt  Ilm.OOO. 


III..  Chlrago— OFFICE — B  I,.  Stelf  & 


basement,  brick  and  stone,  Huron  and 
Concord  Aves.,  to  B.  Steinberg.  6  Beacon 
St.,  Boston.  Awhts.  est.  *150,000. 

Mass.,  damairu  Plain  (Boston  P.  f>  )  — 
STORE  and  OFFICE— H.  Sa.  ks,  2  Brown¬ 
ing  Ave..  Dorehe.st«-r.  will  build  4  story  and 
basement,  6o  x  125  ft.,  rein. -eon.,  brick  and 
stone,  plain  foundation,  here.  *185,000. 
Work  will  be  done  by  day  labor.  A.  Ro.sen- 


Mass.,  Brookline  (br.  Boston) — STORE, 
OFFICE  and  BOWLING  ALLEYS — See 
"Contracts  Awarded.” 


4750  Sheridan  Rd..  for  H.  Emerman,  4750  Lynn —  BANK  —  Commonwealth 

Sheridan  Rd.  *500,000.  .Savings  Bank,  345  I  nion  St.,  1  .story  and 

%*st  ■  r\i-kr>^rT'r»/%T>T»  basement.  brU'k  and  ntone.  plain  founda- 

M  s.  Mil»^ai|krr  —  nORMITOR^  --- ,io„  Washington  St.  and  CJentral  Ave..  to 

oV  a  V  '  «  'T  I)lne.  n.  23  Central  Ave  Arehts. 

St.,  3  story  and  basement,  H.  x  110  ft.,  ii'iO  ooo  Vfit*‘d  Mnv  K 

brick  and  steel,  plain  foundation.  Clybourn  ‘sC  Ma>  6^  ^ 


Beldon  Realty  Co.,  c  o  architect. 


STORE  and  OFFICE — E.  Sage.  Brattle 
St-,  taking  bids  2  story  and  basement,  60 
X  145  ft.,  brick  and  stone.  Church  and 
Brattle  Sts.  *150,000.  R.  C.  Grovesteln, 
Brattle  St.,  archt.  Noted  May  20. 


*150,000.  Noted  Mar.  25. 

M'Is..  Karine  —  THEATRE  and  BITSI- 


Mass.,  Malden  (br.  Boston) — STORE  and 
OFFICE — Malden  Inve.stment  ('o.,  c/o  C. 
T.  Springall,  archt.,  50  Concord  St.,  2  story 
and  basement,  brick  and  stone.  Exchange 


Mass.,  Greenfield — HOSPITAL — Franklin  ,inn  16th  St  for  s"  Dor'ee  *  c'o  Star  Mass..  Somerville  (Boston  P.  O.)  — 

0.  Pub.  Hospital  taking  bid.s  3  «tory  .and  ^hektre,  16th  St.  *150,000.  '  APARTMENT  -  A  E.  Cliff,  29  Powder 

High  St.  *150,-  ’  .  J  uccDTO' tT  0  House  Blvd.,  will  build  4  story  and  base- 

142  Berkley  St.,  ***•  nient,  brick  and  stone,  plain  foundation, 

22.  by  Sisters  of  St.  Benedict,  St.  (  loud  b  gj  jiso.OOO.  W’ork  will  be  done 

loston  P  O  ) story,  basement  and  sub-basement,  •‘*^1";-  by  separate  contracts.  W.  Littlefield,  9 

See  “Contracts  ’"“"‘I  Hamilton  PI..  Boston,  archt. 

nurses  home,  etc.  *400,000.  Schmidt,  „  _  .etir-. » .enr-.  j 

_  ,  Garden  &  Martin.  104  South  Michigan  Ave.,  ^*\^*'L**l'I*‘,*  j 

>.  O.) — ADMIN-  Chicago  HI  arehts  Noted  Anr  29  flFHt  K  —  A.  S.  Friend.  28u  Madison  Ave.. 

Brigham  HosdI-  ‘  _  .New.  York  City,,  theatre  and  oftic^  .Main 


XKSS — June  10,  by  J.  M.  Matson,  archt.,  my  *»’  Po  R8  *  Hroad  St 

Baker  Blk..  2  .story  and  basement.  62  x  110  Arehts  est  *150  000  ’ 

ft.,  brick,  concrete  and  stone,  plain  founda-  Arehts.  est.  »lo0,000. 


ba.sement.  brick  and  stone.  High  St.  *150,- 
000.  Kendall,  Taylor  &  Co..  142  Berkley  St., 
Boston,  arehts.  Noted  Apr.  22. 

Mans.,  Jamaira  Plain  (Boston  P.  O.) — 
STORE  and  OFFICE  —  See  “Contracts 
Awarded.” 


Maas.,  Roxbury  (Boston  P.  O.) — ADMIN-  Chicago  Ill  arehts  Noted  Apr  29.  V.*' 28a  Madison  Ave., 

ISTRATION— Peter  Bent  Brigham  HospI-  thfatrf  etc  See  “Con  lork  <  Ity.  theatre  and  office,  .Main 

tal.  Van  Dyke  St.,  Roxbury,  taking  bids  6  St.,  here,  to  J  D,  Harrison,  28;.  Madi.son 

1  11  -  11  »»  „...A  11  tracts  Awaraea.  Ave.,  New  \ork  (  ity. 


story  and  basement,  34  x  37  ft.,  and  34  x 


40  ft.,  rein.-con.,  brick  and  steel  addition.  M®-.  I'?"'*— BI”BV(J\FES-— June  22,  r.  i..  Providence  —  TEMPLE  —  Temple 

*150,000.  Codman  &  Despradelle,  27  Kll-  by  Bd  Pub.  Serv  208  City  Hall,  1  story,  36  Emanuel  Society,  P.  C.  Joslln,  pres.,  3 


by  St.,  archt. 

Maas.,  Somerville  (Boston  P.  O. )  — 
APARTMENT  —  See  “Contracts  Awarded.” 


I  tjee  ^  iii.  ^  o.  oon.,  brlck  and  stone,  for  City  Sanitorium, 

Conn-.  Stamford -— APARTMENT — See  Arsenal  St.  *420,000.  L.  R.  Bowen  &  A 


*  assembly  hall,  2  story  and  base-  story  and  basement,  brick,  steel  and  stone, 

ment,  36  x  56  ft.  recreation  buildini^r  and  Sessions  St.  and  Morris  Ave.,  to  E. 

two  3  story,  39  x  131  ft.  wings,  all  rein.-  Turgeon,  36  Exchange  PI.  Arehts.  est. 

con.,  brick  and  stone,  for  City  Sanitorium,  *250,000.  Noted  Apr.  22. 


“Contracts  Awarded.”  Osburg.  arehts.,  and  L.  R.  Bowen  &  H.  Up- 

N.  Y.,  Albany  —  BANK  —  June  10,  by  dike,  engrs.,  all  of  301  City  Hall.  Noted 
Home  Savings  Bank,  North  Pearl  St.,  19  May  13. 

story,  brick,  steel  and  stone,  plain  founda-  Mo.,  St.  I.rf>iiiB — STORE  and  OFFICE — 


story,  brick,  steel  and  stone,  plain  founda-  Mo.,  St.  I.rf>iiiB — STORE  and  OFFICE— 
tiiin.  North  Pearl  St.,  Dennison  &  Hirons,  See  “Contracts  Awarded.” 

288  I^xington  Ave.,  New  York  City,  engrs.  xex..  San  Antonio— HOTEL— T.  B.  Baker  '  r«nn'  s7«mfoe;i  '"’A'pA'pTM'^^^^ 
and  arehts.  Noted  Apr.  22.  Hotel  Co.,  c/o  Gunter  Hotel,  receiving  com-  ^  APARTMENT--Ha^ 

Lontr^ts  Awarded  Nov.  20.  1924.  N.  Y..  Brooklyn— HOSPITAL— St.  Johnit 

T  -theatre- June  9,  by  -  Hnnfineton  Park  —  STORF  and  Hospital.  Atlantic  Ave.,  5  story,  brick,  steel 

N^w  Y^^k^'cuy  n"  y"”*!  story  and  ba“e'  HOTEi:7-Fl?re"r‘r  MiU^^^  arehts.  We?t^  V*  Kenn“  dl"  r ‘Tfr*  r”"'  ’ 

Aew  lorK  city.  is.  t..  3  story  ana  ba^-  Mntiml  life  Rida  T.r>H  Anirelea  taking  *' •  Kennedy  Constr.  Co.,  215  Montague 

and  Penn  Ave  kete"  jSToo  T  M  bids  3  8torJ:‘S^f*t''  l4V  btlck.  tomb  ^t.  Arehts.  est.  *1,500,000.  Noted  Apr.  1. 
Lamb  644  8th  Ave  New  York  N  y'  Blvi,  here,  for  J.  F.  MeSwain.  ,  N-  Y-.  New  York— APARTMENT— Stom- 

VrcM  ’  ••  ’  •  Sask..  Reglna-HOTED-June  8.  by  Ross 


Osburg.  arehts.,  and  L.  R.  Bowen  &  H.  Up-  oKpicF— ^m'^  Kluirv"  UMi^^IBxweB*^ Ave** 
ffike,  engrs.,  all  of  301  City  Hall.  Noted  |*8to*^y“?25  x*U0  Rrbrlck''an"d 

««  a*  _ tj'ronp  and  OFFIPF, _  Steel,  Grove  and  Church  Sts.  *500,000. 

Qa^-^nntVa,:?-  ^  OFFICE—  ^  jj 

See  Contracts  Awarded.  _  „  ,  Abramowitz.  42  Church  St.,  archt. 

nnm!  _  P**""-  Stamford- APARTMENT— HaiTis 


brick,  steel  and  limestone,  6th  St.  2* 

and  Penn  Ave.,  here.  *1.000,000.  T.  M.  \  i  ^®'*'** 

I,amb,  644  8th  Ave..  New  York,  N.  Y.,  Pacific  Blvd.,  here,  for  J.  F.  MeSwain. 
archt.  Sank..  Regina — HOTEL — June  8,  by  Ross 

p'm  ”  Mon*trea‘l°"Qie’  f^srofy  and  ^a^i^ent  118  6  storyrbHckrsteer^nd  stwe.  ’pla^^^^ 

C.  N.  and  N.  Friz,  arehts.,  Lexington  Bldg.,  ”  L  "I.®'!'’  il?  foundation,  Creston  Ave.,  by  day  labor. 

5  story  and  basement,  81  x  150  ft.,  brick  *  st^l,  here,  for  1400.OOO. 

and  steel,  plain  foundation.  Charles  and  ^  Hospital  St,,  ... _ 

Preston  Sts.,  for  Knights  of  Pythias,  Gay  Montreal,  Que.  *2,500,000. 

^nd^  ^I^yexington  Sts.  *250.000.  Noted  Contract*  Awarded 

N.  C..  charlf>tt« — COURT  HOUSE — June  Vt.,  Sallsbui?  —  HOME  —  Trustees  of 

17,  by  R.  N.  Hood,  chn.  Mecklenburg  Co.  Home  for  Aged  Women,  A.  H.  Sturtevent, 


engrs.  and  arehts.,  141  West  42nd  St.,  will 


antreal,  Que.  *2,500,000.  N.  Y.,  New  York — APARTMENT — Klngs- 

bridge  Terrace  Corp.,  c/o  G.  O.  Mille. .  angr. 
Contract*  Awarded  archt.,  1482  Bway.,  win  build  6  story, 

brick,  steel  and  stone,  plain  foundation, 
Vt.,  Sallsbai7  —  HOME  —  Trustees  of  KIngsbridge  Rd..  by  day  labor.  *175,000. 
ame  for  Aged  Women,  A.  H.  Sturtevent,  - 
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liuililiiiKx — IntliiHtrial  ((^ontimi*-!! ) 

N.  V..  Nrw  York  —  APAIITMKNT  — 
SikiiiuikI  ('otistr.  c/o  (I.  <■.  AIiIUt,  cnKr. 
iiiiil  iircht.,  14S2  IJway.,  will  build  brick, 
yic.  l  arid  plain  foundation,  Valentin** 

A\<  J 1  .'in.doo.  Work  will  be  done  by 
.“I  parat**  contra*  tx. 

N.  V..  New  York — 01.1X10 — X<*w  York 
()stco|>albic  Clinic,  .'ia  Haat  ;>2nd  St.,  brick, 
t<tc)’l  and  etonc,  plain  foundation.  Haat 
2iilh  St.,  to  J.  I.  I»own<*.v.  4  1(1  \Vi*.«t  :i4th 
St.  Kiikth.  cst.  $20(1,(1(111.  Noted  Apr.  8. 

X.  Y..  New  York  -  THKATUK  —  M. 

( :re«*nb<TK.  c/o  <  >.  ( loldHi  blaK,  i-nur.  and 
archt  .  14  82  Hway..  will  build  brii  k.  steel 
and  stone,  plain  foundatioti,  Wesl<hester 
Ave.  12(1(1.(10(1.  Work  will  be  done  by 
separate  contracts. 

Pa.,  Phila.  —  AUOTIOX  SAT.ES  — I...  P. 
Kimball,  enKr.  HuildinKs  of  Haltimore  & 
Ohio  K.It.  Co.,  Italtlniore,  Md.  (Ist  unit),  2 
story,  114  X  l,(i2*i  ft.,  rein. -eon.  and  brick, 
plain  foundation,  Delaware  Ave.  and  Jack- 
son  St.,  here,  to  C.  (5.  I.  OontK.  Co..  Hroad 
and  Areh  Sts.,  for  Haltimore  &  Ohio  K.K. 
Co  .  Haitt.more,  Md.,  and  Heading  f'**..  Head¬ 
ing  Terminal  HIdg.  $.%(tO,ot)0.  This  cor¬ 
rects  report  in  May  20  issue. 

Pa..  Phlla. — CITY’  HAI.L, — Q.  H.  Biles, 
dir  Dept.  Hub.  Wks.,  City  Hall,  general 
contract  15  story,  basement  and  sub-base¬ 
ment,  100  X  246  ft.,  rein. -con.,  brick  and 
granite,  caisson  foundation.  Juniper  and 
Filbert  Sts.,  to  G,  A.  Fuller  Co.,  Morris 
Bldg.,  $1,959,356;  heating  and  mechanical 
eijuipment.  to  N.  Connelly.  14(i4  Nt>rth  18th 
St..  $179,880,  etc.  Noted  May  27. 

Pa..  Phlla.  —  STORK  —  Ritter  &  Shay, 
arehts.,  Packard  Hldg.,  10  story  and  base¬ 
ment.  23  X  20(1  ft.,  rein. -con.,  brick  and 
steel,  plain  foundation,  929  Market  St.,  to 
Ketcham  &  MeQuadc,  1029  Brown  St.,  for 

H.  C.  Kahn  &  Son.  11th  and  Filbert  Sts. 
Noted  May  C. 

Pii..  Pittshiirgh  —  Y.  M.  C.  A.  (boys 
branch)  North  Side,  gen<*riil  contract  2  and 

5  story  and  basement,  tio  x  loo  ft.,  brick 
and  Mteil.  North  ,\ve.  and  Monterey  St.,  to 
I’ittsburgh  Kng.  Ai  (’onstr,  Co.,  Homewood 
Ave.  -Vrehts.  *'St.  $250,000.  Noted  May  13. 

Md.,  Baltimore — THEATRE — J.  J.  Zink, 
archt  2726  tlverland  Ave.,  Baltimore,  1 
story  and  balcony.  61  x  280  ft.,  rein. -con. 
and  brick,  iilain  foundation,  to  Betson  & 
Hahn,  Frederick,  for  Stanley-Crandall  Co., 
934  F  St..  Wash.,  D.  C.  $200,000.  Noted 
Apr.  29. 

I>.  r..  Bush.  —  OFFICE  —  O.  11.  Miller, 
ari-ht.,  -McBachlen,  Bank  Bldg.,  8  story,  50 
X  loo  ft.,  rein. -con,,  brick  and  ste**l,  plain 
foundation,  loth  and  K  Sts.  N.  W.,  to  J.  I,. 
Parsons.  Jr.  l.enox  Bldg.,  for  I'nit<*d 
Broth*  rhood  Cariienter.s  Ai  J*)lners,  of  .\mer. 
LiH-al  l.'!2.  Noted  Ajir.  1. 

Miss..  Ilallleslinrg  —  HOSPITAT,  —  Bd. 
Trust*-**s  M**th*)dist  Hos|iltal  .\ssn.,  g**neral 
c*'ntra*'t  3  story,  rein. -con..  bri<*k  and  ston*' 
h*isiiital.  to  \\'<'ss«‘ll  Constr.  Co.,  Memphis, 
Tenn.,  $158,800.  Arehts.  est.  $175,000. 
Noted  Dec.  31. 

Ml»«..  Natchei  —  HOTET,  —  Hotel 
Nat*h*'Z  C*>.,  g**neral  contract  4  story  and 
bas**m**ni.  c*>n*rete  and  brick,  addition 
P**arl  an*l  Franklin  Sts..  t*>  Kstes- Williams 
('*>  .  C*>tt*>n  Kxch.  Bldg.,  M*‘mphis,  Tenn., 
$96,000.  Arehts.  est.  $150,000. 

O. .  riiiciniiatl  —  HOSPlT.*\T,  —  Deaconess 
H*is|iital.  Clift*>n  Av**.,  4  st*«ry  and  bas**- 
ni*  iit.  80  X  loo  ft.,  brick  and  r*‘in.-c*«n.  plain 
f**un(lntion.  Clifton  .Vve.,  t*i  F.  K.  Vaughn 
C**.,  919  Edwards  Bldg.,  $500,000. 

<>..  rinclnniitl — OFFICE — ^S.  Hannnford 

6  S*ins,  1024  Dixl*'  Terminal  Bldg.,  3  st*iry 
and  bas**ment,  80  x  125  ft.,  bri<*k  and 
r*'in.-c*>n.,  plain  f*>undati*>n,  Sv**am*)re  St., 
t*i  W.  Harlg  Co..  31  East  4th  St..  $150,000. 

O..  Fast  Liverpool — HOTEIj — R.  L.  Ed- 
monds*in.  4  story  and  basement,  69  x  75 
ft.,  brick  addition.  East  4th  St.,  to  Potters 
Lumber  Co.,  East  Liverpool,  $150,000. 

O.,  Lorain — COMMERCIAL  and  OFFICE 
— ('hio  I’ub.  Serv.  Co.,  c/o  T.  O.  Kennedy, 
pres.  1800  B.  F.  Keith  Bldg.,  Cleveland, 
2  story  and  basement,  50  x  125  ft.,  brick, 
steel  an*l  concrete,  Bway.,  to  Ij.  A.  Burgett 
Co.,  6th  St.  and  Bway.  Arehts.  est.  $150,000. 

O..  Shaker  Heights  (Cleveland  P.  O.) — 
EXCHANGE— Ohio  Bell  Tlejihone  Co.,  C. 
C*i*«lier,  vice-pres,,  4300  Euclid  Ave.,  Cleve¬ 
land,  2  st*>ry  and  ba.sement,  brick  and  rein.- 
«*>n..  East  158th  St.  and  Kinsman  Rd.,  to 
l-ane  Constr.  Co.,  1869  East  55th  St. 
Arehts.  est.  $150,000.  Noted  Mar.  18. 

O.,  trirkllire  —  CLUB  HOUSE  —  Cedar- 
hurst  Country  Club  Co.,  H.  H.  Lind,  genl. 
mgr,,  1068  Hanna  Bldg.,  Cleveland.  2  story, 
brick  and  stucco.  Ridge  Rd.,  to  Buschman 
Constr.  Co.,  662  East  185th  St.,  Cleveland. 
Arehts.  est.  $150,000.  Noted  Jan.  28. 

O..  Y’Anngatown  —  OAR.AOE  —  E.  W. 
l>eedy,  Stambaugh  Bldg.,  6  story  and  base¬ 
ment,  107  X  161  ft.,  brick  and  rein. -con. 


garage,  to  A.  A.  I-ane  Constr.  Co.,  1869 
East  55th  St.,  Cleveland.  Arehts.  est. 
$300,000.  Noted  May  13. 

Iiul.,  Inilianapolis  —  APARTMENT  — 
f'harnwoorl  Realty  Co.,  c/o  Washington 
Bank  Ac  Trust  Co.,  255  West  Washington 
St.,  general  contract  3  story  and  basement, 
200  X  300  ft.  ajiartment,  to  A.  Baynh*im  & 
J.  H.  Morgan.  3419-35  North  Pennsylvania 
St.  Anhts.  est.  $180,000. 

MIrh.,  Birmingham  —  EXCH.*\NGE  — 
Michigan  Bell  Telephone  Co.,  Cass  Ave.,  De- 
tr*>it,  2  st*)r.v  and  jiart  bas**ment,  rein. -con. 
and  bri*k.  plain  foundation,  to  N.  A.  Starr. 
112  Ibiwarth  Bldg.,  Royal  Oak.  Arehts. 

*  st.  $150,000. 

Mich.,  nelroit— WAREHOUSE  — L.  B. 
King  Co.,  1274  Library  Ave.,  3  story  and 
ba.sement,  rein. -con.,  brick  and  steel,  plain 
foundation.  Mullet  St.,  to  H.  G.  Christman 
Co.,  315  Stevens  Bldg.  Arehts.  est. 
$150,000. 

111.,  rhiragn  —  APARTMENT  —  L.  K. 
Grieser,  ar<*ht.,  28  East  Jack8*>n  St., 
masonry  and  carpentry  contract,  3  story 
and  basement,  lOo  x  278  ft.,  brick  and  terra 
cotta.  4232-48  Clar<*ndon  Ave.,  to  A.  W. 
Anderson,  1436  Elmdale  Ave.,  for  S.  Dlott, 
179  West  Washington  St.  Arehts.  est. 
$500,000. 

HI..  Chicago— APARTMENT  HOTEL— M. 
Factor,  c/o  D.  S.  Klafter,  archt.,  64  West 
Randolph  St.,  general  contract  4  story,  50  x 
116  ft.,  brick,  stone  and  terr.a  cotta,  638- 
640  Briar  PI.,  to  L.  Susman,  30  North  La 
Salle  St.  Arehts.  est.  $150,000. 

111.,  Chicago— STORE  and  APARTMENT 
— A.  Nathan,  c/o  Leichenko  &  Esser, 
arehts.,  38  South  Dearborn  St.,  masonry 
contract  3  story,  54  x  117  ft.,  brick,  Ber¬ 
nard  St.  and  Irving  Park  Blvd.,  to  J. 
WasllewskI,  2710  North  Kimball  Ave. 
Arehts.  est.  $150,000. 

YVis.,  Yladison — STORE  —  Hills  Stores, 
Inc.,  202  State  St.,  general  contract  2  story 
and  ba.s<*ment,  68  x  122  ft.,  rein. -con.,  brick 
and  steel,  plain  foundation.  State  St.,  to 
J.  H.  Kelly,  24  East  Mifflin  St.,  Madison. 
Noted  May  20. 

WU..  MIBvaiikee— OFFICE— Milwaukee 
Electric  Ry.  Ac  Light  ('<>.,  2nd  and  .Syca¬ 
more  Sts.,  remodeling  2  story  otll**e  build¬ 
ing.  to  H.  Diinischefsky,  1488  Humboldt 
Av«*.  Arehts.  est.  $150,000. 

WIs..  Mllwuukee — STORE  and  OFFICE 
— I’.  T.  Maisch*iss,  477  Menlo  Blvd.,  6  story 
and  basement,  12((  x  120  ft.,  brick,  concrete 
and  terra  cotta,  plain  found.ation,  Wiscon¬ 
sin  St.  and  Bway.,  t*)  W.  W.  Oellein,  86 
Michigan  St.  Arehts.  est.  $500,000. 

Bis.,  Milwaukee  —  THEATRE  —  Badger 
Building  Serv.,  445  Milwaukee  St.,  1  and 
2  .story  and  bas*'m**nt,  loo  x  120  ft.,  brick, 
concrete  and  terra  <'*itta,  plain  foundation. 
Center  St.,  to  T.  Stark  &  Co.,  130  Muskego 
Ave.  Arehts.  est.  $250,000. 

Bis..  Milwaukee — THEATRE — Colonial 

Amusement  Co.,  984  Sherman  Blvd.,  1  and 

2  story,  52  x  225  ft.,  brick,  concrete  and 
terra  cotta  addition,  plain  foundation.  Vliet 
St.,  to  T.  Stark  &  Co.,  13o  Muskego  Ave. 
Arehts.  est.  $300,000. 

B’U..  Rhinelander — BANK  and  OFFICE 
— Merchants  State  Bank,  Raymond,  cashier, 

3  story  and  basement,  62  x  100  ft.,  stone 
and  concrete,  plain  foundation,  here,  to 
Jacobson  Bros.,  410  Columbia  Bldg.,  Duluth. 
Arehts.  est.  $150,000.  Noted  Jan.  28. 

Ylinn..  Cambridge  —  ADMINISTRATION 
— State  Dept.  Adniinistration  At  Finance, 
Capitol  Bldg.,  St.  Paul,  general  contract  2 
story  and  basement,  rein. -con.,  brick  and 
stone,  at  Minnesota  Colony  for  Epileptics, 
to  .\lbee  Bros..  1012  Plymouth  Bldg.,  Min¬ 
neapolis,  $161,585.  Noted  May  20. 

Minn.,  Minneapolis  —  HOTEL  —  Sheridan 
Holding  Co.,  Marquette  Ave.  at  12th  St., 
general  contract  10  story  and  baaemopt,  4() 
X  168  ft.,  rein. -con.,  brick  and  Stone '  Sddl- 
tion,  Marquette  Ave.  between  11th  and  12th 
Sts.,  to  M.  Schumacher,  39  Dell  Pi.  Total 
about  $450,000. 

Minn.,  Minneapolis  —  OFFICE  —  Baker 
Building,  Inc.,  M.  T.  Baker,  pres..  Baker 
Bldg.,  general  contract  2  story  and  base¬ 
ment,  73  X  121  ft.,  rein. -con.  and  brick  ad¬ 
dition,  125-29  7th  St.  South,  to  J.  I>»ok  Co., 
211  South  11th  St.  Arehts.  total  est. 
$150,000. 

Neb.,  Omaha  —  OFFICE  —  Metropolitan 
Ittlllties  Dist.,  T.  A.  I>elsen,  mgr..  City 
Hall,  4  story  and  basement,  66  x  136  ft., 
rein. -con.  and  brick,  plain  foundation,  18th 
and  Harney  Sts.,  to  Peter  Kiewits  Sons, 
Omaha  Natl.  Bank  Bldg.,  $223,450.  Note*! 
Mar.  4. 

Mo.,  Farmington  —  COURT  HOUSE  — 
Clerk  St.  Francois  Co.,  general  contract  3 
story  and  basement,  96  x  96  ft.,  rein. -con., 
brick  and  stone  court  house,  to  McCarthy 
Constr.  Co.,  4908  Delmar  Blvd.,  St.  Louis, 
$209,584.  Noted  Apr.  29. 


Mo..  Joplin  — THEATltE,  etc.  —  I’  ,1 
Studios,  Inc.,  30  West  I.,itke  St.,  Chi, 

111.,  will  build  1  and  2  story.  120  x  r. 

rein. -con.,  brick,  .stone  and  terra 
theatre.  5th  and  V'lrginia  Sts.,  by  day  1  ... 

$3(10, 0((0.  F.  Jacobs,  4442  .Montlceli** 
Chicago.  Ill.,  archt. 

Mo..  St.  Louis  —  AI’ARTMENT  — *  n 
Eyrie  Invst.  ('o.,  721  Chestnut  St.,  3  , 

and  basement,  80  x  138  ft  ,  brick,  c*>ii,  , 
and  st*ine,  5364-70  Ddmar  Blvd.,  to  W 
Sheehan,  721  Chestnut  St. 

Mo..  St.  Louis— APARTMENTS— .M  r- 
dyke  Constr.  Co.,  721  Ch**stnut  St.,  |.  v 
131  ft..  6168  Waterman  Ave.,  and  5(i  -  ■ 

X  113  ft.,  6154  Waterman  Av**..  li*itli  i; 
story  and  basement,  l)ri«*k,  con<r**t**  i.,| 
terra  cotta,  to  W.  F.  Sheehan,  721  Ch.  |. 
nut  St. 

Mo..  St.  Louis — GARAGE — .Sev*  ii-W  ,1 

Garage  Co.,  c/o  W.  King,  500  Walnut 
pres.,  6  story,  160  x  215  ft.,  rein. -con  .,  .j 
brick,  7th  and  Walnut  Sts.,  to  M*irris.  n 
Constr.  Co.  &  Mld-(’ontlnent  ('on.str  c,,, 
311  International  Life  lildg.  Anhts.  .-*1’ 
$275,0(10. 

Mo.,  St.  Louis — STORE  and  OFFICl*;  U. 
Hill,  I..lster  RIdg.,  will  build  2  .story  .-itai 
basement,  72  x  156  ft.,  and  44  x  178  t(  . 
rein. -con.,  brick  and  stone,  Maryland  .nui 
Euclid  Aves.,  $175,000.  YVork  will  b«*  don** 
by  sub-contracts  under  suiwrvlsion  of  l>. 

J.  Bradshaw,  International  Life  Bhlg.. 
archt. 

Tex..  Amarillo — HOTEI.* — Amarillo  Hi>tel, 
11  story  and  basement,  48  x  76  ft.,  niii  - 
con.,  stone  and  brick  to  F.  Bone  C*>nsir. 
Co.,  Amarillo.  Arehts.  «*st.  $300,000.  N*.t*(l 

.Mar.  4. 

Tex.,  Dallas — APARTMENT— L.  I’ow.  r, 
Plaza  Vista,  Inc.,  Rryan  High  .School,  g.  11- 
eral  contract  10  story  and  bas<*ment,  60  x 
126  ft.,  rein. -con.  and  brick,  plain  f*>uii*hi- 
tion,  Worth  St.,  to  Worden-Henry  Constr. 
Co.,  Kirby  Bldg.,  $265,000. 

Tex.,  Dallas — APARTMENT — Oak  Cliff 
Apartment  (?orp.,  J.  B.  Rucker,  1813  Mam 
St.,  10  story  and  basement,  rein. -con.  an*l 
brick,  plain  foundation.  Colorado  St.,  t** 
Bellows-Maclay  Co.,  Kirby  Bldg.  Ar*hts. 
est.  $650,000. 

Tex.,  Dallas— BANK  and  OFFICE— Dal¬ 
las  Natl.  Bank,  J.  D.  Gillespie,  Dallas 
Natl.  Bank,  general  contra(rt  15  story  an*! 
basement,  53  x  100  ft.,  rein. -con.  and  st<*el, 
Iilain  foundation.  Main  .St.,  to  Hengcr  A: 
Chambers,  Slaughter  Bldg.  Cost  plu.s  iht- 
centage  basis.  Arehts.  est.  $500,000. 

Tex..  Greenville — BANK  and  OFFICE — 
Greenville  .Natl.  Exch.  Bank,  c/o  J.  B. 
Clayton,  pres.,  7  story  and  part  basi  ment, 
41  X  108  ft.,  brick,  steel  and  ri*in.-e(«n., 

I. a»e  and  Stonewall  Sts.,  to  Chrlsty-D*iliih 
Constr.  Co.,  801  Central  Bank  Bldg.,  Dalla.“, 
$169,900. 

Tex.,  Kerrville — HOTEI„— P.  O.  Sebler  & 
Co.,  a*'chts.,  3.tl  Bedell  Bldg.,  San  Antonio, 

6  story  and  basement,  brick,  stone  an*l 
rein. -con.  hotel,  here,  to  YValch  &  Burn*  y, 
628  North  Florance  St.,  San  Antonio,  for 
Singleton  &  YV’allace,  Houston.  $260,000. 
Noted  Apr.  22. 

Tex..  Port  .\rtlnir  —  ARMORY  —  Port 
Arthur  Memorial  Armory  Assn.,  c/o  R.  L. 
Drake,  chn.  Building  Com.,  (1st  unit)  2 
story,  50  x  80  ft.  armory,  to  H.  W.  McCord, 
Woolworth  Bldg.,  $52,724  ;  plans  2nd  unit 
later.  Total  $250,000. 

Tex.,  YY'Irhita  raIl(^MEDICAL  ARTS— 
YVestern  Medical  Arts  Building  Corp.,  c/o 
A.  MciClory,  Bob  YVaggoner  Bldg.,  11  story 
and  basement,  100  x  150  ft.,  brick,  stone 
and  terra  cotta.  8th  and  Lamar  Sts.,  to 

J.  S.  Harrison,  Jr.,  1114  Santa  Pe  Bldg., 
Dallas,  $350,000.  Noted  Nov.  5. 

YVash.,  Seattle — OFFICE  and  STORE— 
V.  YV.  Vonrhees,  archt.,  Eltel  Bldg.,  10  story 
and  basement,  rein. -con.  and  steel.  6th  and 
Stewart  Sts.,  to  YY’est  Coast  Constr.  Co., 
Seaboard  Bldg.,  for  Vance  Lumber  Co., 
Eltel  Bldg.  $166,652.  Noted  May  20. 

ralif.,  Inglewood — HOTEL  and  STORE — 
Income  Community  Properties,  4  story  and 
basement,  91  x  185  ft.,  brick  and  concrete, 

1.. 0cust  and  Queen  Sts.,  to  T.  B.  Morrison, 
Pacific  Mutual  Bldg.,  I.1O8  Angeles,  approx¬ 
imately  $315,000.  Noted  May  13. 

Calif.,  Lob  Angeles  —  APARTMENT  — 
YVestern  Holding  Co.,  4  story  and  base¬ 
ment,  GO  X  110  ft.,  concrete.  West  8th  St., 
to  J.  P.  Stein,  914  Westchester  PI.,  $150,000. 

CnllL,  Lob  Angeles — APARTMENTS— 
Signal  Realty  Co..  5  story  and  basement. 
Alexandria  Ave.  near  4th  St.,  and  6  story 
and  basement,  3rd  St.  and  Alexandria  Ave., 
both  brick  and  steel,  to  Bard  &  Co.,  Pacific 
Natl.  Bank  Bldg.,  approximately  $150,000 
and  $200,000  respectively. 

Calif.,  Los  Angeles — APARTMENT — E. 
Wilson,  3  story  and  basement,  100  x  100 
ft.,  frame  and  stucco.  Marathon  Ave.,  to  S. 
C.  Clark.  6001  Santa  Monica  Blvd.,  ap¬ 
proximately  $150,000. 
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I.uildings — Commercial  (Continued) 

(  iilif..  I-o"  Aii*eleii  —  HdTKIj  —  !•'.  K. 
liinslKTK,  747  South  New  Hampshire  St..  4 

rv  and  basement,  !•!>  x  trot  ft..  l)ri<k, 
U  ,  st  Sth  St.,  to  Callahan  *  Sons.  Kdwards- 
Wildey  UldK-,  $185,000.  Noted  Hec.  3. 

Calif..  I'«*s  Aniteles  —  HOTKH  —  N.  H. 
Cliase,  5  story  and  basement,  brick.  South 
I'.c  nnie  Ilrae  Sts.,  to  Hard  Co.,  I>acili<'  Natl. 
i;.ink  llIdK-.  approximately  $1G5,50(». 

4  alif.,  I'Os  Anxeles — OFFICK  and  l.OFT 

_ Figueroa  Street  Co,,  3  story,  ixo  x  220 

fi  ,  rein. -con.,  Figueroa  St.,  to  Kdwards, 
Wililey  &  I»ixon,  Kdwards- Wildey  HIdg., 
iilii>roximately  $275,000. 

Calif.,  I.os  .\nrelea  —  SAKES  and 
(I.MIAGE — T.  II.  Keim,  Jr.,  archt.,  Haas 
iiidg.,  4  story  and  basement,  rein. -con., 
)2th  and  Figueroa  Sts.,  to  C".  A.  Schweis- 
singer.  627  Eoomis  St.,  for  A.  P.  Mitchel, 
et  al,  505  South  Irving  FIlvd.,  approximately 
$175,000.  Noted  Apr.  29. 

Calif.,  l.oa  Angeles  —  STOKE,  OFFICE 
and  THF7ATRE — Interests,  c/o  H.  E.  Jones, 
rein. -con.  and  steel.  Vine  St.,  to  Simpson 
Con.str.  Co..  Hollywood  Guaranty  Bldg.,  ap¬ 
proximately  $300,000. 

Calif.,  I’usadena — OFFICE — Coast  Hold¬ 
ing  I'orp.,  c/o  U.  S.  Boring,  archt.,  530 
.South  Euclid  Ave.,  6  story  and  basement, 
7.')  X  150  ft.,  rein. -con..  Green  St.,  to 
Murray  Co.,  Security  Bldg.,  Bos  Angeles, 

$375,060. 

Calif..  San  Francisco  —  APARTMENT  — 
M  A.  Hunt.  916  Van  Ness  .We.,  two  6  story 
and  basement,  rein. -con.,  one  at  Sutter  and 
Franklin  Sts.,  and  other  I'ern  and  Franklin 
Sts.,  to  Helhing  Co.,  916  Van  Ness  Ave., 
$150,000  each. 

Calif..  San  Francisco  —  AP.ARTMENT  — 

M.  A.  Hunt,  916  Van  Ness  Ave..  6  story 
and  basement,  rein. -con..  Green  and  Webster 
Sts.,  to  Helblng  Co..  916  Van  Ness  .\ve.. 
$150,000. 

Calif.,  San  Francisco — APARTMENT — 
.Nineteen  Fifty-Eight  Vallejo  St.,  Inc.,  2240 
Green  St.,  11  story  and  basement,  reln.- 
con.,  Vallejo  St.  near  I.,aguna  St.,  to  Denke 
&  Bowes,  1317  Hyde  St.,  $200,000  or  more. 
.Noted  May  20. 

Calif.,  San  Francisco — AFTO  SAI.ES — E. 
C.  Anthony,  1335  Van  Ness  Ave..  4  story, 
steel  and  rein. -con.,  Ellis  St.  and  Van  Ness 
Ave.,  to  Cahill  Bros.,  55  New  Montgomery 
St.,  approximately  $400,000.  Noted  May  27. 

Calif.,  San  Francisco — OFFICE — Cahill 
Bros.,  (owners  and  contractors).  55  New 
.Montgomery  St.,  will  build  probably  15 
story  and  basement,  44  x  87  ft..  Pine  and 
Sansome  Sts.  To  exceed  $150,000. 


Buildings— Industrial 


Proposed  Work 

R.  I.,  I'rovidcnce — REP.MR  SHOP  and 
GARAGE — New  York,  New  Haven  & 
Hartford  R.R.  Co.,  South  Sta.,  Boston,  plans 
1  story,  86,000  sq.ft,  floor  space,  brick, 
Kinsley  Ave.,  here.  $40,0o6.  Private 
plans. 

Conn.,  Hartford  —  FACTORY  —  Royal 
Typewriter  Co..  150  New  Park  Ave.,  had 
preliminary  plans  prepared  factory  addi¬ 
tion.  $40,000  or  more. 

N.  Y..  Albion— HEATING  PBANT— Bd. 
Educ.  plana  heating  plant  for  high  school, 
here.  $40,000. 

N.  Y.,  Buffalo— FCRNITCRE  PBANT— 
He  Buxe  Bivlng  R<K>m  Furniture  C4).,  4743 
Seneca  St.,  plans  rebuilding  factory,  Seneca 
St.,  recently  destroyed  by  fire.  $90,000. 

N.  Y.,  New  York— POWER  HOI'SE— 
New  York  Edison  Co.,  Irving  PI.,  plans  3 
story,  rein. -con.,  brick  and  steel,  plain 
foundation,  118  West  53rd  St.  $85,000.  Pri¬ 
vate  plans. 

N.  Y.,  Salamanca — -SIBK  MIBI> — H.  F. 
Midgley,  c/o  Moench  Tannery,  plans  silk 
mill.  $150,000. 

N.  4..  Camden — PBANT — Amer.  Brown- 
B<iverl  Electric  Co..  Bway.  and  Fairview 
Aves.,  8<H)n  takes  bids  1  story,  60  x  180  ft. 
brick,  steel  and  stone,  addition,  plain 
foundation.  Private  plans. 

N.  4..  Newark — PBANT — R.  J.  Wing 
Mfg.  Co.,  Victoria  St.,  having  plans  pre¬ 
pared  by  Fletcher-Thompson,  engrs.  and 
archts.,  350  Madison  Ave.,  New  York  City, 
rein. -con.  brick  and  steel  addition,  plain 
foundation,  Frellnghuysen  Ave.  $45,000. 

Pa..  Sharon  —  PBANT  —  Westlnghouse 
Electric  &  Mfg.  Co.,  East  Pittsburgh,  having 
plans  prepared  by  B.  H.  Prack,  Martin 
Bldg.,  Pittsburgh,  5  story  and  basement, 
72  X  220  ft.,  brick  and  steel  addition,  here. 
$275,000. 


I'a..  I  iil\er»al  -CE.MENT  PBANT  Cnl- 
versal  Portland  Cement  Co..  210  l.,ji  Salle 

51.,  Chicago.  Ill.,  having  jilans  prepared  I 
story,  9(»  X  460  ft.,  brick,  loncrete  and 
steel  addition,  here.  $l,o00,ooo.  Private 
plans. 

Pii..  VaniMirt — BRICK  PB.VNT — Glonin- 
ger  Brick  4’o.,  .Arrott  Bldg.  Pittsburgh, 
having  plans  prep.iced  rebuilding  1  story 
bri*’k  and  steel  plant,  recntlv  d>-stroyed 
by  lire.  $40,000.  Private  |)lans. 

Pa..  Williamsport — M.XRKET  HOCSE — 
Williams|s>rt  Market  <'o.,  E.  Horn.  pres. 
Brozman  &  Ger.son  <Ni.,  1st  Natl.  Bank 
Bldg.,  plans  2  story  and  jnirt  basement,  71 
X  208  ft.,  concrete  and  steel.  Market  St. 
$150,000.  Engineer  and  architect  not  se¬ 
lected. 

Pa..  Williamuport — CAR  B.ARN— Wil¬ 
liamsport  Passenger  Rys.  Co.,  B.  W.  Heath, 
genl.  mgr.,  takes  bids  about  July  2,  1 

story.  100  X  40i»  ft.,  rein. -con.  and  steel. 
West  3rd  St.  $150,000. 

N.  r..  Burlington— FFRNITl’RE  FAC¬ 
TORY — Southern  Furniture  (”o.  plans  high- 
grade  factory.  $250,000.  E.  Holt  &  M.  B. 
Smith.  Burlington,  Interested. 

Bn.,  Bonisinnn— SHEET  METAB  PBANT 
— Amer.  Sheet  Metal  Wks.,  3500  South 
Carrolton  St.,  having  plans  prepared  by 
Favrot  &  Bivaudais,  Hibernia  Bank  Bldg , 
and  soon  takes  bids  1  story,  concrete  and 
steel,  rein. -con.  foundation,  Alexandria  and 
Conti  Sts. 

O. .  Canton — FACTORY — Timken  Roller 
Bearing  Co..  Hnrris4>n  Ave.  S.  W.,  plans 
extending  factory.  $1,000,000. 

O..  Canton — FACTORY — Wheel  Prod¬ 
ucts  Corp.  plans  new  factory,  here.  To  ex¬ 
ceed  $50,000. 

O.,  Columbus  —  WORKSHOP  —  Water 
Works  Dept.,  C.  B.  Hoover,  supt..  City 
Hall,  having  sketches  made  3  story  and 
basement.  100  x  13,5  ft.,  brick  an<i  con¬ 
crete.  West  Spring  St.  $100,000.  R.  H. 
Simpson,  city  engr. 

Ind..  Flvansville — ROCNO  HOCSE — Chi¬ 
cago  &  Eastern  Illinois  R.R.,  B.  C.  Hartley, 
ch.  engr.,  166th  St.  and  Cni«)n  .\ve.,  Chicago. 

111.,  plans  machire  .«liops  and  round  hou.se 
for  terminal,  near  here.  $500,000. 

Mich..  Detroit — PB.ANT — Wolverine  Tube 
Co.,  1411  Central  Ave.,  having  plans  pre¬ 
pared  by  Carey  &  Esselstyn,  602  Hoffman 
Bldg.,  2  story,  120  x  12n  ft.,  rein. -con., 
brick  and  steel  .addition,  plain  foundation. 
Central  Ave. 

Mich.,  Nile*— ICE  PBANT — City  Ice  & 
Fuel  Co..  C  O  E.  C.  Balzhizer,  vice  pres., 
6611  Euclid  Ave.,  Cleveland.  O.,  having 
preliminary  plans  prepared  by  W.  A. 
Schmidt,  .3320  Jefferson  Ave..  Cincinnati, 
O.,  1  story  Ice  plant,  concrete,  brick  and 
steel,  here.  $200,000.  C.  C.  Coneby,  3320 
Jefferson  Ave.,  Cincinnati,  O.,  engr. 

111..  Clilcngo  —  METAB  PRODT'CTS 
FACTtORY  —  A.  S.  .\Is<huler,  archt.,  38 
East  Jackson  Blvd.,  soon  lets  contract  1 
story,  62  x  350  ft.,  brick  and  terra  cotta 
addition.  5700  West  Roosevelt  Rd..  for 
Pheoll  Mfg.  Co..  5700  West  Roosevelt  Rd. 
$100,000. 

WU..  Cedarliurg  —  REFRIGERATION 
PBANT  —  Federal  Silver  Fox  Farms,  J. 
Nieman,  pres.,  Thiensville,  plans  2  story, 
brick  and  concrete,  plain  foundation,  here. 
$50,000.  Engineer  and  architect  not 
selected. 

Wl*.,  Fond  du  Bac — PBANT — AVisconsin 
Power  &  Bight  Co..  16  North  Carroll  St., 
Madison,  F.  Whitly,  dist.  mgr.,  plans  3 
story.  30  x  60  ft.,  rein. -con.,  brick  and 
steel  coke  screening  and  storage  plant,  here. 
$40,000.  Engineer  and  architect  not  se¬ 
lected. 

la..  Dubuque — GAR.AGE  and  REP.AIR 
SHOP — Julien  Dubuque  Garage  Co.,  c/o 
S.  F.  Wersel,  12  South  Grandview  St., 
plans  3  story,  rein. -con.,  brick  and  steel, 
plain  foundation,  3rd  and  Bocust  Sts. 
$200,000. 

Kan.,  Newton  ^  RAH,  MII,B  and 
FRfXl  SHOP  —  Atchison,  Topeka  &  Santa 
Fe.  R.R.  Co.,  H.  AV.  AA’agner,  ch.  engr. 
(Eastern  Bines),  Topeka,  plans  rail  mill 
and  frog  shop,  here.  $175,000. 

Tex.,  Amarillo — B.Al’NPRA’ — G.  Blndscy, 
having  plana  prepared  by  J.  R.  Smith,  310 
Blackburn  Bldg.,  1  story  and  basement, 
brick  and  rein. -con.  laundry.  $45,000. 

Tex.,  Ft.  Worth— PETROBEFM  BFIBD- 
ING — R.  O.  Dulaney,  F.  &  M.  Bank  Bldg., 
having  plana  prepared  by  W.  C.  Hedrick, 
Ist  Natl.  Bank  Bldg.,  12  .story  (ultimately 
20  story)  and  basement,  50  x  95  ft.,  atone 
and  terra  cotta,  6th  and  Throckmorton  Sts. 
$500,000. 

Tex..  Houston— PACKING  PBANT— J. 
L.  Jones,  1116  Bissonet  St.,  having  plans 
prepared  by  J.  W'.  Northrop.  302  West 
Bldg.,  3  story,  75  x  100  ft.,  brick  and  tile. 


Commerce  and  Hamilton  Sts  $5«,0(i0.  M 
B  Diver,  Calcasieu  Bldg,  San  .\ntonio, 
engr. 

Tex.,  (llniito  (near  Brovvnsv  ill,- 1-  BIGHT 
PB.ANT  A.  I’arki  r  Securities  Co  .  Browns¬ 
ville,  soon  takes  bids  light  iilant,  h«-re. 
$40,1100. 

Tex..  Snn  .Xntiiiiiu.  -PBANT — Fraternal 
Supidies  Mfg  Co.,  c  o  .Alanufacturers  Assn  . 
Gunter  Hotel,  purchased  site  and  plans 
plant,  manufacturing  uniforms  $100,i'00. 
Engineer  and  architect  selected  soon. 

Tex.,  Sonora — I,.\CNDRY — Sonora  Baun- 
dry  Plant,  c  <>  T.  I>ri.scoll,  San  Angelo. 
T>lans  new  plant,  here.  $40,000  ( inch  ma¬ 
chinery). 

Oklii..  Sentinel  -COTTON  GIN — Sentinel- 
Co-operative  Gin  Co.  plans  modern  cotton 
gin  plant.  $4o,ooo. 

fallf..  Bo*  Angrle*  —  FACTORA'  —  Ad¬ 
vance  Auto  Body  Wks.,  515  Mission  Rd.. 
had  revi.sed  plans  prepared  by  H.  Bean, 
(Vntral  Bldg  ,  2  story.  125  x  146  ft.,  Cl.ass 
"A"  Mission  Rd.  and  Maey  St.  $40,000. 
Former  bids  rejected.  Noted  Feb.  11. 

Calif.,  1.0*  Angele*  AA'.XREHOrSE  and 
M I  Bl.e— Poultrymens  Co-operative  Milling 
Assn,  having  (dons  prepared  by  J  M. 
CiMiper,  RIves-Strong  Bldg  .  warehouse  and 
mill,  I’nion  Pacific  Manor  Dist.  $100,000. 

Calif.,  Pomona  —  F.ACTORA'  —  Interests 
represented  by  R  B.  Knox.  San  Antonio 
Fruit  Growers  Exch.,  plans  factory,  3rd  St. 
$40,000  or  more. 

Calif..  A'allejo  —  PBANT  —  Sacramento 
River  Fishermen’s  Fniori,  Pittsburg,  plans 
packing  and  Icing  plant,  here.  $50,000. 

Ont..  nriiremlne*  HARDAVOOD  PBANT 
—  W.  Parkinson,  Akalyii,  AVis.,  plans  hard¬ 
wood  plant,  here.  $l,0'io,ooo. 

Ont..  St.  Catharine*  —  DAIRA'  and  RE¬ 
FRIGERATION  PBANT  —  Silverwoods, 
Btd.,  Bondon,  plans  dairy  and  refrigeration 
plant,  here.  $75,000.  Private  plans. 

Bids  Desired 

Ala**..  ItoHton — FACTORY — Eagles  Mat¬ 
tress  Co..  17  Nassau  St.,  taking  bids  al¬ 
tering  and  constructing  4  story,  brick  addi¬ 
tion,  113  West  Brookline  St.  $40,000.  A. 
Rosenstein,  220  Devonshire  St.,  archt. 

Ala**.,  Hnston — SHOP — Sec  "Contracts 
Awarded.” 

Ma**..  Bynn  — REPAIR  and  SERVICE 
GARAGE  — M.  Galald.  540  Beach  St., 
Revere,  taking  bids  1  story.  85  x  220  ft., 
brick,  234  Chestnut  St.  $70,0oo.  E.  Earp, 
333  I’nion  St.,  archt.  Noted  May  27. 

Ala**.,  Springfield  —  MANI’ FACTFRING 
— See  "Contracts  Awarded." 

R.  I.,  <'ran*t«n  -SIBK  MIBB  —  Respro 
Mills,  Inc.,  W.  Midley,  treas.,  taking  bids 
2i  story.  105  x  340  ft.,  brick.  I-exington 
Ave.  $100,000.  C.  R.  Make|>eace,  Butler 
Exchange  Bldg.,  Providence,  archt.  Noted 
July  16. 

Pa..  Baiireltun  —  HEATING  PB.VNT  — 
June  12,  by  Baurelton  State  A’illage,  c/o 
H.  H.  Wolf,  diK-tor,  1  story,  40  x  50  ft., 
concrete  stone  and  steel  (Vntral  heating 
plant,  plain  foundation,  Conir.  1  ;  two  300 
hj).  boilers,  etc.  Contr.  2  ;  8  x  2oo  ft.  radial 
brick  chimney  and  foundations,  I'ontr.  3  ; 
and  3.5l>o  tin. ft.  steam  distributing 
systems  and  piping,  Contr.  4.  G.  .S.  Idell, 
Corn  Exch.  Bldg..  Phila.,  archt.  S.  A. 
Jelette  Co.,  1200  Bocust  St.,  I'bila.,  engr.*. 

Pa.,  West  Blastnn  (Easton  I».  O.)— MIBB 
— June  9.  by  W.  Michler,  archt.,  60I  Drake 
Bid.,  Easton.  3  story  and  basement,  lo3  x 
109  ft.,  rein. -con.,  brick  and  steel,  plain 
fi-undation.  here,  for  Chipman  Knitting 
Mills,  Easton. 

<)..  Cleveland- FACTORY— AV.  J.  AA’efel, 
archt.,  5716  Euclid  Ave.,  taking  bids  2  story 
and  basement,  40  x  1  40  ft.,  brick  and  steel 
addition,  for  Domestic  Electric  Co..  C.  A. 
Duffer,  pres.,  7209  St.  Clair  Ave.  $50,000. 
Noted  Mar.  25. 

III..  Chicago— FACTORY— June  10,  by  A. 
E|>stein,  archt.,  2ooi  AVest  Pershing  Rd.,  2 
story.  50  x  160  ft.,  brick  and  terra  cotta, 
37th  and  Iron  Sts.,  for  Chicago  Pneumatic 
Tool  Co.,  572  AA’est  Randolph  St.  $45,oOO. 

Okla.,  Bartlesville — GASOBINE  PJ^ANT 
— See  "Contracts  Awarded” 

Calif.,  Bo*  Angele*— SUBSTATION— See 
"Contracts  Awarded.” 

Contracts  Awarded 

Ala**.,  Boston— CANDY  and  ICE  CREAM 
FACTORY- J.  W.  Allen  &  S.  H.  Whltely, 
Tremont  Bldg.,  3  story,  40  x  70  ft.,  brick, 
plain  foundation,  12  Minor  St.,  to  E.  J. 
Farrell,  433  Tremont  St.  Archts.  est.  $40,- 
000. 

Mas*.,  Boston — SHOP — F.  B.  Curry,  72 
East  Dedham  St.,  will  build  3  story,  40  x 
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KiilUliiiKM — liiilu.xtrial  ( •'•ontinufil ) 

65  ft.,  hrirk  addition  Work  will  lx-  dono 
by  wparat**  oontrai'ts.  $.5o,00o.  I’rivato 
liluiiH 

Mhhh.,  I'ambrIdKr  (Boston  I’  O. )  — 
IM..ANT  —  la  v.r  Bros  ('<>.,  164  Bway..  4 
Miorv.  i>ri<k  addition  Bway  and  BurltiKh 
St.  to  W  H  Whitconili  (’onstr.  ('o..  6 

Boaroti  St..  Boston.  Archts.  fSt.  $40.<)<i0- 
$50,000 

Mhhm..  .Mriross  (Ind.  br.  Boston)-  UK- 
I'AIB  Slior  and  liOl'SK — Kastorn 

MHssa<hus»‘tts  St  By  <'o..  5  Kt-rnwood  St.. 
Itfvxn-  alterinK  and  constructinK  1  story, 
lot)  X  225  ft.,  brifk.  to  U.  A.  Doyle.  22 
t’ablwell  ('reH<-ent.  Bynn.  Archts.  est. 
$50,000 

Mans..  Keitdville  (Ind.  .sta.  Boston)  — 
SAND  ItBAST — .New  York.  New  Haven  & 
Hartford  K.B..  10.  CaKel.  eh.  enpr..  New 

lla\i-n.  t'onn.,  1  story.  110  x  150  ft.,  briek 
and  steel,  here,  to  Tredennink-BilliiiKs  (.'o., 
10  IliKh  St..  Boston.  Arehts.  e.st.  $4'>.oOO 
or  more.  Noted  May  12. 

Mass..  Sinnervlllr  (Boston  P.  O. ) — RK- 
PAIK  and  SKKVK'K  (lAUAtlE — C.  K.  Hall 
4k  Sons  ('<>  .  60  Dro.ss  St..  1  story.  90  x  125 
ft..  rein.-<'on.  and  brick.  Cross  St.,  to  W. 
T.  Heed  Co..  201  Devonshire  St.,  Boston. 
Arehts,  est.  $50,000. 

Mass..  South  Boston  (sta.  Boston)  ^ 
POWKK  HDITSK— Bo.ston  Klevated  U  U. 
Co..  Park  S<i.  BldK.,  Boston,  will  build  2 
story.  25  x  95  ft.,  rein. -eon.,  briek  and 
steei.  Hast  1st  St.,  here,  by  day  labor. 
$120,000.  Dwight  P.  Robinson  ('o..  125 

Hast  46th  St.,  New  York  City,  engrs. 

Mass.,  Sprinxfleld  -  -  MANC  KACTURINd 
— WestiliKhouse  iOleetrie  &  MfR.  Co.,  Hast 
PittsburKh.  Pa.,  will  build  various  sizes, 
briek  and  steel,  manufaeturinR  additions,  at 
klast  SprinKfield.  here.  $1,000,000.  Work 
will  be  done  by  separate  contracts.  B.  H. 
Prack.  Martens  Bldf;..  PittsburKh,  Pa., 
archt. 

I*a..  New  Castle  —  M ANCKACTCRINt; 
PBANT  —  Natl.  Radiator  Co..  Johnstown. 

1  story  irrcKular  shaia-d.  briik  and  steel 
addition,  here,  to  Austin  Co.,  I’nion  Trust 
BldK.,  Pitt.sburgh.  Areht.s.  est.  $100,000. 

P«.,  PhlU.— StTB-STATTON— Phila.  Elec¬ 
tric  (’o..  10th  and  Chestnut  Sts.,  I  story, 
balcony  and  ba.sement.  50  x  99  ft.,  rein.- 
oon.  and  brick,  plain  foundation,  52-54 
North  6th  St.,  to  F.  M.  Harris  Co,.  1520 
Parrish  St.  Noted  Apr,  29. 

Md.,  Baltimore  -SERYTCE  and  SALKS— 
Owens  &  Sisco,  arehts..  Continental  Bldg., 
1  story,  90  x  195  ft.,  concrete  and  brick, 
plain  foundation,  29th  St.  and  Remington 
Ave.,  to  Price  Constr.  Co..  Maryland  Trust 
Bldg.,  for  Wilson  Nash  Motors  Co..  1109 
Cathedral  St.  $66,000.  Noted  Apr.  22. 

O..  Cincinnati  —  MANCFACTT’RINC.  — 
Crosby  Radio  Co.,  ('oler.aln  .\ve.,  6  story 
and  bast'tnent.  75  x  260  ft.,  brick  and  rein.- 
con.,  plain  foundation,  Sassafrass  St.,  to 
Ferro  Concrete  Co.,  Kim  St.,  $300,000 

O.,  Cleveland  —  LAUNDRY  —  Cleveland 
Sanitary  Wet  Wash  (7o.,  H.  H.  Hood,  pres.- 
genl.  mgr.,  6204  Central  Ave.,  1  and  2  story, 
100  X  120  ft.,  brick  and  .steel  addition.  9245 
Beckman  Ave.,  to  S.  W.  Emerson  Co., 
Union  Bldg.  Archts.  est.  $50,000. 

Mich.,  Grand  Rapids — FACTORY — Amer. 
Seating  Co.,  1  story,  rein. -con.,  brick  and 
.steel,  plain  foundation.  59  x  18.2  ft.  and  40 
X  169  ft.  lumber  storage  and  dry  kiln 
huilding,  100  x  258  ft.,  and  45  x  59  ft. 
pressed  steel  shops,  90  x  459  ft.  wood  shops 
and  foundry,  and  85  x  146  ft.  wood  shops, 
to  (')wen-Ames-Klmball  Co.,  Grand  Rapids. 
Noted  Apr  8. 

III.,  I.a  Salle— CEMENT  Pt,ANT — Cen¬ 
tral  States  Eng  Co.,  Ill  West  Monroe  St.. 
Chicago,  complete  Portland  cement  i>lant. 
incl.  mill.  1.000.000  bbl.  annual  caiiacity, 
etc.,  to  Cowell  Eng  Co.,  Ill  West  Monroe 
St.,  Chicago.  Engrs.  est.  $3,000,000. 

WU..  Jefferson  —  SERVICE  STATION 
and  REPAIR  SHOP — Tuny  &  ReuI,  1  story 
and  tiasement,  50  x  100  ft.,  brick,  rein. -con. 
and  steel,  plain  foundation,  to  Stengel 
Constr.  Co.,  Jefferson.  Archts.  est.  $40,000. 

Wlo.,  Lurk  —  PLANT — Atlas  Co-operative 
Cri'iunery  Co..  2  story  and  basement,  50  x 
56  ft.  dairy  plant,  rein. -con.,  brick  and  steel, 
plain  foundation,  to  A.  L.  Cedarburg,  Luck. 
Noted  May  20. 

Win.,  Milwaukee  —  MACHINE  SHOP  — 
Heil  Co.,  26th  and  Montana  Aves.,  1  story, 
100  X  200  ft.,  brick  and  steel,  iilain  founda¬ 
tion.  Montana  Ave..  to  Klug  &  Smith  Co., 
69  Wisconsin  Ave. 

Minnesota  —  SHOPS  —  State  Dept,  of 
Administration  &  Finance,  St.  Paul,  to 
Pfeffer  Constr.  Co.,  402  Builders  Exch. 
Bldg.,  Duluth.  iDiistructing  maintainance 
shop  at  Detroit  $19,615.  Brainard  $19,225, 
and  Bemidji  $18,990  ;  al.so  to  Swensen  & 
Hakanson,  914  Builders  Exch.  Bldg.,  1  at 
Roche.ster,  $19,326.  Grand  total  $77,166. 


Mo..  Kansas  City — POWER  PL.4NT,  etc. 
— St.  Marys  Hosiiital.  28th  and  Main  Sts., 

1  story  and  ba.sement,  60  x  128  ft.,  rein.- 
con.  and  brick  boiler  room  and  steam 
laundry,  to  G.  P.  Reintjes  Co.,  214  Inter¬ 
state  Bldg.,  $60,000  cost  plus  pi-rcentage 
basis.  Noted  Mar.  25.  ' 

Mo..  St.  Louis— LIGHT  MANUFACTUR¬ 
ING — B.  T.  Conwell,  Jr.,  1811  Liberty  Cen¬ 
tral  Bldg.,  1  story.  80  x  600  ft.,  concrete. 
Riverside  Dr.,  to  Widmer  Eng.  Co.,  Laclede 
Gas  Bldg.  Engrs.  est.  $150,000. 

Tex..  Kt.  Worth- PRINTING  PLANT— 
Bunker  Printing  &  Book  Co.,  c  o  A.  Good- 
hart.  Worth  Bldg.,  1  and  2  story  and  part 
basement,  200  x  200  ft.,  brii'k  and  stone, 
Adams.  Daggett,  Jarvis  and  Hender.son  Sts., 
to  Butcher  &  Sweenev.  800 J  Taylor  St., 
$106,000.  Nided  Apr.  29. 

<)kla.,  Bartlesville — GASOLINE  PL.ANT 
—  Phillips  Petroleum  Co.  will  build  3  unit, 
3.000,000  c-u.ft.  daily  capacity  gasoline 
plant,  by  day  labor.  ITivate  plans. 

Cnilf.,  Los  Angeles — SUB-STATION— 
Dept.  Water  &  Power  Bureau,  Municipal 
Water  &  Power  Bldg.,  will  alter  2  story 
sub-station,  120  East  4th  St.,  by  day  labor. 
145,000. 

Calif.,  San  Francisco  —  FACTORY  and 
OFFICE — H.  J.  Brunnier,  engr.,  Sharon 
Bldg.,  2  story,  rein. -con.,  4th  and  Townsend 
Sts.,  to  Lindgren-Swlnerton,  Inc.,  Standard 
Oil  Bldg.,  for  Amer.  Radiator  Co.,  2nd  and 
Townsend  Sts.  Approximately  $70,000. 
Noted  May  13  under  “Buildings — Commer¬ 
cial." 

Calif.,  Santa  Monica — EXCHANGE— M. 
Sa.sso,  archt.,  I.  W.  Heilman  Bldg.,  Los 
Angeles,  general  contract  6  story,  60  x  80 
ft.,  brick  and  steel  here,  to  Western  States 
Constr.  Co.,  1327  2rd  St,,  for  Santa  Monica 
Telephone  (?o,  Archts  est,  $200,000,  Noted 
Mar.  25. 

Miss.,  Purvis  —  POWER  HOUSE  —  City 
State  Investment  Cp.,  128  North  Wells  St., 
Chicago,  purchased  Purvis  Pub.  Serv.  Co.. 
J.  A.  Bennett,  supt.,  and  awarded  I'ontract 
power  house,  incl.  100  hp.  Worthington  oil 
engine,  50  hp.  Falrbanks-Morse  engine  from 
old  location,  1 2  ton  ice  plant  and  equipment, 
125,000  gal.  capacity  tank  on  100  ft.  tower, 
etc.,  to  A.  Garrett,  Cianal  Commercial  Bldg., 
New  Orleans,  La.  Engrs.  eat.  $125,000. 
Company  will  also  rejilai'e  pine  poles  with 
creosoted  poles  in  10  mi.  power  distribution 
system  and  make  extensions  to  outlying 
sections. 


Buildings — Educational, 
Religious 


Proposed  Work 

Me.,  Caribou  —  HIGH  SCHDOL  —  Town, 
Bd.  Educ.,  having  sketches  made  by  Bunker 
&  .Savage,  Augusta  Trust  Bldg.,  Augusta, 
2  story  and  basement,  brick  and  atone  high 
school.  $175,000. 

Mass..  Boston  —  ADMINISTRATION, 
COMMUNITY,  etc.  —  Congregation  Adath 
Israel  Temple,  H.  I.ievi,  rabbi,  602  Common¬ 
wealth  Ave.,  having  plans  prepared  by  Mc¬ 
Laughlin  &  Burr,  88  Tremont  St..  3  story, 
irregular  shaiied,  brick  and  limestone 
temple,  administration  and  community 
wings,  etc..  Riverway,  I^ongwood  Ave.,  Ply¬ 
mouth  and  Brenner  Sts.  $1,000,000.  Noted 
Apr.  29. 

Mass.,  Jamaica  Plain  (br.  Boston)  — 
school  —  City,  Schoolhouse  Dept.,  Bos¬ 
ton,  plans  2  story  and  basement,  brick  and 
stone,  Pershing  Rd.  and  Centre  St.,  here. 
$150,000.  Engineer  and  architect  not  se¬ 
lected. 

Mass.,  Leominster  —  SCHOOI..  —  City, 
School  Bd.,  having  plans  prepared  by  M.  A. 
Dyer  Co.,  I  Beacon  St.,  Boston,  addition  to 
Lancaster  School.  $150,000. 

.Mass.,  Peabody — SCHOOL — City  having 
plans  prepared  by  J.  H.  Bickford,  6  Beacon 
St.,  Boston,  2  story  and  basement,  70  x  125 
ft.,  brick.  Central  St..  “Bowdltch  Dist." 
$150,000.  Noted  Apr.  1. 

K.  I.,  Central  Kails  (Ind.  br.  Pawtucket) 
— HIGH  St'HOOI.. — City.  R.  H.  Bennett, 
supt.  schools,  having  preliminary  plans  pre¬ 
pared  by  O'Malley  &  Fitzsimmons,  Fanning 
Bldg.,  Pawtucket,  2  story  and  basement, 
brick  and  stone  addition.  Broad  St.  $150,- 
000  or  more. 

B.  I.,  Providence  —  CHURCH  —  Central 
Congregational  Church,  A.  Bradford,  pastor, 
having  plans  preparetl  by  F.  E.  Jackson, 
Turks  Head  Bldg.,  1  story  and  basement, 
brick  and  stone  addition.  $150,000. 

Conn.,  New  Haven — CHURCH — Church 
of  Redeemer.  R.  M.  Hughton,  pastor,  having 
preliminary  sketches  made  by  W.  ^ 
Gregory,  engr.  and  archt.,  1170  Bway.,  New 
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York  Dity,  churi’h.  Ci>Id  Spring  St.  i 
Whitney  Ave.  To  ex<'eed  $150,000. 

N.  Y.,  Buffalo — SCHOOI.S— Bd.  Ed 
(iene.see  Bldg.,  plans  elementary  sell  .! 
and  additions.  $1,545,000. 

N.  Y.,  Rochester — SCHOOL — Bd.  Eil 
Municipal  Bldg.,  J.  S.  Mullen,  secy.,  t: 
ing  sketches  made  b.v  J.  M.  Tracy.  i 

Duffy-Powers  Bldg.,  i>robably  2  storv  i 

ba.sement.  rein. -con.,  brick  and  stone',  i..,, 
St.  $300,000. 

N.  Y.,  Rochester— SCHOOLS,  etc. — 11 
Educ.  having  plans  prepared  by  J.  .M 
Tracy,  700  Duffy-Powers  Bldg.,  School  4.i 
on  I..ake  Ave.  $350,000,  and  School  34,  n 
Lexington  Ave.,  $300,000,  both  2  story  a;.(l 
basement,  concrete,  brick  and  steel,  pla.n 
foundation ;  also  by  Gordon  &  KaelU  r. 
Sibley  Bldg.,  3  story  and  basement,  bn.  k 
high  .school,  plain  foundation,  Hudson  Ave 
$2,500,000. 

N.  Y.,  .Suyvilie  —  SCHOOL —  Bd.  Edu. 
having  plans  prepared  by  Tooker  &  Marsh, 
engrs.  and  archts..  101  Park  Ave.,  .N.  w' 
York  City,  brick,  steel  and  stone,  plain 
foundation.  $350,000. 

N.  J.,  Vineland  —  HIGH  SCHOOL  —  l!,i 
Educ.  having  plans  prepared  by  Guillxrt 
&  Betelle,  engrs.  and  archts.,  (Chamber  of 
Commerce  Bl(ig.,  Newark,  brick,  steel  atel 
stone,  plain  foundation.  $500,000. 

Pa..  Cairnhrnok — HIGH  SCHOOL— Bd 
School  Dlre<-tors  Shade  Twp.,  c/o  C.  Bree. 
baker,  having  plans  prepared  by  E.  II 
Walker,  26  East  Church  St..  Somerset.  l 
story  and  ba.sement.  104  x  162  ft.,  brick  and 
steel  high  school.  $150,000. 

Pa.,  Pittsburgh  —  CHURCH  —  Greek 
Catholic  Church  of  The  Holy  Gho.st,  Su¬ 
perior  Ave.,  having  plans  prepared  b.v  (' 
Strong,  Keystone  Bldg.,  2  story  and  liasi-- 
ment,  50  x  100  ft.,  brick  and  hollow  tile, 
Superior  Ave.  $150,000. 

4).,  Spriiigfleld  —  COLIjEGES  —  Perkin.s, 
Fellows  &  Hamilton,  archts.,  814  Tower 
Court,  take  bids  about  June  4,  3  story.  6ii 
X  137  ft.,  brick,  rein. -con.  and  stone,  for 
Wittenberg  College.  $150,000. 

Ind..  Bloomington  —  SCHOOIj  —  I’d 
School  Comn.  soon  takes  bids  brick  and 
rein. -con.  school.  $150,000.  A.  Grindle. 
Bloomington,  archt. 

Ind.,  Indianapolla — SCHGOI.1 — Bd.  School 
Comrs.,  N.  M.  Frazer,  dir.,  having  sketclo'.s 
made  by  Kopf  &  Deery,  403  Indiana 
Pythian  Bldg.,  3  story,  brick  and  rein.- 
con.  school,  incl.  2  gymnasiums,  library, 
etc.,  34th  and  Meridian  Sts.  $1,000,000. 

MIrh.,  Detroit  —  SCHOOL  —  Bd.  Educ  . 
1354  Bway.  Ave.,  having  plans  prepared  by 
G.  D.  Mason  &  Co..  508  Griswold  St.,  2 
stor.v  and  basement,  rein. -con.,  brick  and 
steel,  plain  foundation,  Hllldale  St.  and 
Packard  Ave.  $176.4 00. 

Mich.,  Detroit  —  SCHOOL  —  Bd.  Educ., 
1354  Bway.  Avo..  having  plans  prepared  by 
I.  J.  Dise,  2631  Woodward  Ave.,  (1st  unit) 
2  stor.v  and  basement,  rein. -con.,  brick  and 
steel,  plain  foundation.  I^akewood  and  Leip- 
sic  Aves.  $174,400. 

Mich..  Detroit  —  SCHOOL  —  Bd.  Educ., 
1354  Bway.  Ave.,  having  plans  prepared  by 
N.  C.  Sorensen,  3076  Philip  Ave.,  (1st 
iinit)  2  story  and  basement,  rein. -con., 
brick  and  steel,  plain  foundation,  Indiana 
and  Norfolk  Aves.  $176,000. 

.Mich.,  Royal  Oak  (Ind.  br.  Detroit)  — 
HIGH  SCHOOL— Voted  $870,000  bonds,  2 
story,  50  room  and  gymnasium,  rein. -con., 
brick  and  steel,  plain  foundation,  Washing¬ 
ton  Ave.,  for  Bd.  Educ.  F.  D.  Madison, 
Royal  Oak,  archt.  Noted  Jan.  29. 

III..  Chicago— MUSIC  CONSERVATORY 
— A.  Foster,  archt.,  225  North  Michigan 
Ave.,  made  plans  and  soon  takes  bids  1 
story,  40  ft.  high,  75  x  102  ft.,  with  two 
wings,  etc.,  rein. -con.,  brick,  steel  and 
terra  cotta,  95th.  Loomis,  Throop  and  97th 
Sts.,  for  School  Sisters  of  Notre  Dame. 

HI.,  Morgan  Park  (sta.  Chicago)  — 
CHURCH  —  Morgan  Park  Episcopal 
Church,  having  plans  prepared  by  Perkins, 
Fellows  &  Hamilton,  814  Tower  Court,  Chi¬ 
cago,  and  takes  bids  about  June  21,  3  story, 
150  X  172  ft.,  brick  and  stone  addition, 
plain  foundation.  $230,000. 

Calif..  Davis  — HIGH  SCHOOL  —  Davis 
High  School  Dist.  voted  $150,000  bonds, 
group  buildings.  Noted  Jan.  28. 

Calif.,  Lo#  Angeles — SCHOOL — City  of 
IjOs  Angeles  School  Dist.  plans  fireproof, 
San  Pedro  St.  $150,000.  Architectural 
Dept.  Bd.  Educ.,  archts. 

Calif.,  Marysville  — HIGH  SCHOOL  — 
Marysville  High  School  Dist.  voted  $400,000 
bonds,  fireproof  high  school.  Noted  Mar.  11. 

Calif.,  Oakland  —  ADMINISTRATION 
and  DORMITORY  —  California  Con<x>rdla 
College,  c/o  T.  Brohm,  pastor,  64th 
Ave.  and  Brann  St.,  plans  (Ist  section) 
fireproof  administration  building  and 
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Hu  idiiiKS — Educational,  Religious  (Cont.) 
doimitory.  64th  ’Ave.  and  Foothill  Blvd. 

j;'  O.OOO. 

(■■tin..  Swramento  —  CATHEDRAL  — 
W,  »tininster  Presbyterian  Church,  having 
III  ins  prepared  by  L)ean  &  Dean,  City 
T  iiirarv  Bldg.,  brick  and  i-oncrete,  1.3th  and 
i;  vts  '  $250,000.  Noted  Apr.  1. 

(  ilif.,  Yreka— HIGH  SCHOOI,— Siskiyou 
Co  plans  forming  Junior  High  School  Dlst., 
foil. 'wing  which  bonds  for  $185,000  or  more 
will  be  voted  to  finance  construction  new 
ho;h  school. 

Out.,  Simcoe — SCHDOLS — Bd.  l-'duc.,  C. 
11  Martin,  chn.,  had  plans  prepared  2 
st  iFN,  6  room  addition  to  1  unit,  and  4 
rooms  to  other  10  room  unit.  $190,000. 

Out.,  Toronto  —  CHURCH  —  Hill  Di.st. 
I're.sbyterian  Church,  2  St.  Clair  Ave.  E., 
having  plans  prepared  by  Wickson  &  Gregg, 
Temple  Bldg.,  1  and  2  story  and  basement, 
rein  -con.,  brick  and  steel,  plain  foundation, 
I)..  Lisle  Ave.  $175,000. 

Ont.,  Toronto  — HIGH  SCHOOL  —  York 
Twp.,  40  Jarvis  St.,  having  plans  prepared 
by  Burden  &  Gouinlock,  101  King  St.  W., 
2  or  3  story  and  basement.  10  or  12  room, 
rein  -con.,  brick  and  steel,  plain  foundation. 
$175,000. 

due.,  LImollou — MONASTERY — Quebec 
Roman  Catholic  School  Bd..  A.  Taschereau. 
sei'v.  77  St.  ITrsule  St..  Quebec,  having 
plans  prepared  by  R.  Chenevert,  20| 
P  Aiguillon,  4  story.  47  x  65  ft.,  rein  -con., 
brick  and  stone.  13th  St.,  here,  for  Teachers 
of  St.  Francois  D’ Assise  School.  $200,000. 

>  B..  Buctoiiohe  —  CHURCH  —  Roman 

Catholic  Bishop  of  St.  John,  having  plans 
prepared  by  F.  J.  T..eger  &  R.  A.  Frechette, 
30  Bonnacord  St.,  Moncton,  rein. -con.,  brick 
and  steel  church.  $200,000. 

Bids  Desired 


Vt..  Rutland — SCHOOIj — St.  Josephs  Ro¬ 
man  Catholic  Church  taking  bids  2  story, 
55  X  199  ft.,  and  45  x  45  ft.,  brick  and 
stone,  plain  found.ation.  Convent  Ave.  $150,- 
000.  Private  plans. 

Mass.,  Boston — CHURCH — Christ  Epis¬ 
copal  Church,  South  Hamilton,  taking  bids 

1  story  and  basement,  brick  and  stone.  As- 
bury  St.,  here.  $150,000.  Smith  &  Walker, 
80  Boylston  St.,  archts. 

Mass.,  Swansea  —  HIGH  SCHOOL  — 
Town.  E.  R.  Steven,  chn.  com.,  taking  bids 

2  story  and  basement,  105  x  130  ft.,  brick 
and  stone,  plain  foundation.  $175,000. 
Ritchie,  Parsons  &  Taylor.  15  Ashburton 
Pi.,  Boston,  archts. 

N.  4.,  Wildwood — HIGH  SCHOOI.. — June 
11.  by  Bd.  Educ.,  brick  and  .stone  high 
school  annex.  Pacific  Ave.  $295,000.  W.  C.*' 
Todd.  secy. 

Pa.,  Srranton — CHURCH  and  SC’HOOL 
—June  9,  by  H.  L.  Cain  &  A.  N.  Debbins, 
archts.,  1709  Arch  St..  Phila.,  .3  story  and 
basement,  31  x  40  ft.,  and  45  x  115  ft.,  rein.- 
con.,  steel  and  stone,  plain  foundation, 
Jefferson  and  Linden  Sts.,  for  Elm  Park 
Methodist  Episcopal  Church. 

O. ,  Cleveland  Heights  ( Warrensville 
P.  O.) — CHITRCH — June  15.  bv  Corbusier, 
I.«nskl  &  Foster,  archts.,  B.  F.  Keith  Bldg., 
(■Cleveland,  1  story,  brick,  steel  and  concrete, 
l^ee  Rd.,  here,  for  Cleveland  Heights  Meth¬ 
odist  Church,  G.  E.  Pickard.  14280  Suiierior 
Rd.,  Cleveland,  pastor.  $250,000. 

O.,  Rorky  River — SCHOOL — June  22,  by 
Bd.  Educ.,  E.  S.  Sisson,  elk.,  2  story  and 
basement,  80  x  140  ft.,  brick,  steel  and  con¬ 
crete,  West  I.Ake  Rd.  $175,000.  Fox, 
Foose  &  Duthie,  6523  Euclid  Ave.,  Cleve¬ 
land.  archts. 

Ind.,  Indianapolis — SCHOOI^ — June  8,  by 
Bd.  Educ.,  N.  M.  Frazer,  dir.,  brick  and 
rein. -con.  auditorium  and  domestic  science 
rooms.  School  9.  740  East  Vermont  St. 
$175,000.  McGuire  &  Shook,  320  Indiana 
Pythian  Bldg.,  archts.  Snyder  &  Rotz, 
Indianapolis,  engrs.  Noted  Dec.  17. 

lU.,  Chicago— ELECTRICAL  SCHOOIv— 
June  7,  A.  S.  Alsohuler,  archt.,  38  East 
Jackson  Blvd..  5  story.  95  x  120  ft.,  rein.- 
con.,  brick  and  terra  cotta,  1701-1709  West 
t'ongress  St.,  for  Covne  Electrical  School, 
1300  West  Harrison  St.  $300,000. 

Neb.,  Lincoln — HIGH  SCHOOL — June 
15,  by  L.  G.  Ludlam.  secy.  School  Bd.,  2 
story  and  basement,  brick  addition,  22nd 
and  J  Sts.  $255,000.  Davis  &  W'llson,  525 
South  13th  St.,  archts. 

Neb.,  Mitchell — SCHOOIj — June  10,  by 
Secretary  School  Bd.,  2  story  and  base¬ 
ment,  brick  and  stone  school  addition. 
$150,000.  Meginnis  &  Schaumberg.  405 
Nebraska  State  Bldg.,  t,lncoln,  archts. 
Noted  Mar.  25. 

Ark.,  Little  Rock  —  HIGH  SCHOOL  — 
June  14,  (extended  date),  by  Special  School 
Dlst.,  R.  D.  Fones,  secy.,  800  Ixiuisiana  St., 


4  story  and  basement,  rein. -con.,  brick, 
stone,  steel  and  terra  cotta,  I’ark  Ave. 
$850,000.  WIttenborg,  D»*lony  &  Watts,  408 
Home  Life  Bldg.,  Mann  &  Stern.  A.O.U.W. 
Bldg.,  and  J.  1*.  Almand,  1107  Boyle  Bldg., 
archts.  Noted  May  13. 

Cullf.,  Bowney  —  GYMNASIUM  and 
MA.NITAI,  arts— June  14.  by  Dist. 
Trustees,  two  1  story,  90  x  112  ft.  gym¬ 
nasium  and  52  x  180  ft.  manual  arts  liuild- 
ings,  brii-k,  for  Downey  Union  High  School 
Dist.  Kistner  &  Co..  Detwiler  Bldg.,  l,os 
Angeles,  archt. 

Calif.,  Los  .Angeles  —  HIGH  St'HOOL  — 
June  9.  by  Bd.  Educ..  Fairfax  High  School, 

1  and  2  story  80  x  200  ft.  gymnasium  with 
40  X  80  ft.  wing,  and  2  stor.v  class  rmim 
building,  brick,  for  Los  Angeles  City 
School  Dlst.  $200,000.  Parkinson  & 
Parkinson.  Title  Insurance  Bldg.,  archts. 
Noted  July  23. 

Calif.,  Oakland — SCHD(4I,S— Bd  Educ. 
taking  bids.  Lim-oln  Schisil,  1  story,  rein.- 
con.,  Jackson  St..  $150,000;  and  Clawson- 
I,ongfelIow  Jr.  High  School,  fireprisif.  33rd, 
Market,  West  and  Bris-khurst  Sts.  $35o,- 
000.  J.  J.  Donovan,  Tapscott  Bldg.,  archt. 

Bids  Received 

Mass.,  Brighton  (sta.  Bo.ston) — SCHOOL 
— City,  SchiMilhouse  Dept.,  Boston.  May 
20.  2  story  and  ba.sement.  brick  and  stone, 
Washington  St.  and  Corey  Rd.  "Bennett 
Dist."  from  Phandor  Co..  18  Tremont  St., 
Boston.  $101,000.  Noted  May  13. 

Conn.,  New  Canaan — HIGH  SCHOOI., — 
Town.  School  Building  Com.,  May  21,  gen¬ 
eral  contract  2  story  and  ba.sement,  brick 
and  steel.  South  Ave.,  from  E.  &  F.  ('onstr. 
Co.,  94  Wells  St.,  Bridgeport,  $101,625. 
Noted  May  13. 

N.  A’..  Brooklyn — SCHOOL — W.  H.  Gom- 
pert,  supt.  School  Buildings,  Flatbu.sh  Ave. 
extension  and  Concord  St.,  May  26,  P.  S. 
203,  Ave.  M.  from  Ea.st  Slat  to  52nd  Sts., 
for  Bd.  Educ.,  500  Park  Ave.,  New  York 
City,  from  G.  F.  Driscoll  Co.,  548  Union 
Ave.,  $334,850.  Noted  May  20. 

N.  4.,  Paterson  —  SCHOOL  —  City, 
masonry  and  carp«-ntry  contract,  etc..  3 
story,  brick,  20th  Ave.,  from  Doremus  Ben¬ 
son  Co.,  Paterson,  $256,239. 

la..  Corning  —  HIGH  SCHOOI,  —  Bd. 
Educ.,  2  and  3  story  and  basement,  rein.- 
con.,  brick  and  atone,  plain  foundation, 
from  C.  E.  Larson.  Fort  Dodge,  $126,989. 
Noted  May  6. 

Contracts  Awarded 

Me..  Scarboro — HIGH  SCHOOI,— Town. 
Bd.  Educ.,  2  story  and  basement,  brick  and 
stone  high  school,  to  J.  J.  Maloney  Co., 
Benoit  Bldg.,  Portland.  Archts.  eat. 
316U,00U. 

N.  H..  Cunrnrd— HK'.H  SCHOOI,— City, 
H.  F.  l,ake,  97  North  Main  St..  2  story  and 
basement,  brick  and  stone,  "Union  SchiHil 
Dist..’’  to  L.  H.  Shattuck,  Inc..  208  Granite 
St.,  Manchester,  $449,458,  Noted  May  13. 

Mass.,  Concord — CHURCH — First  Church 
Christ  Scientist,  1  and  2  story  and  base¬ 
ment,  brick  and  stone  additions,  to  D.  F. 
and  W.  G.  Burns,  Inc.,  9  Park  St.,  Boston. 
Archts.  est.  $150,000. 

Mass.,  Malden  (Bo.ston  P,  O.)  —  CON¬ 
VENT  and  CHAPEi,  —  Church  of  Immacu¬ 
late  Conception,  R.  Neagle,  pastor,  IMeasant 
St..  1  and  2  story  and  basement,  18.000 
sq.ft,  floor  space,  brick  and  granite,  plain 
foundation,  F^leasant  St.,  to  T.  O’Connor 
Co.,  Kendall  Sq,,  Cambridge.  Archts.  est. 
$175,000.  Noted  May  27. 

Mass..  Qiiinry  (Boston  P.  O.) — DOR¬ 
MITORY  —  Eastern  Nazarene  College. 
Wollaston  Park,  3  story  and  basement,  50 
X  100  ft.,  brick  and  stone.  East  Elm  Ave., 
to  Clark  &  Smith,  1419  Hancock  St.  Archts. 
est.  $150,000. 

Conn.,  Danbury  —  DORMITORY  —  State 
Bd.  Educ.,  130  Washington  St.,  Hartford, 
general  contract  3  story  and  basement,  40 
X  170  ft.,  girls  dormitory,  brick  and  steel, 
here,  to  Hewlett  Co..  886  Main  St.,  Bridge¬ 
port,  $128,960.  Noted  May  27. 

Conn.,  Stamford  —  NURSES’  HOME— 
Stamford  Hospital,  brick  and  steel  nurses’ 
home,  to  Amsterdam  Building  Co.,  441  Lex¬ 
ington  Ave..  New  York  City.  Noted  May  13. 

N.  4.,  Hillside  (mail  Elizabeth)  — 
SCHOOL — Bd.  Educ.  Hillside  Twp.,  Central 
Cirammar  and  High  School,  Coe  Ave.,  P.  S. 
7,  Gurd  Ave.,  to  G.  W.  Mercer.  105  High 
St..  Perth  Amboy.  Noted  Apr.  29. 

N.  4..  Linden — SCHOOI, — Bd.  Educ.,  gen¬ 
eral  contract  3  story,  brick,  steel  and  stone, 
plain  foundation,  to  Limouze  Bros.,  Ill 
8th  St.,  West  New  York,  $402,000  ;  heating, 
to  R.  S.  Smith,  40  Caldwell  PI.,  Elizabeth. 
$67,092.  Noted  Dec.  3. 

N.  4..  Newark  —  CHURCH  —  St.  Rocco 
Roman  Catholic  Church,  J.  Donate,  pastor, 
Hunterdon  St.  and  14th  Ave.,  brick,  steel 
and  stone,  plain  foundation,  Hunterdon 


.\ve..  to  W  H,  Fissell  (it  Co..  17  West  3  Mil 
St..  New  York  City.  .Archts.  est.  $ir>o.ooo 

Pa..  New  Castle  —  CHURCH  —  Third 
United  Presbyterian  Congregation,  general 
contract  1  and  2  story  and  basement, 
irregular  shaped,  steel  and  stone,  to  A 
Wishart  &  Son.  Sharor.  .Archts.  est.  $15(1.- 
000.  Noted  .May  2o. 

Pa.,  Phila.— CONVENT— H.  D.  Dagit  & 
Son.  archts..  1329  Race  St.,  3  stor.v  and 
basement.  69  x  8(»  ft.,  brick,  steel  and  .stone, 
pl.ain  foundation,  47th  and  Windsor  Sts  , 
to  J.  MeShain,  Inc.,  1713  Sansom  St.,  for 
St.  Francis  De  Sales  Convent,  W.  J.  Crane, 
47th  and  Windsor  Sts.,  rector.  Archts.  est 
$150,000.  Noted  May  20. 

Aid..  Baltimore  —  PARISH  HOUSE 
Grace  and  St.  Peter  Protestant  Epis<-opal 
Church,  Park  Ave.  and  Madison  St.,  4  story 
and  basement,  irregular  shaiied,  rein. -con  . 
brick  and  steel,  plain  foundation,  to  B.  F 
Bennett  Building  t'o.,  123  South  Howard 
St..  $150,000. 

«>..  Lorain  —  .SCHOOL.  CONA’ENT  and 
P.AUISH  HOUSE  —  St.  laidislas  Roman 
Catholic  Church,  A.  Koeller,  pastor,  1412 
Ea.st  29th  St..  85  X  98  ft  school.  32  X  45 
ft.  I'onvent.  and  30  x  54  ft.  parish  house, 
•■ach  2  story,  brick,  steel  and  concrete,  to 
L.  A.  Burgett  Co.,  6th  and  Bway,  Sts 
Archts.  est.  $225,000. 

Ind.,  Gary — SCHOOIj — Bd.  Educ.,  gen¬ 
eral  contract  Horace  Mann  School,  3  story, 
brick,  stone  and  rein. -con.,  to  R.  Danner, 
Hammond,  $569,189  ;  plumbing,  to  Gary 
Plumbing  &  Heating  Co.,  Gary.  $44,900 . 
heating  and  ventilating,  to  C.  H.  Maloney 
&  Co..  Gary,  $83,000  ;  electrical  work,  to 
Hatfield  Electric  C6.,  102  South  Meridian 
St.,  Indianapolis,  $41,712.  Noted  Apr.  29 

HI..  Chlragn  SCHOOL— Bd.  Educ.,  650 
South  Clark  St.,  Josephine  (’arson  I^ocke 
School.  3  story  and  basement,  72  x  386  ft., 
brick,  stone  and  terra  cotta,  Pratt  and 
Octavla  Aves.,  to  Hanson  Bros.  Co.,  127 
North  Dearborn  St.,  $304,993.  Noted 
May  6. 

‘  Minn.,  Minneapolis  —  SCHOOL  —  Bd 
Educ.,  305  (Tity  Hall,  general  contract  2 
story  and  basement,  rein. -con.,  brick  .and 
stone.  50th  St.  and  Humboldt  Ave.  S..  to 

L.  E.  Brophey  &  (’o.,  531  Lyndale  Ave.  N.. 
$133,000.  Noted  May  20. 

Mo.,  Cape  Girardeau  —  SCHOOLS  —  Bd 
Educ.,  L.  L.  Bowman,  pres.,  2  story,  46  x 
70  ft.  wings  on  May  Green  School,  to  A. 
H.  Gerhardt,  $34,890  ;  and  2  story  and 
basement,  80  x  164  ft.  addition  to  Wash¬ 
ington  and  West  Schools,  tij  J.  Robinson. 
Anna,  III.,  $179,611.  Noted  Apr.  15. 

Tex..  .Amarillo  —  CHURCH  —  Central 
Presbyterian  ('ongregation,  2  story,  140 
X  210  ft.,  rein. -con.,  brick  and  steel,  to 

M.  J.  Green,  Manhattan.  Kan.  Archts.  est. 
$250,000.  Noted  Mar.  4. 

Calif.,  Loa  Angelea — CHURCH — E.  G. 
Martin,  archt.,  brick  and  steel,  Wilton 
Place  and  3rd  St.,  to  Mutter  Bros.,  San 
Gabriel,  for  Roman  Catholic  Archbishop, 
St.  Brendins  Parish  Church.  $98,050.  Noted 
Apr.  29. 

Calif..  Santa  Crux  —  .SCHOOL  —  H.  A 
Minton,  archt..  Bank  of  Italy  Bldg.,  2  story 
and  basement,  rein. -con.,  to  ('.  .S.  Mcl’ray, 
San  Luis  Obispo,  for  Holv  ('ro.ss  (’hurch. 
$150,250.  Noted  Apr.  22. 

Calif.,  Whittier  —  SCHOOL  —  Trustees 
Whittier  School  Dist.,  general  contract 
Bailey  School,  2  story,  rein-con.  to  Salih 
Bros.,  Detwiler  Bldg.,  Los  Angeles,  $115,- 
912.  Noted  Apr.  29. 

<)ue.,  Montreal  SCHOOI,  —  Roman 
Catholic  SchiKil  Comn..  new  St.  Cecile 
School,  to  Quinlan,  Robertson  &  Janln,  Ltd., 
50  Notre  Dame  St.  W’.,  Montreal,  $184,900. 

due..  Sherbrooke — CONVENT — Srs.  de 
Congregation  Notre  Dame,  Mont  Notre 
Dame,  general  contract  convent.  Convent 
St.,  to  Gendron,  Bonin  &  Poirier,  Sher¬ 
brooke.  Archts.  est.  $200,000. 

Ont.,  Windsor  —  SCHOOL  —  Bd.  Educ., 
general  contract  2  story  and  basement.  180 
X  250  ft..  Hall  Ave.,  to  Strain  A  Emery, 
Dowler  Bldg..  $239,779  ;  plumbing,  heat¬ 
ing  and  ventilating,  to  J.  L.  Heureux,  43 
W’yandotte  St.  E.,  $60,352.  Noted  Apr.  29. 


Federal  Government 
Work 


Proposed  Work 

Mass..  South  Boston  (sta.  Boston)  — 
Spec.  5185 — Dredging — Bureau  Yards  A 
Docks,  Navy  Dent.,  Wash.,  D.  C.,  rejected 
bids  May  6,  dredging  at  Naval  Dry  Do<-k. 
here.  Noted  May  20. 

Consfr.  Newa  page  355 
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Ft'iloral  Government  Work  (Continued) 

N.  4.,  l.akeliiirHt  Water  Tank  —  S|>ee. 
fiSla — iiureau  VardM  At  laxks.  Navy 
Waxh..  I)  <■.,  planx  ele\atecl  steel  water 
lank  and  pipiriK.  ete.  at  Naval  Air  Station, 
here. 

Va..  Norfolk  — Hoad— SiMC.  u22I — Hureau 
Yards  Ac  Ihaka  Navy  Dept  ,  Wash.,  D. 
plans  road.  etc.  at  Naval  Hospital,  here. 

Mo.,  St.  I.oiils — FKDKU.VI.I — U.  S.  Treas. 
Dept.,  Wash  ,  D  c  .  plans  rein. -eon.,  hriek 
and  steel,  suh-treasury  anti  federal  huild- 
inn.  Chestnut  iind  -tth  Sts.,  here.  $ l.tliHi.noit. 

f'olitraclo  —  Catchment  .^rea,  ete.  —  C.  S. 
Dei»t.  Interior.  Natl.  Dark  Serv.,  Yellowstone 
Park,  Wyomiiuf,  makitiK  plans  and  takes 
hills  als>ut  .lulv  1.  rain  water  eatehment 
area  and  25a. 000  Ral.  storage  tank.  here. 
$20,000.  H.  H.  Hurrell,  Yellowstone  Park. 
aitinB  ch.  enisr. 

Hidg  Detired 

Mhnh..  Kiitlunil  lleiithts  —  lle.tds  and 
Walks  —  June  22,  hy  V.  S  Veterans 
Iiureau,  Arlintiton  lildB-.  Wash.,  D.  t  ., 
roads  and  walks  at  P.  S  V’eterans  Hos¬ 
pital  8't.  here.  D.  H.  Tripp,  eh.  eonstr. 

'*'<  oiin..  New  Haven — DredRlnK — July  2.  by 
I'  S.  KtiKineer  DITlee,  Providenee,  It.  I., 
ilritlKlnK  in  New  Haven  Harbor,  here;  adv. 
K.  .N.-U.  June 

N.  Y.,  New  Y  t>rk  — DredRinK — June  28,  by 
1’  S.  KiiKlneer  ( ttliee,  .\rmy  lildR.,  JO 
W'hitehall  St..  dredRinK  and  roek  removal 
in  Hudsttn  Itiver  ;  tidv.  F.  N.-It.  June  .i. 

I'll.,  IMttsbiiricIi  Houst - June  22,  by 

P.  S.  KiiKineer  t  itllee,  2  story,  loekkeeia-rs 
house  at  Kmsworth  Dam,  Ohio  River,  here; 
adv.  K.  N.-It  .May  27  and  June  3. 

Hel..  WllmiiiKtoii — DredKltiR — June  29,  by 
P.  S.  KiiKineer  tlfllee,  dr.dKinK  inland 
waterway  from  Delawan*  River  to  t'hesa- 
lieake  Hay,  Delaware  and  Maryland;  adv. 
K  N.-R  .lune  :!  ,  ,  , 

Mil.,  Hnitlinore-  Roadway  June  H.  by 
Treas.  Dept,  at  ofhee  SupervisitiK  A  rent.. 
Wash.,  D.  C.,  roadway  at  P.  S.  Marine 
Hospital,  here.  Noted  Nov.  12. 

I>.  Wash. —  Dumber — June  11,  hy  A.  Ij. 
Flint,  ttenl.  pureh.  ollieer,  Panama  Canal, 
southern  yellow  pine  and  douglas  fir  lum¬ 
ber.  timbt'i's,  or**osote<l  pile.s  and  white 
maple  lumber,  ete.  Circular  1737. 

YV.  Va.,  lluntliKttnii — Dock  House — June 
29  by  P.  S.  KtiKineer  Dttice,  constructiiiK 
frame  lock  house  at  I-t>ck  7.  .MuskinRum 
Itiver;  adv.  K.  N.-R.  June  3.  ^ 

Fla.,  .Miami — DredRlnK — June  24,  by  I  .S. 
KtiKineer  Dtllce,  Jacksonville,  dretlKitiK.  rock 
removal  and  jetty  foundations  between 
ocean  and  harbor,  here. 

Fla.,  Hrlantla  Kxtension  —  June  21,  by 
Treas.  Dept,  at  ollice  Sui«“rvisinK  Archt., 
Wash.,  D.  C..  extension  to  P.  S.  Post  Ollice, 
here. 

I.a.,  New  Orleans-  June  8,  hy  1  .  S.  Kn- 
Kineer  Ollice.  14(1  Decatur  St.,  approxi¬ 
mately  22.'),0((0  cii.yd.  earthwork  in  Dake 
Pontciiartrain  I.evee  Dist. 

t»..  Haytoii — Foundations — June  21.  at 
olli.  .>  ConstructiiiK  guartermaster,  WrlKht 
Field,  concrete  foundations  for  storehouse, 
at  WriKht  Field,  here  ;  adv.  K.  N.-R.  June  3. 

O. .  Ilavtoii — Water  Tank  June  22,  at 
ollice  ConstructiiiK  guartermaster.  2(i(».(»00 
Kill,  elevated  water  tiuik  at  WriKht  Field, 
here;  adv.  K.  N.-R.  June  3. 

HI.,  Oreat  I.iikes  (hr.  WaukeKan) — Roads 
-  Spec.  .5181 — June  16,  by  Hureau  Yards 
&  Docks.  Navv  Dept..  Wash.,  D.  C.,  road 
iind  walks  at  Naval  TrainitiK  School,  here. 

WIs..  Milwaukee-  Hreakwater— June  28. 
by  1’.  S.  KtiKineer  Ollice,  breakwater  at 
Viilwaukee  Harbor:  adv.  K.  N.-R.  June  3. 

Ml*.,  St.  I.mils— PliimbiUK.  etc. — June  18, 
bv  Treas.  Dept,  at  ollice  .SuiM'rvisinK  Archt., 
Wash  .  D.  (’’.,  plunibitiK  and  imiirovinR 
existitiK  facilities,  at  P.  S.  Marine  Hospital. 
Iiere. 

Mt>..  St.  I.uuU-  KiiKines,  etc.— June  22. 
at  ollice  seev.  Mississippi  River  Comn.,  1311 
International  Dife  HldK  .  1  pair  tandem 

compound  condensiiiR  eiiKines,  2  watertube 
boilers,  and  transferritiR  cabin,  etc.,  on 
steamer  ‘■Mississippi"  ;  adv.  K.  N.-R.  June  3. 

Mt>..  St.  I.oiils  Hulls — June  23,  by  S. 
KtiKineer  Ollice.  Customhouse.  5  steel  pile 
tlriver  hulls  ;  adv.  K.  N.-R.  June  3. 

.\rk..  Hot  Sprlntts — Ktiuipment — June  22, 
at  office  ConstructinK  guartermaster,  Army 
As  Navy  General  Hosjiltal.  meehanical 
t‘<iuipment,  in  power  plant  and  laundry 
bulldinK  refrlKeratlon  system,  etc. 

VVHKh..  Tukimn  —  RemodelitiK  -  June  18, 
bv  Treas.  Dept,  at  office  SuitervisinR  Archt., 
Wash.,  D.  C..  reinodeliiiK  P  S.  Post  Office, 

Falif..  l.lvermore  —  Road  —  June  22,  by 
H.  S,  Veterans  Hureau.  ArlInKton  HldK-, 
Wash.,  D.  C.,  roadwork  at  U.  S.  Veterans 
Hospital  102.  here. 

Rids  Received 

n.  r..  Wash.  —  Generators  —  P.  S.  En- 
Kineer  s  Office,  1068  Navy  RldR.,  May  18  3 
Kcnerators,  switchinR  and  eleetrieal  equip¬ 


ment.  from  General  Electric  Co.,  River  Rd., 
.ssehenectady,  N.  Y.,  $189,000.  Noted 

Apr.  22. 

I».  F.,  Mush.  -Pipe  Dine — P.  S.  EnRineer 
Ollice,  Navy  Dept.  HldK-  pipe  line  from  old 
liltered  water  reservoir,  for  Dist.  of  f'olum- 
bia  water  supply  project,  from  Doi'k  Joint 
Pipe  Co..  Amiiere,  N.  J.,  excavation  $1.90, 
rock  excavation  $4.  furnishing  and  layinK 
pipe  and  littings  $29,  Class  H  concrete  $20; 
from  A.  Pope.  Arizona  Ave.  and  Upton  St. 
N.  W.,  ('lass  A  concrete  $30.  Noted 
Apr.  15. 

Va.,  Yorktonn — Fire  Protection — Spec. 
5116 — Hureau  Yards  Ai  I>ocks.  Navy  Dept., 
Wash.,  1),  C.,  foam  tire  proteetion  system 
with  Kasoline  eiiRine  driven  equipment,  at 
Naval  Fuel  Detiot,  here,  from  KiiRlish 
('onstr.  t'o..  15  West  91st  St.,  New  York 
<’lty,  $87,440;  and  electric  motor  driven 
equipment,  from  Pittsburgh-Des  Moines 
Steei  ('o.,  807  t'urry  Hldg.,  Pittsburgh,  Pa.. 
$82,700. 

Ala.,  Floreiier-  ('ondult — P.  S.  KtiKineer 
Office,  2,000  ft.  conduit,  from  Interstate 
Electric  Co.,  2104  1st  Ave.,  HirminKham, 
$255. 

L«.,  New  (Irleans  -  --  Devee  —  II.  S.  En¬ 
gineers  Office,  140  Decatur  St.,  May  20th, 
earthwork  in  Pontchartrain  Devee  Dist., 
from  McWilliams  Dredging  Co.,  Carondelet 
Bldg.,  $61,000;  in  Bayou  Boeuff  Levee 
Dist.,  Norwood-Crockett  Bayou  Devee,  from 
Dameron  &  Kenyon.  Baton  Rouge,  $65,800  ; 
and  Cason  to  Turners  Bayou  Devee,  from 
Grasser  Contg.  Co.,  Canal-Commercial 
Bldg.,  $29,125.  Noted  May  13. 

HI.,  JaekHonrllle  —  Kxtension  —  Treas. 
Dept,  at  office  Supervising  Archt.,  Wash., 

D.  C.,  May  26,  extension  to  II.  S.  Post 
Office,  here,  from  A.  M.  DundberK,  208 
.North  Bway.,  St.  Douis,  Mo.,  $19,400.  Noted 
.May  20. 

VVyoniIng — Road — J.  W.  John.son,  dist. 
engr..  Custom  House,  Denver,  Colo.,  May 
12,  grading,  etc.,  1.98  ml.  Dayton-Steam- 
boat  Rock  Constr.  Sect.  4,  Natl.  Forest  Rd. 
Project,  Sheridan  Co.  from  Scott  &  Curlee, 
Sterling.  Colo.,  $39,110.  Noted  May  6. 

Tex.,  (ialvestoii — Piling — P.  S.  Engineer 
Office,  729  creosoted  piles,  from  Interna¬ 
tional  Creosoting  Ac  Constr.  Co.,  2205J  B 
St.,  Galveston,  $11,270. 

Colorado — -Road — J.  W.  Johnson,  dist. 
engr..  Custom  House,  Denver,  grading  4.95 
mi.  Ward-Raymond  Natl.  Forest  Road 
Project,  Boulder  Co.,  from  I’loneer  Constr. 
Ac  Eng.  Corp.,  Denham  Bldg.,  Denver,  $38,- 
928.  Noted  May  6. 

California — Road — H.  Sweetser.  dist. 
engr.  P.  .S.  Hureau  Pub.  Rds.,  9  Main  .St., 
San  Francisco,  grading  and  crushed  rock 
paving  14.81  mi.  Yuba  Pa.ss  Nati.  Fore.st 
ltd..  Sierra  ('‘o.,  from  Nevada  ('ontg.  Co., 
Fallon.  Nev.,  $69,682.  Noted  Ma.v  13. 

T.  H.,  I’earl  Harbor — Generator  Sets — 
Spec.  .52(1(1 — Hureau  Yards  At  Docks,  Navy 
Dept.,  Wash.,  D.  C.,  May  26,  motor  genera¬ 
tor  sets,  here,  from  General  Electric  Co., 
River  Rd.,  Schenectady,  N.  Y.  (1>  $29,916 
(4)  $27,281  (3)  $25,856  and  (4)  $22.50. 

Noted  May  13. 

Contracts  Awarded 

Conn,,  New  I.oiidoii  —  Refrigeration 
Plant,  etc.  —  Spei-.  5199  —  Hureau  Yards 
Ac  Docks,  Navy  Dept.,  Wash.,  D.  C.,  auto¬ 
matic  refrigeration  and  cold  storage  plant, 
at  Naval  Submarine  Base,  here,  to  Bay 
State  Constr.  At  Supply  Co.,  200  Causeway 
St..  Boston,  Mass.,  $3, .‘135  (90  days).  Noted 
May  20. 

Md.,  Ilaltiniore  —  Storehouse  —  Treas. 
Dept,  at  office  Supervising  Archt.,  Wash., 

D.  C.,  .storehouse  at  li.  S.  guarantine 
Station,  here,  to  J.  G.  Hensel  Co.,  17  Guil¬ 
ford  Ave.,  $2,571.  Noted  May  27. 

WIs..  Milwuiikre — ('oncrete — C.  Hubbard, 
supt.  Dighthouses,  Federal  Bldg.,  concrete 
work  at  North  Hreakwater  Dighthouse,  to 

E.  K.  Gillen  ('o.,  288  East  Water  St..  $11.- 
24  9.  Noted  May  20. 

MlNsoiiri — I'.  S.  Engineer  Office,  Kansas 
City.  1.600  lin.ft.  current  retards  in  Mis- 
si.uri  River,  to  Woods  Bros.  Con.str.  Co., 
132  South  13th  St.,  Dincoln,  Neb.,  at  $0.54 
IHT  ft.  Noted  May  13. 

Calif.,  San  FraiieUeo  —  Garage  —  Spec. 
5197 — Bureau  Yards  At  Docks,  Navy  Dept., 
Wash.,  D.  C..  temporary  garage,  at  Naval 
Operating  Base,  Headquarters  12th  Naval 
Iiist..  to  R.  E.  Burgund,  806  Rodeo  Dr., 
Beverly  Hills,  $6,486. 


704 —  California  ( iregon  Power  C 
California  St.,  San  Francisco,  Calif, 
license  38  mi.  transmission  line  from  ,;i 
Creek  Power  Plant  in  Siski.vou  Co.,  i  v 
to  Klamath  Falls,  Klamath  ('o.,  tire. 

705 —  B.  Dibble,  Redlands,  Calif. —  \\ 
preliminary  permit  60  ft.  with  power  .'-i 
tures,  in  Rock  Creek.  Twin  Falls  Co.,  In 
Project  conflicts  with  313. 

706 —  B.  Dibble,  Redland.s,  Calif. — W  ■ 

preliminary  permit  darn,  120  ft.  high  i, 
power  structures,  etc.  In  Snake  River.’ Tv- .n 
balls  Co.,  Idaho.  Priqsised  project  (..n 
flicts  with  313.  •  J  1  < 

,,  —  I’aclfic  Gas  At  Electric  Co  ,  .c, 

Market  St.,  San  Francisco  -  Wants  lin  i.v,. 
31  mi.  temporary  transmission  line  u  d 
during  construction  Tiger  Creek  po',> .  r 
house  and  Salt  Springs  reservoir  (Pno.  it 
conflicts  with  137). 

708 —  Sierra  &  San  Francisco  Power  c. 
62. >  Market  St..  San  Francisco,  Calif 
Wants  license  Melones  Power  plant  in 
Stanislaus  River.  Calaveras  and  Tuoluimn' 
Countle.s,  developing  approximatelv  2  :!eii 
hp.  primary  capacity  and  3,400  install  il 
hp. 

709 —  Wabash  Hydro-Electric  Co.,  Indian¬ 
apolis,  Ind. — Wants  preliminary  permit 
power  project  in  W'abash  River,  Cass  Co 

710—  -Wisconsin  Power  &  Dlght  ('o.  16 
North  Carroll  St..  Madison,  WIs. — Wants 
preliminary  permit  power  project  in  W,.lf 
River,  Shawano  Co.,  developing  appmx- 

2'560  hp.  primary  capacity  ami 
9,600  hp.  Installed  capacity. 

711 —  Southern  Sierras  Power  Co.,  Riv.r- 
slde,  Calif. — Wants  li<-ense  transmission  line 
from  San  Jacinto  substation  to  consumers 
beyond  Soboba  Indian  Re.servation,  in 
Riverside  Co. 

,^712— City  of  Twin  Fall-s,  Twin  Falls. 
Idaho — Wants  preliminary  permit  diversion 
dam,  10  ft.  high,  with  power  structures 
developing  about  7,000  hp.  primary  capa<- 
Ity,  tin  Snake  River  (In  conflict  with 
project  313),  in  Twin  Falls  Co. 

_,71S — I  tah  Power  &  Dlght  Co.,  Kearns 
Bldg.,  Salt  I>ake  City,  Utah— Wants  Dicense 
Upper  and  l.aiwer  Mill  Creek  Power  plants 
de\vloping  about  625  hp.  in  Mill,  Porters 
and  Church  Creeks,  .Salt  I.e‘ike  Co.,  Calif 

714— Mrs.  W.  W.  Price  &  K.  G.  Galt.  6(i(l 
Stockton  St.,  San  Francisco,  Calif. — Wants 
license  40  hp.  power  project  In  Eau  Claire 
('reek,  El  Dorado  Co. 
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702 —  Minnesota  Power  Ai  T.,ight  Co.,  216 
W’est  1st  St.,  Duluth,  Minn.  —  Wants 
Dicense  partially  constructed  power  develop¬ 
ment,  known  as  Gabbro  Reservoir  Project, 
in  Isabella  River,  tributary  of  Kawishiwi 
River,  Dake  Co. 

703 —  Utah  Power  &  I..ight  Co.,  Kearns 
Bldg.,  Kearns  Bldg.,  Salt  I.«tke  City,  Utah — 


riles  and  Piers — Boston,  Mass. — Citv, 
Dept.  F’uh.  Wks.,  plans  piles  and  fender 
piers  In  Dong  Wharf.  Boston  Harbor  and 
Charles  River.  $25,000.  J.  H.  Sullivan, 
conir. 

Tow  Boat — Albany,  N.  V. — T.  F.  Farrell, 
supt.  Bureau  Canals,  rejected  bids  May  14. 
steel  screw  motor  tow  boat,  with  Deisel 
engine. 

I»ry  Hock,  etc. — Slidell,  La. — Canulette 
Shipbuilding  Co.  plans  60  x  300  ft.  dry 
dock,  enlarging  machine  shop,  etc.,  Incl. 
100  hp.  Diesel  engine,  at  Bayou  Vincent. 

Elimination  «if  (iradr  Crossing— Memphis, 
Tenn. — City.  Nashville,  ('hattanooga  &  St. 
Douis  Ry.,  H.  McDonald,  ch.  engr.,  Nash¬ 
ville.  Tenn.,  Illinois  Central  R.R.,  A.  F. 
Blaess,  ch.  engr.,  135  East  11th  PI.,  Chi¬ 
cago,  Ill.,  and  Douisville  Nashville  R.R., 
W.  H.  Courtenay,  ch.  engr.,  I.,ouisville,  Ky., 
plan  grade  elimination  at  Aulow  Ave. 
$300,000. 

Conve.vor  —  Columbus,  O.  —  Columbus 
Water  Works  Dept.,  ('ity  Hall,  plans  coal 
and  ash  conveyor  for  main  pumping  sta¬ 
tion,  Dublin  Pike,  northwest  of  here. 
$25,000. 

Electrical  Equipment — Chicago,  III. — See 

"Bridges.” 

Coke  Screening  and  Storage — Fond  du 
l.ac.  YVIs. — Wisconsin  Power  &  Dlght  Co., 

F.  Whitely,  mgr.,  15  North  Main  St.,  plans 
3  story,  30  x  40  ft.,  concrete  and  Bteel, 
plain  foundation.  $25,000. 

Streets  Lighting  System  —  West  Allis, 
WIs. — A.  D.  Wichner.  sunt.  Pub.  Wks., 
plans  ornamental  street  lighting  system  on 
National  Ave.  between  62nd  and  68th  Aves., 
incl.  concrete  posts,  cables,  etc.  To  exceed 
$25,000.  Engineer  not  selected. 

Crushing  Plant,  etc.  —  Callado  (mail 
I.S)bo),  Tex. — Micollthic  Co.,  c/o  A.  F. 
Fisher,  secy. -treas.,  203  Clotton  Exch. 
Bldg.,  Houston,  having  plans  prepared  300 
ton  daily  capacity  crushing  plant,  with 
1.200  ton  daily  capacity  quarry  plant,  about 
6  mi.  from  here.  $200,000.  Private  plans. 
Noted  Jan.  28. 

I.and  Development — Corpus  ChristI,  Tex. 
— Wrlght-Dlnn  &  Allsion,  1204  McCullough 
St.,  S;in  Antonio,  soon  take  bids  develop- 
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V.,  l.is.silU-d  (Continued) 

j.  L’liii  acre  subdivision,  incl.  khs,  paviiiK, 
w  ,!  *rworks  and  sewer  systems.  $:!.'>», oiio. 
.V  i.euison.  ('orpus  Christi.  en^r. 

«.a«  ripe  I.ine  —  WIeliItu  Falls,  Tex.  — 


SwinimliiK  l*<M>l  —  Meinphls.  Teiin.  —  See  Ti  X.,  K.  Oardeiier.  eh  encr  .  will  build 


“lluildiiiKs — ('oiniiiercial." 


modern  oil  retiiiery  Ki'oup  to  run  2. .Mm  ti 


Oil  Kelliier.v — Smaeko* er.  .\rk. — S<'e  "Con-  3.0IMI  bbl.  SnuU'koVer  crude  oil  to  Kas<iline. 


tracts  Awarded. 

Rrlek  Kilns— 


1  iit.i  Star  IJas  Co.,  making  plans  2110  mi.  tracts  Awarded." 

I'v  111  BUS  pllH*  line  from  Wheeler  Co.  to  WIiarf-Cup-de-la-Maileleiiie,  tjiie.  —  June 
1’  Miiiia  ;  also  plans  later  111  in.  line  from  by  t’-  O’Hrien.  .se»-y.  Iiept.  I’ub.  Wks.. 


1',  irella  to  Wichita  Kalis.  $2,500,00(1. 
ITiMite  Ilians. 

II N  ilrii-KleetrIc  Oevelopment — .\berdeen, 
t\ii>li. — Klection  June  20,  issuiuB  |2,ooo.ooo 
li.iiids,  developiiiK  Wynooche  Hydro-Klectric 
li.ij.it.  $2,000,00(1  to  $5,000,000.  W.  J. 
i;.il).  rts.  K.  S.  Bank  Bldi;.,  Tacoma,  consult. 

niiihI  riant  —  .Marysville,  falif.  —  H.  C. 
.M.ibiou.  11th  and  K  Sts.,  Sacramento, 


fuel  and  road  oil.  two  l.ooo  bbl.  <rackinB 
U'lianis,  Tex. — See  "Con-  units  with  pipe  still.s,  boiler  plants,  etc.. 
■  b.v  day  labor.  K  (lardner,  c/o  owiier.  *h 

la-Maileleiiie,  (Jiie.  —  June  ellKr. 

•ien,  .Se»-y.  liept.  I’ub.  Wks..  Krirk  Kilns — U'llanis,  Tex.  —  Il'Hanis 
Ottawa,  Out..  constructiiiB  extension  to  Brick  ft  Tile  Co.,  U'llanis  and  71o  Builders 

wharf,  here.  $(.5,000.  Noted  Jan.  21.  K.xi-h.  BldB  .  San  .Xiitonio,  will  build  1..  t.i 

20  brick  kilns,  b.v  day  labor.  $125.0(io  or 
Bids  Receivt'd  more,  private  plans 

(iraiii  Flevator  —  tienessee,  lilalin  — - 
ileatiiiK,  etc. — liiilTulu.  N.  Y. — State  }Ios-  (Jenessee  I'iiion  Warehou.se  Co.,  5  rein -con 
pital  Comn.,  Capitol,  Alliany,  May  10,  bins,  loo  ft.  hiKh.  with  Brain  receivinB  pits. 

beatinB  work,  additiotial  boiler  »'apacity.  et<-.,  to  .Mloway  \  OeorBe.  Huttoii  I’ldB  . 


•te.,  at  Buffalo  State  Hospital,  here,  from  Spokane,  Wash.  $  lo.ooo. 


.M.iBinu-  11th  and  K  Sts.,  Sacraiiiento,  I'.nBlish  (  onstr.  to.,  l.i  West  olst  St..  New 
i.,i>cd  site  and  plans  sand  plant  ami  $2!*, 400  and  (2)  $27,400. 

.  ipiipnient.  on  Yuba  Kiver,  near  here.  Noted  May  ti. 


[ransmission  Line — Manteea,  falif. — Pa- 


Fill — foronii  (liid.  sta.  KlushiiiB).  N.  Y. 
Bd.  Transportation,  J.  H.  Helaney,  chn.. 


citic  (las  ft  Klectric  Co.,  245  Market  St.,  1-afa.yette  St.,  May  28,  furnishiiiB  ami 

San  Krancisco,  itiakinB  specifications  98  ml.  I'lacltiB  fill  in  (Mroiia  Yards,  ltoos*‘Velt  Ave., 
siiiBle  circuit  transmission  line  from  here,  frojn  Welsh  Bros.  ContB-  <'o.,  14 

Manteca.  San  Joatjuin  Co.  throuBh  foothills  Queens  Si.,  la.tiB  Islaiid  City.  $20,180. 
to  I’acheco  Pass,  thence  across  Santa  Clara  Noted  May  2o. 

Valley  to  Salinas,  Monterey  Co.  $598,000.  Snnitar.v  Work.  etc. — Klnxs  l*urk,  X.  Y'. 
KnB  l>ept.  of  Owners,  enfirs.  — State  Hospital  Comn.,  Capitol,  Albany, 

I  Ire  .\liirni  S.vMtem.  etc.  —  Saeramento,  sanitary  work,  water  lines,  etc.,  at  KinB-s 
(  iilif. —  Plans  election  $257,000  bonds.  Park  State  Hospital,  her«‘,  from  C.  K. 
leiilral  manually  operated  fire  alarm  MeiitziiiBer's  Son.  354  Bway.,  Brooklyn,  (I) 
system,  fireRonKS,  etc.;  $80,000  bonds,  2  $29,900  atid  (3)  $20,500;  exit  facilities  and 

swiinminB  pools;  $24,000  bonds.  3  coiiiftirt  lire  .stops,  from  M.  Kantrowitz,  2oJ  Market 


stations  in  downtown  section  ;  $450,000 

bonds  purchasinR  lands  and  improvinB  same 


St.,  Albany,  (I)  $88,000  (3)  $69,0oo  and 
(3)  $46,000  ;  autoiiiatic  fire  sprinklers,  from 


for  public  park  purposes;  and  $55,500  Industrial  Automatic  .Sprinkler  Co.,  26 
txiiids,  subway  at  H.  St.  levee  crossinR  ;  and  Cortland  St.,  New  York  City.  (I)  $54,989 


$17,500  bonds,  flood  control  features  of 
ItriBhton  Subway.  A.  J.  WaRuer,  city  enRr. 


(3)  $42,276  (3)  $29,990  and  (4)  $15,198. 
TraekiiiR,  etc. — New  Y’ork,  N'.  Y'. — Bd. 


TransmiNHlon  I.ine — 4)uebec — Duke-Price  Transportation.  J.  H.  Delaney,  chn.,  49 
Power  Co.,  Ltd.,  56  St.  Peter  St..  Quebec.  Lafa.vette  St.,  InstallinR  tracks  in  iiortion 
plans  38  mi.  154,000  volt  transmission  line  Queensboro  Subway  line,  froin  Slattery 


from  He  MaliRne  to  Port  Alfred. 

ll.vdro  Kxfensioii — Ontario — Ontario  Hy¬ 
dro  Comn.,  University  Ave.,  Toronto,  plans 


KnR.  &  I'onstr.  Co..  10  Hast  43rd  St..  $31,- 
191.  Noted  May  20. 

Fire  .Vlarin  System,  etc. — I'tira.  N‘.  \. — 


12  mi.  line  from  Burford  to  Scotland.  $40,-  State  Hospital  Coiiin.,  Capitol,  Albany,  May 


Private  plans. 


19,  fire  alarm  system  at  Utica  State  Hos- 


StvimminR  Pool — Sandwich,  Ont. — A.  J.  pita!,  here,  frorii  Wheeler-tlreen  Klectric 
Lothian,  archt.,  32  La  Belle  BldR.,  Wind-  Co.,  29  St.  I’aul  St..  KiH  hester,  $24,904  ; 
sor,  soon  takes  bids  retitodelinR  swImittitiR  exit  facilities  and  fire  stops,  from  C.  V. 
1SM)1  at  Assuiiiptlon  ColleRe,  here,  for  As-  Soule  Co.,  5  Oak  St..  Albany,  (I)  $13,923 
sumption  ColleRe.  $30,000.  (3)  $10,925  and  (3)  $3,440  ;  replacinR  elec- 

siiliway — lYalkervllle,  Ont. — Town  Coun-  trie  wirlnR.  from  Johnson  Klectric  Corp., 
cil.  A.  K.  Cook,  elk.,  plans  subway  under  loO  (lenesee  St.,  $10,665.  Noted  Apr.  29. 
Canadian  National  Ry.  tracks.  Kiitrance  and  Kxit  Plazas — Jersey  City, 

'Telephnne  Line  —  British  Columbia  —  X'.  J. — New  York  State  BrldRe  &  Tunnel 

British  Columbia  Telephone  Co.,  768  Sey-  Comn.  and  New  Jersey  Interstate  BridRe 


Tunnel  —  Oakland,  Calif.  —  Kast  Bay 
Municipal  Utility  Dist.,  Kay  BUIr.,  1924 
Bwa.v.,  construcliiiB  Claretnont  tunnel.  t>arl 
i>f  Kast  Bay  ,X(|Uvdu<l  of  Mokelumne  Ilivei 
Uroj<‘i-t,  to  Crb  r  .Xb-ad.  4S0  Chetwood  St.. 
$1,374,374.  Noted  May  27. 

IleatinK.  etc.  —  I.ondon.  Ont.  —  .T  M 
Moore,  ari'ht.,  4S9  Itichmond  St.,  lu-alinR, 
lilutiibiuR  and  ventilatiiiB  in  Uiw  oHi<'e 
buildiiiR  to  Bennett  *  XX'riRht.  81  KinR  St., 
for  I.a>ndon  Lif*-  Insurance  Co.,  424  Wel- 
linRton  St.  .Xrchts.  est.  $80,000  Noted 
A|)r.  29. 

Foundation  —  THIsoiibiirK.  tint.  —  UcR.al 
Oil  Corp.,  704  I'onfederation  Life  BUIr., 
Toronto,  concrete  work  for  foundations  of 
14  houses,  machinery  and  tanks,  etc.,  to 
Orr  fi  (''lark,  121  Carlaw  Ave.,  Toronto, 
$7,5,000.  Noted  Mar.  25  utider  "BulldiiiRS — 
Industrial." 


Materials 

Proposed  Work 

PavliiR  Brick — McKeesport.  I’u. — I’liins  to 
purcha.se  approximately  1,000, ooo  luiviitR 
brick.  L.  Savage,  city  engr. 


exit  facilities  and  fire  stops,  from  C.  V.  Bids  Desired 

Soule  Co.,  5  Oak  St  Albany.  (I)  $13,925  — Boston.  Muss.  -June  9.  by  Supply 

(3)  $10,925  and  (3)  $3.440  ;  replacing  elec-  Dept,  lead  covered  cable,  to  Fire  Dept, 
trie  wiring,  from  Johnson  Klectric  Corp.,  $4,0110.  F.  L.  Brier,  supt. 


entrance  and  exit  plazas,  Contr.  26  of  works." 


Canadian  National  Ry.  tracks.  Kntrunce  and  KxIt  Plazas — Jersey  City, 

'Telephone  Line  —  British  Columbia  —  X'.  J. — New  York  State  Bridge  &  Tunnel 

British  Columbia  Telephone  Co.,  768  Sey-  Comn.  and  New  Jersey’  Interstate  Bridge 
niour  St..  Vancouver,  plans  telephone  line  &  Tunnel  Comn.,  Woolworth  Bldg.,  New 
from  Vancouver  to  Kamloops,  to  Canadian  Y'ork  City,  May  24.  constructing  and  curb- 
Bacific  Telegraph  Co.,  4  Hospital  St.  Kngrs.  Ing.  sidewalks,  granite  block  paving,  etc. 
est.  $150,000.  entrance  and  exit  plazas,  Contr.  26  of 

Rida  Dt^aired  Holland  Tunnel,  here,  from  Leonard  Paving 

Co.,  233  Bway.,  New  Y'ork  City.  $644,893. 
Bulkhead,  Seawall,  etc. — Portland,  Me. —  Noted  May  20. 

Pocahontas  Fuel  Co..  Inc.,  172  Commercial 

St.,  taking  bids  brick  and  concrete  bulk-  Contracts  Awarded 

head  seawall,  storehouse  and  office  build¬ 
ing.  To  exceed  $40,000.  H.  S.  Adams,  Bleachers — New  Bedford.  Mass. — City. 

1  Court  St.,  Boston.  Mass.,  engr  concrete  bleachers  in  Ashley  Park,  to  O. 

Heating  and  Y'rntilating — Medford  (br.  M.  McCarthy,  9  Waverley  St.  Kngrs.  est. 
Boston),  Mass. — (7ity  taking  bids  heating  $2j,000. 

and  ventilating  systetn  in  new  Junior  High  Signal  System  —  .Ylbany,  X.  Y'.  —  Bd. 
ScluKjl,  Court  St.  $25,000.  M.  A.  Dyer,  1  Contr.  &  Supply,  electrically  controlled 
Beacon  St.,  Boston,  archt.  traffic  signal  system,  to  Alpha  Klectric 


I’aving  Blocks — ('hleago.  III. — June  H,  l)y 
Citv.  City  Hall,  2.000  sq.yd.  creosoted  wood 
paving  blocks.  A.  A.  Sprague,  comr. 


Bids  Received 


fables,  ete.- 


Holland  Tunnel,  here,  from  Leonard  Paving 
Co.,  233  Bway.,  New  Y'ork  City.  $644,893. 
Noted  May  20. 

Contracts  Awarded 

Bleachers — X'ew  Bedford.  Mass. — City, 
concrete  bleachers  in  Ashley  Park,  to  O. 


Cables  —  Ylllwankee.  XVIs.  —  Central  Bd. 
Purchases,  J.  \X'.  Ni«'holson,  ch.  buyer.  May 
24.  175,000  ft.  steel-tajH-d  imrkway  and 

lead  covered  <-ables,  from  Boggis-Johnson 
Klectric  Co..  346  Kast  Water  St.,  $32,155. 
Noted  May  20. 

Refined  Tar — Yllnneapolis,  Minn. — F.  S. 


M.  McCarthy,  9  YVaverley  St.  Kngrs.  est.  Oran;,  city  purch.  agt.  150.00(i  gal  refined 
125  00(1  tar,  from  Biirrett  <  <>..  1  19th  Ave.  S.,  S|>ec. 

“signal  System  —  Albany,  X.  Y.  —  Bd.  i^’ 

Contr.  &  Supply,  electrically  controlled  $(1-129,  and  Spec.  D  $0.1bJ.  Noted  Maj  13. 


traffic  signal  system,  to  Alpha  Klectric 


Stihnay — Brntiklyu,  X.  Y. — June  11,  by  Constr.  Co..  124  Hudson  Ave.,  $16,128. 


Bd.  Trans|>ortatlon.  J.  H.  Delaney,  chii.,  49 


Timber  Plies,  ete. — Albany^  X.  V. — Al- 


Contracts  Awarded 

Road  Oil — Hartford,  Conn. —  Bd.  Contr.  & 


I^fajette  St.,  New  Y'ork  City,  14th  Street-  bany  Port  Comn.,  100  State  St.,  timber  piles  Supplv,  300,000  gal.  45%  asphaltic  base. 
Kastern  Dist.  line,  from  Coo|)er  and  and  platform  for  bulkhead  at  Port  of  AI-  and  16,000  gal  65 '7  asphaltic  base  road  oil. 


Wyckoff  .-Xves.  to  Stewart  St.,  Route  8,  Sect.  bany.  on  Yx  esterlo 
6-K-2.  here.  Dredge  &  Dock  Co., 

.\lr  Compress — Farmingflale,  X.  Y'. — June  220.  Noted  May  27 
25,  by  President  Bd.  Trustees  State  Insti-  Pier  —  Phila.,  P 


bany.  on  YVesterlo  Island,  to  Great  I-^kes  to  Texas  Co..  Hartford,  $22,625.  Noted 
Dredge  &  Dock  Co.,  27  Luniber  Dist.,  $319,-  Apr.  29. 


I*a.  —  City,  c/o  O. 


Timber  I*lles — .\lbany,  X.  Y'. — Albany 
I’ort  Dist.  Coiiin.,  loo  State  St.,  timber  piles 


tute  for  Applied  Agriculture  on  Long  Sproule,  city  dir..  Municipal  Pier  4,  South  for  bulkhead  construction,  to  J.  A.  Maloney, 


Island,  air  compressor,  etc.,  for  State  In 
stitute.  here  ;  adv.  K.  N.-R.  .Tune  3. 


Wharves  foot  Chestnut  St.,  substructure  for 
Pier  80,  Jackson  St.,  Moyamensing  Group, 


Station  Finish  YVork — Xew  York,  X.  Y. —  IVlaware  River,  to  Mcl.,ean  Contg.  Co., 


June  7,  by  Bd.  Transportation,  J.  H. 
Delaney,  chn.,  49  Lafayette  St.  station  fin¬ 
ish  work  at  Times  Square  Sta.,  of  Rapid 
Transit  R.R. 

River  Shafts— Xew  Y'ork.  X.  Y'. — .Tune 


1415  Fidelity  Bldg.,  Baltimore,  Md..  $1,093,- 
525.  Noted  May  6. 

Underpass — Jackson.  Miss. — City  Council, 


1170  Bway.,  New  Y'ork  City.  Kngrs.  est. 

$100,000. 

Castings — Xew  York,  .X'.  Y',  —  J.  Miller, 
pres.  Manhattan  Boro,  Boro  Hall,  iron  cast¬ 
ings  for  CoriHiration  Y'ards,  here,  to  Camp¬ 
bell  Fdry.  Co.,  313  Manor  Ave.,  Harrison, 


underpass  in  I’ascagoula  St.,  to  Illinois  n.  j.^  $24,388.  Noted  May  20. 


8.  by  New  York  State  Bridge  &  Tunnel  cago.  111.,  $31,400.  _  _  _ 

Comn.,  and  Nevx’  .lersey  Interstate  Bridge  &  Property  Improvements — Cleveland,  11. —  Tobish,  Mechanic  Bldg.,  Trenton,  at  $0,105 
Tunnel  C'omn.,  YVoolworth  Bldg.,  complet-  Bd.  Kduc.,  F.  Hogen,  dir..  Kast  6th  St.  and  |>,.r  gal.  ;  and  5(t0  tons  stone,  t<(  Delaware 

ing  interiors  of  New  Y'ork  River  shafts  of  Rm-kwell  Ave.,  improving  property  at  River  Quarry  &  Constr.  Co.,  I.j»mbertville, 

Holland  Tunnel  below  level  tunnel  side-  I.4indon  and  McKinley  Schmds,  incl.  grad-  n.  J..  at  $l.i5  per  ton.  Noted  May  6 

walk.  Contr.  11.  G.  R.  Dyer,  chn.  former,  ing,  sidewalks,  ma.sonry  work  and  iron  Kali  Splice  Bars.  ete. — Plilla..  Pa. — H. 

and  T.  Boettger,  chn.  latter  commissions.  fencing,  etc.,  to  Y'ulcan  Constr.  <7o.,  5601  K.  Khlers,  dir.  Dept.  City  Transit,  1211 
Bailers.  Stokers,  etc.  —  Banvllle.  Pa. —  Bway.,  $32,000.  Chestnut  St.,  rail  splice  bars,  bolts,  nuts. 


Central  R.R.  Co.,  135  Kast  11th  PI..  Chi- 


Road  (HI  —  Lamt»ertvllle,  X.  J.  —  Cl^' 
Comn.,  May  10,  12.0((0  gal.  road  oil  to  T. 
Tobish,  Mechanic  Bldg.,  Trenton,  at  $0,105 


Holland  Tunnel  below  level  tunnel  side-  I.4indon  and  McKinley  Schmds,  incl.  grad- 

walk.  Contr.  11.  G.  R.  Dyer,  chn.  former,  ing,  sidewalks,  ma.sonry  work  and  iron 

and  T.  Boettger,  chn.  latter  commissions.  fencing,  etc.,  to  Y'ulcan  Constr.  <7o.,  5601 
Rollers.  Stokers,  etc.  —  Banvllle.  Pa. —  Bway,  $32,000.  _ 


Rollers,  Stokers,  etc.  —  Banvllle.  Pa. —  Bway.,  ».)J,0(i(i.  Chestnut  St.,  rail  splice  bars,  bolts,  n _ 

June  10,  by  Danville  State  Hosttital,  F.  M.  Culverts — Cherokee,  la. — See  “Bridges.”  locks  and  screw  siiikes,  Contr.  123,  for 

Sprout,  secy.,  4  boilers,  trax’eling  grate  Culverts — Toledo,  la. — See  "Bridges."  Broad  St.  Subway,  to  Bethlehem  Steel  Co., 

stokers  and  combustion  control,  ash  grates.  Culverts  —  YYebster  City,  la.  —  See  Bethlehem,  $172,541.  Noted  May  27. 

hoppers,  o|>eratlng  mechanism,  furnace  "Bridges."  Road  OH  —  Yladison.  YVIs.  —  W. 

archts.,  etc.,  in  new  power  house.  S.  A.  Bock — Biiluth,  Ylinn. — Clarkson  Coal  &  YVinckler,  city  elk.,  approximately  35 

Jelette  Co.,  1200  Ijocust  St.,  Phila.,  archts.  Dock  Co.,  609  Garfield  Ave.,  constructing  gal.  asphaltic  road  oil,  to  Duro  Aspht 
Subway — Phila..  Pa. — June  23,  by  H.  E.  800  ft.  concrete  piers  on  sheet  piling  to  Products  Co.,  133  Washington  St.,  Chic; 

Khlers,  dir.  Dept.  City  Transit,  1211  Chest-  replace  wood  dock,  to  YVhitney  Bros.  Co.,  m.  at  $.0764  iwr  gal.  Noted  May  6. 

nut  St.,  siwial  track  work  and  appurte-  909  Alworth  Bldg.  Kngrs.  est.  $25,000.  Road  4)11 — YVaiisau,  YVIs. — B.  C.  Goi 


Bock — Biiluth,  Ylinn. 


Road  OH  —  Yladison.  YY'Is.  —  W.  R. 
larkson  Coal  &  Winckler,  city  elk.,  approximately  35,000 


nances  for  Fern  Rock  Terminal  Y'ard  of 
Broad  St.  subway. 

Land  Bcvelopment  —  Norfolk.  Y'a.  — 


Dock  Co.,  609  Garfield  Ave.,  constructing  gal.  asphaltic  road  oil,  to  Duro  Asphaltic 
800  ft.  concrete  piers  on  sheet  piling  to  Products  Co.,  133  Washington  St.,  Chicago, 
replace  wood  dock,  to  YY'hitney  Bros.  Co.,  Ill.  at  $.0764  iwr  gal.  Noted  May  6. 

909  Alworth  Bldg.  Kngrs.  est.  $25,000.  Road  4)11 — YY’aiisau,  YVIs. — B.  C.  Gowen, 

Culverts — Russell,  Kan.  —  See  “Streets  city  engr.,  30,000  gal.  road  oil,  to  Amer. 


Pennsytown  Corp..  Norfolk,  want  complete  and  Roads.” 


and  Roads.” 

Culverts,  ete. — YY’yomIng — See 


town  built  incl.  houses,  golf  links,  etc. : 
adv.  K.  N.-R.  June  3. 


OH  Refinery,  ete.  —  Smaekover,  .Yrk.  —  Moi 

Simms  Oil  Co.,  Magnolia  Bldg.,  Dallas,  gal 

See  proposal  advertising  on  page  174 


Tar  Frodurts  Cc>..  20H  South  La  Salle  St,, 
Streets  Chicago,  111.,  at  $0,113  iH-r  gal.;  and  1  car¬ 
load  tarvla,  to  Barrett  Co.,  216  West 
Yrk.  —  Monroe  St.,  Chicago,  Ill.,  at  $0.1946  ix-r 
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For  more  than  a  quarter 
century  Mack  interests 
have  been  centered 
upon  the  manufacture 
of  transport  vehicles 
exclusively. 


MACK  TRUCKS,  Inc. 

INTERNATIONAL  MOTOR  COMPANY 
25  Broadway  •  New  York  City 

One  hundred  and  five  direct  MACK  factory  branches  operate  under  the  titles  of:  “MACK-INI  ERNATIONAL  MOTOR 
TRUCK  CORPORATION  ” “MACK  MOTOR  TRUCK  COMPANY,”  and  “MACK  TRUCKS  OF  CANADA,  LTD  ” 


RRE  APPARATUS 


TRUCKS 


BUSES 


RAIL  CARS 


100 


Market— NGINEERING  NEWS-RECOR  D— Place 


Vol.  96,  N(..  22 


Known  the  ‘W^rld  Over 
As  a  Sound  Investment 


Engineering  News-Record,  June  10,  1926 

Construction 

News 


Some  of  the  Week* s  Large  Projects 


/v.MO.N'O  the  announeements  for  the  cur- 
j^  reiit  week  are  the  followIriB: 

Proposed  Work 

t'hih.  t'hicaKO,  111.,  K.  M.  Vltsthum  & 
To  archts.  soon  takes  bids,  |4,500,00U. 

i'ollese.  New  York,  N.  Y.,  New  York 
University  soon  takes  bids,  $3,000,00U. 

Reservoir,  etc..  New  Hiitain,  Conn.,  plans 
reservoir,  enlarxinsr  dam,  etc.,  $2,600,0011. 

Apartment.  ChicaBo,  III.,  Hrxjper  & 
Janiseh,  .Archts.,  soon  takes  bids  $2,600,000. 

Loft.  New  York,  N.  Y.,  Trinity  Church 
t'ori).  havinB  jdans  prepared,  $2,500,000. 

Ottice  and  lodBe,  Oakland.  Calif.,  Cnitesl 
.Masonic  BldB.  Assn.  havinB  preliminary 
plans  iirepared,  $2,500,000. 

Hotel  and  theater.  Ft.  Worth,  Tex.,  .1. 
H.  Jones  &  Associates  had  plant  preeOred, 
K’.OOO.OOO. 

Harbor  Improvement,  Hollywood.  Fla., 
liond  election  June  10  for  bonds,  $2,000,000. 

Sewers,  Ft.  Wayne.  Ind.,  city  makinB 
plans  for  sanitary  sewers,  $2,000,000. 


Th*-ater.  store  and  otiice,  Chleano,  111., 
Z.  K.  Smith,  Archt.  soon  takes  bids.  $2,000,- 
000. 

SynaBOBUe  and  community  center,  Chl- 
caBo.  111..  Temple  Sholom  CoiiBreBation, 
$1,600,000. 

Hotel,  Kansas  City,  Mo.,  KnickerbockrT 
Hotel  Co.  havinB  plans  pr«pare<l,  $1.60o.iioo. 

Sewer,  WashiiiBton,  D.  C.,  I)i.st.  Comrs. 
appropriated  $1,186,000. 

Theater,  store,  and  ottice,  ChicaBo.  Ill.. 
Z.  E.  Smith,  Archt.  .soon  takes  bids,  $1.25o.- 
000. 

I’i|>e  line,  Texas,  Humlile  OH  Co.,  Hous¬ 
ton.  Tex.,  havinB  preliminary  surveys 
made,  $1,000,000. 

Ottice,  New  York,  N.  Y..  Fortieth  Street 
and  Park  Avenue  Corp.  havinB  plans  pre¬ 
pared,  $1,000,000. 

Hotel.  Mineral  Wells.  Tex.,  Crazy  Well 
Hotel  Co.  havinB  plans  prepared,  $  1,000,000. 

Temple,  Ft.  Worth,  Tex.,  Ma.sonic 
Temple  Co.  havins  plans  prepared,  $1,000,- 
000. 

Temple.  Oallas,  Tex.,  Masonic  Temple 
Corp.  plans  buildinB,  $1,000,000. 


t^lub.  Ensenada,  t'alif..  Interests  ripi*- 
sented  by  K.  E.  I’reuss.  et  al,  Los  .Angeles, 
having  preliminarv  plans  prepared,  $l.ooo,- 
000. 

Bids  Wanted 

-Apartment,  Chic:»Ko.  III.,  June  16  by 
Childs  Smith,  .Archts.  for  Baird  &  War¬ 
ner,  $2,000,000. 


Contracts 

(ittlce  and  Barage,  t'hicaBO,  Ill..  Build- 
inB  Construction  Employers  Assn,  to  .1. 
«H-ittlths  &  Son  t'o..  $4,000,000. 

Hotel,  laing  B«'ach.  ,N.  A'.,  W.  N.  Ke\ - 
Holds  to  I'nited  Fireproofing  Co.,  $2,50<',. 
000. 

Terminal  and  ottice.  I»nB  Island  City. 
N.  Y.,  IVnn.sylvatiia  K.K.  Co.  to  Turmr 
Constr.  Co.,  $2,000,000. 

Plant.  Chicago,  111.,  tlraham,  .An<lerson, 
Probst  &  White.  .Archts.  to  Bates  ft  Bogeis 
Constr.  Co.,  $2.000,<i00. 


Classified  Index  of  Bitls  Wanted 


Waterworks 

Bids  close  See  Eng.  News-Record 

.lune  11  I.rf)nB  Island  City,  N.  Y....June  3 

June  14  Okeene.  Okla . June  10 

June  14  Maple  Heights  (Bedford  P. 

O.),  O . June  10 

June  15  Spiro,  Okla . June  3 

June  15  Wheeling,  'W.  Va . June  3 

.lune  15  Dallas,  Tex . lune  10 

June  15  Kenosha,  WIs . June  10 

June  15  Minneapolis,  Minn . June  10 

June  16  Newark,  N.  J . June  3 

June  16  Chicago.  Ill . June  10 

June  16  Baltimore,  Md  . June  10 

June  16  Halfway,  Mich . June  10 

June  18  Hammonton,  N.  J . June  10 

Adv.  June  10. 

June  19  Gulfport,  Miss . June  3 

June  21  Okmulgee,  Okla . June  3 

June  21  Los  Angeles,  Calif . lune  10 

June  24  St.  Cloud.  .Minn . June  10 

June  25  Williamson,  W.  Va . June  10 

Adv.  June  3  and  10. 

June  28  Nordhelm,  Tex . June  10 

June  29  Detroit,  Mich . June  10 

Adv.  June  10. 

June  30  Providence,  R.  I . June  10 

Adv.  June  10. 

Sewers 

June  12  Milwaukee,  WIs . June  10 

June  14  Lesueur  Center,  Minn . June  3 

June  14  Mankato,  Minn . June  10 

June  14  Maple  Heights  (Bedford  P. 

O.),  O . June  10 

June  14  Marinette,  WIs . June  10 

June  15  Syracuse,  N.  Y . June  3 

Adv.  June  3  and  10. 

June  15  AVest  Roxbury  (Boston  P.  O.), 

Mass . June  10 

June  16  Brooklyn,  N.  Y . June  10 

June  16  Baltimore.  Md . June  10 

June  16  Boston,  Mass . June  10 

June  16  Cleveland,  O . June  10 

June  17  Glendale,  Calif . June  10 

June  18  Erie,  Pa . June  10 

Adv.  June  10. 

June  18  El  Segundo,  Calif . June  10 

June  18  Brighton  (Boston  P.  O.), 

Mass . June  10 

June  21  West  Roxbury  (Boston  P.  O.), 

Mass . June  10 

June  22  St.  I.x)Uis,  Mo . June  3 

June  22  Kingsford,  Mich . June  10 

June  22  Erie,  Pa . June  10 

Adv.  June  10. 

June  22  Independence,  Kan . June  10 

June  23  Ithaca,  Mich . June  10 

June  25  Chattanooga,  Tenn . June  10 

Adv.  June  10. 

June  25  Erie,  Pa . June  10 

Adv.  June  10. 


Bids  close  See  Eng.  News-Record 

June  29  St.  Ixiuis,  Mo . June  10 

July  6  Lynn,  Mass . June  3 

Adv.  June  3  and  10. 


Waste  Digpogal 


June  21  Woodlawn,  Pa . June  3 

June  21  Gary,  Ind . June  10 

Adv.  June  10. 

June  25  Louisville,  Ky . June  3 

Bridges 

June  11  Ohio  . June  10 

June  14  Huntington,  W.  Va.  . May  27 

June  14  Michigan  . June  10 

June  15  Mason  City,  la . June  10 

June  15  Laurel,  Md . June  10 

Adv.  June  10. 

June  15  Lancaster,  Mass . June  10 

June  16  Conway,  S.  C . June  3 

Adv.  June  3  and  10. 

June  17  Michigan  . June  10 

June  18  Standish,  Mich . June  3 

June  18  Cincinnati,  Ohio  . June  3 

June  18  Pennsylvania  . June  10 

June  18  Brooklyn,  N.  Y . June  10 

June  18  Minnesota  and  'Wisconsin.  .June  10 

June  21  Kentucky  . June  3 

June  21  New  Jersey  . June  3 

Adv.  June  3  and  10. 

June  21  California  . June  10 

June  21  Wayne,  Neb . June  10 

June  21  Ludington,  Mich . June  10 

Adv.  June  10. 

June  22  New  York  . June  10 

Adv.  June  10. 

June  24  North  Adams,  Mass . June  19 

Adv.  June  10. 

June  25  Roanoke.  Va . June  3 

Adv.  June  3  and  10. 

June  28  Providence,  R.  I . June  10 

Adv.  June  10. 

June  28  New  Jersey . June  10 

Adv.  June  10. 

June  29  .Manhattan,  Kan . June  10 

June  29  Bronxville,  N.  Y . June  10 

Adv.  June  10. 

June  30  Racine,  WIs . June  10 

Adv.  June  10.  . 

July  1  Louisiana  . June  lO 

July  2  Los  Angeles,  Calif . June  10 

Dams 

June  30  Reading,  Pa . June  10 

Adv.  June  10. 


Excavation,  Drainage,  Irrigation, 
Levees,  River  and  Harbor 

June  15  Clewlston,  Fla . May  27 

June  15  St.  Ix>uis,  Mo . May  13 

June  17  Goderich,  Ont . June  10 

See  proposal  advertising  on  page  145 


Bids  close  See  Eng.  Ncws-Rrrord 

June  21  West  Palm  B<‘ach.  Fla. ...June  3 
Adv.  June  3  and  10. 

June  25  Port  Burwell,  Ont . June  10 

June  29  AVelland,  Ont.  . June  10 

Streets  and  Roads 

June  11  Indianapolis,  Ind . June  10 

June  II  Dayton,  Ohio  . June  3 

June  11  New  A'ork  . June  3 

Adv.  May  27  to  June  10. 

June  11  Montague.  (Jue . lune  10 

June  11  Ohio  . June  10 

June  11  New  Hampshire  . June  10 

June  12  Waterloo,  Ont . June  3 

June  12  Lewisburg,  W.  Va . June  10 

June  12  Gladstone,  Man . June  10 

June  12  Milwaukee,  WIs . June  10 

June  14  New  Jersey  . June  3 

Adv.  June  3  and  10. 

June  14  Southniunt  (Johnstown  P.  O.), 

Pa . June  3 

June  14  Plymouth,  Ind . June  3 

June  14  Moundsville,  W.  Va . May  27 

June  14  Marinette,  WIs . June  10 

June  14  R<K-kwalI.  Tex . June  10 

June  14  Boston,  Mass . June  10 

June  14  Chicago,  HI . June  10 

June  14  Oklahoma  City,  Okla . June  10 

June  14  Michigan  . June  10 

June  15  Woodville,  Miss . May  27 

June  15  Hillsboro,  Tex . May  27 

June  15  Gonzales.  Tex . May  27 

June  15  Marlin,  Tex . May  27 

.lune  15  Duluth,  Minn . May  20 

June  15  Ijouisiana . May  20 

June  15  Anderson.  Ind . May  13 

June  15  Alice,  Tex . June  3 

June  15  AA’ashington  . June  3 

June  15  Easton,  Md . June  3 

Adv.  June  3  and  10. 

June  15  New  York  . June  3 

Adv.  May  27  to  June  10. 

June  15  Tampa.  Fla . June  10 

June  15  Maryland  . June  10 

Adv.  June  10. 

June  15  Ft.  Dodge.  la . June  10 

June  15  Des  Moines,  la . June  10 

June  15  Ix>uisviIIe,  Mias . June  10 

June  15  Texas  . June  10 

June  15  South  Carolina  . June  10 

June  15  Raymondville,  Tex . June  lo 

June  15  Tampa,  Fla . June  10 

June  15  'Wis<-onsin  . June  10 

June  15  Edmonton,  Alta . ._. June  lo 

June  15  Maryland  . June  10 

June  15  Avon,  Ill . June  10 

June  15  Gonzales,  Tex.  . June  10 

June  15  Coleman,  Tex . June  10 

June  15  Denver,  Colo . June  10 

June  15  Masaacnuaetts  . June  10 

June  16  Florida  . June  3 
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TRADE 


“LEADITE” 


MARK 


Bi  iristered  V.  S.  Pat.  Offit-e 


NO  CAULKING 


Used  by 

City  of  Buffalo,  N.  Y. 
For  Over  20  Years 


Buffalo  is  proud  of  its  water  works 
system. 


It  is  proud  of  its  new  modern  filter  plant 
just  completed  and  representing  an  in¬ 
vestment  of  millions  of  dollars. 


That  is  why  the  City  of  Buffalo  wanted 
the  Convention  of  the  American  Water 
Works  Association  to  meet  there  this 
year,  June  7th  to  11th. 


They  wanted  other  water  works  men 
thruout  the  country  to  see  what  they  have 
accomplished. 


The  up-to-date  water  works  man  specifies 
and  uses  LEADITE. 


LEADITE  saves  at  least  75%. 


LEADITE  is  the  pioneer  self-caulking 
material  for  c.  i.  pipe 


Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 


THE  LEADITE  COMPANY,  Inc. 

1512  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  A. 


/*ipe  gallery  Buffalo’s  new  filter  plant; 
joints  made  with  Leadite. 


Buffalo  has  laid  about  40  miles  of  c.i.  bell 
and  spigot  water  mains  with  Leadite. 


They  have  tested  and  used  Leadite  for 
over  20  years. 


Visit  Our  Booth  at  the 
American  Water  Works 
Convention 


Junt*  10.  1926 


E  NGINEERING  NEWS-RECORD 


ilouf 


See  Eng.  Scvoe-Record 


Adv.  May  27  to  June  10. 

iiiiit  I'-  <'reseo,  la . June  10 

1.;  Alabama  . lune  10 

K'.  guitman,  MIs.-^ . June  10 

•  "  !•;  Atlanta.  Mich . June  10 

'i„n,  in  Hrooklyn,  N.  Y . June  10 

Inn.  m  Woodbury,  N.  J . June  10 

Adv.  June  10. 


Bidx  close  See  Eng.  Xetrs-Reiord 

July  7  Sullivan,  Ind.  ' . June  3 

July  12  Oharleaton,  W.  Va . June  10 

Adv.  June  10. 

Sept.  1  Vancouver,  B.  C . Apr.  22 

Buildinst^ — Industrial 


Inn.  in  llo.ston.  Mass, 
.lune  in.  Cleveland.  O. 


June  10 
.  June  1 0 


‘inn.  in  Baltimore,  Md . lune  10 

lime  in  New  York,  N.  Y . June  10 

ju„.  m  St.  Cecjrpe,  N.  Y . June  10 

i,in.-  in  I’aulsboro,  N.  J . June  lo 

lune  in  .MichlKan  . June  10 

liin*  in  petroit,  Mich . lune  10 

time  m  Muskegon,  Mich . June  10 

lull.  17  I'ross  Koads  (Felton  P.  O. ), 

Pa . May  27 

.\dv.  May  27  and  June  lo. 

lime  17  Felton,  Pa . May  27 

.\dv.  May  27  and  June  lo. 

lune  17  N.'W  Brunswick,  N.  J . June  3 

lune  17  Flemington,  N.  J . June  3 

luni'  17  New  Brunswick,  N.  J.  .  .  June  10 

lune  17  Wyandotte,  Mich . June  10 

lune  17  I'liiontown,  Pa . June  10 

lune  IS  Kansas  City,  Tex . June  3  | 

Mine  IS  Woodville,  Miss . June  10 

lime  IS  Hoselle,  N.  J . June  10 

Adv.  June  10. 

Jun.  IS  New  York,  N.  Y . June  10 

June  21  Kentucky  . June  3 

lune  21  Martinez,  Calif . June  3 

lime  21  New  Jersey  . June  3 

Adv.  June  3  and  10. 

June  21  Pittsburg.  Tex . June  10 

Mme  21  l»s  Angeles.  Calif . June  10  | 

June  21  California  . June  10 

June  21  Alturas,  Calif . June  10 

June  21  O.akland.  Calif . June  10 

June  21  .New  .Mexico  . June  10 

June  21  la.s  Angeles,  Calif . June  lo 

June  21  .\kron,  O . June  10 

June  22  Duluth.  Minn.  .  . M.ay  20 

June  22  Pennsylvania  . June  3 

.\dv.  June  3  and  10. 

June  22  .Mt.  Pleasant.  Tex . June  10 

June  22  Columbus,  O . June  10 

June  22  Indiana  . June  10 

June  22  Hollister,  Mass . June  10 

June  22  Independence,  Kan . June  10 

Jun.'  23  Pennsylvania  . June  3 

Adv.  June  3  and  10. 

June  23  Delaware  . June  3 

June  23  North  Adams,  Mass . June  lo 

.\dv.  June  10. 

June  23  Olenville,  \V.  Va . June  10 

June  2.7  Mound  City,  Kan . June  10 

June  2,7  Ft.  Wayne.  Ind . June  10  | 

June  2 S  Kentucky  . June  3 

June  2  S  New  Jersey . June  10 

Adv.  June  10. 

June  29  laiuisiana  . June  10 

June  29  North  Carolina  . June  10 

Adv.  June  10. 

July  tl  Morgantown,  W.  Va . June  3 

July  7  Vero  Beach.  Fla . June  3 

Adv.  June  3  and  10. 

Buildingg — Commercial 

June  11  Toms  River,  N.  J . May  27 

June  11  Cleveland,  O . lune  10 

June  14  New  York,  N.  Y . Apr.  29 

June  14  San  l..uis  Obispo,  Calif . May  27 

June  14  Akron,  O . June  10 

June  14  Detroit,  Mich . June  10 

June  lii  Memphis,  Tenn . June  3 

June  1.7  Madison,  WMs . June  10 

June  1.7  Phila.,  Pa . June  10 

i  June  15  Pine  Bluff,  Ark . June  10 

June  16  Chicago.  Ill . June  10 

June  16  Cleveland,  O . June  10 

June  17  Charlotte,  N.  C . June  3 

1  June  17  Barnstable.  Mass . June  10 

i  June  20  Seattle,  Wash . June  10 

I  June  22  St.  Ijouis,  Mo . June  3 

4  June  30  Pittsburg,  Kan . June  10 

July  1  Texarkana,  Tex . Apr.  22 

July  6  Riverside,  Calif . June  10 


Building** — Industrial 

June  11  Cleveland,  O . June  11 

June  12  1.4iurelton,  Pa . June  3 

June  29  St.  Isuiis,  Mo . lune  10 

Buildings — Edurational,  Religious 

June  11  Wildwood.  N.  J . June  3 

June  12  I’rbana.  Ill . May  27 

Jun»-  14  Kittle  Rock,  Ark . June  3 

June  14  Phila..  Pa . lune  10 

June  14  Scranton.  Pa . June  10 

June  15  Kincoln.  Neb . lune  3 

June  1. 7- Cleveland,  O . May  27 

June  1.7  Cleveland  Heights  (Warrens- 

ville  P.  O.),  Ohio . lune  3 

June  15  Sup*-rior,  Wis . June  10 

June  16  Seattle.  Wash . June  10 

June  17  Clinton.  In . June  10 

June  18  Alma,  Mich . June  10 

June  22  Rocky  River,  O . lune  3 

June  29  Wanakena,  N.  Y . June  10 

June  29  Chicago,  Ill . June  10 

July  1  Newburgh.  N.  Y . lune  10 

.luly  2  MorgJtntown,  W.  Va . lime  H* 

Federal  Government  Work 

June  11  Remodeling — Plnttshurg, 

N.  Y . Mtiy  27 

June  11  Dumber,  etc. — Wash.,  I).  C.June  3 
June  12  Docking  Cais.sons— Huntington. 

W.  Va . May  20 

June  14  Hangar — Wash.,  D.  C . May  20 

June  14  Hulls,  etc. — Louisville, 

Ky . -May  20 

Adv.  May  2o  to  June  10. 

June  14  Roadways — Baltimore,  Md.June  3 
June  15  Barn,  etc.  —  St.  Cloud. 

Minn . May  20 

June  15  Road — Colorado  . June  10 

June  16  Houses — Pittsburgh,  Pa. ..May  20 
Adv.  May  2tt  to  June  10. 

June  16  Roads — tlreat  Lake  (br. 

Waukegan),  III . June  3 

June  16  Road — Norfolk.  Va . lune  10 

June  16  Water  Tank — Lakehurst, 

N.  J . June  10 

June  16  Roads — ('(dorado  . June  10 

June  17  Boilers,  etc. — Winona, 

Minn . May  27 

Adv.  June  3  and  10. 

June  18  Houses— Pittsburgh,  Pa... May  27 
Adv.  May  27  to  June  10. 

June  18  Remodeling — Yakima, 

Wash . June  3 

June  18  Plumbing,  etc. — St.  Louis, 

Mo . June  3 

June  21  Hospital,  etc. — Palo  Alto. 

Calif . May  6 

June  21  Water  System  —  Ft.  Warren, 

Mass . May  27 

June  21  Dam — Pittsburgh,  Pa . May  27 

Adv.  May  27  to  June  10. 

June  21  Administration,  etc. — Davton, 

Ohio  . May  27 

Adv.  May  27  to  June  10. 

June  21  Extension — Orlando,  Fla... June  3 
June  21  Foundations  —  Dayton. 

Ohio  . June  3 

Adv.  June  3  and  10. 

June  21  Remodeling — Morgantown, 

W.  Va . June  10 

June  22  Dredging— Chicago,  Ill . May  27 

Adv.  May  27  to  June  10. 

June  22  Roads  and  Walks — Rutland 

Heights,  Ma.ss . June  3 

June  22  Road — Livermore,  Calif. .  ..June  3 
June  22  Water  Tank — Dayton,  O. ..June  3 
Adv.  June  3  and  10. 

June  22  Engines,  etc. — St.  I»uis, 

Mo . June  3 

Adv.  June  3  and  10. 

June  22  E(|ulpment — Hot  Springs. 

Ark . June  3 

June  22  Plumbing — Norfolk.  Va.  .  .June  10 
June  22  Remodeling — Ann  Arbor. 

.Mich . June  10 


Elds  close  See  Eng  \eics-Er<  nrd 

June  23  Hulls — St.  Isnils,  Mo . June  3 

June  23  House — Pittsburgh,  I’a . lune  3 

Adv  May  27  to  June  10. 

June  23  Dikes — Matson.  Mo . June  in 

June  23  .Acetylene  Flashers — -St.  (leorge. 

N.  Y . June  10 

June  23  Boiler,  etc. — Str-ator.  111.  June  lo 

Adv.  June  3  and  10. 

June  24  Dredging — Miami,  Fla . June  3 

A(lv.  Ma.v  27  to  June  lo. 

•lutie  2.7  Extension — Rome.  X.  Y.  ..June  10 
June  28  Kitchen,  etc. — l..ivermore, 

Calif . May  27 

June  28  Dredging — New  York. 

N.  A' . June  3 

Adv.  June  3  and  10. 

June  28  Breakwater  —  Milwaukee, 

Wis . lune  3 

Adv  Jutie  3  and  10. 

June  28  LtMikouts.  etc. — Hatnilton, 

D . June  10 

Adv.  June  10. 

June  29  Dredging  —  Wilmington, 

Hel . June  3 

Adv.  June  3  and  10. 

June  29  lauk  Hous* — Huntington, 

W.  Va . June  3 

Adv.  June  3  and  10. 

June  30  Revelmetit — Kansas  City, 

Mo . June  10 

■Inly  1  Engines,  etc. — Wash.,  D.  ('..June  10 
-Adv  June  10. 

July  1  I’ler — ^('harleston.  S.  (' . lune  10 

Adv.  June  lo. 

July  1  Remodeling — ('umberland. 

Md . June  10 

July  2  Dredging  —  New  Haven. 

('onn . June  3 

Adv.  June  3  and  10. 

Jul.v  9  Hull — Metnphis,  Tenn . lune  10 

Adv.  June  10. 

July  7  Motors,  etc. — Wash..  D.  C.  .May  13 
July  12  R<H‘k  Removal — Newark, 

N.  J . June  10 

Adv.  .Tune  lo. 

July  12  Tailrace,  etc. — Nebraska- 

AVyoming  . June  10 

Adv.  June  10. 

July  15  Dredging — H.awaii  . May  13 

July  27  Hospital  —  Northis.rt, 

N.  Y . June  lo 

Unrlassified 

June  11  Subway  —  Brooklyn, 

N.  A’ . June  3 

June  14  Heating  System — Boston. 

Mass . lune  lo 

June  15  Tow  Boat — Albany,  N.  A’.  .June  10 
June  15  Wharf — ('ap-de-la-Matlelelne, 

Que . June  3 

June  15  Causeway — Miami,  Fla.  ...June  10 

June  16  Subway — Phila.,  Pa . May  27 

June  16  Sanitary  Work,  i>tc. — Utica, 

N.  Y . May  27 

June  17  I..ighting  System — ('hicago, 

III . June  10 

June  21  Ferryboats — New  A'ork, 

N.  A*.  . June  10 

June  22  Bulkhead — New  Bedford. 

Mass . June  10 

Adv.  June  10. 

June  22  Heating  and  Ventilating  Sys¬ 
tem — Foxboro,  Mass . June  10 

June  23  Subway — Phila.,  Pa . June  3 

June  25  Air  Compressor — Farmingdale, 

N.  Y . June  3 

Sept.  30  Crane  Cantries,  etc. — Otahulu, 

New  Zealand  . May  20 


June  29 
June  29 


Materials 

Frogs,  Switches,  etc. — Phila., 

Pa . June  10 

Reinforcing  Bars — Mason 

City,  la . June  10 

Piles — Los  Angeles, 

Calif . June  10 

Lumber,  etc. — New  York, 

N.  Y . June  10 

(Sravel — Ixiulsiana  . June  10 

Cement,  etc. — New  Orleans, 

La . June  10 


ISetvs  of  New  Work 


Waterworks 

Proposed  Work 

Conn..  New  Britain  —  Plans  reservoir, 
enlarging  dam,  gate  house,  piping,  etc. 
*2.500, 000.  J.  Williams,  City  Hall,  engr. 

N.  J.,  Livlngstoa — Twi).  Com.,  Livingston 
Ave.,  received  no  bids  June  3,  for  16,500 
lin.ft.  10  in.  c.i.  mains  in  Livingston  Ave. 
Will  readvertise. 

I’a.,  Phila. — Dept.  Pub.  Wks.,  Bureau  of 
Engineering,  rejected  bids  May  25,  two  50 
ton  steel  cars,  Contr.  819.  Noted  June  3. 


rHESE  reports  are  grouped  under 
each  class  (tcater-ivorks,  sewers, 
etc.)  and  under  each  stage  of  the  work 
(proposed,  bids  desired,  etc.),  accord¬ 
ing  to  the  following  geographic  sec¬ 
tions:  New  England,  Middle  Atlantic. 
South,  Middle  West,  between  Missis¬ 
sippi  and  Rocky  Mountains,  Far  West, 
and  Canada. 

Where  name  of  oUlcial  is  not  given 
inquiries  should  be  addressed  to  City 
Clerk.  County  Clerk,  or  corresponding 
official. 


(■a..  Rome  —  Election  June  24.  $70,000 
lionds,  waterworks  and  120,000  bonds,  parks 
and  playgrounds.  Noted  Jan.  21. 

Fla.,  Sarasota  Heights  —  Election  June 
22,  $100,000  bonds,  waterworks. 

Ky.,  Louisville — Louisville  Water  Co.,  435 
South  3rd  St.,  semn  takes  bids  40  m.g. 
daily  capacity  turbo-centrifugal  pump,  also 
making  plans  filtration  plant  addition.  Al- 
vord,  Burdick  &  Howson,  6  South  Dearborn 
St.,  Chicago,  Bl.,  engrs. 

Ind.,  Indianapolis  —  Indianapolis  Water 
Co.,  113  Monument  Circle,  making  plans 
new  7  m.g.  centrifugal  pump,  Washington 
St.  Sta.  M.  Mabee,  c/o  owner,  engr. 
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When  Time  Is  Money 


When  time  means  money  in  construction,  delays  are  costly. 
Each  day  saved  in  concrete  work  means  a  corresponding 
saving  in  cash. 

On  such  rush  jobs,  you  do  not  want  to  wait  the  weeks  usually 
required  for  concrete  to  gain  the  desired  strength.  You  do 
not  need  to. 

By  using  what  an  editorial  in  Enghieering  News-Record 
calls  “well-authenticated”  methods  and  standard  Universal 
cement,  the  same  quality  Universal  regularly  used,  you  can 
secure  strons  concrete  in  3  days  and  at  the  same  time  get  a 
concrete  that  is  much  better  and  much  stronger  forever  after 
than  concrete  as  ordinarily  placed. 

C-opies  of  the  Engineering  News-Record  editorial  on  “High 
Early  Strength  Concrete,”  together  with  detailed  informa¬ 
tion  on  the  methods  for  obtaining  this  //V«^-saving,  strong 
concrete  in  3  days,  with  standard  Universal  cement,  on  all 
jobs  where  time  means  money,  will  be  sent  promptly  upon 


Universal  Portland  Cement  Co. 

Chicago  Pittsburgh  Minneapolis  Duluth  Cleveland  Columbus  New  York 


Concrete  for  Permanence 


V 
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Witr-rworks  (Continued) 

Mirh  .  Detroit  —  Water  Dept.  inakinR 
i.iin^  710  ft.  c.i.  mains  in  ManninR  Ave.. 
-(Id  ft  Rossini  Dr.,  840  ft.  Dexter  Ave . 

•dd  ft.  Norwood  Ave.,  2,800  ft.  Minmn-k 
4',’,.  4(10  ft.  Marshall  Ave.,  380  ft.  Major 
\v.  '  4.30  ft.  Kordale  Ave.,  tifiO  ft.  Alcoy 
Av.-'  1  340  ft.  Fairport  Ave.,  6»i0  ft.  Filkey 
and  925  ft.  St.  Patrick  Ave.;  all  fore- 
cidiiK  0  in.  pipe;  1,020  ft.  alley  between 
Sftl.-  Fair  Ave.  and  Brinirard  Dr.,  660  ft. 
ili.kory  Ave.,  410  ft.  I^auR  Ave.,  3,1.50  ft. 
Rdut'e  I’r-.  520  ^1-  Orinnell  Ave.,  710  ft. 
I^atrice  Ave.,  400  ft.  Vernor  HiRhway, 

1  :;r.d  .state  Fair  Ave.,  1,320  ft.  Joann  Ave., 
f,(id  ft.  Drove  Ave.,  1,340  ft.  Westphalia 
'\v.-.  and  1,340  ft.  Ooulbum  Ave.;  all  fore- 
EdinR  8  in.  pipe;  675  ft.  State  Fair  Ave. 
,ainl  2.260  ft.  Marseilles  Ave.,  both  12  in. 

tJ.  Fenkell,  176  ICast  Jefferson  Ave., 
(j.-nl  niRr. 

111.,  tilencoe — Making  plans  intake  pump- 
inw  station  and  3  m.g.  daily  capacity  filtra- 
tioii  plant.  1300,000.  Alvord,  Burdick  & 
Howson.  6  South  Dearborn  St.,  t'hicago, 

(■ners 

la.,  .\tlaiitle — -Making  preliminary  plans 
irdi.doo  gal.  capacity  tank  on  tower. 

>el>.,  McCook  —  Flection  soon  $100,000 
bomls,  waterworks. 

D.,  Mandan  —  Flans  constructing  1 
ni  g  .steel  Instead  of  proposed  rein. -con. 
reservoir.  $30,000.  Noted  Apr.  1. 

Tex.,  Beaumont — Magnolia  Petroleum  Co 
making  preliminary  plans  constructing  own 
mains  to  city  intake.  $50,000.  Private 
plans. 

Tex.,  Childress  —  Voted  $35,000  bonds, 
extending  mains,  etc..  In  various  .streets. 
Address  City  Comn.  Noted  May  13. 

Tex.,  Corpus  Christ! — See  "I'nclassifled.” 

Tex.,  Kdinhurg — Flans  extending  water 
mains  in  various  streets  and  light  plant 
extensions.  $35,000.  Address  City  Kngi- 
neer. 

Tex.,  Kdinhurg — See  “Buildings — Indus¬ 
trial." 

Tex.,  tlalveston — Election  June  29,  $200,- 
nno  bonds  extending  mains  in  various 
streets.  C.  A.  Holt,  Jr.,  city  engr. 

Tex.,  New  Boston  —  Making  preliminary 
plans  waterworks,  mains,  etc.  $25,000. 
.Xddress  Mayor. 

Te\.,  West  —  Making  preliminary  plans 
improving  waterworks,  etc.  $12,000. 
Address  Mayor. 

Idaho,  Montpelier — Making  preliminary 
plans  waterworks.  $15, 000.  Burns  &  Mc¬ 
Donnell  Eng.  Co.,  402  Interstate  Bldg., 
Kansas  City,  Mo.,  engrs. 

It  ash.,  Buckley — F.  Wenke,  mayor,  plans 
4  mi.  pipie  line  to  carry  water  from  Prairie 
Creek.  $42,000. 

Calif.,  Orange — Defeated  $125,000  bonds, 
improving  water  system.  Noted  May  20. 

Calif.,  Kivcrsifle  —  Making  plans  42  in. 
rein. -con.  pipe  line,  12  m.g.  reservoir.  30 
in.  steel  pipe  line  connecting  existing  mains. 
To  exceed  $350,000.  A.  P.  Campbell,  city 
engr. 

Calif.,  San  Francisco — Making  plans  ex¬ 
tending  high  pressure  water  system  in 
southern  section.  $65,000.  M.  M.  O'Shaugh- 
ne.ssy,  city  engr. 

tjiie.,  Sherbrooke  —  Town  Council  plans 
watermains  and  sewers  from  Dinning 
property  to  city  limits,  also  on  Victoria  St. 
$40,000.  M.  Bradley,  c/o  Council,  engr. 

Bids  Desired 

Mass.,  T,ynn- — City,  Com.  Ways  &  Drain¬ 
age,  taking  bids  1  story  brick  pumping 
station  and  appurtenanc-es.  $200,000  bonds. 
Morris  Knowles,  507  W'estlnghouse  Bldg., 
Pittsburgh,  Pa.,  archts.  Noted  Apr.  22. 

Mass.,  Worcester — M.  .1.  W'hittal  Assn., 
Ilrussels  St.,  taking  bids  2  story  and  base¬ 
ment.  30  X  105  ft.  water  storage  plant, 
rein. -con.  and  brick,  Brussels  St.  $40,000 
or  more.  J.  D.  Iceland  &  Co.,  41  Mt.  Vernon 
St.,  Boston,  archts. 

R.  I..  Providence  --  June  30,  at  office 
Water  Supply  Bd.,  City  Hall,  Neutacon- 
kanut  Reservoir,  concrete,  in  Johnson.  F.  E. 
Winsor,  661  Westminster  St.,  ch.  engr.  : 
adv.  E.  N.-R.  June  10. 

N.  4.,  Hammonton  —  June  IS,  by  Bd. 
Water  (^omrs.,  4,239  lln.ft.  6  in.  main  ex¬ 
tensions;  adv.  E.  N.-R.  June  10.  Noted 
June  3. 

Md..  Baltimore — June  16,  by  Bd.  Awards, 
valves  and  hydrants  for  Bureau  W'ater 
Supply.  V.  B.  Stems,  City  Hall,  water  engr. 

W.  Vu.,  Williamson — June  25.  at  office  B. 
P  Ward,  city  elk.,  waterworks  Improve¬ 
ments,  Incl.  Contr.  A.  filtration  plant, 
pumps,  etc.,  and  Contr.  B.  extensions  to 
distribution  system,  etc.  Burgess  &  NIpIe, 
223  East  Broad  St.,  Columbus,  O..  engrs. ; 
adv.  E.  N.-R.  June  10.  Noted  Apr.  8. 

O. ,  Cleveland — June  16,  by  Comrs.  Cuya¬ 
hoga  Co.,  23,000  ft.  6  in.  c.l.  mains  in  Bake 
Rd..  Impvt.  1054.  F.  Williams,  Court 
House,  engr. 


<>.,  Maple  Heights  (Bedford  I’.  O. )  — 
June  14.  by  Village,  c.l.  mains  in  Corkhill 
Rd.,  Reddington,  Fernway,  Honu‘wis>d  and 
Otis  Aves.  C.  W.  Courtney.  177o  East  11th 
St.,  Cleveland,  engr. 

Mich.,  Detroit — June  29,  by  Bd.  AVater 
Comrs.,  East  Jefferson  Ave.,  constructing 
tunnels  and  suction  connections  at  Water 
Works  Park.  <1.  H.  Fenkell,  genl.  mgr.  ; 
adv.  E.  N.-R.  June  10. 

Mich..  Halfway — June  16.  by  Village,  20 
mt.  6  and  8  in.  mains  in  various  streets.  H. 
R.  Omara.  village  engr. 

Wls.,  Kenosha — June  15,  by  C.  M.  Os¬ 
born.  city  mgr.,  64  tons  16  in.  Class  B 
water  pipe. 

Mina..  Minneapolis — June  15,  by  F.  S. 
tlram,  city  pun-h.  agt.,  688  tons  24  in. 
Class  "B"  c.l.  pipe.  N.  W.  Elsls-rg,  city 
engr 

Minn.,  Ht.  Cloud — June  24.  by  J.  D.  Mc¬ 
Kenzie,  city  elk.,  constructing  3.600,000  gal. 
filtration  plant,  and  750, 000  gal.  concrete 
reservoir.  $60,000.  Noted  Apr.  22. 

Tex.,  Dallas  —  June  15,  by  Dalton  & 
Parker,  engrs.,  Wilson  Bldg.,  ••ntire  water 
.system  for  BroadnuM>r,  incl.  pits*  connec¬ 
tion  to  Dallas  mains,  for  Water  Dist.  9,  V. 
W.  (Ireenwade,  745  South  Maryland. 
$110,000. 

Tex.,  Nordheim — June  28,  by  City,  water¬ 
works  improvements,  incl.  one  80  ft.  is*r 
min.  air  compressor  and  motor,  one  125 
g.p.m.  service  pump  direct  connected  to 
motor,  one  60,000  gal.  elevated  steel  tank 
erected,  10,320  lln.ft.  2-  t<»  8-in.  c.i.  plis*, 
etc.  $40,000.  Terrell  Bartlett  Engineers, 
c/o  Calcasieu  Bldg.,  San  Antonio,  engrs. 

Okla..  Okeene — June  14.  by  S.  C.  Fox. 
city  elk.,  extending  8,350  ft.  2-  to  6-In.  c.i. 
mains  in  various  streets.  $15,000.  V'.  V. 

Ig)ng  &  Co.,  1300  Colcord  Bldg.,  Oklahoma 
City,  engrs. 

Calif.,  (ilendale — See  "Sewers." 

Calif.,  I.os  .\ngeles — June  21.  by  Suis'rvs. 
Bos  Angeles  Co.,  improving  Water  Works 
Diet.  9.  near  Compton.  Si>ec.  742.  st*‘el  tank, 
100,000  gal.  capacity;  Si)ec.  745,  pump¬ 
house,  derrick  and  tank  cleaning  bed  . 
Si>ec.  744.  water  dlstributing^system  com¬ 
plete  with  service  connections ;  and  Sis-c. 
740,  furnishing  Class  "B"  c.i.  pii>e  in  12 
ft.  lengths. 

Bids  Received 

Mass..  I.akevllle — Commonwealth  of  Mas¬ 
sachusetts,  Dept.  Pub.  Wks.,  Boston,  pump¬ 
ing  station  for  Bakeville  Sjinatorium,  at 
Clear  Pond,  from  F.  A.  Mazzur  Co..  141 
Milk  St..  Boston,  $19,94o.  Engrs.  est.  $25.- 
000. 

N.  Y.,  Brniiklyn  —  N.  J.  Haye.s.  comr. 
Water  Supply,  Das  &  Electricity,  Municipal 
Bldg.,  New  York  City.  June  1,  steel  and 
c.i.  mains  in  Ocean  Parkway,  Church  and 
Dravesend  Aves.,  here,  from  Penstis-k 
Constr.  Co.,  Sharon,  I’a.,  $451,644.  Noted 
May  27. 

D.,  Cleveland — Bd.  Comrs.  Cuyahoga  Co.. 
May  26,  12,oi)o  ft.  6-  to  24-In.  mains  in 
Clifton  Blvd.  and  Sloane  Ave..  Impvt.  655, 
from  D.  Bowensohn.  8810  W<s>dland  Ave., 
cast  iron  $151,720,  and  steel  $158,740.  Noted 
May  20. 

Contracts  Awarded 

New  Y'ork — N.  J.  Hayes,  comr.  Water 
Supply,  Das  &  Electricity,  Munici|>al  Bldg., 
New  York  City,  water  supply  conduit, 
strengthening  existing  conduit,  etc.,  of 
Brooklyn  water  supply,  in  Kings  and 
Queens  Counties,  to  Trlest  Contg.  Co..  25o 
I'ark  Ave.,  New  York  City,  $584,580.  Noted 
June  3. 

N.  4.,  Trenton — City  Comn.,  1  m.g.  and 
2  m.g.  pumps  for  Princeton  Ave.  Station, 
to  W.  R.  Throop  &  Sons,  East  State  St., 
$10,454  ;  3  m.g.  pump  and  machinery  for 
Pennington  Ave.  Pumping  Station,  to  C. 

P.  Bainbridge,  Hamilton  S<|..  $8,026  and 
$2,741  respectively.  Drand  total  $21,221. 
Noted  June  3. 

Pn.,  Phlla. — Dept.  Pub.  Wks.,  Bureau  of 
Water,  50.000  lb.  piglead,  Contr.  813,  to  N. 
Trotter.  36  North  Front  St..  $3,985 ;  elec¬ 
tric  cable,  Contr.  820,  to  Standard  ITnder- 
grrmnd  Cable  Co.,  North  Amer.  Bldg., 
$1,685;  Contr.  816,  to  P.  B.  Hyatt  Co.,  5 
South  18th  St.,  $6,092.  Grand  total  $11.- 
762.  Noted  June  3. 

O. .  rinelnnatl  —  Comrs.  Hamilton  Co., 
constructing  Water  Supply  Bine  20.  t>ist.  3. 
to  Metzel  &  O'Hearn.  1601  Madison  Ave., 
Covington,  Ky.,  $23,246.  Engrs.  est.  $27,- 
604.  Noted  May  20. 

O..  Portsmouth — Bd.  Control,  construct¬ 
ing  intake  pier,  to  Universal  Contg.  Co., 
Portsmouth,  for  Water  Works  Dept. 
$51,510. 

Mlrh.,  Bloomfield  (mail  Akron) — Hubbell 
Hartgering  &  Roth,  Engrs.,  2640  Buhl 
Bldg.,  Detroit,  34,000  ft.  6-  to  10-ln.  al. 
mains,  etc.  in  various  streets,  to  W.  Hoy, 
210  Hawthorne  Bldg..  Redford,  $63,107,  for 
Jud.son  Broadway  Co.  Noted  May  13. 


MIeh.,  Detroit  —  Fire  IVpt  ,  105  tons  16  in 
c.l.  pip*-,  to  I'.  S.  Cast  Iron  IMja-  *  Kdry 
Co.,  Burlington,  N.  J.,  at  $54  |M-r  ton 
Noted  May  20. 

MIeh.,  M’ayne — Michigan  Investment  t'o. 
9,060  ft.  6  In.  c.l.  distribution  system,  to 
D.  A.  Dessner,  Inc.,  Wayne,  $19,645.  .Not*-d 
May  13. 

III..  Calumet  Park  (mall  Chicago) — Vil¬ 
lage,  c.l.  watermains  and  sewers  in  various 
streets,  to  P.  Krus*-,  3041  Edgewood  Ave 
Archts.  f-st.  $50,000. 

Tex..  I’ort  .\rthiir — J.  C.  Hamilton,  city 
«-lk.,  one  10.000  h  p.m..  low  servic*-  and  on*- 
2,100  g.p.m.  high  service  motor  driven 

J  tumps,  to  Davton-Dowd  Co..  Quincy,  III  , 
15.000  Not*-d  Apr  30 
Calif.,  Santa  .\aa  —  For  8,100  ft  8  in 
('lass  “B"  bell  and  spigot  sand-cast  pi|s-. 
to  IT.  S.  Cast  Iron  Pijte  A  Fdry  Co. 
Wright  -  Callender  Bldg.,  Bos  Angeles. 
$1.1547  |t*-r  ft. 


Sewers 


Proposed  Work 

I).  C.,  Wash. —  Dist.  Comrs..  Dist.  Bldg  . 
plans  seWers  in  various  streets.  $1,185,000 
appropriated 

Fla.,  Sarasota  Heights  —  El*-ction  June 
22,  $130,000  bonds,  s*-wers  in  various 

streets. 

Ind..  Ft.  Wayne  Making  plans  sewers 
in  various  str*-<-ts.  $2.i)0ti,000.  D  It 
Da.scoigne,  la-ad*-r  News  Bldg.,  Cleveland. 
O.,  engr. 

MIeh..  Hpring  l.ake  —  City  takes  bids 
about  June  30,  i-omplete  sewerage  system 
Pearse,  Dreeley  A  Hansen,  6  North  Mich¬ 
igan  Ave.,  ('hicago.  III.,  engrs 

la..  Council  Bluffs  Making  preliminary 
plans  14,083  ft.  6-  to  18-in.  sewers,  etc  in 
2nd  Ave.,  Hall.  Is-e,  35th.  37th.  Prosis-ct 
and  Harrison  Sts.  B.  Walker,  City  Hall, 
engr. 

Minn.,  Itiihl — Making  {ilaiis  sewage  dis- 
l«>sal  plant.  $4i(.000.  H.  W.  Russwig,  c/o 
H.  M.  Anna  Ore  Mining  t'o..  Buhl.  engr. 

Ark.,  i.Ittle  Koa-k  Plans  sanitary  and 
storm  sewers  in  Sewer  Impvt.  Dist  104. 
incl.  reconstructing  old  Town  Branch,  etc 
$210.000-$48.5,000  Ford  &  Maa-Crea.  215 
Dazette  Bldg.,  engrs.  Pearse,  Dr*-eley  A 
Hans*-n.  6  North  Mia-higan  Ave.,  Chia-agai, 

111.,  camsult.  engrs. 

Tex..  Childress  —  Vota-d  $100,000  bonds, 
extending  sewers  in  variaius  strea-ts 
Address  t^lty  Camin. 

Tex.,  Cairpiis  Christ! — See  “ITnclassitied  " 

Tex.,  Craiss  Plains  —  Plans  sewerage 
system  and  disiiosal  plant.  $40,000.  Kas-h 
A  Fowler,  Central  Bank  Bldg.,  Dallas, 
engrs. 

Tex.,  lialvestaan  —  Election  June  29,  $300,- 
000.  storm  drainage  in  filled  area  c  A 
Holt,  Jr.,  city  engr 

Tex..  Haskell — Dougla.ss  A  Mitchell  Corp  . 
engrs.,  409  Perkins  Snider  Bidg.,  making 
revised  |>lans  and  sisin  tak*-  bids  exta-nding 
sewers  in  various  streets  and  distsasiil 
plant.  $65,000.  Former  bids  rej«-ct»-d. 
Naated  May  13. 

Tex..  Pairt  Arthur — Making  preliminary 
plans  drainage  system.  $40,0()0.  W.  O. 
Baiwer,  Port  Arthur,  vngr. 

Tex.,  Waro  —  Elea-tion  soon  $225,000 
Isands,  sewage  disisaiaal  plant,  sanitary 
sewers,  etc.  in  variaaus  streets.  V'.  O.  Kaa-h, 
city  engr. 

Tex.,  WIrhIta  Falls — .State  Bd.  Caintrad. 
Austin,  c/o  H.  H.  Harrington,  chn.,  anal 
Montgomery  A  W^ard,  engrs.,  545  Hurvey- 
Snider  Bldg.,  soon  takes  bids  approximately 
3  mi.  sewer  line  from  Wichita  Falls  State 
Haispital  a-onnecting  with  city  line.  $25,000 
Noted  Apr.  15. 

Calif..  Carmel  —  Made  plans  filter  bed  unit 
Inc-reasing  septic  tank  capacity  serving 
2,500  in  plaa-e  a>f  1,200  as  at  present.  H  D 
St'Verana-e,  Monterey,  engr. 

Calif..  Fullerton — Defeated  $62,500  bonds, 
outfall  sewer  extension.  Noted  Apr.  29. 

Calif.,  Bong  Bearh — City  Council  taka-s 
bids  about  June  24,  7,079  ft.  10-  to  15-in. 
a-ement  and  3,852  ft.  IS-  to  36-In.  rein. -cam. 
drains,  etc..  In  Wlllmington  Blvd.,  etc.  $40.- 
000.  R.  D.  V'an  Alstine,  City  Hall,  engr  » 

Calif.,  Orange — V'oted  $59,000  baands,  ex¬ 
tending  aacean  outfall  sewer.  Noted  Apr.  29. 

Calif..  Saeramento — Plans  elea-tiaan  $976.- 
400  bonds,  new  sewer  extensiaans  and  purnia 
equipment,  etc.  A.  J.  Wagner,  city  engr. 

Calif.,  Santa  Ana — Made  estimates  Ocean 
aautfall  sewer  with  saareening  plant  eapiip- 
ment,  $379,000;  and  treatment  plant,  $710.- 
000.  N.  H.  Neff,  city  engr.  Barns-McDam- 
iiell-Smlth  Eng.  C*a.,  RJves-Strong  BMg.. 
Baas  Angeles,  engrs 

Calif..  Yuba  CHy  —  Making  new  plans 
70,000  lln.ft.  6-  to  16-in.  caancrete  sewer  in 
various  streets.  Former  araantract  rescinded 
Noted  Apr.  15. 
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INDUSTRIAL  WORKS -BAY  CITY  •  MICHIGAN 


Rotating  bedplate 


Man-et—'E.  NGINEERING  NEWS-RECOR  D— Piece 


For  thf  <wfiolf  storji  oj  the 
INDUSTRIAL  iru'u.'ling  trai¬ 
tor  crane,  shovel  and 
dragline,  ‘u.-rke  for  Book 
120-J. 


The  revolving  bedplate  turns  on  four  bronze-bushed  steel 
rollers,  mounted  on  the  steel  bedplate  and  running  free  on 
stationary  shafts.  These  rollers  are  accurately  turned  to 
proper  conical  shape  to  avoid  any  slipping  as  the  crane 
revolves.  They  bear  on  a  combined  roller  path  and  external 
slewing  rack  and  may  be  quickly  and  directly  removed  with¬ 
out  jacking  up  the  revolving  frame.  Any  play  between  the 
rotating  bedplate  and  the  roller  path  is  conveniently  adjusted 
through  the  center  pin  nut. 


The  upper  machinery  frames  are  bolted  to,  and  supported 
directly  and  entirely  by  this  massive  steel  bedplate,  forming 
the  most  rigid  and  reliable  construction  possible — another 
reason  why  Industrials  excel. 


m HE  entire  upper  machinery  of  an  Industrial  crawling 
tractor  rests  on  a  single,  massive,  cast  steel  rotating 
bedplate  strongly  reinforced  with  ribs.  This  one- 
piece  base  is  a  guarantee  of  satisfactory  operation  because  it 
retains  all  of  the  machinery  in  perfect  alignment  under  all 
conditions,  thus  preventing  bent  shafts,  undue  wear  on  gears, 
and  sticking  clutches.  A  heavy  structural  steel  frame  exten¬ 
sion  on  the  bedplate  gives  ample  floor  area.. 


June  10,  1926 


ENGINEERING  NEWS-RECORD 


«.  is  (Continued) 

(jiie.,  Sherl>ro<»ke — See  “Waterworks." 


in  various  streets.  $22(),('(>ii.  IVvIin  Kiir. 
Co.,  .\marillo,  enKV.  Noted  May  20. 

Calif.,  Kl  SeKundo  —  June  IS,  by  City 


Mleh.,  Uelrolt— IVpt.  Pub.  Wks.,  4.207  ft. 
sewer  in  JefTer.son  Ave.  and  on  city  proix-rty 
to  Detroit  Kiver.  to  Nash  Bros.  10  South 


Bids  DpsirpH  cU'.,  in  chevy  Chase  Dr.,  Adams  St.,  etc.,  Jjateral  4a!(2.  to  Dei>t.  Pub  NVks.,  1 

_  Sewer  Tiist  5  J  P  Jobannsen  citv  en^r  t,rand  total  $2Ll(,il(*l.  Not*‘d  June  J 

ttiiHK,,  Boston  June  lu,  by  Dept.  Pub.  Noted  June  3  ■  ■  .  ■  MiiskrKon-  K.  K.  t'm’kerill. 

tVk^- ,  sewerage  works  in  Goldsmith  Brook.  Muskegon  Co.  Drains.  3.342  ft.  IS-  to 

private  land.  Pond  and  Roekwrard  Sts.-  in  Bid»  RpCPtVPd  2.044  ft  :tti  in  moiv 


VV- st  Roxbury  ;  June  16.  in  Allpeton  St.  ew 

and  I’ublic  Alley  554,  city  proper.  $25,000.  X.  Y..  New  York  —  H.  Bruckner,  pres, 
j  11.  Sullivan,  comr.  Bronx  Boro,  Crotona  Park.  3rd  and  Tre- 

MiiHB..  Brighton  (Boston  I’.  O. )  —  June  mont  Aves.,  sewer.s,  etc.  in  Rhinelander  and 
IS  bv  Dept.  Pub.  Wks.,  Boston,  sewerage  Hobart  Aves.  from  K.  Gabrielle.  2750 
tt.'.rk.s  in  Morris  St.  and  Brighton  Rd.,  here ;  Creston  Ave.,  $14,250  and  $5,2S5  resirec- 


Noted  June  3  .Mich..  Miiskrgon-  K.  R.  t'm-kerlll.  supt. 

Muskegon  Co.  Drains,  3.342  ft.  18-  to  24-in 
Bids  RpCPtVPd  ‘loy  a"<l  2.044  ft  OO  in  tnonolithlc 

r'oncrete  pipe  in  Ruddiman  <  reek  Drain,  to 
X.  Y..  Xrw  York  —  H.  Bruckner,  pres.  Wolverine  Kng.  Co.,  Mason,  $!•••, 684.  Kngrs. 
Bronx  Boro,  Crotona  Park.  3rd  and  Tre-  est.  $120,000.  Noted  June  3. 
mont  Aves.,  sewers,  etc.  in  Rhinelander  and  III..  Calumet  I’ark  (mail  Chicago) — Sis* 


Waterworks." 

Minn.,  .St.  Paul — A.  K.  Kggert,  city  purch. 


and  .lune  21.  in  Maple  St.,  West  Roxbury.  lively  ;  Hast  234th  St.,  from  K.  Spadaro,  agt.,  Tiout  Brook  Sewerage  System.  Contr, 
|:':,,000.  J.  H.  Sullivan,  comr.  3883  Paddington  Ave.,  $8,;il0  ;  and  River-  A,  to  Northern  States  Contg  Co.,  312 


|:':,,ooo.  J.  H.  Sullivan,  comr.  3883  Paddington  Ave.,  $8,;il0  ;  and 

N.  Y.,  Br«M»klyn  —  June  16,  by  J.  A.  dale  Ave.,  from  Anita  Constr.  t'o.,  2!47.‘ 
Cinder,  pres.  Brooklyn  Boro.  Boro  Hall,  Marion  Ave.,  $52,825.  Noted  May  27 
storm  water  and  sanitary  sewers  In  Kast  I*a.,  I*hila. — Dept.  I*ub.  Wks.,  But 
5t(i  St.  Kngineering.  May  26,  from  Pencioll 


Kndicott  Bldg.,  $473, 7mi.  and  Highland 
Park  Sewerage  System,  to  O'Neil  &  Preston. 


I*a.,  I*hila. — Dept.  I*ub.  Wks.,  Bureau  of  608  Kxch.  Bank  Bldg.,  $142,01)0.  Noted 
Kngineering.  May  26,  from  Penciolll,  4103  May  20. 

Roosevelt  Blvd..  branch  s»‘Wer  in  Beldon  Xeb.,  OiiimIiu  —  J.  P.  Hoctor,  city  elk.. 


rii.,  Krie — June  18.  by  City  Council,  ex-  Roosevelt  Blvd..  branch  sewer  in  Beldon  Xeb.,  OiiimIiu  —  J.  P.  Hoctor,  city  elk., 

teinling  Kast  Side  Sanitary  Sewer.  Sect.  1.  and  Shissler  Sts.,  $13,766  ;  from  F.  di  Pas-  rein. -con.  and  concrete  s*-wer  in  Dist.  883, 

A  .N.  Aitken,  city  engr.  ;  adv.  K.  N.-R.  (luale,  1215  South  7th  St.,  74th  Ave.,  $18,-  to  Redd  A-  Tomasso,  2560  Mary  St..  $22. 

juii,'  10.  536;  from  V.  S.  Camiiellone,  812  West  500;  and  in  Dist.  '.ts:!.  to  G.  ('arlson,  466: 


juii,'  10.  536;  from  V.  S.  Camiiellone,  812  West  500;  and  in  Dist.  '.ts:!.  to  G.  ('arlson,  4665 

Pm.,  Krie — June  22,  by  Cit.v  Council,  ex-  Venango  Ave.,  Courtland  St.  $5,495,  Na-  Pierce  St..  $5,7o7 
teiuling  West  Side  Sanitar.v  Sewer,  Sect.  1.  tional  St.  $2,247,  St.  Vincent  St.  $12,184.  Tex.,  Ft.  Worth — To  Southwi-ll  &  Abbott, 
\.  Aitken.  city  engr.  ;  adv.  K.  N.-R.  and  Y'lx-um  St.  $3,923  ;  from  McIntyre  605  Kast  2nd  St.,  sanitary  sewers  at 

June  10.  Constr.  Co..  6811  North  Franklin  St.,  S|wn-  Seminary  Hill  $21,896,  in  section  Samuels 

1*11..  Krie — June  25,  by  City  Council,  ex-  cer  St..  $30,574  ;  from  J.  Bombardi.  Lin-  Ave..  Washington  Heights  $80,847.  in  .sec- 

teiidlng  West  Side  Sanitary  Sewer.  Sect.  2.  coin  Bldg.,  Tudor  St.,  $21,561  ;  from  J.  ,1.  tion  Ha.vnes  Ave.  $21,648,  and  storm 

A  N.  Aitken,  city  engr.;  adv.  K.  N.-R.  McHugh,  1617  Race  St.,  Bensalem  Ave.  sewers  on  Barton,  Himount  and  Tremont 


K.  S..  $12,646;  and  from  F.  T.  Buckins,  Aves. 


Teiin.,  Chattanooga — June  25,  by  K.  D.  Jr.,  4050  Kensington  Ave.,  Gowen  Ave.  Noted  June  3 


Grand  total  $156,387 


H.i.s.s.  comr.  Dept.  Streets  &  Sewers.  City  $19,392.  Noted  May  20. 
il.ill.  trunk  sewers  and  sub-mains  for  13th  ()..  ('inriiiiiatl  —  Directo 
Ward;  adv..  K.  N.-It.  June  lo.  17.  24  in.  vitr.  clay  sewer 

Mil.,  Baltimore — June  16.  by  Bd.  Awards,  1.170  ft.  36  in..  326  ft. 

S  825  lin.ft.  8-  to  18-in.  vitr.  sewers  and  sewer  In  ravine  north  o 


$19,392.  Noted  May  20.  t>kla.,  Oklahoma  City — .M.  Peshek,  Jr  . 

()..  ('inriiiiiatl  —  Director  Pub.  Serv..  May  city  elk..  Canadian  River  si-wage  plant,  and 
17.  24  in.  vitr.  clay  seWer  and  460  ft.  33  in!.  8,200  ft.  54  In.  segmental  block  si-wer.s  etc.. 


Mil.,  Baltimore — June  16.  by  Bd.  Awards,  1.170  ft.  36  in..  326  ft.  51  in.  lirick  trunk  to _^Grcen-Boardnian  Co.,  Maple  St.,  ^639,- 
S  825  lin.ft.  8-  to  18-in.  vitr.  sewers  and  sewer  In  ravine  north  of  Foley  Rd..  from  167.  Kngrs.  est.  $729,000.  Noted  .Apr.  22. 
2  875  lin.ft.  4  and  6  in.  undeidrain,  etc.,  in  J-  J.  Welling,  2943  Kischer  Ave.,  $23,503.  Wash.,  Ferndale- — City  Council,  s»-wage 

Sewer  Dists.  J-7  and  .1-8,  embraced  In  Kngrs.  est.  $26,700.  Noted  May  13.  disposal  plant  and  6,720  ft.  8-  to  12-in. 

Sinitary  f'ontr.  233.  M.  J.  Ruark,  311  Wis.,  Ylilwuiikee — Dept.  Pub.  Wks.,  R.  K.  cla.v  sewers,  etc.,  in  various  streets,  to 
('eurtla'nd  St.,  sewerage  engr.  Stoelting,  comr..  June  1,  from  H.  O.  Schafer  O.  Adams,  Renton.  $25,096. 

()  Cleveland  —.lune  16.  by  Comrs.  Cuya-  Sons.  1149  Kast  Mason  St.,  Green  Bay,  Calif.,  I.oh  .Yngelea — Bd.  Pub.  Wks.,  sani- 
hoga’  Co.,  sewer  in  Broadview  and  Brook-  rein. -con.  or  vitr.  sewers  in  8th  Ave.  $2,714.  tary  sewer  in  Hobart  Blvd.  between  Flor- 
nark  Rds.,  Impvt.  75A.  $100,000.  Former  Kuclid  Ave.  $2,049,  51st  St.  $797,  and  mce  .\ve.  and  79th  St.,  to  M.  N.  Guho, 

lulls  rejected.  F.  William.s,  Court  Housi-,  Maple  Ave.  $923  ;  from  Shabart-Rauch,  Inc.,  5316  8th  .\ve..  $75,560.  Noted  May  27. 
yiigr  1003  41.st  St..  Pryor  Ave.  $1,205  ;  from  W.  Ont..  T»r»ntn — York  Twp..  3,800  ft.  12- 

().,  Maple  Heights  (Bedford  P.  G. ) — June  T.  Werner.  675  HI  Mount  Blvd.,  Sarnows  to  54-in.  vitr.  tile  and  concrete  trunk  sewer 
14  hv  Village,  sewers  in  Benhoff  Dr.,  Red-  Subdivision  $615,  and  60th  St.  $45,776  ;  In  Fairbank  Dist..  to  Nelson  River  Constr 
(lingt'on.  Fernway  and  Honn-wood  Aves..  from  Rausch  &  Busse,  918  4  4th  St..  Wells  Co..  Bank  of  Hamilton  Bldg.,  $57,128. 
McCracken  and  IJbby  Rds.  To  exceed  St.  $30,398  ;  and  from  G.  Zimmermann,  Kngrs.  est.  $.60,0no. 


C.  W.  C’ourtney,  1770  Kast  11th  3402  Grand  Ave.,  Becker  St.  $289.  and  re¬ 


st  ,  Cleveland,  engr. 

Mich..  Detroit — June  18.  by  Dept.  Pub. 
Wks..  brick  or  concrete  sewer  19.361  lin.ft. 


laying  sewers  in  Jack.son  St.  $5,177. 

Win..  Milwaukee — J.  H.  Fowles.  .secy. 
Metropolitan  Sewerage  Comn..  5oS  Market 


i.i  Waltham  Ave.  Arm.  .Ashland  Ave.  St.,  constructing  sewage  booster  station. 
Si  wer :  in  Seven  Mile  Rd.  .Arm,  Sect.  1,  Falrmount  Ave..  from  Kroening  ('onstr. 
Ashland  Ave.  Sewer;  Sherwisid-Savage  Co.,  39th  Ave.  and  Mitchell  St.,  $19,289. 


Arm  Sewer ;  Cadleux  Rd.  Sewer._  Sects.  5 
and  4  ;  and  Pembroke  -Ave.  -Arm  AVest,  Sect. 
2  1’.  .A.  Fellows,  city  engr. 


Noted  May  20. 

f’alif..  I-om  .Yngelea — Bd.  Pub  Wks.,  May  Inil.,  tlary — June  21,  by  Bd  Pub  AVks  , 
17,  9,615  ft.  6  in.  r(*in.-con.  sewer  in  Fair-  M.  Maloney,  elk.,  constructing  and  e(|uip- 


Waste  Disposal 

Bids  Dpsirpd 

lull.,  Gary — June  21.  by  Bd.  Pub.  AA'ks , 


Allch.,  Ithaca — June  23,  by  J.  AA'.  A'oung,  fax  Ave.,  from  J.  Tomai,  559  Madison  Ave.,  ping  garbage  and  refu.se  incinerator.  W 


drain  comr.  Gratiot  Co.,  at  North  Star  Culver  City,  $49,759. 


Twp.,  for  Drain  119. 

Allch.,  KingHfurd  —  June  22,  b>'  S.  AV. 


Calif.,  San  Diego — Common  Council,  May  June  10. 
4,  from  B.  Noble,  Sjtreckels  Bldg.,  sewer 


P  Cottingham,  city  engr.  ;  adv.  K.  N.-R. 


Seiler,  village  elk.,  sewers  in  various  In  Norm.al  Heights,  3I>,281  lin.ft.  6  In.  con- 

streets.  Contrs.  3,  4  and  5;  adv.  K.  N.-R.  crete  pipe,  $l.lo  per  lin.ft.,  50,251  lin  ft. 

June  10.  6  in.  concrete  plt»e,  $1.18  1,048  lin.ft.  10  in. 

\V1«.  Marinette — June  14.  bv  S.  O'Shea,  concrete  pipe,  $1.28,  etc.,  total  $132,456. 
city  elk.,  750  lin.ft.  36  In.  brick  or  seg-  Noted  Apr.  1. 

mental  block  sewers  in  Marinette  Ave. _ To  f  .  m  a  j  j  mr,  nere,  irom  .>ye  c  lai 

exceed  $25,000.  A.  I.,.  Hillis,  City  Hall,  GOflfCCICtd  i4tCfircfCff  Georgia  Casualty  Hi 

'""ici  tone  1  •>  liv  T  IT  Providence  —  To  A.  Aiello,  107  Mac(m.  (ta.,  $  191,250, 

KiiwleV  seev  Metronolitan  Sewerage  Comn  AA'estmin.ster  St.,  sewerage  works  In  Glen  N**!***!  MaV  -7. 
n  8  Marky'  ^  Twa^  *2,107,  Upton  Ave.  $2,054,  Katon  Ave. 

..08  Market  St.,  sewage  boo.sty  station  ,3^59  ^nd  Touro  St.  $3,149;  to  A.  Gon- 

l-airmount  Ave.,  AA^it.fish  Bay  hor^^^^  ^5^  Admiral  St.,  in  Bernard  .St.  $16,- 

lods  J;  Hatton,  c/o  owner,  995  •  j,,  ^V.  Gammlno,  and  In  laincaster  St 

engr.  Noted  May  20.  $94,016,  and  Nelson  St.  $15,105;  to  J. 

\VU„  Milwaukee  —  June  12»  J-  Ambrose,  and  in  Sampson  Ave.  $2,979;  to 


Bids  Rpcpivpd 


N.  Y'.,  Xew  Dorp  (Sta.  Staten  Island)  — 
J.  A.  Kyneh.  |)res.  Richmond  Boro.  Boro 
Hall,  St.  George,  building  and  runway  fur 
naces,  chimney,  etc.,  for  garbage  incinera¬ 
tor,  here,  from  Nye  Odorless  Crematory  Co.. 
Georgia  Casualty  Bldg.,  Mulb»-rry  St  . 
Macon,  (la.,  $191,250,  alternate  $157,650. 


ltd.  $2,107,  Upton  Ave.  $2,054,  Katon  Ave. 

.  \t-i. ov.  n....  $3,859,  and  Touro  St.  $3,149;  to  A.  Gon- 

^re^^cted  T  C  Vlauon  c/  Admiral  St.,  in  Bernard  .St.  $16,-  RriH<rP« 

reacted.  T.  (  Hatton,  c/o  owner,  Gammlno.  and  In  I.aneaster  St  £>110^"“ 

Noted  May  20.  ^  „  $94,016,  and  Nelson  St.  $15,105;  to  J.  _ _ _ 

..j*„  Milwaukee  —  June  12,  by  J.  11.  Ambrose,  and  in  Sampson  Ave.  $2,979;  to 

Fowles,  secy.  Metropolitan  Sewerage  Conm.,  y  VA’.  Cristy,  945  Park  Ave.,  in  Rush-  PrODOSpd  Work 

508  Market  St.,  extending  10,700  ft.  ^clal  more  Ave.  $10,062.  Grand  total  $149,427.  ^ 

concrete  sewer  Sect.  1  main  sewer  in  Grand  Baltimorr — Constructing  Presstman  Alas*..  I.ynn — City,  Highway  Dept.,  City 

Ave.  T.  C.  Hatton,  c/o  owner,  engr.  Diversion  Drain.  Storm  AA'ater  Contr.  Hail,  plans  reconstruction  Hast  Saugu.H 

Allan..  Alankato  —  June  14.  by  F.  AA".  97.  to  Carozza-Rowe  Constr.  Co..  624  North  Bridge,  probably  concrete.  $25,000  or  more. 

Hates,  city  elk.,  constructing  approximately  Gilmor  St,  $479,972.  Noted  May  13.  Kngineer  not  selected. 

20.000  ft  6-  to  24-in.  sanitary  sewers  In  .Md..  Baltimore — Bd.  Awards,  17,740  ft  Alabama  and  .Allssissippi  —  See  "Rail- 


Iki’wer  System,  $42,000  ;  and  approximately  6-  to  16-in.  vitr.  sewer  known  as  Maidens  ways." 


30,000  ft.  6-  to  30-ln.  in  Upjier  System,  Choice  Trunk  Run  Sewer,  Sect.  2.  Dist.  „ , 

$80,000.  P.  F.  Comstock,  city  engr.  G-2,  Sanitary  Contr.  227,  to  Adams  &  span  90  ft  concrete  slab  bridge,  AVlnton 

Mo..  St.  Uonl*  —  June  29.  by  Bd.  Pub.  Marino  Co.  Old  Town  Natt  Bank  Bldg.,  $25,115.  K.  A.  Oast,  Court  Hous.-, 

Serv  208  Citv  Hall  Sect  J.  River  Des  Baltimore,  $70,935.  Noted  May  27.  ^  at  ».  $ 

Peres,  incl.  flood-way  channel  along  River  Tenn.  Murfreesboro— VUr.  clay  sewerage  ®  “yf " 

Pprpfl  hptwppn  noint  near  Oravoia  Ave  system  to  G.  B.  Howard  &  Co..  Ft.  Shelby  DndRe.  vMiiey  Ud.. 

•in^d  ^int  beg?nn^ng  Sect  A  nea?  AVellIng-  Ave..  Nashville,  $216,382.  Noted  May  13.  $31,762  K.  A  Gast,  Court  House,  engr. 

mn  T^fmfn^on'^  O.’  Clnrlnn.tl-Ha’mllton .  Co.,  for  Sanl-  M.  Hopperstead..  Crystal 


O..  Cinrinnati — Hamilton  Co.  plana  two 


Peres,  incl.  flood-way  channel  along  River 
Des  Peres  betAA'een  point  near  Oravols  Ave. 
and  point  beginning  Sect.  A  near  AA’elllng- 
tnn  Court  and  Ijeamington  Ave.,  approxi- 


reeaboro — Vitr.  clay  sewerage  ClnclBnatl — Hamilton  Co.  plans  3  span 

B.  Howard  &  Co.,  Ft.  Shelby  135  ft.  concrete  slab  bridge.  VA'Uley  Rd- 
e.  $216,382.  Noted  May  13.  $31,762.  K.  A.  Gast,  Court  House,  engr. 

di — Hamilton  Co.,  for  Sanl-  Mlehlgaa — A.  M.  Hopperstead,  Crystal 


ni^telv  4()  ft  bottom  and  ft  ton  width  tn«"y  Sewer  16,  Dist.  1.  10,041  ft.  6-  to  10-ln.  Falls,  resident  engr,  takes  bids  about  June 
"n  ft  ^deen  etc  1173  000  W  W  Ho^^  'Itr  clay  pt^.  to  Murdock  Constr.  Co..  20.  90  ft.  concrete  girder  bridge,  crossing 
300  enir  ’  Homer,  X  Norwood,  $28,815.  Kngrs.  West  Bridge  Baltimore  River,  dntonogan 


20  ft.  deep.  etc.  $173,000.  w.  vv.  Horner, 
300  City  Hall,  engr. 

Alo.,  St.  Louis — June  29  (extended  date), 
by  Bd.  Pub.  Serv.,  208  City  Hall,  12,070  ft. 


est.  $31,644. 

O.,  Cleveland — Bd.  Comrs.  Cuyahoga  Co., 


Columltii*  —  See  "Streets  ami 


8  in.  to  9.5  ft.  vitr.  clay,  segmental  block,  iJander  Rd.,  Impvt.  310,  to  Salem  &  George, 
brick  and  relm-con.  sewers  In  East  Rmk  Bldg.,  $32,302.  Noted  Apr.  22. 

1  reek  Joint  Sewer  Dist.,  $290,000  ;  and  n  _ w  u  iintfir  Hir  Pnh 


3,800  ft.  8-  to  48-ln.  rein. -con.  sewer  in  Roads.” 

I.,ander  Rd..  Impvt.  310.  to  Salem  &  George,  Texas  and  Mexleo — P.  D.  Anderson  Sc 


■le  Bldg.,  $32,302.  Noted  Apr.  22.  H.  K.  DuPuy,  Presidio,  Tex.,  making  prt*- 

O.,  Columbus  —  W".  H.  Duffy,  dir.  Pub.  liminary  plans  186  ft.  concrete  and  steel 


1,.165  ft.  10-  to  18-ln.  vitr.  clay  sewers  In  spry.,  2,100  ft.  30  In.,  1,300  ft.  24  in.  relief  bridge  across  Rio  Grande  River  between 

GlaLse  Creek  D^t.  25,  W.  W.  gpvver  In  Newton  St.,  to  B.  Canini,  1898  Presidio,  Tex.  and  OJlnaga,  Mexico.  $75,00(L 

Horner.  300  City  Hall,  engr.  Noted  May  13.  Cleveland  Ave.,  $40,246  ;  also  2.000  ft.  30  Private  plans. 

Tex..  Panhandle  —  City,  c/o  W.  P.  in.  and  750  ft.  24  In.  sanitary  sewer  In  Tex.,  BatesvIUe  —  See  "Streets  and 
Stephen,  secy.,  taking  bids  disposal  plant,  Milford  Ave.,  to  J.  Conie,  Columbus,  $31,-  Roads." 

and  61,635  lin.ft.  6-  to  15-ln.  sewwrs,  etc.  680.  - 
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HridKeii  (Continued) 

Kl  rii«»  Kl  I’aBo  Kleftrio  Co.  and 
Kl  I’ami  &  Juarer  Traction  <'o.,  inakinK 
nlanH  vehicular  and  foot  bridKc  at  or  near 
Situth  Santa  Ke  K  H.  track}*.  $30,00(1. 
I’rivate  plan**. 

Tr».,  I.a  (iraiiKB  —  Sec  "Streets  and 
Uoiids." 

Tr*..  New  BraunfrU — Comal  to.  makinK 
plans  and  soon  take  bids  4  .span,  350  ft. 
reiii.-«on.  bridge  across  ('omal  Kiver.  $00,- 
000.  J.  <!  Morcan,  c,  <>  State  Mighway 
iH'pt..  Austin,  ensr. 

Te\.,  Sweetwater — See  “Streets  and 

Hoads." 

ttkia.,  orlaiiftw  State  Hy.  I>t|>t.,  Okla- 
tionia  City,  plans  4(1  ft.  cotnrete  underpass 

•  •n  State  HiKhway  4.  under  Santa  Ke  K.lt. 
trai-ks,  here.  $2«,000.  J.  AI.  Hage,  (ikla- 
tiotna  City,  hiKhway  enter. 

4  alif.,  Fullerton-  Defeated  $30,000  h<inds, 
■'onstructinK  3  bridKes  in  various  s»-<tlons. 
Noti-d  .\pr.  2!*. 

tint..  la'aHlfle  —  Hast  A’ork  Tw  p.  takes 
bids  in  AukuhI  1,400  ft.  hiKhway  bridK*',  I-30 
ft  hiKh.  44  ft.  roadway,  7  steel  or  concrete 
ar<  hes  and  colu-rete  approaches  «)Ver  Don 
Valiev  between  Kast  \  ork  Twp.  and  h«-re. 
$ I.o0('l,00<».  Kast  York  Twi>.  appropriates 
$200,000.  Ia;aside  VillaKe  $15o,ooO,  Vora 
('o.  $150,000,  city  of  Toronto  $200,000, 

I'rovince  of  Ontario  $125,000,  York  Laind 

•  '*>.  $150,000,  Canadian  I’m-ilic  it  ('anadian 
.National  Kys.  $50,000,  ratepayers  and 
Krade  separatio/i  fund  $50,000  toward  <’ost. 
('ontract  for  diamond  drilliiiK  an<l  borinK 
site,  to  Smith  it  Travers,  Sudbury.  Out.  K. 
Harber,  45  Jarvis  St.,  Toronto,  etiBr. 


Bids  Desirefl 


"Streets 


and 


New-  liampnliire 

Hoads." 

Mass.,  l.aneWNter — June  15,  by  Dept.  Pub. 
Wks.,  Hoston.  concrete  bridKc  and  bitumi¬ 
nous  macadam  approaches,  here.  $25,000. 
\V.  K.  AVIlliams,  comr. 

Mass..  North  .^damie  -June  24,  by  K.  R. 
Doble,  comr.  Pub.  Wks.,  reconstnu-tinK 
Hrown  St.  HridKe.  C  S.  Thompson,  257 
Hway.,  Troy,  consult.  eriKr.  ;  adv.  K.  N.-U. 
June  10. 

R.  I.,  |•rovi«leIl«■e— June  2S,  hy  Hd  Contr. 
A  Supply,  in  Clerk  of  t'ommlttee  Dept.,  t'ity 
Hall.  renewlnK  draw  span,  raisinR  and 
wldeninK  ai>|)r*iach  s|Mins  of  Point  Street 
HridKe  over  Providence  Hiver.  K.  D. 
Miller,  «  ity  elk.  ;  adv.  K.  N.-H.  June  10. 

New  York— June  22,  by  H.  (llassbrook, 
elk.  Hd.  Su|>ervs.  Warr«-n  ('o..  Hake  C.eorKe, 
5  bridKes,  etc.,  in  Holton  and  HaKue,  ('ontr. 
3  ;  and  3  bridRes  In  Ch<-ster,  Contr.  4  ;  adv. 
K.  N.-H.  June  10. 

N.  Y..  Bronxville  —  June  2!*,  at  office 
Westchester  Park  ('omn.,  72  Pondtield  Hd., 
7  stone  and  rein. -con.  bridKes  on  Hutchin¬ 
son  River  Parkway,  in  Alt.  Vernon, 
Pelham  and  North  Pelham  ;  also  KradinK 
and  ]iavinK  Humsey  Hd.  Sect.  Sawmill 
Hiver  Parkway,  Yonkers.  J.  Iiowner,  ch. 
eiiKr.  ;  adv.  K.  N,-R.  June  la. 

N.  Y'.,  Brookl.vii — June  18,  by  A.  (lold- 
inan.  comr.  Plant  &  Struct un-s,  Aluniciiial 
HldK.,  New  York  City,  new  »-enter  pier 
fender  at  Metropolitan  Ave.  HridKe  over 
KnKlish  Kills,  here. 

New  Jersey  —  June  28,  by  State  Hy. 
('omn.,  Trenton,  com-rete  bridKe  acn>ss  Hup- 
patcollK  Cre<‘k,  Route  4,  Se»-t.  34,  on  Key- 
IMirt  ('utoff.  .\.  H.  (Srova  r,  se*-y.  ;  adv. 
K  N.-R.  June  10. 

IVnnsylvaniM — June  18.  by  AlontRomery 
Smith,  purch.  aKt.  Pennsylvania  H.R.  <'o..  at 
17*h  and  Filbert  .Sts.,  Phila.,  structural 
metal  work  for  HridRes,  with  Spe<-ifications 
IMans  8027fi,  80308  and  13105.  A.  <\ 

Shand,  Hroad  St.  Sta.,  Phila.,  *h.  etiRr.  rail¬ 
road. 

I’w.,  I'liinntown  —  S«-e  “Streets  and 
Roads." 

Md..  l.Hiirel  —  .Tune  15.  by  Dept.  Pub. 
Wks..  Haltimore,  86  ft.  span  rein. -con.  arch 
bridKe  over  Patuxent  River,  on  Haltimore- 
WashinKtiin  Hlvd.,  here,  Contr.  P-63,  Prince 
(leorRes  Co.  J.  N.  Alackall,  chn.  ;  adv.  K. 
N.-R.  June  10. 

Miss..  Quitman — See  "Str*-ets  and  Roads.” 

latiilslana — July  1,  by  I^ouislana  State 
Hy.  Comn.,  Haton  RouRe,  la-athermann 
Cre*-k  HridKe,  on  Arcadia  Homer  HlRhway, 
Federal  Aid  Projwt  85-D.  Claiborne  Par¬ 
ish.  W.  B.  Robert.  Reyniond  HldR.,  Baton 
RoUKe.  hlRhway  enRr. 

Ohio — June  11,  by  (1.  F.  SchleslnRer,  dir. 
HiKhways  &  Pub.  AVks.,  Columbus,  con- 
structinK  bridKes  on  various  roads  in 
Adams.  Allen,  Hrown.  Carroll,  ('h'am|>aiRn, 
MahoninK,  Miami.  Monroe.  Muskingum, 
I’erry  and  Pike  Counties.  $260,999. 

MIrh.,  Ludlngton — June  21,  at  office  D. 
Thompson,  city  elk.,  5  span  rein. -con.  con¬ 
tinuous  girder  brldK<“  over  bayou  of  Pere 
Marquette  I>ake.  Washington  Ave.  C.  S. 
W'hitney,  214  Mason  St..  Milwaukee.  Wls., 
consult,  engr.  ;  adv.  K.  N.-R.  June  10. 


.MIchiKnn  —  June  14,  by  R.  A.  Beers, 
resident  engr.  Kalamazts),  Bridge  030,801, 
two  35  ft.  rein. -con.  deck  girder  spans, 
Allegan  Co. 

Mirh.,  MuskrKon  —  See  “Streets  and 
Roads.” 

Wlseonsln  —  See  "Minnesota  and  Wis¬ 
consin.” 

Wls.,  Kaelne  —  June  30,  by  Dept.  Pub. 
Wks..  H.  A.  Nelson,  comr.,  bridge  over  R*s»t 
River,  at  Alain  St.  J.  W.  H<-augrand,  city 
engr.  Strauss  Bascule  Bridge  Co..  307 
North  Alichigan  Ave.,  Chicago,  III.,  consult. 
«'ngrs.  ;  adv.  K.  N.-R.  June  10. 

■  a.,  .MwHun  City  —  June  15,  at  office 
Auditor  Cerro  Cordo  Co.,  one  50  x  16  ft. 
IMiny  truss,  one  32  x  18  ft.  deck  girder, 

•  me  40  X  IS  ft.  and  one  32  x  18  ft.  I-beam 
bridges,  and  one  118  x  24  ft.  cantilever 
bridge.  H.  K.  Robertson.  Mason  City,  co. 

•  ngr. 

AliiiiirsotH  and  Wisi'uiisin — June  18.  by 

H.  C.  Buck,  engr.,  15-16  C.  S.  Natl.  Bank 
Bldg.,  Su|H-rlor,  Wis.,  constructing  steel 
suiK-rstructure  3,600  ft.  basi-ule  span  bridge, 
32  ft.  over  St.  laiuis  River,  between  Duluth, 
Minn,  and  Arrowh<'ad  Bridge  Co.,  Superior, 
Wis. 

Kan.,  Indepradrarc — June  22  (extended 
date),  by  H.  Kelly,  elk.  Alontgomery  Co., 
i-ne  120  ft.  and  three  100  ft.  s|ian  concrete 
ar«-h  bridge,  1,075  ft.  wooden  piling,  etc., 
on  Federal  Aid  I’roject  199-('.  H.  K.  Hib¬ 
bard.  CO.  engr.  Noted  Jan.  14. 

Kan.,  Alaiihattan — June  29,  by  City  Clerk, 
two  35  ft.  and  one  75  ft.  span  steel  gir¬ 
der  bridge,  on  Federal  Aid  Project  327-B, 

I, 512  ft.  wiKiden  piling,  etc.  A.  J.  Rhodes, 
Alanhattan,  ct).  engr. 

Neb.,  AVayne- — June  21,  by  Comrs.  Wayne 
<'o.,  50  ft.  steel,  50  ft.  steel  girder,  and 
30  ft.  I-beam  span  bridgesi  C.  W. 
Reynolds,  co.  elk. 

Tex.,  .Mt.  PleaHuiit  —  See  "Streets  and 
Hoads.” 

Tex.,  New  Braunfels  —  Comal  Co.,  C. 
Roeper,  judge,  taking  bids  rein. -con.  bridge 
over  Comal  River  and  underpass  across 
International-dreat  Ntirthern  Ry.  tracks, 
on  Highway  64.  $60,000.  J.  <}.  Morgan, 

.New  Braunfels,  resident  engr. 

Tex..  Pittsburg  —  See  "Streets  and 
Hoads.” 

New  Alexloo— See  "Streets  and  Roads.” 

California — June  21,  by  State  Hy.  Comn., 
Sacrament*},  three  30  ft.  sttan  rein. -con. 
girder  bridge  over  San  Jose  Creek.  R.  M. 
Alorton,  Forum  Bldg.,  Sacramento,  highway 
engr. 

Calif.,  l.os  Aiigeles — July  2,  by  Bd.  Pub. 
AVks.,  687  ft.  concrete  and  steel  viaduct 
W'lth  56  ft.  roadway,  etc.  over  Los  Angeles 
Hiver,  at  Riverside  Dr.  and  Dayton  Ave. 
M.  Butler,  city  bridge  engr. 

Bids  Received 

.Alassarhusetta — Commonwealth  of  Mas¬ 
sachusetts,  Dept.  Pub.  AA^ks.,  June  1,  4  con- 
*-rete  bridges  in  AA'estminster  and  AV'inches- 
ter.  from  A.  AI.  Ixtud,  42  Bro*)k  St., 
AA’ollaston,  $61,058.  Noted  ilay  20. 

Alana.,  Cambridge  (Boston  P.  O. ) — Har¬ 
vard  I'niversity,  granite  limestone  and 
brick,  memorial  foot  bridge  over  Charles 
River  connecting  Harvard  University  and 
Harvard  Buslne.sa  School  (Brighton),  from 
T.  Stuart  &  Son,  22  Pearl  St.,  Boston, 
$194,845.  Noted  May  20. 

MIhs..  Satartla — A'azoo  Co.,  c/o  H.  (Iriffin, 
elk.,  A’azo*)  City,  986  ft.  toll  bridge  over 
Yazoo  River,  from  Austin  Bros.  Bridge 
Co.,  MIckleberry  St.,  Atlanta,  (.la.,  $100,000. 

Louisiana  —  State  Hy.  Comn.,  Baton 
Rouge,  May  27,  Bayou  Boeuff  Bridge,  on 
Houma-Morgan  ('ity  Highway,  Federal  Aid 
Project  155-B.  Assumption  Parish,  from 
A’lncennes  Bridge  Co.,  A’incennes,  Ind.,  com¬ 
bination  (1)  $128,803  (2)  $128,585.  Noted 
Apr.  29. 

Alirhigan — H.  C.  Fleming,  resident  engr., 
(Irand  Rapids,  takes  bids  about  June  17, 
F.  R.  7  Brid^-  013,001,  4  spans,  over  Pere 
Marquette  R.R.  tracks,  Ottawa  Co. 

Tex.,  Palestine — Anderson  Co.,  34  span, 
1.09  ml.  rein. -con.  girder  and  steel  span 
bridge  across  Trinity  River,  from  Thomas  & 
Ratliff,  Rogers,  concrete  approaches  $182,- 
379,  and  earth  graded  approaches  $26,869  ; 
from  Austin  Bridge  Co.,  1813  Clarence  St., 
Dallas,  timber  approaches  $159,128.  Noted 
.Apr.  29. 

California — State  Hy.  Comn.,  Sacramento, 
May  24.  rein. -con.  girder  bridge  over  Santa 
Ana  River.  Orange  Co.,  from  deAATaard  & 
Son,  Uranger  Bldg.,  San  Diego,  $94,945. 

Calif.,  Loa  .Angrlea — Bd.  Pub.  Wks.,  May 
26,  from  Western  States  Constr.  Co.,  1337 
3rd  St.,  Santa  Monica,  402  ft.  reln.-con. 
girder  bridge  over  Ix)8  Angeles  River,  on 
Fletcher  Dr.,  rein. -steel  (lump  sum)  $41,662, 
6,546  cu.yd.  “A”  concrete  $19.40  per  yd., 
and  634  cu.yd.  “C”  concrete  $15.50,  etc., 
total  $238,4  73.  Noted  May  6. 


Contracts  Awarded 

New  Hampshire  —  See  "Street^ 
Roads." 

Vermont — State  Hy.  Dept.,  Monti>t  li.  .  •> 
span  *’oncr<  te  bridge  in  Charleston,  t..  M! 
wood  Thomas  Constr.  Co.,  Micldli  ti/.n, 
Alass.,  $16,323;  3  span  concrete  briil. 
Derby,  to  Howe  Constr.  ('*>.,  WikkI-,  .ii,. 

.N.  H..  $37,182;  steel  bridge  in  Hartlaim  i.', 
Karl  &  Merry,  Rutland,  $23,902;  ani|.t.,i 
bridge  In  Berlin,  to  Byron,  Forman  A- 
Troy,  N.  Y.,  $21,976.  (Irand  t<}tal  $!<•. 

K.  I.,  Centerville  —  State,  State  11. 
Providence,  1  span,  80  ft.  concrete  .ir.h 
bridge,  here,  to  L.  K.  McLaughlin,  liu  ., 
ferson  Ave.,  New  leondon,  t^onn.,  $45. .'.(k. 

Pa..  Curu»pi}|lH  —  Controller  Allegli.  nv 
Co.,  Court  House,  I'lttsburgh,  transferrjii5 
pre.sent  6th  St.  spans,  Pittsburgh,  .mi) 
placing  same  over  Ohio  River,  hi-r.  i., 
Foundation  Co..  Fulton  Bldg.,  Pittsluni;)i 
$315,000.  Noted  Alay  6. 

I*a..  I’hlla.  —  Delaware  River  Hridi;, 
Joint  Comn.,  AVidener  Bldg.,  metal  work 
(.'ontr.  24-B.  to  (5.  B.  Clapp,  3717  Filli.  rt 
St..  $11,744  ;  e«|uipment  for  operatimi 
Contr.  N-29-A,  to  Mazzola  &  Alaraoo.  7:;!i 
South  7th  St.,  $15,500;  and  plumbing.  .  i,  . 
Contr.  29-B,  to  Bulman  Bros.,  5tli 
Cumberland  Sts.,  $7,984.  (Irand  total 
$35,278. 

N«irth  Carolina — State  Hy.  Comn.,  Ha 
leigh,  reln.-con.  bridges,  etc.,  on  Proj.ii 
669,  Rowan  Co.,  to  J.  L.  Brinklev,  Thoina'-- 
ville,  $38,131;  on  Proje.  t  398,  Hob.  s,,n 
Co.,  to  Klker  &  A’ount,  Reidsvllle,  $43,3.M.; 
and  on  I’roject  165,  Northamiiton  Co.  to 
AA'.  D.  Dean,  Commercial  Bank  Bldg.,  Ha- 
leigh,  $41,596.  Crand  total  $123,077.  Not. 4 
Alay  20. 

Alabama — State  Hy.  Comn.,  Montgomery, 
(e.  e.  means  engliieers  estimate),  s«\tral 
concrete  bridges  on  Alicevllle-Dancy  Hd , 
Pickens  Co.,  to  Dame  (i  McContnll, 
Livingston,  $18,842,  e.  e.  $20,000;  on  Frank- 
lin-Monr<jevllle  Rd.,  Monroe  ('<}.,  t<}  Lamb  A 
AIcLemore,  Kutaw,  $84,160,  e.  e.  $9o,00ii; 
on  Tuskegee-l’nlon  Springs  Hd.,  Alaion 
Co.,  to  K.  Pettus,  Montgomery,  $27,925,  ••  e. 
$28,000;  on  Athens-Decatur  Rd.,  Limestone 
Co.,  to  McAA'orther  &  (iilbert,  Alitbiima 
P<iwer  Co.  Bldg.,  Birmingham,  $33,935,  e.  e. 
$35,000.  Brand  total  $164,862. 

Ky.,  Padurah — -City  Council,  rein  -din. 
bridge  over  Island  Creek,  to  J.  M.  House, 
I^aducah,  $28,000.  Noted  Apr.  22. 

Ohici — Dept.  Highways  &  Pub.  AA'ks.,  «'.e 
lumbus,  one  bridge  and  2  culverts.  Seet. 
"D”  Bellefontaine-Lima  Rd.,  and  4  bridges 
and  2  culverts.  Sect.  "D”  Bellefontalne- 
Kenton  Rd.,  both  Logan  Co.,  to  C.  C.  Car¬ 
penter,  Ada,  $6,544  and  $13,751  resp.e- 
tively ;  *-oncrete  girder  bridge.  Sect.  "H  ’ 
Zanesville-New  T,exington  R*!.,  Perry  Co., 
to  Merry  &  Miler,  Caldwell,  $5,479,  several 
bridges.  Sect.  "C"  Milford-Hiilsboro  Hd, 
Clermont  Co.,  to  Craig  &  Jorgan,  Blan- 
chester.  $5,289  ;  2  bridges  and  2  culverts. 
Sect.  "C"  Bellefontalne-Kenton  Rd..  laigan 
Co.,  to  Cbamberlain  &  Baine,  North  I>-wis- 
burg,  $2,810;  3  bridges  Sect.  "A”  I.^keview- 
Kenton  Rd.,  Txtgan  Co.,  to  Ideal  (^onstr. 
Co..  Upper  Sandusky,  $6,911;  concrete 
bridges.  Sect.  "M"  Pomeroy-Marietta  Hd.. 
Meigs  Co.,  to  F.  H.  Beckler,  Athena,  $16,- 
050 ;  and  2  concrete  bridges.  Sect.  "A” 
I.,ima-.Sandu8ky  Rd..  Sandusky  Co.,  tn 
Modern  Constr.  Co..  Fremont.  $23,648. 
Brand  total  $80,485.  Noted  May  6. 

MIeh.,  Brand  Rapids — For  1,460  ft.  rein  - 
con.  viaduct,  56  ft.  over  Pere  Marquette, 
Pennsylvania  &  Michigan  Central  Ry. 
tracks,  to  Folwell,  Ashing  Co.,  323  North 
Michigan  Ave.,  Chicago,  III. 

la.,  Montezuma  —  Poweshiek  Co.,  4 
I-beam  and  I  p*>ny  truss  bridges,  also  23 
culverts,  to  Iowa  Bridge  Co.,  19th  St.  and 
Kaston  Blvd.,  Des  Moines,  $35,700. 

la..  Orange  City  —  See  "Streets  and 
Roads.” 

la.,  Sioux  City — See  "Streets  and  Roads  " 

la.,  A'Inton  —  Benton  Co.,  to  K.  Kvans, 
A'inton,  15  culverts,  on  Federal  Aid  Projest 
251,  $10,730;  to  A.  OIs*)n  Constr.  (’<>., 

AA’aterloo,  1  pony  truss  bridge  and  19  cul¬ 
verts  and  extensions  on  same  project,  $21,- 
070 :  to  J.  B.  Klliott.  Independence,  8  box 
*'Ulverta  on  F*“deral  Aid  Project  263,  $3,984. 
II  box  culverts  on  Federal  Aid  Project  285 
$5,000,  and  2  box  culverts  on  Primarv 
Bridge  Project  318  $985  ;  to  Fairfield 

Constr.  Co.,  AVaterloo,  1  box  *'ulvert  on 
same  project  $3,585  ;  and  to  M.  O.  Burnett, 
Marengo,  28  *-ulverta  and  extensions  on 
Federal  Aid  Project  278,  $9,998.  Brand 
total  $55,352.  Noted  Apr.  22. 

Kan.,  .\Ima — See  "Streets  and  Roads.” 

Tex.,  Henderson  —  See  "Streets  and 
Roads.” 

Tex.,  Palestine — Anderson  Co.  (Palestine) 
and  Cherokee  Co.  (Rusk),  creosoted  timber 
trestle  bridge  on  0.91  mi.  Highway  43-A. 
State  Aid  Project  665,  over  Neches  River, 
to  Thomas  A  Ratliff.  Rogers,  $49,000.  Noted 
Feb.  25. 

('allfornia — See  “Streets  and  Roads.” 

Out.,  Leaside — See  “Proposed  Work.” 


Con.>tfr.  Xrtrs  pnur  362a 


>ximat»‘ly  2,79((,0(io  i-u.yc!.  exoav.,  etc. 
.  M.  ('rune  *10  South  24th  St, 

tiH,  N'eb.,  for  l>.  I*.  3S.  New  Miidrid 
Noted  June  3. 


Tacoiim  and  KIder  Avea.,  $3I,97K;  5,93«  ft. 
Vennaylvanla  and  l.a-<:r:inde  Sts.,  |2H,r>r>ri  ; 
6,429  ft.  Barth,  Terrat'e,  Bark  and  Southern 


Bort  Huron,  takes  bids  about  June  15,  eon- 
crete  pavinK  1.25  ml.  T.  I...  27-2fi,  2rt  ft., 
St  Clair  Co. 

MIeh.,  KirminichMm  Btans  eurbinK. 
KutterinK  and  S  in.  »'onerete  pavinK  Oakland 
and  Boppleton  Aves.,  Brown,  l)ain<‘a,  Ibites, 
OeorKe  and  Town.send  Sts.  {135,354. 


I.  Noted  .May  20. 

4.  J.,  Koseland — Bd.  hYo-holder.s  Hssex 
(Newark),  plans  eoncrete  paviiiK  1.75 
KaRle  Koek  Ave.,  here.  $160,000.  \V 
Stiekel,  Newark,  eiiKr. 

4.  J.,  Soiitli  .tiiihiiy — Common  ('ouiieil 


sheet  asphalt  on  S  In.  concrete  paviiiK 
2,460  sq.yd.  .Mackenzie  Ave.  $9,230,  26.500 
sq.yd.  Ilvan  .Ave.  Sect.  I  $95,280,  12,750 
s<i.yd.  I.;ikevie\v  Ave.  $45,840,  3,900  s.pyd. 
Steel  Ave.  $16,320,  11,150  sn.yd.  Puiidee 

Ave.  $43,800,  and  2,160  sii.yd.  Butnam  .Ave. 


.  Winans,  207  Broad 
it.  .Noted  .May  27. 

.  Freeholders  Alefcer 
|)avinK  Trenton-Ben- 


Klizabeth,  $1' 
.  J..  Trenton- 

soon  takes  I 
:ton  Hd.  $5 


Bla.,  Tampa  —  Blans  wideiiiriK  vitr. 
on  8  In.  riH-k  paviiiK.  eti".  Willow  Ave. 
t.rand  Central  to  .Main  St.,  $116,680 
vitr.  brick  and  asphalt  bliak  on  m 
shell  pavinK,  etc.  Bay  Side  Dr.  and  p 
Frances  Ave..  $31,474.  B.  D.  Marton 
Hall,  enKr. 

Fla.,  West  I'alm  Iteacli — Balm  Ik^ai 
election  June  24,  $163,000  lM)nds.  <iile( 
surfacinK  Broject  l-'T ’’  Chosen, 
tsiand,  Tory  Island  to  Knienier  i’ast 
$217, Otto  bonds.  <a»nt*rete  pavinK  or 
hard  surfacinK  Broject  1-“H,”  M 
Trail,  Bo«-a  Baton  ltd.,  $170,000 
Broject  l-"<:,’’  Military  Trail,  Delra 
$331, (too  Is. lids.  Broject  1-"F,”  M 
Trail,  _  Boynton  Bd.,  $279,000  bonds,  1 


ford,  Sup«-rior,  Sherman  and  Fort  Sts  , 
Canton,  Chalmers,  DriKKs,  ('rawford.  Cleve¬ 
land,  Frederii’k,  Campbell,  I)ud.son,  Hurlbiit, 
Holcumb,  (libson,  Cis'tlie.  (loodwin, 
Iroquois,  Mohawk,  Maxwell,  Marston,  .May, 
McKinley,  Nall,  Nebraska,  lliiladelphla, 


June  10,  1926 


Dams  ] 

Bids  Desired  < 

KeMtlBK — Juno  30,  by  City  Connell,  | 
^.1.  rete  ImpoundinK  dam  on  Maiden  Creek.  < 
tS";;  c",  Contr.  40.  A.  H.  (VUeilly,  209  , 

nty^Ball,  ch.  enKr.:  adv.  K.  N.-lt  Juno  10. 

Tomahawk  —  Sei-  (.on  tracts 

Awarded.” 

Contracts  Awarded 

wi.  Tomahawk  —  Wisconsin  Valley 
,,„„vt"(M..  I»t  Natl.  Bank  BIdK..  Wausau. 
.Ill  build  260  ft.  concrete  tind  earth  dam. 

7n  ft  bead  on  Willow  River.  21  mi.  north¬ 
west  of  here,  by  day  labor.  .Noted  Feb.  11. 

Railways 

Proposed  Work 

Alabama  and  MlssUaippI — Muscle  Shoals,  . 
HiriiiinKhiim  &  Bensacola  R.B.  Co.,  c/p  St.  ' 
|»uis-San  Francisco  R.K.  t.o.,  brisco  BIdK., 

St  Isiuis,  Mo..  F.  G.  Jonah,  «h.  enKr., 
takes  bids  in  late  summer  (1st  unit)  152 
mi  standard  KhUKe.  rwk  ballast.td,  85  lb. 
nil  of  railroad  line  with  passinK  tracks, 
sidinKS,  culverts,  bridKcs,  etc.,  from  Kiin- 
broiiKh,  Ala.  to  Aberdeen,  Miss. 

Contracts  Awarded 

Alabama  Muscle  Shoals,  BirminKhuin 
IVnsacola  U.U.  Co.,  c/o  St.  lajuis  &  San 
bYanclsco  U.U.  Co.,  Frisix)  BIdK.,  St.  Is>uis, 
Mo,  F.  <1.  Jonah,  ch.  eiiKr.,  reltx-atinK 
track  to  eliminate  heavy  grades  and  curves 
on  7.61  mi.  (2  sections)  at  Boggy  Creek 
and  Turpentine  Hill,  and  laying  85  lb.  rails, 
b  re  to  Reed  &  I>iwe,  BlnninKham.  Kngrs. 
est.  :ibout  $150,000.  Noted  Apr.  29. 

Excavation,  Drainage, 
Irrigation,  Levees, 
River  and  Harbor 

Proposed  Work 

MasHaebuHetts  —  Commonwealth  of  Mas- 
aichusetts,  Uept.  Bub.  Wks.,  Boston,  plans 
dredging  in  Barnstabel,  Cotuit  Htirbor, 
licwis  Bay,  West  Bay.  Braintree,  Wey¬ 
mouth  Fore  River,  Dennis  and  .Nol>scu.sset 
lirejikwater.  $25,000.  W.  F.  Williams 
•jmr. 

N.  C..  Wilmington — J.  G.  Wright  &  Son 
plan  extensive  development  near  Wrlghts- 
ville  Beach,  requiring  large  fills. 

Kla.,  Hollywood — Klection  June  10,  $2,- 
$00,000  bonds,  improving  harbor. 

Bids  Desired 

Ont,,  (Joderirh  —  .lune  17,  by  S.  bl. 
O’Brien,  secy.  Dept.  l*uh.  Wks.,  Ottawa,  re¬ 
constructing  1,087  ft.  river  breakwater. 
$125,000.  • 

Ont.,  Bort  Burwell  —  June  25,  by  S.  K. 
O’Brien,  secy.  Dept.  Bub.  Wks.,  Ottawa, 
reeiinstructlng  outer  end  Fast  Bier,  hen-. 
$48,500. 

(>nt.,  Welland  —  June  29,  liy  .1.  \V. 
I’ugsley,  secy.  Dept.  Railways  Canals, 
Ottawa,  c^instructing  Sect.  4B,  Welland 
Ship  ('anal,  here. 

Bids  Received 

MaMnaehonettn — Dept.  Pub.  Wks.,  Boston, 
May  27,  dredging  17,000  cu.yd.  material  in 
♦  iloucester  Harbor,  from  Bay  State  Dredg¬ 
ing  &  Constr.  Co.,  62  Condor  St.,  Fast  Bos- 
U.n,  $21,435. 

N.  Y.,  New  York — State  Hospital  Comn., 
(’apitol,  Albany,  June  2.  excavation  for 
Mew  York  State  Psychiatric  Institute,  here, 
from  (^lementl  Contg.  Co.,  1191  Spoftord 
Ave.,  $170,000.  Noted  May  20. 

Neb.,  Omaha  —  Baplo  Valley  D.D.  2, 
Douglas  Co.,  1,063,700  cu.yd.  draipage  work, 
from  (7allahan-WaIker  C?onstr.  Co.,  1106  1st 
Natl.  Bank  Bldg.,  Omaha,  at  $0.0524  per 
eii  yd.  Noted  Feb.  18. 

Contracts  Awarded 

N.  Y.,  Albany  —  T.  P.  Farrell,  comr. 
(?anals  &  Waterways,  stone  breakwater, 
etc.,  at  Sylvan  Beach,  EJrle  Canal  Sect.  6. 
•lontr.  233,  to  J.  W.  Holler,  Inc.,  Fort  Kd- 
ward,  $149,910.  Rngrs.  est  $188,605. 
Noted  May  13. 


la..  Onawa  —  Monona  (jo.,  Oliver  T^ake  $56,700.  F.  A.  Kemmler,  Municipal  Bldg., 
D.  D.,  $  mi.  o|M.-n  ditch.  201,623  cu.yd.  engr. 


excav.,  to  K.  Grundon,  Ft.  Dodge,  $25,098. 
Noted  May  27. 

la.,  Hluiix  C.’lty — See  "Stroois  and  Roads,” 


.Afw.,  New  Madrid 


O.,  New  Bhllatlrlphia^— ('ouncil  soon  taken 
bids  asphalt  n-surfacing  North  Bway.  from 
Fair  to  Munich  Sts.,  40  ft.  $26,348.  A.  T. 


Morgan  FSng.  Co.,  RoKh.  a.<(st.  city  engr. 


(.'ourt  House,  enlarging  34  drainage  (anals,  Ind.,  Indlanapolla- -Plans  improving  4,650 


Streets  and  Roads 

Proposed  Work 


Aves.,  $36,323;  5,177  ft.  Blaine  Ave.  $42,- 
183,  4,491  ft.  Cruft  St.  front  Shelby  to 
State  St.s.  $27,318.  4.254  ft.  Harding  St. 
from  30th  to  36th  St.s.  $37,867,  4,440  ft 
Douglas  St.  from  New  York  tt»  Indiana  Sts. 
$30,383,  and  4,745  ft.  la-e  St.  from  Morris 
to  Minnesota  Sts.  $37,923,  all  foregoing  24 


fsmerete  paving  2  mi.  Roseland  Ave.  $201,- 
303.  W.  A.  Stickel,  Newark,  engr. 

N.  J.,  Newton — Sussex  Co.,  June  1,  con¬ 
crete  paving  approximately  12,923  s<|.yd. 
Ross’s  (jomer-SuHsex  Rd.,  Sect.  1-A,  bTank- 


Kalamazts),  takes  bids  about  June  2(*,  2 
«toura«‘  gravel  iMiving  12  mi.  T.  D  79-3, 
Barry  Co. 

MIehigan  — K  R.  Ib-iikert,  resident  engr  . 


plans  paving  Augusta  St.  ;  and  concrete  •iV'7'''«M'v7l  ll'oiv'.'.  «t  '  8  430  sii  vil 

$’5^0(f  Don'l*’ oi"**  ^nny  St’.,  2,:i6}:  sq.yd  Audrey  Ave.,  1,455 

eiigr  *  onlogue.  South  .Anilxiy,  gq  yj  Haigh  St.,  2,458  sq.yd.  Homer  Ave., 


Mich.,  Ilearborn  —  Made  (ilan.s  concrete 


N.  4.,  Sanimit  —  Road  Com.  Union  Ci>., 
(jt)urt  llous4‘,  Flizabi'th,  June  I,  grading 
and  rein. -con.  paving  21,986  wpyd.  Morris 


and  2,442  sq.yd.  Francis  Ave.  $50,000.  R, 
H.  Friev  village  engr 

Mlf4i..  Itetroit — I 'Ians  griidijig,  3}  in. 


Trenton,  engr. 

N.  Flizultelli  City  Basipiotank  (jo. 
plans  sand  clay  or  grtivel  road  lulween 
South  Mills  and  Old  Trap.  S.  G.  Scott, 
lOlizabcth  (jity,  chn.  highway  cotmi. 


$9,750.  I*.  A.  Fellows,  city  engr. 

Mirh.,  Detroit — Making  plans  3S  in.  sheet 
asphalt  on  8  in.  conende  paving  112,030 
sq.ytL  Vemor  Highway,  Istnyo  Rd.,  Muir- 
land,  Appoline,  (jheyenne.  Civic,  Joann, 


vin  _  x.  A  .  land,  Appoline,  Cheyenne,  (  ivic,  Joann, 

Tune  ‘>2^  Central,  -Terry,  Kvanston,  Indiiin.-i.  W.  ll.ind 

limer„7k  Cloverdale  Aves.  $449,890. 

•unn  f  J'  T.  MIeh.,  Detroit --  Dei.t  I’ub.  W’ks.,  plari:- 

iiing  we!^'^^^  ft  asphalt  r.  surfacing  ('atherin. 


Hanco<-k,  Iceland,  Byniaii,  Mechanic,  I’ul- 


Perry,  Parker,  Pennsylvania,  I'eterson, 


000  bonds,  ProjtH-t  l-"l>.”  Military  Traii- 


•lIowB,  City  Hall,  engr. 

MIeh.,  Fonliwiii — Made  plans  curbing  and 


laikeworth-lKtean  Itivtl  Rd.,  $3,212,000  concrete  paving  8,790  si|.yd.  Assessment 

V  *’**"•-  Dist.  127,  and  945  s«t  yd  Dist.  128.  Hub- 

(100  bond!^  Broject  1-  B.  Military  Trail-  bell,  Hartgering  &  Roth.  2640  Ruhl  Bldg  . 

’ bonds,  l>roj€-.  t  l-"(j,”  Detroit,  engrs.  Noted  May  6. 

'  MIeh.,  Mnskegon-  Plans  curbing,  gutter- 

|.S,03(),00(>  tNinds.  f  rojort  *A. '  tH»ean  sht^et  asphalt  <in  stone  paving  2,100 

-  ,,  ...  ...  .  ft.  Washlnjrton  Ave.,  30  to  40  ft.  $28,000. 

.el'-;:,  V'"*''"  Bienville  Parish  voted  H.  J.  la-wis.  City  Hall.  engr. 


$68,50(1  Ismds  graveling  various  roads  in 


MIeh.,  Muskegon — Making  plans  gravel- 


Dist.  8.  and  $100,-  ing  and  sheet  asphalt  paving  14,000  stpyd 
(too  bonds  In  Di^  11.  ,  ,  .  I.*ke  Harbor  Rd.  $28,000  D.  H.  Nielson, 


KT  ^  -  Court  House,  engr 

Nashville,  making  surveys  improving  20  mich..  Muskegon 
mi.  road  from  Kenton  to  Union  City,  Obion  plans  grading  ant 
Co.  C.  N.  Bass,  comr.  State  Trunk  I.ine 

Tenn.,  Krin  —  Houston  Co.  and  State  ones  Comers  $ 
Dept.  Highways  &  Bub.  Wks.,  Nashville,  Court  House  engr 
plans  Improving  20  mi.  Clarksville- Waverly  '  ,,,,  ,  i 


Mich..  Muskegon  —Muskegon  ('o.,  making 
Ians  grading  and  con<-rete  paving  3  mr 
Itate  Trunk  I.ine  Rd  from  Ottawa  St.  t<i 
riles  Comers.  $100,000.  I.,.  H.  Nielson, 


Rd.  $160,000.  State  appropriates  $100,000  "k.,, 

towards  <»st.  (j.  N.  Bass,  highway  engr.  li Highways,  Springfield,  rejected  bid** 
Noted  May  20  •  n  ^  k  May  5,  concrete  surfacing  Route  4,  Sect. 

Tenn..  Krwin— Unicoi  Co.  and  Ktat,.  Dent  (  lair  and  Madison  (  nunties. 


Tenn.,  Krwin — Unicoi  Co.  and  State  Dept. 
Highways  &  Pub.  Wks..  Nashville,  making 


111.,  Metropolis  —  Takes  bids  In  summer 


.surveys  Inuiroving  IS  ml.  Frwin-Johnson  grading,  curbing  and  t-oncrete  paving  25 
City  Rd.  C.  N.  Ba.ss.  highway  engr.  blocks  Ferry,  Metmpolis,  Girard,  3rd  and 

Tenn.,  Kingsport  —  Klection  s«s>n  $100,-  s. 


000  bonds,  improving  various  streets. 

Tenn.,  lornrhburg — Mtsire  (!o.  and  State 


Harper,  River  Forest,  engr  Noted  Jan.  21. 
Wis.,  Oconto — B.  T.  Meeuwson,  city  «-lk.. 


Dept.  Highways  &  lAib.  Wk's.i  Nashville,  plans  paving  Main  and  Mott  i^ts.,  Sup.rl.ir 
making  surveys  improving  10  ml.  Uncoln  and  Scherer  Aves.  $.i».(t(»lt 


making  surv^s  improving  10  ml. 
Co.  line  to  Franklin  Co.  line  Rd 
Bass,  highway  (x>mr. 


In.,  Newton  Jasper  Co.  voted  $800,000 
bond^  paving  River  to  River  Rd.  R.  Mac- 


O.,  Akron — ^W.  F.  Peters,  dir.  Pub.  Serv.,  Murray,  Newton,  co.  engr. 
s<ion  takes  bids  grading,  curbing  and  vitr.  Mo.,  Knnsns  rity  —  Dept  Bub.  Wks., 
brick  paving,  etc.,  3,360  sq.yd  I.,ane  St.,  making  plans  paving.  14  blocks  Dak 

$26,000 ;  also  6,985  Mi.yd.  Raymond  St.,  - 

Consir.  Nrita  pope  36  3 


AriC'»X.\I.  r.WlNi;  brick  MAM’rACTlRLRS  ASSOCI A  I  KIN,  r,NC.INr.FRS  Rl.nc...  CLEVELANP.  OHIO 


FORTUNATE  COMMUNITIES 


/  /HEN  your  father  or  your  grandfather 
voted  brick  pavements  for  his  com¬ 
munity,  he  quite  probably  didn’t  realize 
that  you,  in  1925,  would  still  be  using 
them,  and  profiting  by  them  in  savings 
in  taxes.  Later,  when  he  was  tempted 
by  a  “new-fangled”  pavement,  it  was 
because  he  thought  it  would  be  “just  as 
good”  The  repairing  and  the  repaving 
going  on  around  you  now,  which  you 
are  paying  for,  is  the  proof  that  he  was 
mistaken.  The  old,  original,  reliable,  de¬ 
pendable  brick  has  yet  to  be  matched  by 
anything  of  later  development 

When  3^our  ne^hbors,  business  associates  and 
fhends  today  are  tempted  to  approve  the  use  of 
something  other  than  brick,  simply  ask  them 
which  pavements  in  your  neighboitiood  have 
given  twenty  years  or  more  of  service— and 
which  types  of  comparable  ^e  have  required 
the  least  patching  and  repairii^. 


Veteran  pavements  are  brick 
pavements.  Below  are  listed  just 
a  few  of  the  communities,  picked 
at  random,  which  are  profiting 
by  the  use  today  of  bride  pave> 
ments  laid  more  than  a  quarter- 
century  aga  The  figure  in  paren¬ 
theses  after  each  name  is  age 
in  years  of  the  brick  pavement. 


Jacksonville,  Pla.  ....  (31) 

Joliet,  nL . (31) 

Springfield,  DL . (36) 

Davenport,  Iowa  ....  (33) 
Winona,  Minn.  .....  (33) 
Greenville,  Miss.  ....  (26) 

Meridian,  Miss. . (27) 

Lincoln,  Neb . (34) 

Tonairanda,  N.  Y..  .  .  .  ()4) 

Bucyrus,  Ohio  . . (30) 

Cleveland,  Ohio . (35) 

Columbus,  Ohio . (37) 

Steubenville,  Ohio  .  .  .  (37) 

Clearfield,  Pa.  . . (34) 

Williamsport,  Pa.  ....  (32) 

Lynchburg,  Va. . (S3) 

New  Cumberland,  W.  Va.  (41) 
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THE  PAVEMENT  THAT  OUTLASTS  THE  BONDS 


iind  Roads  (Continued) 

,,i.  to  60-ft.  $25,000.  R.  W.  Wadd.  n. 

^i-ii  i.K><ust  St.,  enKF. 

■■  M.,  KiiiiHaH  City — Makins  plans  pavinK 
ir.ru’i.-k  Hlvd.  between  :18th  and  44th  Sts. 
T,;  .  .  d  $25,000.  R.  W.  Waddell.  City 

"Keytesvllle  —  Kleotlon  June  15, 
<1-,  iiii'm  Ismds,  itavinK  various  streets.  O.  (J. 
iMni.ion,  Keytesville.  engr. 

'  trk..  Knitland — Takes  bids  about  June 
r,  unidinK,  curbinK  and  Warrenite  bitu- 
litiiic  I  onerete,  etc.,  pavinR'  various  street.s 
ti  ini<lness  district.  I)ickin.son  &  Watkins. 
|,„s  lioyle  BldK.,  1-ittle  Rock,  enpr.  Noted 
M  iv' 

Tex..  Ilatesvllle  —  Zavalla  (’t>.  eh-ction 
,,„,n  f'tiOO.OOO  bonds,  hard  pavinK,  etc.,  42 
mi  various  roads ;  also  inakinK  plans  Rrad- 
ini:  hridKinK  and  Kravel  surfat  inK  12  ml. 
Highway  5.5.  18  ft  $390,000.  N.  H.  Hunt. 
Hate.sville,  co.  judRe. 

Tex..  Beaumont  —  MakiiiK  preliminary 
iilan.s  shell  pavinK  2  mi.  road  from  ixiint 
'•a.st  of  Vidor  toward  Connell,  etc.,  40  ft. 
j»S  ()(»().  Private  plan.s. 

"Tex..  Bonham — Fannin  Co.  makiiiK  plans 
omcrete  pavinK  3i  mi.  HiRhway  5, 
IK  ft.  $110,000.  Address  S.  K.  .Nielson, 
Bonham.  jiidRe. 

Tex..  Braekettville — Kinney  Co.  election 
July  10.  $150,000  bonds,  jirobably  Kravel 
.siirfai'inK  13  mi.  hiRhway,  radiatfnR  from 
here.  J.  H.  Stadler,  Braekettville,  judRe. 

Tex..  Breiihantw— WashinRton  t^o.  makiiiR 
i>lan.s  (xincrete  pavinR  18.3  mi.  HiRhway 
jfi,  IS  ft.  $559,800.  O.  A.  Bracher,  Breii- 
iiam.  <x>.  enRF. 

Tex..  Carriso  SprlnRo— nimmitt  Co.  elec¬ 
tion  soon  $600,000  bonds  hard  pavinR  32 
mi.  hiRhway.  Addre.ss  W.  H.  Davis,  I'ar- 
rizo  SirrinRs,  judRe. 

Tex..  Columbus  —  Colorado  Co.  jilans 
iinpriivinR  14  mi.  hiRhway.  $140,000. 
Federal  Aid  appropriated  $54,000  towards 
cost  Addreais  County  JudRe. 

Tex.,  Corpus  ChrlstI-  See  “Uncla.ssified.'' 

Tex..  KoRle  I'ass  —  Maverick  Co.  takes 
bids  after  June  10,  Rravel  surfacinR  244  mi. 
Highway  85,  18  ft.  $122,000.  State  Aid 
■ippropriated  about  50%  of  cost.  C.  R. 
Wright,  Ragle  Pass,  engr. 

Tex.,  Clulvoston — Rlection  June  29,  $250,- 
iim)  Isinds,  paving  various  stn^ets.  C.  A. 
Holt,  Jr.,  city  engr. 

Tex.,  tJalveston. — tlalveston  tto.,  election 
soon  $500,000  bonds,  improviiiR  hiRhway. 
('  I'.  Washington,  (lalveston,  engr. 

Tex.,  (latesvllle  —  Coryell  Co.  making 
plans  asphaltic  concrete  paving  1.288  ml. 
Highway  7,  20  ft.  $27,375.  M.  L.  Minter, 
Gatesville,  co.  engr. 

Tex.,  Jourdantuii-  Atascosa  Co.  making 
plans  asphalt  on  macadam  paving  4.687  mi. 
Highway  9-A,  18  ft.  $91,300.  J.  V. 
Curnutte,  Jourdanton,  engr. 

Tex..  I.a  (iruiige  Making  plans  grading, 
bridging  and  gravel  surfacing  74  mi.  High- 
nay  44.  $120,500.  R.  R.  Schiller.  Ui 
Grange,  engr. 

Tex.,  IJnden — Cass  Co.  making  plans  1 
in  roi'k  asphalt  on  stone  paving  9.45  mi. 
Highway  8,  18  ft.  $166,000.  F.  R.  Hess, 
I.inden.  CO.  engr. 

Tex..  Olmito  (near  Brownsville)  —  A. 
Parker  Securities  Co.,  Brownsville  plans 
hard  paving  21  mi.  streets  throughout  1,000 
a<re  projterty,  incl.  3  mi.  scenic  drive,  here. 
$450,000,  also  40  mi.  concrete  sidewalks 
$45,000. 

Tex.,  I*oint  Isabel — James-Dicklnson  Co., 
Point  Isabel  and  Brownsville,  etc.  making 
plans  and  takes  bids  improving  2  ml. 
various  streets,  40-80  ft.  $150,000. 

Tex.,  San  Antonin  —  Making  plans  hard 
laving  8  blocks  Guadalupe  St.  rrom  South 
leiredo  to  Brazos  Sts.,  4il  ft.  $59,000.  1. 

Kwig,  city  engr. 

Tex.,  Sweetwater — Nolan  Co.  made  plans 
grading,  bridging  and  bituminous  macadam 
paving  4.1  ml.  Highway  70.  $113,326.  J.  (). 
Pocht,  Sweetwater,  engr. 


Tex.,  Tyler — Smith  Co.  making  plans  two 
course  bituminous  topping  14  mi.  Highway 
64,  and  6  ml.  Highway  31,  18  ft.  $75,000. 
I).  K.  Caldwell,  Tyler,  co.  engr. 

ukla..  Pawnee — Pawnee  Co.  voted  $400,- 
bbO  istnds,  paving  54  mi.  various  roads,  30 
ft  J.  M.  Page,  Capitol,  Oklahoma  City, 
engr.  Noted  May  6. 

Okla.,  fiuthrle — Plans  grading  and  con¬ 
crete  paving  12.770  sq.yd  Drexel  Ave.  and 
various  alleys.  $37,575.  V.  V.  l»nK  &  Co.. 
Ubp  ('olcord  BKlg.,  Oklahoma  City,  engrs. 

Wash.,  Kllenshurg — Making  plans  con¬ 
crete  paving,  etc.  20  blocks  various  streets, 
ft.  $77,164. 


Calif.,  I.oa  Angeles — Made  plans  improv¬ 
ing  Cabrillo  St.  between  12th  and  22nd  Sts., 
till  cu.yd.  cut,  38,262  sq.ft.  5  in.  con¬ 
crete  paving,  102,509  sq.ft.  2  in.  Wlllite  on 
1  in.  asphaltic  concrete  surfacing,  etc. : 
Ros.anna  St.  between  Riverside  Dr.  and 
Ripple  St..  8,988  cu.yd.  cut.  208,965  sq.ft. 
>  in.  concrete  paving  with  7  in.  expansion 
joint  on  centre  line.  etc. ;  and  2  in.  War- 
r-nite  surfacing,  etc.,  7th,  Ingraham  Sts., 


etc.,  near  Figueroa  St.  J.  C.  Shaw,  City 
Hall,  engr. 

Cullf.,  I.os  .\ngeles — Made  plans  improv¬ 
ing  Rosiinnu  St.  between  Riverside  Dr.  and 
Ripple  St.,  208,965  sq.ft.  5  in.  coniTete  i)av- 
ing  with  7  in.  expansion  joint  on  center 
line  ;  also  Florence  Ave.  betwi-en  South 
Park  and  Vermont  Aves.,  205,532  sq.ft.  \ 
walk,  542,757  sq.ft.  8  in.  conen-te  paving 
with  10  in.  expansit)n  joints,  24.221  sq.ft.  3 
in.  asphaltic  concrete  bas«‘.  J.  C.  Shaw, 
City  Hall,  engr. 

Cullf.,  I..OS  .Angeles  —  l.s>s  Angeles  Co. 
made  plans  Improving  Co.  Inipvt.  363,  por¬ 
tion  Centre  St..  4,971  cu.yd.  excav.,  49,870 
sq.ft.  2  in.  Willite  on  3  in.  asphaltic  con¬ 
crete  paving  and  51,571  sq.ft,  disintegrated 
granite  sub-ba.se,  etc.  ;  also  Co.  Inipvt.  554, 
portion  Seville  Ave..  1,096  cu.yd.  excav., 
1,994  ft.  curbing.  1,780  sq.ft,  guttering.  37,- 
548  sq.ft,  concrete  paving,  etc.  G.  W.  Jones, 
CO.  rd.  conir. 

Calif.,  Iu>H  Angeles — Made  plan.s  curbing 
and  6  in.  special  s*>ction  concrete  paving 
with  8  in.  expansion  joint  on  centre  line 
94,084  sq.ft.  Alcott  and  Holt  Sts  J.  C. 
Shaw,  City  Hall,  engr. 

Cullf.,  I.os  Angeles  —  I.OS  Angeles  Co. 
made  plans  paving  road  south  4  of  Sher¬ 
man  Way  between  Van  Nuys  and  Ownes- 
niouth.  $350,000.  G.  W.  Jones,  «-o.  rd. 
comr. 

(:ulif,  Cluklund — Made  |)lans  improving 
Rast  ISth  St.  between  4th  and  14th  Ave.s., 
69,922  sq.ft,  grading,  63,733  sipfl.  14-in. 
Warrenite  bitulithic  on  5-in.  com  rete  suri- 
facing,  etc.  :  also  82nd  Ave.  between  Raid 
14th  and  Olive  Sts.,  94,884  .sq.ft,  grading. 
84.012  .sq.ft.  as))haltic  comrete  iiaving,  et<-. 
W.  W.  Harmon,  city  engr. 

Cullf.,  Oakland — -Making  iilans  repaving 
Grand  Ave.  between  Ruclid  .Ave.  and 
Mandana  Blvd.  $45,ooo.  w.  W.  Harmon, 
city  engr. 

Cullf..  Orovllle — Butte  tJo.  made  plans 
improving  l.s>ne  Pine  Ave..  2,500  tons  stone 
surfacing,  79  tons  asphalt  Grade  "R"  oil, 
asphaltic  macadam  paving,  etc.  H.  H. 
Hume,  Orovllle.  co.  engr. 

Cullf.,  San  Fruiielsen  Made  plans  S  in. 
isincrete  paving,  etc.  62,050  sq.ft.  Bluxome 
St.  between  4th  and  6th  Sts.  $26,000.  M. 
M.  0’Shaughnx‘Ssy,  city  engr. 

Calif.,  Sun  Kranelseo — Plans  widening, 
curbing,  iMiving,  etc.  Silver  .\ve.,  $25,500; 
paving,  curbing,  etc.  Turk  St.  between 
Masonic  and  Willard  Sts.  $36,000,  San 
Jose-  Ave.  bc-tween  Cottc'r  and  .Monterey 
Blvd.  $27,000,  Grand  View  Ave.  $45,000. 
3rd  St.  between  Berry  and  18th  Sts.  $67,- 
500,  Bay  Shore  Highway  $135,000  (to  be- 
aiqiropriated  by  city)  and  Occ-an  Shore 
Highway  $45,000.  M.  M.  O'Shaughnessy, 
city  engr. 

Cullf.,  Sun  I.uis  Bhispn  —  Making  plan.s 
improving  Buchon  St..  6,573  .sq.ft,  concrete- 
walks,  784  lin.ft.  concrete  curbing,  121,481 
SC]. ft.  6  in.  concrete  paving,  etc.  D.  W. 
Moore,  city  engr. 

Cullf.,  San  Kufael — Making  plans  grad¬ 
ing.  curbing,  and  permanent  paving  portions 
^lle  Ave.,  Kim,  Watt  Sts.,  etc.  To  exceed 
$25,000. 

Cullf.,  Santa  Ana — Made  plans  improv¬ 
ing  portions  of  Pomona,  Berkeley  Sts.,  etc., 
129,660  sq.ft,  concrete  paving,  2,486  ft.  6 
in.  sewer,  etc.  N.  H.  Neff,  city  engr. 

Cullf.,  Santa  Burburu  Making  plans 
paving,  curbing,  walks,  etc.  on  Rast  Blvd. 
between  State  St.  and  Bcsiths  Point. 
$400,000  or  more.  C.  W.  Moore,  city  engr. 

Calif..  A'allejo  —  Making  plans  paving, 
curbing,  guttering,  walks  and  (taving,  etc. 
|)ortions  George,  Bouisinna,  Bran«-iforte  and 
Marin  Sts.,  etc.  To  exceed  $25,000.  T.  D. 
Kilkenny,  city  engr. 

Ontario  —  Queen  Victoria  Park  Comn., 
Niagara  Falls,  plans  2  mi.  extension 
Canadian  Niagara  Blvd.  from  Bridgeburg 
to  Old  Fort  Kric.  $50,000. 

Out..  I.umhton  —  Plans  concrete  itaving 
(..ake  Shore  Rd.  $40,000.  J.  McCallum, 
County  Bldg.,  Sarnia,  engr. 

Ont.,  Peterboro- -Council  plans  concrete 
paving  Reid  and  Ribidge  Sts.  $43,000. 
S.  R.  Armstrong.  City  Hail,  engr. 

Out.,  Renfrew  Provincial  Hy.  D«-pt., 
Toronto.  soon  takes  bids  |)enetratli>n 
macadam  (taving  6  mi.  Ottawa-Pemeroke 
Highway,  20  ft.  $l.ooo,<t00. 

Ont.,  St.  Cutburlnes  -Making  plans  as¬ 
phaltic  con<-rete  paving  Geneva  St..  $22,- 
290 ;  and  asphalt  surfacing  Ontario  St., 
$21,800.  B.  F.  l.4imson.  City  Hall.  engr. 
Noted  Apr.  22. 

Out..  Tiironto  York  Twp.  plans  12  in. 
brick  blm-k  guttering  and  asphaltic  concrete 
|)avinR  2,800  ft.  Rushton  Rd.,  $25,076  ; 
bitulithic  paving,  etc.  850  ft.  Hanson  Rd. 
$12,534,  and  1,150  ft.  Robina  Ave.  $17,213. 
F.  B.  OfH-dike,  40  Jarvis  St.,  engr. 

Ont.,  Tnroiitn  —  CIt.v  council  siM>n  takes 
bids  concrete  curbing  1,180  lin.ft.  Hanson 
St..  $1,108;  5  ft.  compete  sidewalks  on  630 
ft.  Belsize  Dr.  $1,829  and  610  ft.  Hanson 
St.  $1,139.  also  6  ft.  walks  on  260  ft. 


WychwtMKi  .\ve.  $892  ;  asphalt  itaving.  etc. 
Gladstone  Ave.  $5,277,  Han.son  St.  $9,911. 
Markham  St.  $14,933  and  Robinson  St 
$6,225,  al.so  «-oncrete  imving  lane  first  north 
of  Montrose  .\ve.  $5,661  It  (’.  Harris.  Cit> 
Hall.  engr. 

Hue.,  \4  eHtiniiiint  —  I'lans  (laving  St. 
Catherine  St..  Green  and  Glen  Aves.  $60,o00. 

Ont.,  tiiielph  —  Plans  concri-te  (Hiving 
8,0oo  sq.yd.  various  street.s,  $24.0oo  .  and 
1,000  lin.ft.  i-om-rete  sidewalks  on  variou.s 
■streets,  $1,200.  H  S.  .Nicklln,  (Mty  Hall, 
engr. 

Altu.,  Kdiii<iiil<in  —  Plans  grading  and 
(laving  various  streets.  $130,000.  K.  A. 
Blatcliford,  mayor. 

Bid»  Desired 

New  lluni(iHhlre  —  June  11,  by  State 
H.v.  l)e(it..  Concord,  concrete  (laving,  etc. 
10.400  sq.yd.  highway  in  Hillsboro  and 
.Manchester,  $47.ooo  ;  bituminous  macadam 
(laving  8,596  sq.yd.  in  Grafteii  and  Ply¬ 
mouth,  $25,000  ;  also  bridging  and  astihalt 
(laving  6,680  .sq.yd.  in  Merrimack  and 
Franklin.  $41.0o<i,  F.  K.  Rverett,  I'oncord, 
comr. 

AlaHHuehiiNettH-  June  15,  by  De(it.  Pub. 
Wks.,  Boston,  bituminous  ma<-adam  (laving 
4.500  ft.  highway  in  I.6ikevllle  2.10t)  ft.  in 
Rnlii-ld.  5,732  ft.  In  .Middleborough,  2,700 
ft,  in  Sharon,  2,950  ft.  in  Freetown.  5,417 
ft,  in  Wincheiidon.  and  5,866  ft.  in  Stock- 
bridge.  W.  F.  Williams,  comr 

Muhh..  Boston — June  14,  by  Dejit.  Ihib. 
Wks.,  sheet  asphalt  or  bitulithic  (laving 
Tremont  St.  and  Harvard  Ave.  $25,U0U.  J. 
H.  Sullivan,  comr. 

.Mass.,  Boston-  June  16,  hy  Detit.  Pub. 
Wks.,  artificial  stone  sidewalks  on  Bullard, 
Rvan.s,  Hamilton,  Robin  Hisid,  Dane  and 
Fo.ster  Sl.s.,  al.so  Rim  Hill  and  Iss-hstead 
•Aves.  $25,000.  J.  H.  Sullivan,  comr. 

Mass.,  llolUstoii-  -June  22.  by  IH-tit.  Pub. 
Wks..  Boston,  bituminous  mai-adam  (laving 
17,493  ft.  highway,  18  ft.,  here.  W  F.  Wil¬ 
liams,  comr. 

Mass.,  North  .\ilaiiis — June  23,  by  R.  R. 
Dohle,  comr.  Pub.  Wks.,  i-urbing,  siiiewalk.s, 
and  concrete  (laving.  etc..  River  St.  ;  adv. 
R.  N.-R.  June  10. 

N.  Y.,  Brookl.xii  —  June  16,  by  .1.  A. 
Gulder.  (ires.  Brooklyn  Boro,  Boro  Hall, 
grading,  curbing,  flagging,  etc.,  90th  and 
54th  Sts.,  Rast  31st  and  13th  Sts.;  grading 
and  3  In.  ns(ihnltic  bbs-k  on  6  in.  concrete 
(laving  41st  and  51st  Sts.  ;  grading  and 
as(ihalt  on  concrete  (lavIng  Bay  Ridge, 
Atkins,  and  Bnniklyn  Aves.,  leirliner.  Sack- 
man,  Rast  9th,  13th,  31st,  35th,  Hin.-<dale. 
54th  and  90th  Sts. 

N.  Y.,  Bronxvllle  See  •'Bridges." 

N'.  J.,  New.  Bninswlek — -June  17,  by  Bd. 
Fr«>eholders  Middlesex  Go.,  concrete  (laving 
10,636  sq.yd.  Aquedui-t-Plainsboro  Granbury 
ltd.,  and  0.75  mi.  Stelton-New  Market  Rd.  ; 
also  sheet  astihalt  (laving  .section  South 
.Amboy-Sayreville  Rd.,  Sayreville  Boro.  W. 
F.  Buchanan,  75  Smith  St.,  Perth  Amboy, 
engr. 

N.  Y..  New  York — June  16,  b.v  J.  Miller, 
(ires.  Manhattan  Boro,  Muiiicitial  Bldg., 
grading  and  asfihnlt  block  on  concrete  re- 
(laving  Bethune  St.  ;  sheet  astihalt  re(iavinK 
Madison  and  5th  Aves. 

N.  Y'.,  New  York — June  18,  by  .\.  Gold¬ 
man,  comr.  Plant  &  Structures,  Municifial 
Bldg.,  (laving  and  sidewalks  easterly  end 
1  55th  St.  viaduct. 

New  Jersey— June  28,  bv  State  Hy. 
Gomn.,  Trenton,  constructing  Route  9,  Sect. 
16A,  Bloomsbury-West  Portal  Highway, 
Hunterdon  Go.  ;  Route  20.  Sect.  6.  Franklln- 
vIlle-Malaga  Highway,  Gloucester  Co.  ;  and 
Route  1,  extension  In  Kssex  and  Hudson 
t'ountles.  A.  B.  (iroier,  *-cy.  ;  adv. 
K.  N.-R.  June  10. 

N.  J.,  Paiilsboro— -June  16.  by  Bd.  Free¬ 
holders  Gloucester  Go.  (Woodbury),  grad¬ 
ing  and  (laving  67,005  sq.yd.  Paulsboro- 
Jefterson  Rd.,  here.  AV.  C.  Cattell,  Wood¬ 
bury,  engr. 

N.  4.,  K»selle--June  18,  b.v  Boro  Council, 
Borough  Hall,  grading,  curbing.  as(ihaUic 
concrete  or  rein.-ctin.  (giving  various  streets. 
W.  M.  Van  Wagner,  boro  engr.  ;  adv. 
R.  N.-R  June  10. 

N.  Y'..  St.  George  —  .Tun*-  16,  by  J.  A. 
■Bynch,  (ir*-s.  Rii-hmond  Ibiro,  Boro  Hall, 
grading,  curbing,  guttering  and  bituminotis 
macadam  (laving  Kllsworth  I’l.  and  Home¬ 
stead  Ave. 

N.  4.,  WoiKibiir.v — June  16,  by  Bd.  Fr«-e- 
holders  Gloucester  ('o..  Courthouse,  rein.- 
con.  (laving  atqiroximatelv  67.005  sq.yd. 
Paulsboro-.lefferson  Rd.  W  C.  CattdII. 
Court  Hous*-,  <-o.  (-ngr.  ;  adv.  K.  N  -R. 
•lune  10.  • 

Pm.,  |!iilontown  .Tune  17.  by  R.  HouptHlb. 
i-ontroller,  Fayette  Go.,  rein. -eon.  (giving 
15,153  ft.  Continental  No.  3-High  House 
Rd.  ;  also  concrete  resurfacing.  7,243  ift. 
Thomps<in  Gr(isslng-Rev*-re  Rd.  ;  and  grad¬ 
ing.  c<instructinK  16  ft  s(ian  reln.-rxin. 
bri(jge,  etc.  «>n  7.327  ft.  Hayd*-ntown-Ices 
Ferry  Rd 
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Centrifugally  Densified 


Manufacturing  Processes  and  Equipment  Fully  Patented 


Nichols  Pipe  easily  exceed 

standard  strength  requirements 

for  pipe  desig^ned  for  pressure 

lines  and  for  sewers. 

rhey  are  spun  in  a  machine  that  has 
many  important  advantages  which  con¬ 
tribute  to  the  quality  of  the  product  and 
its  economical  manufacture. 

Each  pipe  is  cast  in  a  one-piece  mold, 
which  cuts  handling  costs. 

The  screw  feed  assures  even  distribution  of 


aggregate  and  builds  up  a  pipe  wall  of  uni¬ 
form  density  and  strength. 

The  patented  burnisher  removes  excess  water 
and  deleterious  material  from  the  pipe  in 
terior  while  densifying  and  gives  it  a  virtual 
glaze. 

Portable  plants  are  available,  making  it  possible  to  manu¬ 
facture  the  pipe  near  or  at  the  job.  Our  system  of  bulk¬ 
head  curing  insures  a  product  of  uniform  quality. 

We  are  prepared  to  execute  pressure  pipe  and  rail\va\ 
culvert  pipe  contracts  and  to  equip  and  license  plants  fo' 
the  manufacture  of  sewer  and  highway  culvert  pipe. 

We  shall  be  glad  to  discuss  the  pipe  business  ^v^th  respor 
sihle  individuals  and  corporations. 

Nichols  Centrifugal  Products  Corporation 
8100  E.  Jefferson  Ave.,  Detroit,  Mich. 


lor>,  Ktowah  Co.,  51.105  aiTea  cU'urlnK  aort 
(rrubliiiiK.  103.4.T2  cu.yd.  earth  and  67,304 
cu.yd.  rofk  oxt-av.,  241,028  ata.yd.  overhaul, 
72,011  lb.  reniforcInK,  29,648  aq.yd.  ll«>r- 
fTiuda  aod.  eto.  ;  6.44  ml.  Cltronvllle-Neoaho 
Co.  line  Rd.,  S.  A.  P.  54.  Mobile  Co.,  16.51 
acrea  cleuriiiK  and  RrubblnK.  06,436  cu.yd. 
excjiv.,  27,70r>  ata.yd.  overhaul,  10,084  lb. 
reinforciiiK.  12,000  »(|.yd.  Ih'rniuda  aod.  etc. 
W.  .\.  McCalla.  liiKhway  enKr. 

tllHH..  laiiilHtille  —  .lune  15,  by  Rd. 
Superv.a.  Winston  Co.,  linprovinK  0.001  mi. 
federal  Aid  Rroject  74-0,  44,270  cu.yd 

excav.,  241  cu.yd.  lM>rrow,  25,!)Ol  lb.  rein¬ 
forcing,  2.7  mi.  I$erniuda  sod,  etc.  H.  C. 
Dictzer,  Jackson,  enKr. 

MIhm.,  (iiiltmuii  June  10,  by  Rd.  Su|M'rvs. 
Clarke  Co.,  improviiiK  3.725  mi.  Kcderal  Aid 
Project  ISO-B,  .iJ.Si;:  cu.yd.  excav.,  11.33S 
cu.yd.  borrow,  40,7  40  lb.  relnforiMiiK.  1-82 
ml.  Rermuda  Sod.  l>ridK«‘S  o\er  20  ft.  sisin. 
36, 878  ft.  <-reosoted  and  l,20o  ft.  untreut<'d 
timls'r,  1,330  ft.  creosoted  piliiiK,  etc.  M.  C. 
Itietzer.  Jackson.  ePKr. 

Miss..  Wo<Mlville  —  June  18.  by  Rd 
Sup<-rvs.  Wilkinson  Co.,  improviiiK  7.020 
ml.  Kcderal  Aid  Project  02-A.  53,730  cu.yd 
eXcav.,  5,081  cu.yd.  Isirrow,  40.585  lb.  rein- 
forciiiK,  10,034  cu..vd.  Kravel  1  mi.  haul. 
68,013  units  i  mi.  haul.  3.2  mi.  Rermuda 
sod.  etc.  M.  C.  Dietzer,  .lackson,  eiiKr. 

l,oHlsiuiiu--June  20.  by  State  Hy.  Comn., 
Raton  Kiiukc.  KravelinK  8.2  mi.  Mindeti- 
SiiriiiKhill  liiKhway.  State  Proji-ct  tll-l>. 
Webster  Parish,  and  0.82  mi.  St.  Amant- 
Port  Vincent  liiKhway.  State  Project  450-R. 
Ascension  Parish  ;  also  separate  bids  fur- 
iiishiiiK  Kravel  for  altove.  W.  R.  Robert, 
Re.vmond  RUIk.,  Raton  RouKe,  hiKhway 
ellKr, 

Ohio  June  II,  by  <1.  K.  SchlesiiiKer,  dir. 
lliKhways  &  Pub.  Wks.,  Columbus.  Krad- 
iiiK,  macadam,  concrete.  Kravel.  brick,  as¬ 
phalt,  crushed  .stone,  pavinK.  etc.  311.300 
mi.  roads  in  Adaims,  liiKhland.  Allen,  Ash- 
liind,  Athens,  Rrown,  Rutler,  Carroll, 
ChampaiKn,  Clark,  Clinton,  Columbiana. 
Cosh«K-ton,  Crawfonl.  CiiyahoKU,  Fairtield, 
Franklin,  Kulton,  (leauKa,  tlreene,  (lUern- 
sey.  Hanc(M-k,  liiKhland,  Huron,  I.aike,  I>o- 
rain,  Marlon.  Wyandot,  Medina,  Mertrer, 
Monroe,  MontKomery.  MorKan,  MuskinKUni, 
Perry,  PortaKc.  Richland,  Sandusky,  Stark, 
Trumbull,  Warren,  VV'ashinKton,  Williams, 
and  WfM)d  Countle.s.  $5,060,658.  R.  H. 
Simpson,  city  enKr. 

O.,  Akron — June  21,  by  W.  K.  Peters,  dir. 
I’ub.  Serv.,  KradinK,  curblnK.  jfutterlnK  and 
vitr.  brick  pavliiK  9,070  .s»i.yd.  and  concrete 
imviiiK  Sr»5  cu.yd.  West  South  St..  $101,900; 
vltr.  brick  pavInK  10,900  s<i.yd.  Hast  North 
St.  $62,000,  3,360  s<|.yd.  I.Ane  St.  $26,000, 
7,056  sq.yd.  Snyder  St.  et  al  $44,800,  4,625 
SI). yd.  DiaKonal  Rd.  1  $26,800,  10,910  sq. 
yd.  DlaKonal  Rd.  2  $68,400,  and  18,455 
sq.yd.  Blanche  St.,  et  al  $143,000.  K.  A. 
Kemmler,  Municipal  RldK.,  enKr.  Noted 
May  20. 

O..  Columbus — June  22,  by  W.  H.  Uuffy, 
dir.  Pub.  Serv.,  grading,  curbing  and  Durax 
paving  316  ft.  Naghten  St..  5o  ft.  $8,134  ; 
stone  curbing  and  asphalt  paving  4.371  ft. 
Walhalla  Rd.,  41  ft.,  $76,049  ;  grading, 
curbing  and  paving  with  (a)  brick  (b) 
asphalt  514  ft.  Spring  St.,  46  ft.,  (a)  $7,795 
<h)  $7,095;  1,188  ft.  24th  Ave.,  24  ft.  (a) 
$20,868  (h)  $18,669,  4.699  ft.  Torrence  Rd., 
Duxberry  and  15th  Aves.,  26  ft..  (a|  $69,- 
755  (b)  $63,344  ;  and  882  ft.  Hutson  Ave. 
and  Innis  Rd.,  30  ft.  (a)  $42,573  <b)  $35,- 
468.  R.  H.  Simpson,  city  engr. 

Indiana-  -June  22,  by  J.  P.  Williams,  dir. 
State  Hy.  Comn.,  Indianaptdis,  <S.  K. 
means  Stiite  Road)  brick,  bituminous  con¬ 
crete  and  concrete  luiving,  etc.  ajqwox- 
imately  11.5  mi.  S.R.  1  and  38,  Floyd  and 
f^lark  Counties;  5.472  mi.  S.R.  39,  Shelby 
and  Rush  Counties;  6.495  mi.  S.R.  39, 
Rush  Co.  :  5.275  mi.  S.R.  2.  Porter  Co.  ;  5.5 
mi.  S.R.  2,  Porter  and  I>aPorte  Counties ; 
0.897  mi.  S.R;  16.  Vanderburg  Co.;  5.562 
mi.  road  In  Jasper  Co.  ;  5.967  ml.  road  In 
Jasper  and  Porter  Counties :  7.6  mi.  S.R. 
2,  Starke  and  Ijc  Porte  Counties ;  and 
6.924  mi.  S.R.  18,  Pubois  Co. 

Ind.,  Ft.  Wayne — June  25,  by  Bd.  Comr-s. 
Allen  Co.,  grading  and  imving  5.76  mi. 
Illinois  Co.  Knit  Rd.  $161,993.  J.  H.  John¬ 
son,  CO.  aud. 

Ind..  Ft.  Wayne-  June  25,  by  Bd.  Comrs. 
Allen  Co.,  grading  and  paving  10,710  ft. 
Summers  Rd.  $6ii,713.  J.  H.  Johnson,  aud. 

Ind..  Indianapolis  —  June  11,  bv  Cltv, 
permanent  improving  2,309  ft.  Fuclid  Ave., 
30  ft.  $46,378.  C,.  .Schmidt.  City  Hall, 

engr. 

Ind.,  Indianapolis  — >  June  II,  by  City, 
grading,  wooden  block,  asphalt  or  asphaltic 
concrete  on  concrete  paving,  etc.  2,368  ft. 
UnwcHid  Ave.,  $37,130;  2,322  ft.  Prexel 
Ave.,  $41,944  :  1,322  ft.  Shannon  St.,  $26,- 
596  :  also  Ruclid  Ave.  O.  fj.  Shmidt,  City 
Hall.  engr. 

MIehigan  - — June  14.  by  K.  R.  Benkert, 
resident  engr..  Port  Huron,  «>ncrete  intving 
1.483  mi.  T.  T,.  27-24.  20  ft.  St.  Clair  Co 


MIehigan — June  16,  by  A.  R.  Schaefer, 
resident  engr.,  Newta'rry,  surfatv  treating 
6  mi.  T.  Ij.  25-2A,  Bui«  Co. 

MIehigan  —  June  16,  by  .Muskegon  Co 
concrete  tmving  10.63  ml.  A.  P.  20.  in  l^ike 
town  and  Fruitland  Twps.  B.  II.  Neil.seii. 
Muskegon,  engr. 

Mich.,  .\tlanta  -June  IS.  by  .State  Hy 
Pept.,  at  AI|H‘na,  graveling  2.828  ml.  Fed- 
«‘ral  Aid  199,  Sei'.t.  .\,  Montmorency  Ci>.  <1. 

H.  (Ireen,  Aliiena.  engr.  Noted  June  3. 

Mirh.,  .Muskegon  —  .luiie  16,  by  Road 
Comrs.  Muskegon  ('o.,  grading,  concrete  and 
sheet  as|ihalt  paving  10.8  mi.  Bake  Shore 
Rd.,  20  ft.,  etc.,  also  40  ft.  l-b«>am  bridge 
over  Puck  I.,iike  Channel.  $437,000.  B. 

H.  Nielsi'ii,  Ctiurt  House,  engr  .Noted 
May  20. 

.Mieh..  Wyandotte  — -  June  17,  by  H.  C. 
Bryan,  city  elk.,  curbing,  i-oncrete  iNtving. 
etc.,  3,432  s<i.yd.  Assessment  Pist.  50.  8,630 
.s<i.yd.  Pist.  51.  3.886  sq.yd.  Pi.st.  52,  and 
7,412  sq.yd.  Pist.  53.  Hublwll.  Hartgering 
&  Roth,  2640  Ruhl  Rldg.,  Petroit,  engrs. 

111.,  Avon— June  15,  by  Village,  grading, 
l  urblng,  guttering,  sewers,  and  7  in.  con 
Crete  paving  12,225  sq.yd.  various  streets 
F.  M.  Connolly.  428-431  Peoi>l.  s  Trust  & 
Savings  Rank  Bldg.,  Calesburg.  i-onsult 
engr. 

111.,  (hieugu  —  June  14,  by  Rd  IsHal 
Impvts.,  R(H>m  207,  City  Hall,  6  ft.  concrete 
sidewalks  on  Walden  Parkwax.  Irving  Park 
Rlvd.,  W'est  58th,  West  113th  and  West 
1 14th  PI..  West  57th,  5sTh  and  50th.  Isid  .r, 
Fast  80tli,  81st  and  82nd.  West  61st  iiiid 
62nd,  IVest  84th  and  85th.  South  Paulina, 
South  IVood.  Isiomis,  South  Bishop,  Batlin. 
W'est  96th.  Fletcher,  Metro)M)le,  I'last  83r«l. 
84th  and  86th.  West  47th,  48th  and  49th. 
W'est  56th  and  57th,  South  Mozart.  South 
Richmond.  Fletcher,  Oeorge,  W'olfritin,  Fast 
93rd  and  94th.  Pakin.  Byron,  North  Neenah, 
North  Normandy.  West  105th.  106th  and 
107th  Unnamed,  Plamer,  West  105th.  106th 
and  107th,  South  la‘avitt,  Ka.st  80th,  81st 
and  S2nd.  West  122nd  and  123rd.  South 
Sangamon,  Si'hool.  West  63rd.  64th  and 
65th.  West  57th  and  58th,  South  W'hipple. 
South  Troy,  and  South  lat  Salle  Sts..  South 
laiwndale.  South  Hamlin,  Palatine,  Natoma. 
North  Normandy,  North  Oak  Park,  North 
New  Castle,  Newark,  Ingleside,  Prexel. 
Maryland,  Cottage  tlrove.  South  Crawford. 
South  Karlov.  South  Redvale,  South  K«-eler. 
South  Marshfield,  South  Hermitage,  Ash¬ 
land.  Wentworth.  Yale,  Princeton,  Harvard. 
Beintont,  Btirry,  North  Melvlna,  .North 
Mobile,  Anthony,  Fuelld.  Bennett,  Con¬ 
stance,  Macfarlane,  South  Keeler.  South 
Tripp,  South  Kildare,  South  Kolln.  South 
Kostner,  South  California.  South  Mozart. 
South  Francisco,  South  Sacramento,  W'ell- 
ington.  North  Austin.  North  Meade,  North 
Melvlna,  Wellington,  North  Sayre.  North 
Nordlca.  Phillips.  Yates,  Pgelsby'.  Crandon. 
Buella,  North  Neenah.  North  Normandy. 
North  Oak  Park,  Wellington.  Versey.  North 
Melvlna,  North  Merimnc,  North  Mobile, 
North  Mulligan,  South  Artesian.  South 
Campbell,  South  Maplewood,  Talcott,  Bryn 
Mawr,  North  Nordics,  North  Neva.  North 
Harlem,  Pickens.  Armitage,  North  New- 
land.  North  Sayre,  North  Nordlca,  South 
Beavitt,  South  Irving.  South  Oakley,  South 
Claremont,  I’ratt,  North  Shore,  Albion. 
Onarga,  Ownto,  Ot-tavla,  Odell,  South  Park. 
Calumet,  ITairle,  South  Simulding,  Turner, 
South  Homan.  South  KilbouTTie,  South 
Francisco.  South  Richmond,  South  Sacra¬ 
mento,  South  W'hipple,  South  Albany,  Peter¬ 
son,  Manton,  5larkham,  North  Austin, 
Schrleber,  Ravenswood,  I>afayette.  South 
I.J1  Salle  Aves.  J.  J.  Sloan,  pres. 

W'lsennsin — .Tune  15,  at  Office  2,  Stephen¬ 
son  Bldg..  Milwaukee,  grading  and  20  ft. 
concrete  paving,  etc.,  65,802  sq.yd.  Federal 
Aid  IToject  429-A.  Kenosha  Co.:  11,222  s<i. 
yd.  Federal  Aid  Project  434-B.  Milwaukee 
Co.;  and  18,252  sq.yd.  State  Project  Job 
2672-B,  W'aukesha  Co.  T.  Ponaghey, 

Madison,  ch.  ••ngr. 

Wis.,  Marinette  -  June  14,  by  S.  O'Shea, 
city  elk  ,  7  In.  rein. -con.  paving,  etc.  Park 
Ridge  Ave.  l»-tween  Park  and  Houston 
Sts.,  $17,000,  Miller  .St.  $20,000  and  Carney 
Ave.  between  Hosmer  and  5th  Sts.  ;  also 
two  course  reln.-con.  paving,  etc.  Hosmer 
St.  between  Carney  and  Main  Sts.,  MO.OOO. 
A.  I..  Hillls,  city  Hall,  engr.  Noted 
Mar.  25. 

Win.,  Milwaukee-  -June  12.  by  Dept.  Pub 
WTcs.,  R.  F.  Stoeltlng,  comr,  asphalt  re¬ 
surfacing,  etc.  15,189  n<|.yd.  Juneau  Ave., 
Fdison  and  North  W’ater  Sts.  ;  also  sheet 
asphalt  itaving,  e^c.  1.699  sq.yd.  North 
W'ater  St.  J.  Schwada,  City  Hall,  engr. 

la..  Creseo  —  June  16,  at  office  Auditor 
Howard  Co.,  grading,  etc,  6.02  ml.  road. 
31,655  cu.yd.  excav.,  5,475  cu.yd.  channel 
«-hange,  20,248  sta.yd.  overhaul,  etc.  B. 
Brown,  Creseo,  co.  engr. 

la.,  Des  Moines  —  .Tune  15.  at  offlc«‘ 
Auditor  Polk  Co.,  grading  16  ml.  Cllve- 
e.rimes,  Murrow  and  Flkhart -Cambridge 


.iiid  Roads  (Continued) 

I  land — June  15,  by  State  Rds.  Comn., 
,,re  concrete  paving  1  mi.  Contr.  W- 
i^tiington  Co.,  and  2.28  mi.  Contr.  P- 
,11, f  C.eorges  Co.  ;  graveling  2  mi. 
Ch-40,  Charles  Co.  :  and  concrete 
,  rs  on  1  mi.  M-71,  Montgomery  Co. 
ilackall,  chn.  ;  adv.  R.  N.-R.  June  10. 
liultimore- -  June  16,  by  Bd.  Award.s, 
i-|ilialt  imving  7,400  sq.yd.  Constr. 
jiid  i-oncrete  paving  9,980  sq.yd 
'.pi,  S.  Purvail,  City  Hall,  high- 

(ilennville — June  23,  by  Gilmer 
. .,  N.  F.  Rymer,  elk.,  grading,  etc.. 
Rig  Cove  Rd.,  Project  3364,  Route 
i;;r.t.,  and  11.4  jnl.  Staunton- Park- 
I'ike,  Project  3364,  Route  11,  Troy 
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(ilennyille — June  23,  by  Com- 

m, >n  I'ouiu  il,  grading,  curbing  and  concrete 
uiiviiig  Main,  Bridge,  Court  and  College 

*41,500.  Homer  Bros.,  Clarksburg, 

Va.,  Bewlsburg — June  12,  by  Green- 
iihtT  I'o.  Court,  bituminous  macadam  on 
tircseiit  waterbound  maemdam  surfacing  1 
mi  Arlmckle  Bane,  9  ft.  ;  grading  and 
bituminous  macadam  surfacing  1  ml.  Back 
Krankford  Rd.,  0.75  mi.  Sydenstricker  Rd., 

1  mi  fluffnagle  Rd.,  Brush  Rd.,  length  to 
•Hike  expenditure  $8,500,  Bunger  and  Herns 
Mills  Rd.,  $4,250,  Reader  Rd.  $8,500,  all 
-Mregoing  9  ft.,  Judyville  Rd..  16  ft.  $3,500, 
i'hurch  St.  from  Midland  Trail  to  Fort 
Spring,  German  St. -Holt  Imne  Rd.  from 
c'hurcb  St.  to  Bipps  Tame,  Jefferson  St. 
(nim  Main  St.  to  Arbuekle  lame,  Kchols 

I..ine,  $4,000,  Court  St.  $2,000,  and  Chest¬ 
nut  .'ft.  from  Jeffer.son  to  la-e  Sts.  ;  grading 
Old  creek  gravel  surfacing  1.6  ml.  flreen- 
brier  River  Rd.,  9  ft.  ;  grading  and  broken 
,u>ne  .surfacing  1  mi.  Riggs-Watts  Rd.,  9 
ft..  Raders  Valley  Rd..  $8.50(1,  Racket  .St, 
JkOOO.  and  Sydensticker  Ud.  $4,250.  H.  1,. 
tl.vndlev,  Ta-wisburg,  co.  engr. 

North  I'arolina  —  Junri  29,  by  State  Hy. 
iXimn.,  Raleigh,  hard  surfacing  roads  in 
liuilford.  Union,  Stokes  and  Madi.son 
(Vunties;  topsoiling,  sand  clay,  gravel  or 
puling  roads  In  Bertie^  Chowan,  Halifax, 
ifampsim.  W'ake,  Randolph,  Davidson,  Si'ot- 
land,  l>avle,  Henderson,  McDowell  and 
Tnin-sylvania  Counties;  structures  only  in 
Kichmond  Co.;  adv.  F.  N.-R.  June  10. 

.South  I'arolina — June  15,  hy  State  Hy. 
Pt'pt..  ('olumbia,  sand  clay  surfacing,  etc.. 
1.7  mi.  State  Route  121,  State  Project 
9-550-A  Aiken  Co.,  9.5  mi.  State  Route  6, 
State  Project  S-606-A  Orangeburg  Co.,  and 
<  2  mi.  State  Route  53,  State  i’roject  S-632 
Klorence  Co. ;  concrete  paving,  etc.,  8.6  ml. 
Slate  Route  2.  State  Project  38-C  Oconee 
t'a:  topsoiling,  etc..  4.8  mi.  State  Route 
2,  State  Project  S-631-A  Pickens  <7o.,  and 
0  511  mi.  State  Route  9,  Federal  Aid  Proj- 
•it  269,  ('hester-Tamcaater  Counties;  also 
•  rowning,  shaping  and  maintaining  sub- 
,'rade  on  3.9  mi.  .State  Rout*-  12,  State 
I'mject  S-522-C.  Aiken  <7o..  State  Highway 
llnginecr,  Columltia,  engr. 

H»..  Tampu — June  15,  by  City  Comrs., 
trading,  granite  curbing,  and  2  in.  Filbertin 
'Urfaciiig  1(1,506  sq.yd.  paving,  etc.,  Impvt. 
Ifil  and  1 56,  |H>rtions  (''hestnut  and  Mo- 
iia(yk  Sts.  $36,000.  P.  Martin.  f'lt.v 

Kali,  engr. 

»’la.,  Tampa — .Tune  15,  by  City  Comrs., 
t  X  IS  in.  granite  curbing,  and  2  in.  Fii- 
bertin  on  6  in.  ro<-k  paving  portions  t3th 
and  9lh  Sts.,  Impvts.  197  and  198,  $25,000  ; 
al.sd  16.56(t  yd.  Palmetto  and  Comanche 
Sts..  Inipvts.  168  and  196,  $36.(*60.  R.  P. 
M.artin,  Cit.v  Hall,  engr. 

\lahama — June  16,  by  State  Hy.  ('omn., 
Miintgoniery.  ( F.  .\.  I*,  means  Federal  .\l«i 
I’riijert  and  S.  A.  I*,  means  State  .\ld  ProJ- 
<s8»,  improving  .5'  mi.  Butler-«'oatf>pa  Rd., 
S.  A.  P.  1.06-A,  Choctaw  Co.,  26.211  acres 
.li'aring  and  grubbing,  76.238  cu.yd.  earth 
.ind  206  cu.yd.  rock  excav.,  7,195  sta.yd. 
•'Vcrhaul,  57,134  lb.  reinforcing,  16,411  s<|. 
yd  Rermuda  sod,  etc.:  11.58  mi.  IJnden- 
Thoinaston  Rd.,  F.  A.  P.  132,  Marengo  t'o., 
15.25  acres  cleaaring  and  grubbing,  87.992 
■u.yd.  earth  and  4,666  cu.yd.  rock  excav.. 
■'>.781  .sta.yd.  overhaul,  31,660  lb.  reinforc¬ 
ing.  18,060  s<|.yd.  Bermuda  sod,  181,639  ft. 
iTtsi.sotfd  timber,  5,984  ft.  creosoted  piling, 
-tc  ;  14.9  ml.  Fruitdale-Mobile  Co.  line  Rd., 
S,  A.  P,  79,  W'ashlngton  Co.,  98.85  acres 
'■leaping  and  grubbing,  163,593  cu.yd.  earth 
HXcav.,  48,000  sta,yd.  overhaul,  58.300  lb. 
reinforcing,  30,000  sq.yd.  Bermuda  sod,  etc.  ; 
1 04  mi.  Mountain  Creek-Soldiers  Home  Rd., 
8.  A.  P.  153,  Chilton  Co.,  3.7  acres  clearing 
and  grubbing,  7,805  cu.yd.  earth  and  500 
■u.yd.  rock  excav.,  2,335  sta.yd.  overhaul, 
1.138  lb.  reinforcing,  2,500  sq.yd.  Bermuda 
'«>d.  etc. ;  4.5  ml.  Coffee  Springs  Rd..  S.  A. 
1*  108,  Geneva  and  Coffee  Counties,  4.76 
ores  clearing  and  grubbing,  24,255  cu.yd. 
exiav.,  2.890  sta.yd.  overhaul.  6,479  Ib.  re¬ 
inforcing,  9,000  sq.yd.  Bermuda  .sod,  22,508 
ft  .  reosoted  timber,  936  ft.  creosoted  pil¬ 
ing.  etc.  ;  15  ml.  Boaz-Attalla  Rd..  F.  A.  P. 
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To  show  real  progress  in  laying  pavement  you  must  organize  to  have  a 
batch  of  aggregates  waiting  every  time  the  mixer  skip  comes  down.  Your  profit 

is  in  pavement  laid,  and  the  more  of  the  one  the 
more  of  the  other. 


Stockpile  your  aggregates  in  advance. 

batch  them  with  HAISS  Loaders 

and  short-haul  the  batches  in  light  trucks  and 
you’ll  be  able  to  keep  your  paver  working  on  a 
steady  2  minute  batch  schedule.  The  reserve  of 
aggregates  stock  piled  on  the  ground  is  your 
SAFETY  FACTOR  against  delayed  deliveries 
from  railroad  or  quarry — or  truck  delays  on 
long-haul  schedule. 


Our  booklet,  “Feeding  the  Paver”  analyzes  the 
aggregate  handling  problem  and  develops  cost 
calculations  which  prove  that  Advance  Storage 
is  no  more  expensive  than  Central  Batching. 
What  you  spend  for  rehandling  you  save  on 
trucking.  Lei  us  send  you  a  copy. 


The  New  Batch  Hopper 
is  an  important 
Haiss  Loader  Improvement 

In  speed  of  strike-off,  discharge  and  refill  the  1926 
Haiss  Precision  Hopper  is  in  a  class  by  itself.  And 
in  the  convenience  and  ease  of  its  operation,  and  the 
micrometer  accuracy  of  its  setting  it  leaves  nothing 
to  be  desired.  Ask  for  a  descriptioe  folder. 


fVould  you  like  to  check  your  calculations  as 
to  the  number  of  trucks  you  need?  A  page  of 
charts  in  our  Bulletin  126  will  give  you  real 
kelp.  Ask  for  a  copy. 


THE  GEORGE 

I  “Truck  and"  | 
Wa^onLoadcis  | 

Portable  Belt  || 
Conveyors  | 


140th  Street  and  Rider  Avenue,  New  York 

RepresentatiTfs  TYiroufhout  thp  World 
MllUrs  Timber  a  Trading  Co..  UMidon.  Brttlih  RopretenUUfO. 
Tablr  Adtirt^s  rmillMUt*'  NVw  York — "Wenfem  Vnlon  5  liftter  Vartttton’ 
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Stil  ls  and  Hoads  (Contlnuid) 

Rrt'  132,35.1  I’u.yd.  exi-av.,  etc.  F.  O. 

1  lint:.  Hes  Moiin-s,  co.  ensr. 

"ill.  Kt.  UiMltre. — -June  15,  at  office  Auditor 
Wil'ster  Co.,  jtravel  surfacing  0.5  ml.  road 
Polliver  Memorial  Park,  l*rimary 
iticid  I’roject  389-(';  and  grading  4.010 
ml  Federal  Aid  Project  272,  20,621  cu.yd. 
exc  IV ,  16.900  sta.yd.  overhaul,  etc.  O. 
Burni  it.  Ft.  I>>dge,  i-o.  engr. 

III.,  Ft.  Iliidge  —  -  .June  lii  at  office 
Auditor  Webster  Co.,  gravel  .surfacing  5.0.', 2 
mi  and  grading  2.323  mi.  road  west  of 
Ixhitth.  Federal  Aid  Project  270,  48,S94 

cuyd.  excav.,  8.352  cu.yd.  gravel,  etc.  (1. 
Burnett,  Ft.  Dodge,  co.  engr. 

Kan..  Indeiiendenee— June  22,  by  Clerk 
Montgomery  t'o.,  grading,  and  concrete  or 
vitr.  brick  surfacing  21,129  s<|.yd.  Federal 
Aid  Project  199-A.  and  29,071  si|.yd.  Sect. 
B  same  project.  H.  K.  Hibbard,  Indeia-nd- 
ence.  co.  engr.  Noted  May  27. 

Kan..  .Mouiiil  <'lt.v  June  25,  by  Clerk 
IJiin  •'o.,  grading  and  concrete,  vitr.  clay 
„r  bituminous  macadam  paving  30,102 
sij  yd.  Federal  Aid  Project  109-C.  C.  10. 
keiiney.  Mound  City,  co.  engr. 

Texan — June  15,  by  State  Hy.  Comn., 
Austin.  H.  Moseley,  cnn.,  two  <s,urs«.  1  In. 
rock  asphalt  on  limestone  riM'k  paving 
16.098  mi.  Highway  12,  Federal  Aid  Proj- 
wt  429-15,  TTnit  2,  Jim  Wells  Co.  J31. '1.700, 
14  417  mi.  sjime  road.  Federal  Aid  Project 
429-11,  Cnit  2.  $293,000,  5.931  mi.  .same 

road.  Federal  Aid  Project  424-C.  Itnit  2 
$124  43.'i,  14.3  mi.  same  road.  Federal  Aid 
I>roject  429-E,  TTnit  2  $233,900.  13.09  mi. 
same  road.  Federal  Aid  Project  429-K,  Cnit 

2  $282,500.  F.  E.  Hess,  .Micu  co.  engr. 

Tex.,  i'niemaii-  .Tune  15,  by  t'ornrs.  Cole¬ 
man  Co.,  single  bituminous  surface  treat¬ 
ing  60.93  mi.  Highway  7  and  23.  Federal 
Aid  Project  371-303-191-190,  IS  ft.  $300,- 
000  J.  tiresham,  Coleman,  engr.  Noted 
Mar  4. 

Tex.,  fieorgetowii  -  Taking  liids  gravel 
and  macadam  paving  O.01  mi.  Highway 
2-H.  Federal  Aid  Project  427,  Cnit  2,  1 S  ft. 
$42,000.  M.  C.  Welborn,  Georgetown,  engr. 
Noted  May  6. 

Tex..  (Joiixalen  -  June  15,  l>v  Comrs. 
Oonzales  Co.,  bituminous  macadam  sur¬ 
facing  8.084  mi.  Highway  81,  Federal  Aid 
Projeit  4  40-I>,  Cnit  2.  IS  ft.  *133,00o. 
J.  (5.  Irby.  Gonzales,  engr.  Noted  May  6. 

Tex..  Mt.  PleuHMnt — June  22.  by  K.  I.. 
Myers,  judge  Titus  Co.,  clearing,  grubbing, 
bridging  and  grading  0.776  mi.  Highwav  65, 
Federal  Aid  Project  333- H.  Sect.  2.  26  ft. 
$,')6.ooo.  C.  ChapiH‘11,  Pittsburg,  co.  engr. 

Tex..  I’lttHliiirc  —  .Tune  21,  by  .1.  It. 
Hooten.  judge  Camp  Co.,  i-learing.  grub¬ 
bing,  grading  and  liridging  5.019  mi.  High¬ 
way  65,  Federal  Aid  I’roji-i-t  333-It.  Sect. 
1,  26  ft.  $167,000.  C.  Chapis'll,  Plttsliurg, 
(HV  engr. 

Tex..  KH.vniondvIlle — June  15,  liy  .1.  K. 
•lohnson.  city  engr.,  curbing,  guttering, 
rein. -con.,  hituminotis  on  concrete  or 
bituminous  on  gravel  itaving  25. 000  s'l.yd. 
various  .streets,  for  City.  $70, 000. 

Tex.,  Slatnn — City,  c/o  H.  Austin,  sec.v.. 
taking  bids  curbing.  guttering.  and 
brick  asphalt  or  concrete  paving  15,141  si|. 
yd.  various  streets.  $13o,ooo.  Mont¬ 
gomery  &  Ward.  54  5  Harvey-Snider  Hldg., 
engrs. 

(Ikla..  Oklaliomii  4'lt.x — .lime  1  4,  by  W.  .\. 
Jackson,  elk.  Oklahoma  I'o.  concrete  Iwisc 
on  14,370  sq.vd.  Sect.  4,  Oklahoma  Co.  Hd., 
$41,200;  and  on  17,460  sq.yd.  Sect.  10, 
county  road,  $l8.0(io.  11.  s.  .Tames,  Court 

House,  engr. 

('nln..  Denver- -June  15,  b.v  Dept.  Tmpvts. 
&  Parks,  a.^haltlc  concrete  paving  12 
blocks  each  in  Washington  Park  Paving 
Dist.  5,  South  Capitol  Hill.  I’aving  Dlst.  7, 
and  Capitol  Hill  Paving  Dist.  14.  A.  K. 
Vickery,  City  Hall,  engr. 

New  Mexico— .Tune  21.  at  office  .1.  .\. 

French,  state  engr.,  Santa  Fe  <F.  A.  P. 
means  Federal  .Aid  l‘roJeet),  grading  and 
two  course  graveling  3.27  mi.  F.  A.  P. 
97-A :  grading,  two  course  graveling  and 
bridging,  etc.,  5.56  ml.  F.  A.  P.  114-A, 
5  97  ml.  F.  A.  P.  114-B.  10.26  mi.  F.  A.  P. 
117-B,  and  8.95  mi.  F.  A.  P.  147-D:  also 
bridges  F.  A.  P.  147-C 

f'atifonila — June  21,  by  State  Hy.  Comn., 
Sacramento,  concrete  paving  0.55  mi.  road 
between  West  Sacramento  and  M  St.  bridge. 
H  M.  Morton,  Forum  Bldg.,  highway  engr. 

Oallf.,  Altnraa — June  21,  by  Ij.  S.  Smith, 
elk.  Modoc  Co.,  improving  roadway  begin¬ 
ning  at  Sunrise  station  approximately  8  ml. 
north  of  Alturas  point  northerly  3.7  ml., 
45,820  cu.yd.  unclassified  excav.,  415  cu.yd. 
structural  excav.,  etc. 

tallf.,  Ia>s  Angeles — June  21,  by  Supervs. 
T>mi  Angeles  Co.,  improving  Inglewood 
Ave.,  Impxrt.  817,  88,177  cu.yd.  excav.,  428,- 
787  Mi.ft.  2  In.  and  3  In.  Willlte  paving, 
371,479  sq.ft.  5  in.  disintegrated  granite 
sub-base,  etc.  To  exceed  $125,000.  O. 
.Tones,  Hall  of  Records,  engr. 


I'alif,,  l.nn  .Xiigelen  June  21,  l»y  Suis-rxs 
Dos  .Angeles  Co.,  improving  lliwid  Disl 
Impvt.  279,  Washington  St.,  598,286  sq.ft. 
6-  to  8-in.  concrete  paving,  76,346  sq.ft, 
concrete  paving.  704,000  sq.ft.  5  In.  dis¬ 
integrated  granite  surfacing,  etc.  G.  Jones, 
Hall  of  Hi-cords,  engr 

f'alif.,  lam  .AngelcN- -June  21,  l)y  Sujs'rvs. 
l-os  .Angeles  Co.,  fmproving  Washington 
St.  from  Gcean  .\ve.  to  Downey  ltd..  30.263 
cu.yd.  earth  excav..  5!t8.2S6  sq.ft  6-8  in., 
and  76,;t49  sq.ft.  8  in.  i-oncrcte  surfacing, 
etc.  $182,296  G.  Joios,  Hall  of  Hecords. 
engr. 

4  iillf..  4>iikliiiid — .lime  21.  by  G.  .A.  Gros.", 
elk.,  .Vlameda  Co.,  improving  roadway  from 
Newark  to  Dumliarton  Itridge,  1.300  eu.yd. 
excav.,  1,500  cu.yd.  grading,  77, 000  sq.ft, 
gravel  sub-basi*,  and  (alternate  liids).  7o,- 
OOO  sq.ft,  each  6-8  in.,  7  in.  and  6-8  in.  con¬ 
crete  jiaving,  etc.  $50,000.  G.  A.  I’oscy, 
Oakland.  I'o.  surv. 

tint.,  KiiigHton — -See  “Contracts  Awarded  ” 
<|iie.,  .Moiitilgiie  —  June  11,  liy  I.  1.,. 
Boulanger,  deputy  minister  l>ept.  iioads, 
Qiieliec,  resurfacing  :!1,601  ft.  streets  in  St. 
Tlierese  Parish  and  others,  20  ft. 

Man.,  tilailMtniie  —  June  12,  l>y  Mimie- 
ipality  Westboiirne.  grading  variiiiis  roads. 
W.  .1.  MeGregor,  Sec.v. 

.\ltii..  Kilmoiitoii  .lime  1 5.  l>\-  1>  Miteliell, 
city  eomr.  grading  and  graveling  aliont 
45,aoo  liii.ft.  roadway  $ 5a, 000. 


Rids  ffcrpirpi/ 

MiiNHaeliiiHcltH  l>ept.  I*ul>.  Wks.,  Boston, 
June  1.  bituminous  maeadam  iiaving  26,o:!3 
ft.  higliway  in  I’axton  and  Woreester,  from 
D'Gnfro  Bros.  Go..  Ine..  712  Main  St 
la-omiiister,  $240  (»44;  and  26,670  ft.  in 
Gostien  and  Wllliamsliurg,  from  l,ane 
Coiistr.  Corp..  37  iL.lony  St.,  Meriden  ('onn., 
$261,710.  Noted  Ma.v  20. 

lliiHHUcliiiHettH — State  Hy.  Dept.,  Boston, 
June  1,  bituminous  maeadam  paving  22.161 
ft.  liighway  in  ('helmsford  and  West  ford 
frioii  Indian  Head  Coiistr.  Co.,  Fairliurn 
Bldg,,  I.,owell,  $164,547  :  graveling  4,0t»a  ft 
111  .Newluiry,  from  Welch  &  Moynilian,  15 
Front  St.,  Salem,  $10,986;  rein.-con.  paving 
10,116  ft.  ill  Methuen,  from  T.  W  .lewett 
Ine.;  35  7th  Si.,  New  Bedford,  $87,210,  ami 
3.410  ft.  in  i'laiiiv  ille.  from  F.  I’  Manning 
27  ('oral  St..  Fail  River,  $39,111. 

Klioile  InIiiiiiI  —  State  ltd.  Pul).  Hoads, 
I’rovideiiee,  paving  highway  in  I’ortsniouth. 
from  I!.  Vi  iiuti.  New  Donilon,  Conn.,  $213.- 
315;  in  North  Siuithlielil.  from  M  A 
Gammino.  728  A'aly  St,.  Providenee.  $129,- 
619.  in  l.ineoln,  from  B.  K.  Jordan.  Provi¬ 
denee,  $16,143;  in  P.urrillville.  from  J.  p. 
Gr.-eiie,  Worcester.  Mass.,  $30,785;  in  Ea.st 
I ’rov  ideiiee,  from  lame  ('onstr.  I'o.,  37 

('olony  St,,  Meriden,  Conn.,  $43,780. 

N.  Y..  New  A'ork — H.  Bruckner,  pres. 
Hronx  Boro,  Grotona  Park,  3rd  and  Tre- 
niont  .\ves..  June  3,  grading,  eiilvi'rts,  etc., 
in  F.ast  211th  and  AVest  263rd  Sts.,  from 
S,  Nugent.  Hiverside  Dr  and  17oth  St., 
*4.7o7  and  $3,625  respectively;  jind  Wil¬ 
son  .\ve..  from  Gregorio  &  Go.,  1129  Neill 
Ave..  $11,600;  also  granite  hloi'k  tiaving 
Boston  ltd.  from  !,.  I>i  Minna.  2366  lairil- 
lard  l>l.,  $340,856.  Noted  May  27. 

N.  J..  WeNtwood  -  Mayor  and  Boro 
(’ouncil.  Genter  St.  F'lrchousc,  June  1.  grad¬ 
ing  and  niHcadam  tiaving  Glairnjont  Ave,. 
from  Tai  Grote  Gonstr.  Go..  laidi.  $27,190; 
paving  and  curbing  la-xington  Ave.,  from 
•Abbate  &  Huniva.  Tenatiy.  $14,963;  and 
paving  4th  Ave.,  from  Taveniere  &  John¬ 
son,  Closter. 

PennsylvaniM — Stati'  By.  Deiit.,  Harris¬ 
burg,  June  3.  (K.  meana  Koiite  and  .\. 

meana  .Apiilicatinii),  one  course  rein.-con. 
paving,  etc.,  1  4,488  ft.  A.  3941.  and  4.5ol 
ft.  A.  3827,  A'ork  Go.,  from  York  Eng.  & 
Gonstr.  Go.,  21  AVest  Market  St.,  York. 
$96,859  and  $41,786  respectively.  8,027  ft. 
Rs.  43.5  and  436,  A.  3386.  Jefferson  Co., 
from  J.  Wiesner  &  So*.  372  Chestnut  St.. 
St.  Marys  $61,849.  3,235  ft.  R.  59.  Clear¬ 
field  Co.,  from  J.  B.  Trexlor,  Ta'wlstown, 
$50,709,  20,890  ft.  R.  116,  Sect.  4.  Fay¬ 
ette  Co.,  from  Elder  &  Mcrriman,  Ebi-ns- 
hurg,  $185,063,  27,092  ft.  R.  78.  Sect.  3, 
As.  3798-4212,  Beaver  Co.,  and  4.917  ft.  U. 
70,  Sect.  3,  Allegheny  Co.,  from  R.  H.  Cun¬ 
ningham  &  Son  Co..  617  Penn  Ave..  Turtle 
Creek,  $245,148  and  $115,173  respectively. 
10,762  ft.  A.  4003.  Westmoreland  Co.,  from 
J.  C.  Mickey.  1601  TJnonler  St.,  T<atrob«-, 
$79,480,  2,929  ft.  R.  84.  Sect.  5,  Erie  Co., 
from  C.  H.  Fry  Constr.  Co.,  1902  Cherry 
St..  Erie,  $26,192,  17,813  ft.  A.  3783,  Beaver 
Co.,  from  O.  B.  Bracht,  Titusville,  $121,067, 
and  3.372  ft.  R.  389,  A.  3944.  Allegheny 
Co.,  from  M.  O’Herron  Co..  Ist  and  Mc¬ 
Kean  Sts.,  Plttshurgh,  $56,808  ;  also  water- 
iMiund  macadam  paving  7,502  ft.  A.  2764, 
Mifflin  Co.,  from  J.  M.  Hutchison.  Altoona, 
$52,858  ;  and  grading,  etc.,  21,817  ft.  fleet. 
2.  A.  3842.  Berks  Co.,  from  Smlth-Fenster- 
macher,  l28  North  Madison  St.,  Allentown, 
$46,978.  Noted  May  20. 


I‘«..  I'hllH. — tvpt.  Pub.  Wks..  lunaii 
of  Highways,  from  D.  Duffln.  6I01  Roosi- 
velt  -Ave.,  grading  Algon,  Comlv,  bTontenai . 
laingdon  and  Sungi-r  Sts.  $17,04  8,  from  R 
B.  Winner,  2113  Walnut  St..  Evarts  and 
Placid  Sts.  $10,705.  from  E.  A  Mullen 
Inc.,  5512  Vine  St..  Gray  St.  $2,091.  ami 
ViK  Uiii  St.  $1,261,  from  Giidknei  ht  &  Culli 
son.  Torn-sdule  and  Roohins  Aves.,  lauigh- 
lin  St.  $532,  from  ITwces  Bros..  72oo  Slu  l- 
lioiirne  St..  Shelbourne  St.  $1,227.  and  from 
F.  Mark  Contg.  Co.,  N  and  WinghiM  king 
Sts.,  20th  St.  $3,065  ;  from  Eastern  As)ihalt 
Co.,  Peiina  Bldg.,  asplialt  paving  (asses.s- 
iiient  work),  Beltield  St.  $5,938,  Dyre  and 
Dakland  Sts.  $7,088,  Shawnee  St.'  $5,637 
Stenton  St.  $7,587.  Tulip  St  $6,087,  Wilmol 
St.  $2,149,  67th  St.  $7,697.  from  I’nion  Pav¬ 
ing  Co.,  123  South  21st  St.,  Che.ster  St 
$•’.2,681,  and  M  St,  $16,406,  from  Mack  I’av 
ing  A-  Constr.  Co.,  NIcetown  lain.-  and 
l.uzerne  St..  Ellet  St.  $7.5o2,  laiz.rne  St 
$3o,3!H,  and  WiH.ddale  .St.  $;'.ri47.  from 
Barix-r  Asi.halt  Co..  239  Nortli  .'[oth  St 
Fayette  St  .  76th.  79th  and  80th  ,Aves.  $46,- 
990,  Washington  lame  $6,oS9,  2nil  ,St.  $11.- 
944.  and  from  Fox-King  Constr.  Co,.  Aiiiiii 
Ix.n,  N.  .1.,  46th  St.  $35,871  ;  from  Curtis 
Bros.,  State  and  ITnrah  Rds.,  imi.roving 
country  roads  (a)  $16,596  and  (I.)  $15,325. 
from  M.  la-ewright,  424  .Seville  St..  laivvn- 
ton  Rd.  (u)  $2,848  (ID  $2,524,  from  A  J 
Henderson,  825  East  Washington  lami, 
Thompson  Rd.  $1,911.  and  from  tt.  Foster 
<’o..  Inc-,  2oth  and  Venango  Sts.,  58th  St 
$4,669;  from  Golden  Constr.  Co.,  263  South 
15th  St.,  riqiairing  Adams  Rd.  Bridge  45, 
$1,945:  from  Keystone  Boiler  Wks..  Inc.,  5o 
.North  23rd  St.,  erci-ting  stci-I  smoke  shield 
on  34th  St.  Bridge  257  over  Pennsylvimln 
lt.lt.  traeks  $4,040  ;  from  J.  J.  McHugh,  Jr., 
892  North  Markix*  St.,  repairing  same 
bridge  $3,682,  Broad  St.  Bridge  64  over 
l*hihidel|.hia  A-  Iteading  Siil.way  $3,497,  and 
Dak  lame  Bri.lge  192  over  North  I’enn 
liranch  Philadelphia  A  Iteading  Siihwav 
$1,500;  from  Miindy  I’aving  A  Contg  Co., 
226  South  WarniM-k  St.,  replaeing  Wooden 
trusses  with  steel  l.eaiii  of  IVnrose  Ferrv 
Itriilge  6  over  Sehu.vlkill  River  $9,290;  from 
laitta  A  Roix-rts,  Drexeii  Itidg.,  repairltig 
Grays  Ferry  I'ridgc  10  over  Sehuylkill 
River.  $5,000;  and  from  Montgomery  Iron 
A  Steel  ('o.,  918  West  Berks  St.,  ereeting 
struetural  steel  for  21st  St.  Bridge  269  over 
I’hiladelphia  A  Beading  Subway  $1,126 

Itclawiiri- — Slate  Hy.  D*-pt.,  Dover,  Miiv 
26,  Improving  with  (a)  stone  <l>)  slag  (e) 
sand  asphalt  (•)  metal  joint  (t)  non-tnelal 
joint  (I)  3,1  ml.  Kitts  Hamm«x-k  ltd, 
(’ontr.  65  (•')  0,4  mi.  Summit  Bridge  Aj.- 
I.roaches,  Contr.  CN19D  <:t)  3.91  ml.  road 
from  Delniar  toward  Columl.in.  Contr 
CS51,  and  (4)  0.87  mi.  Seaford  Cutoff, 

Contr.  <'S52,  from  Sm.vrna  ('oncrctc  I’n.il- 
ints  Co.,  Smyrna,  <l)  $26,920;  from  F  W 
la.vett.  Newark,  <41  $16,304;  from  Did 

l.ine  Constr.  ('<..,  Ghestertown,  (a*:D  $9!>.- 
419  (ats*  $98.33!*  (I.*:!)  $94,542.  atiii 

(l>t:t)  $93,462  :  from  AV.  AV.  Truitt.  TJneoln 
GIty.  (a4>  $22,766  (Ii4)  $22,436;  from 

Highway  Eng.  A  Gonstr.  Co..  Selhyville, 
(c4)  $18,851.  Noted  Apr.  29. 

Maryland  -  Conerete  paving  1.2  ml.  Contr. 
K-30,  Kent  Co.,  from  Kauffman  Constr.  Co.. 
Denton.  $22,332,  2  2  ml.  Contr.  T-24.  Talbot 
Co.,  from  St.  Michaels  Constr.  Co..  St. 
Michaels.  $33,164.  0.5  ml.  Contr.  <’h-37. 

Charles  f’o.,  from  H.  S  Swann,  l^a  i’lata. 
$15,227,  and  1.88  mi.  Contr.  F-33,  Frederick 
Co.,  from  I’oflinlx-rgcr  A  Maiisc,  Myersvill.-, 
$40,980  ;  graveling  2.9  mi.  Contr.  Sm-37, 
St.  Marys  Co.,  from  T.  Mullan.  3945  Green- 
mount  .Avf..  Baitimor.e  $22,169;  maeadam 
resurfacing  1.9  mi.  ('ontr.  Ce-57,  Cci-il  Co., 
from  T.  P.  Murray.  Tovvson.  $27,563.  and 
1.15  ml.  Contr.  F-93,  Frederick  (To.,  from 
Bester,  Tvong  (To.,  Hagerstown,  $22,892. 
Noted  May  20. 

Md..  Baltimore  —  Bd.  Awards,  <-oncrete 
curbing  and  i-oncn-tc  paving  12.600  sq.vd 
Contr.  339,  from  J.  J.  llresnan,  311  WfM)d- 
iand  Ave..  $35,667  ;  and  sheet  asphalt  iiav¬ 
ing  4,500  sq.ycl.  ('ontr.  340.  from  P.  Flani¬ 
gan  A  Son,  Harford  Rd.  and  Haltlmnn-  A 
Ohio  R.R.  tracks.  $20,633.  Noted  May  27 

(>..  .Akron — ('omrs.  Summit  ('o.,  June  4, 
grading,  bridging  and  txiving  36,800  sq  yd. 
South  Main  St.,  from  McCourt  C'onstr.  Co.. 
369  South  Main  St.,  rein.-con.,  slag  $117,-' 
924  rein.-con..  limestone  $121,550;  and  from 
T.  E.  MeShaffrey  Constr.  Co.,  173  South 
Forge  St.,  bituminous  concrete.  $133,265. 
Noted  May  27. 

(>..  rinclnnati — Hamilton  Co.,  oil  mac¬ 
adam  paving  50  ml.  various  roads.  16  ft., 
from  J.  S.  Tobltt  A  Co.,  325  Wyoming 
.Ave..  Wyoming,  $27,132.  Epgr«-  est. 
$34,125. 

O.,  rinrinnatl  —  Comrs.  Hamilton  Co., 
June  4.  from  PIckelhelmer  &  Slone.  Drake 
Ave.,  Madlsonville,  widening  and  3  In.  tar 
bound  macadam  repaving,  etc.  18,900  sri.yd. 
Drake  IW.,  $30,958,  (mgra.  est.  $S6..'l48  ; 
from  Standard  Asphalt  Co.,  Spring  Grove 
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and  Knadx  (Contlnu*Hl) 

A  VP.,  t«r  Hurfacp  tr*-atliiK  12  mi.  various 
roadii  (Wixailawti  and  W'  .prn  DiviaUtna), 
»IS.63K  eiiKra.  pat.  $2.%,:  .2.  and  Ui  mU 
varii>uH  roada  ( Kaatprn  i  id  Chitvlot  J>ivl- 
aiiina),  wiiKra.  pat.  $25,&3S.  Notad 

May  27. 

Clavplanil — C'ity,  May  19.  i..  prcvInK 
with  <»)  bricdi  (h>  Hajihalt  (r)  concrete 
(l>  tiliver  ltd.  (*)  Munn  Ud.  <3)  (iifTord 
Ave.  (4)  Curran  Ave.  (.1)  Weat  47th  St. 
(«>  Weat  152nd  St.  (1  to  6  incluaive)  in- 
volvivH  10,2fi0  lln.ft.  atone  curbinK.  7,080 
eii.yd.  earth  excav.,  15,850  aq.yd.  vitr.  brick, 
verticail  fibre  brick,  concrete  or  bituminoua 
(xincrete  pavinK,  etc.  (7)  Kaat  37th  St., 
500  cu.yd.  excav.,  ll.OOt)  aii.yil.  aurfacInK 
(Hi  Kaat  171at  St.  and  (tt)  Kaat  I72rid  St. 
(8  an<l  9)  involve  4,*i00  cu.yd.  excav., 
8.250  aq.yd.  aurfaclnt;.  5.5fi0  ft.  atone  curb- 
injt  (lO)  Klnn  Dr..  450  cu.yd.  excav.,  800 
a(|.yd.  HurfKCinK.  690  ft.  stone  curblntr  (II) 
Havel  Ave.  (IS)  (Tanova  .\ve.  (13)  tJllbert 
i’ourt  (10  to  1.3  incluaive)  invulvi«  1,320 
cu.yd.  excav.,  3,320  aq.yd  aurfacinu.  24,851 
ft.  atone  curbing  (14)  Wemple  Rd.,  300 
cu.yd.  excav.,  600  aq.yd.  surfacing  (15) 
Kiust  22nd  St.,  350  cu.yd.  excav..  820  aq.yd. 
surfacing,  500  ft.  atone  curbing,  from  Koch! 
ftro.s.  I’aving  &  Conatr.  (70.,  7002  Denison 
Ave.  (1)  $12,046,  (2)  $8,010,  (.8)  $30,127. 
<4)  $9,439,  (.5)  $6,388,  (6)  $20,007  ;  from 
Knterprlsi*  Paving  ik  t'onstr.  Co.,  8444 
H’way.  (a7)  $35,310;  from  Cleveland  Trinl- 
d;ul  Paving  Co..  The  Arcade  (aH)  $21,031, 
(l>H)  $17,460,  (rH)  $15,857,  (a9)  $22,669, 

(bO)  $18,779.  (r9)  $20,709;  from  (lould  & 
Maybach.  16311  Saranec  Ud.  (alO)  $4,544; 
from  Haldwln  Ilroa..  4500  Kuclld  Ave  (all) 
$6,850.  (alS)  $9,641.  (al3)  $2,292:  from 

H.  (i.  Herring.  Wayside  Ibl.  (16)  $3,126; 
from  Uieley  Hro.a.,  The  Arcade  (15)  $5,343. 
Noteil  May  13. 

4)..  Hamilton — Comra.  Ilutler  Co.,  May 
28.  waterbound  macadam  paving,  etc.,  Ox¬ 
ford-Depot  Ud.,  Oxford  Twp..  from  Shaw 
Pros.  Gravel  Co..  Hamilton,  $42,248. 

Michigan  4 Minton  (7o.  (St.  Johns)  and 
Ionia  Co.  (Ionia)  gntveling  6.563  mi.  A.  I>. 
466,  from  D.  M.  I'erry,  Iteaverton.  $54,224. 
Noted  May  20. 

Michigan  —  State  Hy.  De)>t.  at  office 
(7omra.  Kent  Co..  May  27,  Grand  Uapida, 
concrete  paving  1.607  mi.  Ked»-ral  Aid  Ud. 
210-A.  from  P.  W.  O'tVmnor,  ilrand 
Uapida.  $52,986.  Noted  May  13. 

Michigan  —  State  H.v.  Dept,  at  oflits* 
4’omr.s.  Kent  Co.,  Grand  Uapida,  May  27. 
concrete  paving  4.836  mi.  Ketieral  Aid 
132-D,  from  H.  ('.  Vaiub-rveen,  Grand 
Uapida.  $119,250.  Noted  May  13. 

Mlnne«4>ta— State  Hy.  Dept.,  St.  Paul. 
May  24,  (S.  I’,  mcana  !8tate  l‘rnjcet).  grad¬ 
ing,  etc.,  91,000  cu.yd.  S.  I’.  S-;!3,  K.  A.  P. 
276,  from  Nelson.  Mullen  &  N<-Ison.  355 
Temple  Court,  Mlnnea|H)lia,  $43,507  :  and 
graveling  38.4  00  cu.yd.  S.  P.  6-40.  S«fOt.  1, 
from  S.  J.  Reader,  209  Kaaot.a  llldg.,  Min¬ 
neapolis,  $23,843.  Noted  May  13. 

Minn.,  MInneapnIla — A.  P.  Kriek.son.  aud. 
Hennepin  Co.,  May  24.  grading,  etc..  Forest 
I<nke  cutoff  between  Taiwry  Ave.  and 
Minneapolis  St.,  etc.,  and  Highway  1 
through  New  Brighton,  from  Morris  & 
Daught'rtv.  514  Glolw  Bldg.,  St.  Paul.  $137,- 
913.  Noted  May  13. 

Nch..  Kalla  4'lty  — M  K.  Naylor,  city  elk.. 
May  31.  asphaltic-  concrete  paving,  *‘tc. 
13,774  SI], yd.  various  streets,  from  Western 
Asphalt  Paving  Corp.,  1st  and  Nebraska 
Sts.,  Sioux  t^itv,  la..  $129,095.  Noted 
May  27. 

Mo.,  Aurora — Grading,  concrete  paving. 

•  10,410  sq.yd.  Madison.  Pleasant  and 

■avenue  west  of  City  Hall  Sq.,  from  Prince 

Minton,  I’arsons,  Kan.  $26,839. 

Tex.,  4ialveMton— f’old  rolled  asphalt  and 
r.  in. -con.  paving  35th  St.  from  Bway.  to 
Seawall  Blvtl..  from  II.  .1.  Hetkes,  3110  Ave. 
T.  $74,000. 

Tex..  lialveHton — (7.  C.  Washington,  engr.. 
May  20,  Bates  type  <‘oni-rete  fiaving.  etc., 
5  003  ml.  Highway  6,  Federal  Aid  Proje<-t 
166-G,  20  ft.,  from  .1.  P.  Foty.  Wichita 
Falls.  $197,599.  Kngrs.  est.  $225,000.  incl. 
engineering  and  contingenci4-s.  Noted 
May  20. 

Tex.,  l.ibcrty — Bila-rty  Co..  Bates  type 
section  rein. -con.  paving  13.8  mi.  State 
Highway  3,  Federal  Aid  Project  352,  Unit 
■>.  from  Hansen-Pearce  ('•onstr.  Co.,  Pryor, 
okla.,  $323,049.  Kngrs.  est.  $400,000.  incl. 
engineering  and  4-ontingencie8. 

tlklahomn — State  Hy.  Dept.,  Oklahoma 
tMty,  4-oncrete  paving  26,400  sq.yd,  road 
west  of  Okmulgee,  State  Aid  Projta-t  139-.A, 
Okmulgee  Co.,  from  Hanson  &  IMerce, 
Blackwell,  $54,119. 

Nevatia — State  Hy.  Dept..  Car.son  City, 
surfacing,  etc..  7.57  mi.  Sparks-Haft-d  Rd.. 
Route  1.  SiH'ts.  B-4  and  B-2,  Washoe  Co., 
frt>m  Nevada  Rock  &  Sand  Oo.,  Reno,  with¬ 
out  alternate  $35,660,  and  with  alternate 
$59,160.  Noted  May  20. 
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Calir.,  I.oa  .\ngele«  —  Suis-rvs.  lios 
Angeltus  Co..  May  29.  from  P4-.arHon  A 
Dickerson,  Boring  Bldg..  Riverside,  Imiirov- 
Ing  K1  Monte  St.  betwtn-n  Covina  Blvd.  and 
Pock  Rd.,  etc.,  26.018  cu.yd.  excav.  and 
btirrow  at  $0.40  per  cu.yd.,  584,809  s(|.ft. 

6-  to  8-in.  concrete  iMiving  10,911  s<i.ft.  8 
in.  concrete  paving  $0.10,  etc.,  total  $09,969. 
Noted  May  13. 

Calif.,  lais  Angeles  -Bd.  Bub.  Wks.,  curb¬ 
ing,  guttering  and  28,262  sq.ft.  5  In.  cf>n- 
crete  and  102,509  sq.ft.  Willlte  paving,  etc. 
Cabrillo  Ave.,  from  Griffith  Co.,  Rtiilway 
Bldg.,  approximately  $45,750;  8  In.  con¬ 
crete  paving,  grading,  542.757  sq.ft. 
Florence  Ave.,  from  G.  H.  Gswald.  366 
Ktist  58th  St.,  approximately  $234,055  ;  also 
grading,  concrete  and  asphaltic  concret4- 
paving,  et<-.  Grand  View  St.,  from  H.  A. 
M(<1ray,  1701  Morton  St.,  $26,005. 

Calif.,  I.ns  .\ngelrM — Bd.  Pub.  Wks.,  curb¬ 
ing,  sid4-walks,  grading,  willite  on  asphaltic 
concrete  paving,  etc.  102,509  stj.ft.  Rosanna 
St.,  from  S|H-nc4-r  &  Holt,  402  Frost  Bldg., 
$66,900  ;  also  asphaltic  concrete  on  com-rete 
paving,  etc.  24,221  sq.ft.  Florence  Ave.  from 
South  Park  and  Vermont  Sts.,  from  G.  H. 
Oswald,  366  Kast  58th  St.,  $233,930.  Noted 
June  3. 

Calir..  San  Diego — Comnu>n  Council,  June 
I,  from  D.  H.  Ryan,  Spr«-ck4!l8  Bldg., 
improving  University  Ave.,  39,085  cu.yd. 
excav.  at  $0.35  per  cu.yd.,  359,988  sq.ft. 

5  In.  «-oncrete  paving  $0,176,  etc.,  total 
$132,641.  Noted  May  20. 

Calif.,  Sun  Diego — (’ommon  Council,  May 
24.  from  J.  Hansen,  413  Bancroft  Bldg.,  im¬ 
proving  Woolman  Ave.,  10,125  lin.ft.  c.on- 
<-rete  curbing  at  $0.67  per  lin.ft.,  358,124  sq. 
ft.  5  in.  concrete  paving  $0,184,  49.337  sq.ft, 
concrete  sidewalk  $0,193,  etc.,  total  $93,914. 
Noted  May  13. 

Contracts  Awarded 

Maine — State  Hy.  Comn..  Augu.sta,  grad¬ 
ing,  concrete  paving,  etc.,  highway  in 
Watervllle,  to  Green  &  Wilson,  W.-iterville, 
$15,157,  in  North  Kennebunk  and  Bradford, 
to  A.  Susi  A  Co.,  12  Richfield  St.,  Dorches¬ 
ter,  Mass.,  $3!i9.491.  in  Wells-Kennebunk, 
to  Hruno  &  Pelitti,  18  Tr»-inont  St.,  Boston, 
Mass,,  $154,389.  and  in  Trentiin  and  Weis- 
worth.  tt>  MeCala'  &  Grovanni,  Inc.,  20 
Central  St.,  Boston,  Mass.,  $197,144; 
granite  hl<H'k  paving  4,170  sq.yd.  Cross  St. 
in  Portland,  to  R.  Keniu-d.v  Co.,  Portland. 
$16,758,  and  l.ioo  sq.yd.  same  street,  to 
Gulliver  Ac  Co..  120  Kxchange  St.,  Portland, 
$8,945.  Grand  total  $791,884.  Noted 
June  3. 

New  llanipshire — State  Hy.  Dejit..  t7on- 
eord,  to  T.  Meloy,  Ciorham.  graveling  0.48 
mi.  Highway  200,  in  Randolf  $10,220,  and 
bituminous  macadam  paving  0.9  mi.  High¬ 
way  231.  in  Whitelield,  $19,938,  to  Arborio 
Constr.  Co.,  408  Main  St.,  Hartford,  Conn., 
0.95  mi.  Highway  215,  in  Rochester,  $25,- 
650.  graveling  0.76  ml.  H^hway  220  in 
Bancaster  $15,401,  and  1.3.5  mi.  Highway 
220  in  IMnIcham  Notch,  $29,300 ;  to 
Winslow  &  Cummings,  Nashua,  rein. -con. 
paving  1.35  ml.  Highway  220,  in  Kxeter  and 
Stratiiam.  $56,085 ;  and  to  Ames  Constr. 
Co..  Somersworth,  24  ft.  span  deck  girder 
bridge  and  ajqiroai-hes  on  Highway  207,  in 
Kast  Kingston,  $5,798.  Grand  total  $162,- 
393.  Noted  May  20. 

Miu>wiehu«ettn — Dept.  Pub.  Wks.,  Bos¬ 
ton,  bituminous  macadam  paving  4.500  ft. 
highway  In  Sandwich,  to  Washburn  (i  Sher¬ 
idan  Constr.  Co.,  Kast  Taunton.  $18,804, 
1,500  ft.  In  Avon,  to  Powers,  Taurasi  * 
Hush,  Inc.,  139  Federal  St.,  Boston,  $8,537. 
and  1,900  ft.  in  Medfield,  to  O.  Menci,  27 
Martlnavk  St.,  I’eabody,  $10,782  ;  also  rein. - 
con.  paving  15,300  ft.  in  Dartmouth,  to 
Greenoy  &  Sherry,  Fall  River,  $279,366. 
Grand  total  $317,489.  Noted  June  3. 

Maiw..  Ia»well  -  -  Asphalt  paving  various 
streets,  to  A.  Pallotta.  Dracut,  $50,100. 
Noted  May  27. 

Mwhk..  Newton  (Ind.  hr.  Boston) — Stone, 
concrete  and  bituminous  macadam  paving 
walks  and  driveways  on  various  streets,  to 
4).  A.  Theurer,  Watertown  St..  $54,034. 

Connertlrut — State  Hy.  Dept.,  Hartford, 
to  J.  MasoottI,  Torrington,  rein. -con.  paving 
15,077  ft.  highway  in  Windham  $84,001  and 
6,601  ft.  in  Rocky  Hill  $37,876  also  bitu¬ 
minous  macadam  paving  6.667  ft.  in  Trum¬ 
bull  and  Bridgeport  $33,649;  to  C.  W. 
Blakeslee  &  Sons,  Waverly  St,,  New 
Haven,  rein.-con.  paving  34,572  ft.  in 
West  Haven,  Orange  and  Milford,  $351,- 
742  ;  to  D.  Arrogoni,  Middletown,  native 
stone  macadam  paving  3,000  ft.  in  Say- 
brook  $17,331  and  trap  rock  macadam 
paving  4,569  ft.  in  Guilford  $27,360 ;  to 
Sllliman  &  Godfrey,  133  Admiral  St., 
Bridgeport,  rein.-con.  paving  5,670  ft.  In 
Fairfield  $59,625,  and  3  In.  asphalt  on  8  in. 
concrete  paving  8,809  ft.  In  Greenwich 
$107,892.  Grand  toUl  $719,476.  Noted 
May  1.3 


New  York  —  A.  W.  Brandt,  eomr  iii^h 
ways,  Albany,  (e.  e.  mewnit  enginetT* 
timate),  constructing  4.2  ml.  Highwa.  ,711 
Kast  Galway-Sarutoga  Rd.,  Part  '  -  iri 
toga  Co.,  to  M.  (’.  Tryon,  Herkimer  Ir.'- 
894  e.  e.  $199,001  ;  7.52  mi.  Highway  173’i 
New  Berlln-T.<eonard.sville  Rd..  i-art  i‘ 
Chenango  Co.,  to  Parlor  (7ity  (’on.str  (v' 
Binghamton,  $359,997  e.  e.  $514.81:.  a'nS 
5.34  mi.  Highway  8247,  Red  Creek  S..u.l 
West  Oswego  Rd.,  Parts  1  and  2.  (lavue., 
Co.,  to  F.  W.  Forness,  Jr.,  438  N,,rth 
ITnion  St.,  Olean,  $230,546  e.  e.  $2‘i'in< 
Grand  total  $746,4  37.  Noted  June  ;! 

N.  J..  Newton— Sussex  Co.,  grading  \ti(l 
concrete  paving  2  mi.  Sparta-I.rfifayeu.  im 
Sparta  Twp.,  to  F.  H.  Clement.  Ib.thl.  l„.m' 
Pa..  $41,991.  Noted  May  6. 

N.  J.,  Trenton — Mercer  Co.,  concrete  i.av 
ing  J  mi.  Yardville-Allentown  Rd.,  tu  Pniim 
Paving  Co.,  30th  and  I>M-ust  Sts..  1-hili 
Pa..  $138,677  ;  and  widening  Washirigii.'n! 
Oossing- Pennington  Rd.,  to  T.  J.  I’nnstr 
t'o.,  New  Brunswick,  $22,692.  Noted  M.iy  27' 

PennsylvHniu — State  Hy.  Deiil..  llaiTlst 
hurg,  (A.  means  .Application  and  K.  niKuim 
Koute),  grading  and  rein.-con.  paving  2'’7 
sq..vd.  R.  106,  A.  3964.  Tioga  (to.,  to  I>'  1, 
Dennis,  Galeton,  $28,781  ;  26,783  sq.yd,  \ 
3754,  Allegheny  (to.,  to  D.  W.  Challi.s 
Sons,  Inc.,  Sewlckley,  $133,763;  16,152  su 
yd.  R.  80,  As.  4001  and  3934,  Men-er  Co 
to  J.  McCarty  Constr.  Co.,  Kaukauna  Wis' 
$69,673;  23,481  sq.yd.  R.  12,  A.  4001,  Hus- 
quehanna  (to.,  to  K.  V.  Chaiqicll,  27  Wall 
St..  Binghamton,  N.  Y.,  $96,924  ;  22.520 

•sii.yd.  A.  3567-3984,  We.stmoreland  Co.,  ti, 
CooiM-r  Constr.  (to.,  Clyiner,  $137,906  (O- 

996  sq.yd.  R.  278,  A.  3831,  Reaver  Co.,  t'o 
F.  F.  Hallan  &  Son.  Fairmount,  W  Va 
80,071  sq.yd.  R.  11.5,  A.  3797  and  3621 
Heaver  (to.,  to  R.  |j.  Bonham  Co.,  Bridge- 
Ion,  N.  J..  $351,908  ;  105,562  sq.yd.  R.  11,  a 
3253.  Adams  and  (tumberland  Countie.s,  to 
H.  W.  Horst  Co.,  Rock  Island,  III.,  $13J- 
877  ;  and  27.786  sq.yd.  R.  214,  Stst.  I. 
Clarion  (to.,  to  Russell  Bros.,  Youngstown. 
O.,  $105,394.  Noted  May  6. 

Pa..  Phila. — Dept.  I’ub.  Wks.,  Bureas 
of  Highways,  improving  York  Rd..  Chel- 
ton  and  65th  Aves.,  to  ,1.  J.  McHugh,  1617 
Race  St.,  $213,355.  Noted  June  3. 

Pa.,  Phila. — Dept.  Pub.  Wks.,  Burtsiu  of 
engineering,  grading,  et*:..  for  South  i’liila. 
track  elevation,  (tontr.  210,  to  G.  F.  Dob¬ 
bin,  1020  South  47th  St.,  $289,950. 

I*a.,  Washington  —  (tomrs.  Washington 
(’o.,  tioncrete  paving,  ete.  7.920  ft.  Rurgatts- 
lown-Kldersville  Rd.,  to  Hardy  &  Rankin, 
Canonsburg,  $58,374  ;  8,518  ft  Old  Wash- 
ington-Williamsport  Pike,  to  W.  K.  HimkI 
Kc  Co.,  Waynesburg,  $52,338  ;  also  8,076  ft 
(tannonsburg-Thomas  Rd.,  and  8,581  ft 
Beallsville-Zollarsville  Rd.,  to  J.  Bord. 
Washington.  $53,337  and  $47,189  resiss'- 
tively.  Grand  total  $211,238.  Nob-d 
May  13. 

Md.,  Baltimore  —  Bd.  Awards,  concrete 
imving  footways  li.sted  in  Footway  Coiitr. 
120.  to  Arundel  Constr.  (’o.,  Knickerbinker 
Bldg.,  $31,886 ;  and  sheet  asphalt  paving 
7.400  Hi|.yd.  Contr.  337,  to  Amer.  I’aving  ft 
Constr.  Montebello  Ave.,  $31,834.  Noted 
May  27. 

Md.,  Baltimore-  -Baltimore  Co.,  concrete 
imving  1.21  mi.  Group  8,  to  H.  T.  Campbell 
ft  Sons  Co.,  Towson,  $41,184.  Noted 
May  27. 


W.  Va.,  Morgantown  —  Magnolia  (5>., 
amlesite  surfacing  5.3  mi.  Crossroads-Falr- 
view  Rd.,  16  ft.,  and  asphalt  surfacing  5.5 
mi.  Wadeslawn  Rd  to  (Jllbert  Constr.  (\i., 
Austin,  $185,296  and  $211,797  resiwctivcly. 
Noted  Apr.  22. 

North  CaroHnu — State  Hy.  Comn.,  Ra¬ 
leigh.  clearing,  grubbing,  grading,  etc., 
13.59  mi.  Project  669,  Rowan  Co.,  to  At¬ 
lantic  Paving  Co.,  Salisbury,  $59,775,  11.55 
ml.  Project  244,  Jones  Co.,  to  Chandler  ft 
Gregory,  Virgllina,  Va.,  $81,476,  10.5  mi 
Project  398.  Robeson  Co.,  and  clearing, 
grubbing,  grading,  topsoiling,  etc.,  14.77  mi 
Project  165,  Northampton  (3o.,  to  Jamison 
llros..  High  Point,  $41,733  and  $130,119  r*- 
siiectively,  8.34  mi.  I’roject  135,  HaliDx 
Co.,  to  C.  K.  Hill  &  Son,  Ai>ex,  $65.J50 ; 
grading,  plain  concrete  paving,  etc.,  9.04 
ml.  Project  1280,  Kdgecombe  Co.,  .and  10. IS 
ml.  Project  1993.  Wilson  Co.,  to  Zelgler 
Bros.,  Greensboro,  $237,335  and  $242,378 
respectively,  6.04  mi.  Project  6690,  Rowan 
Co.,  to  Brown  Paving  Co.,  I^exington,  $168.- 
504,  and  6.99  ml.  FToject  756,  Stokes  Co., 
to  B.  B.  Tindall.  Waterford,  Wls.,  $170,760; 
grading,  sand  asphalt  paving,  etc.,  14.53  mi. 
iS-oject  307,  Bladen  Co.,  to  Blythe  Bros.. 
Brevard  Court,  Charlotte,  $273,700.  Grand 
total  $1,507,730.  Noted  May  20. 

Oa.,  Atlanta  —  Sheet  asphalt  paving  948 
sq.yd.  Beckwith  St,  to  C.  A.  Pittman,  12 
Elizabeth  St.,  at  $2  17  per  sq.yd. ;  Ttbrollthic 
paving  2,414  sq.yd.  Harte  St.,  to  Jamison 
&  HolTowell,  Candler  Bldg..  $2.07  ;  and  7.084. 
sq.yd.  Irwin  St.,  to  S.  Finley,  212  We«rt 
North  Ave.,  $1.98. 
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and  Roadn  (Continued) 

(ill.  Ki»Htnii»n — M.  C.  Kdward.s,  city  iiikt., 
rurl'iii*;  sidewalk  and  6  In,  concrete  paving 
sq.vd.  various  strii-ts,  to  Davis 
Xln'^lr  Co’.,  162  Means  St.,  Atlanta,  |6:i,- 
.Noted  Apr.  22. 

'  Hi.rida  —  State  Rd.  Dept.,  Tallahassee, 
I'lfarinK.  prubbinK,  KradiiiK,  etc.,  14.2  mi. 

M.-id  in  Seminole  Co.,  to  laike  Worth  Constr. 
(\(  I.ake  Worth,  $9!i,7Sl.  .Voted  June  3. 

till.,  Tampa — City  Comrs.,  City  Hall,  to 
j  Stanton,  Tampa,  4  in.  granite  curbiiiK 
ind  21  in.  asphalt  block  on  6  in  rock  pavinK 
Iniiot  217-259  $29,500,  and  Impvt.  180,  188 
and  192  $.3.3,560,  also  2i  in.  iusnhalt  block 
on  6  in.  rock  or  shell  jiavlnK  Impvt.  146, 
147  148,  149,  177  and  217  $28,500.  C.rand 
total  $91,560.  Noted  Mar.  4. 

Alabama — State  Hy.  Comn.,  Montgomery, 
((..  e.  means  engineers  estimate),  to  .1.  R. 
Turner.  Columbiana,  KradinK  18.33  mi.  Cull- 
tnan-Citrden  City  Rd.  on  Bee  Bine  HlRh- 
way,  Cullman  Co.,  $123,322  e.  e.  $125,000, 
to  1..  C.  Britton.  Jasiier,  12.06  mi.  Rouble 
Siirimts-JasiH'r  Rd.,  Winston  C'o.,  $124,458 
e.  $125,000,  to  Finnell  &  Toothacker, 
Tu.McaliMi.sa.  13.79  mi.  Aliceville-Dancy  Rd... 
Pickens  Co.,  $66,130  e.  e.  $68,000,  and  13.79 
ml.  .siinie  road.  $50,837  e.  e.  $55,000 ;  to 
p,  p.  Cosby,  Selma,  jtravel  surfacintr  2.99 
mi.  Selma-I’lantersville  Rd.,  Dallas  Co., 
$14,757  e.  e.  $15,000,  to  M.  M.  Bentley, 
Brantley,  17.52  mi.  Franklin-MonriH>ville 
Kd..  Monroe  Co.,  $46,255  e.  e.  $50,000,  to 
Newell  Con.str.  Co.,  3828  Ave.  A,  BirminK- 
haiti.  13.81  mi.  TuskeKee-Dnion  SprinKs 
ltd..  Macon  Co..  $101,524  e.  e.  $104,000, 
trradinK  13.81  mi.  same  road.  $57,877  e.  e. 
$60,000.  and  17.52  ml.  Franklln-Monroe- 
Tille  Rd.,  Monroe  Co..  $135,174  e.  e.  $145,- 
OOO :  to  Nixon  &  rhiiiins.  Dineville,  concrete 
surfaoinB  1.04  mi.  TSiskesree-MontKomery 
Rd..  Macon  Co.,  $27,733  e.  e.  $28,000,  all 
above  roads  18  ft.  wide;  to  McWorther  & 
(lllbert.  Alabama  Power  Co.  Bldgr.,  ^rad- 
iuK  and  (travel  .surfa<-ln)f  1.7  ml.  Athen-s- 
|)ecatur  Rd.  north  end  Tennessee  River 
Bridire,  20  ft..  Umestone  Co.,  $57,131  e.  e. 
$60,000.  Grand  total  $805,198.  Noted 
May  13. 

Miss.,  Durant — Mayor  and  Bd.  Aldermen. 
cradinK,  curbing  and  asphalt  paving  vari¬ 
ous  streets,  to  Dunn  Constr.  Co.,  Chamber 
Commerce  Bldg.,  Birmingham,  .Ma..  $61,000. 
Noted  May  13. 

Miss..  Shelby — Mayor  and  Bd.  Aldermen, 
grading,  curbing  and  iienetration  on  rolled 
.stone  paving  various  streets,  to  AV.  D. 
Banker  Constr.  Co.,  Memphis,  Tenn.,  $34,- 
000.  Noted  Apr.  8. 

Aliss..  Winona  —  Grading,  curbing  and 
concrete  paving  15,000  sq.yd.  streets  in 
Paving  Dist.  7,  to  (}.  W.  Turner  Co., 
Memphis,  Tenn.  Engrs.  eat.  $25,000.  Noted 
Mar.  11. 

l,oiiisian» — State  Hy.  Dei>t.,  Baton  Rouge, 
graveling  portion  Opelouss  Church  Point 
Highway,  St.  Landry  Pariah,  to  G.  A. 
Shows  &  Co.,  Lafayette  $13,038,  sections 
Ijake  Charles-Lake  Arthur  Highway,  Jeffer¬ 
son  Davis  Pariah,  to  G.  B.  Zigler  Co., 
Jennings  $38,250  and  section  New  Roads- 
SL  Francesvllle  Highway,  Point  Coupee 
I’arish,  to  Young  &  I  >e  Britton,  Zai'hary 
$10,651  ;  also  bridge  near  Frenchfork.  on 
Jena  Jonesville  Highway.  Catahoula  Parish, 
to  Meyer  &  Greenwald,  Constr.  Co.,  Monroe 
$45,210,  and  Intracoastal  Bridge  on  Houma- 
Montegut  Highway,  Terrebonne  Parish,  to 
Austin  Bridge  Co.,  Linz  Bldg.,  Dallas,  Tex. 
$8,978.  Grand  total  $116,127.  Noted  May 
6,  under  “Streets  and  Roads”  and  May  20, 
under  “Bridges.” 

I,a.,  Lafayette — For  26,000  sq.yd.  con- 
iTete  sidewalks  on  various  streets  to  C.  K. 
itabalais,  Bunkie,  $44,255. 

Ohio — Dept.  Highways  &  Pub.  Wks.,  Co¬ 
lumbus,  to  R.  Strauzer,  (Columbus,  traffic 
Ismnd  macadam  paving,  etc..  6.5  mi.  Sects. 
■‘C”  and  “D”  Lower  Salem-Jacobsburg  Rd., 
Monroe  Co.  $25,270,  to  Blair  &  Kelly,  North 
Wilton.  3.12  mi.  Sects.  ”C”  Dayton-Valley 
Rd.,  Montgomery  Co.  $5,150,  to  R.  K.  Van 
Camp,  Columbus,  4.67  mi.  Sect.  “D”  Frank- 
lln-tjebanon  Rd.,  Warren  Co.  $9,010,  to 
Cr(K)k  &  Sweeney,  I^^banon,  4.46  ml.  Sect. 
“B"  Lebanon-Morrow  Rd.,  Warren  Co. 
$7,070,  to  Craig  &  Jordan,  Blanchester,  4.6 
ml.  Sect.  “G”  Bethel-Chilliccthe  Rd.,  Cler¬ 
mont  Co  $16,020.  and  furnishing,  hauling 
and  spreading  crushed  stone  4.5  ml.  same 
road  $7,600  ;  to  R.  J.  Au,  Mansfield,  con¬ 
crete  paving,  etc.,  1.249  ml.  Sect.  "A-1” 
Medina-Elyrla  Rd.,  Medina  Co.  $17,538,  and 
brick  (state  to  furnish  brick)  paving  0.245 
ml.  Sect.  “A-1”  Medina-Elyria  Rd.,  Medina 
Co.  $32,201  ;  to  W.  J.  and  E.  L  Howell. 
Wapakoneta,  concrete  paving  2.908  ml.  Sect. 
“E”  Plqua-St.  Marys  Rd.,  Miami  Co.,  $92,- 
854  ;  to  Reedy  Bros.,  Warren,  waterbound 
macadam  paving,  etc.,  3.365  ml.  Sect.  "F” 
Warren-Meadvllle  Rd.,  Trumbull  Co.  $61,- 
788,  to  Putnam  Constr.  Co.,  Toledo.  5.254 
ml.  Sect.  “C”  Perrysvllle-Fostoria  Rd., 
Wood  Co.  $87,640,  also  reln.-con.  paving, 
etc.,  0.463  mi.  same  road  $32,665 ;  to  Seneca 


I'onstr.  Co.,  Kansas,  brick,  Incl.  brick  p;iv- 
ing,  etc.,  0.45  ml.  Sect.  ITpper  Sandusky- 
TitHn  Rd.,  Wyandot  Co.  $21,308,  and  0.268 
ml.  same  road  $10,613;  to  C.  C.  Schall. 
518  East  Beck  St.,  Columbus,  hauling  and 
spreading  gravel,  7.8  mi.  Sect.  “G”  Zanes- 
vllle-McConnellsville  ltd.,  Muskinmim  Co. 
$2,905,  3.15  ml.  Sect.  "A"  Isiwer  Saleni- 
.lac<ibsburg  Rd.,  Noble  Co.  $2,516,  4.75  mi. 
Se<’.ts.  "B”  and  "C”  same  road  $7,354,  haul¬ 
ing  and  spreading  limestone  7.5  mi.  Sei^t. 
"H-l"  Cincinnati-Zanesville  Rd.,  Perry  Co. 
$4,240,  2.1  mi.  Sect.  “N-1"  same  road 
$1,275,  also  graveling  14  mi.  Sects.  “A," 
“B”  and  "C,”  Chester-Res'dville  Rd.,  Meigs 
Co.  $26,566.  to  W.  E.  Fltzwater,  New 
I’arls,  14  mi.  Set.  “y”  National  ltd.,  ITeble 
Co.  $9,150.  and  4.3  mi.  Sect.  "B”  Green¬ 
ville-New  I’aris  ltd.,  Preble  Co.  $4,575  :  to 
Blue  Bunk  Gravel  Co..  West  Alexandria, 
furnishing,  hauling  and  s]>reading  gravel  on 
6.32  ml.  Sects.  T)”  and  ‘•Gratis”  Eaton- 
Middletown  ltd.,  Preble  <'o.  $10,400,  and 

8.2  ml.  Swtts.  “E"  and  "F.”  same  ri>ad 
$12,995  ;  to  F.  H.  B«>ckler.  .Athens,  grading, 
etc..  3.559  mi.  Sect.  “M  “  Lan»  aster-New 
Is^xington  ltd..  Perry  Co.  $59,950  ;  to  C.  H. 
Dunn,  Mt.  Grab,  grading,  paving.  et«-..  4 
mi.  Sect.  “A”  Williamsburg-Owensvllle  ltd.. 
Clermont  Co.,  $7,246.  Grand  total  $574,795. 
Noted  May  6. 

(»..  Akron  V\'.  F.  Peter.-j.  dir  Pub.  Serv., 
(e.  e.  meufiN  engrs.  est.)  grading,  curbing, 
walks  and  vitr.  brick  paving  2,230  sq.yd. 
Oberlin  St.  et  al.,  to  Hollinger  &  Davidson, 
435  South  Bway.,  $15,776,  e.  e.  $17,900; 
grading,  w'alks  and  cindering  400  cu.yd. 
Sheck  St.,  to  H.  G.  Baltes,  883  Bloomfield 
Ave.,  $5,628,  e.  e.  $6,600  also  725  cu.yd. 
Hunt  St.,  to  Guran  &  Brancich,  429 
Mathews  St.,  $3,978,  e.  e.  $4,900.  Grjuid 
total  $25,382.  Noted  May  20. 

().,  Akron — W.  F.  Peters,  dir.  I*ub.  Serv., 
grading,  curbing,  walks  and  asphalt  paving 
13,260  sci.yd.  Inman  St.,  to  T.  K.  MeShaf- 
frey  Constr.  Co.,  173  South  Forge  St.,  $79.- 
001.  Engrs.  est.  $101,000.  Noted  Feb.  25. 

«>..  Akron — Summit  Co.,  improving  4  mi. 
Kenmore-Mogadore  Rd.  from  Thomastown 
to  ('anton  Rd.  at  Springfield  Center.  16  ft., 
to  C.  F.  Wllmore,  Middletown,  $113,942. 
Engrs.  est.  $110,000. 

O..  Hexley  (Columbus  P.  G. ) — S.  W. 
Roderick,  village  elk.,  to  A.  W.  Bums  & 
Co..  316  South  High  St.,  Columbus,  asphalt 
paving,  etc.  1,700  sq.yd.  Ardmore  Rd.  $12,- 
656,  and  1,700  sq.yd.  t'assiiigham  Rd.  $11.- 
020  ;  to  Yale  Avenue  Constr.  Co.,  146  Yale 
Ave.,  Columbus,  1,000  sq.yd.  Cassitdy  Rd. 
$4,816,  760  ft.  Ruhl  Ave.,  24  ft.  $10,894, 
3,100  sq.yd.  Columbia  Ave.  $19,371,  3,100 
sq.yd.  Drexel  Ave.  $19,433,  9,600  sq.yd. 

Stanwood  ltd.  $44,623,  and  9,125  sq.yd. 
Chel.sea  Ave.  $32,056.  Grand  total  $154,- 
869.  Noted  May  13. 

O..  Canton — Stark  Co.,  (e.  e,  means  engrs. 
est.)  graveling,  etc.  3  mi.  Brewster-Canal 
Fulton  Rd.,  and  brick  paving  with  combina¬ 
tion  curb  and  base  2  ml.  Canton-Llsbon 
Rd..  to  E.  G.  Vogt  Paving  ('o.,  Massillon. 
$49,998  and  $102,034  re.spe.  tlvely,  e.  e.  $50.- 
000  and  $100,000  rea|H*ctivel.v  ;  slag  i>aving, 
etc.  approximately  1  mi.  Substation-Plain 
Onter  Rd.,  to  Wis«>  Bros.  Co..  1126  11th 
St.  N.  W..  $26,943  e.  e.  $25,000;  brick 

paving  with  combination  curb  and  base 
0.64  ml.  Raff  Rd.,  to  H.  Corl.  809  7th  St, 

N.  W.,  $31,627,  e.  e.  $30,000.  Grand  total 
$210,602.  Noted  Feb,  18. 

O.,  Canton — Brick  itaving  Park  Ave.  S. 
W.  from  Tuscarawas  St.  to  2nd  St.  S.  W., 
to  H.  Corl.  Canton,  $26,048,  engrs.  est.  $25.- 
000  ;  asphalt  paving  McKinley  Ave.  N.  W., 
from  Tuscarawas  St.  W.  to  6th  St.  N.  W. 
and  4th  St.  N.  W.  from  Market  to  McKin¬ 
ley  Ave.  N.  W.,  to  Garaux  Bros.  Co.,  Mas¬ 
sillon  Rd.  $62,823,  engrs.  est.  $60,000; 
widening  and  resurfacing  Walnut  .Ave.  N. 
E.  from  Tuscarawas  St.  E.  to  6th  St.  N. 
E..  to  Superior  Asphalt  Paving  Co.,  Can¬ 
ton,  $40,086,  engrs.  est.  $40.oo0.  Grand 
total  $128,957. 

O.,  Cnnton  —  Bd.  Control,  brick  paving 
14th  St.  N.  E..  from  Harrisburg  Rd.  to 
Gibbs  Ave.  N.  E.,  to  Canton  Sand  &  Gravel 
Co.,  Clarendon  Ave.  S.  W.,  $41,563.  Engrs. 
est.  $40,000.  Noted  Feb.  11. 

(>.,  Cinrinnatl — Director  Pub.  Wks.,  curb¬ 
ing,  sidewalks  and  granite  bl<H-k  paving 
2,660  sq.yd.  Sycamort*  St.,  to  Henkel  A  Sul¬ 
livan,  105  Bell  Blk.,  $24,655.  Engrs.  est. 
$29,006.  Noted  May  6. 

O..  CinrlBnatl — Hamilton  Co.,  tar  bound 
macadam  repaving  17,900  sq.yd.  Eagle 
Creek  Rd.,  to  J.  A.  Nlckoson.  Sayler  Park 
Station,  $49,663.  Engrs.  est.  $51,115.  Noted 
May  20. 

O.,  Columbus — W.  H.  Duffy,  dir.  Ihib. 
Serv.,  to  Franklin  Asphalt  Paving  Co., 
209  South  High  SL,  asphalt  widening  952 
ft.  Chestershlre  Rd.,  24  ft.  $13,617,  1,544 
ft.  Roys  Ave.  $13,482.  and  1,190  ft.  WII- 
shire  Rd..  26  ft.  $13,938;  to  Cleveland 
Trinidad  Paving  Co.,  55  East  State  St.. 
1,460  ft.  Eureka  Ave.,  24  ft.  $20,943,  1,460 
ft.  Park  Ave.  $23,110,  2,720  ft.  Terrace  Ave. 


26  ft.  $34,329  ;  to  R.  J  Dienst.  209  South 
High  St.,  Michigan  Ave..  60  ft.  $1,755;  to 

A.  W.  Burns  ('onstr.  <;o..  316  South  lligh 
St..  1,359  ft.  M.Hiberry  St..  $17,378.  and 
to  B.  F.  Patterson,  1214  Neil  Ave..  475  ft 
Wright  Ave..  24  R.  $5,374.  (Irand  toUU 
$143,926.  Noted  May  6. 

ind..  South  Krtid  —  Asphaltic  ixincrete 
(Hiving,  etc.  Grant  and  Phllli(Hi  Sts.,  to 
Keith-Riley  Constr.  Co.  A  Williston  Constr. 
Co.,  South  Bend,  $33,080;  also  Br*H>kfield 
Ave.  from  Washington  St.  to  Lincolnway,  to 
Williston  (N>nstr.  (’o..  South  Bend,  $43,593. 

MIrh.,  Detroit — -To  Detroit  Asphalt  l*av- 
ing  Co.,  909  Transisirtation  llldg.,  sheet  a»- 
l»halt  (Hiving  4,370  sq.yd.  Dli’kerson  Ave. 
from  Camptield  to  Warren  Av«>s.,  $17,343. 
23.350  sq.yd.  Dickerson  Ave.  from  Wartt'n 
to  IlariH'r  Aves.,  $86,246,  6.840  s<(.yd.  War¬ 
ren  Ave.  $25,346,  3,930  sq.yd.  Berkshire 
Kd.  $15,517,  4,080  .sq.yd.  Chatsworth  Avo. 
$16,186.  4.030  sq.yd.  Gray  Ave.  $16,000, 
3.770  sq.yd.  Mt.  Glivet  Ave.  $16,180,  7,96* 
S((.yd.  Charest  Ave.  $32,650,  9,360  s<|.y<L 
Fairport  Ave,  $37,047.  945  sq.yd.  Delta 

Ave.  $4,378,  28,210  sq.yd.  Meyers  Avo. 

$102,849,  10,600  sq.yd.  Intervale  Ave.  $42.- 
049.  1,770  sq.yd.  Cherrylawn  Ave.  $6,984, 
1,870  sq.yd.  CloviTlawn  Ave.  $6,846,  <x>n- 
crete  curbing  1.640  s<|.yd.  Kentucky  Avo. 
$6,197.  1,715  s(|.yd.  Northlawn  Ave.  $6,407, 
1,810  sq.yd.  Indiana  Ave.  $6,688,  1,570  si|. 
yd.  Greenlawn  Ave.  $5,825.  1,870  sq.ytl. 

Cloverdale  Ave.  $6,952.  1,625  sq.yd.  W^ls- 
consin  Ave.  $6,197,  1,580  sq.yd.  Roselawn 
Ave.  $5,846,  an(1  1,615  s(|.yd.  Ohio  Avcv 
$6,115;  to  Cooke  As()halt  Paving  f'o.,  1260 
Penobscot  Bldg.,  2,420  sq.yd.  Keystone  Ave. 
$10,382,  2,020  sq.yd.  Moenart  Ave.  $8,769, 
and  4,960  sq.yd.  Eureka  Ave.  $12,188 
Grand  total  $507,187. 

MIrh..  Detroit — To  Cooke  Asphalt  Paving 
Co.,  1260  Penobs<-ot  Bldg.,  3i  in.  sheet  as¬ 
phalt  on  8  in.  concrete  paving  11.610  sq.yd. 
Houston  Ave.  $44,451,  and  9,350  sq.ytL 
Westphalia  Ave.  $36,685 ;  to  Detroit  As¬ 
phalt  I’aving  Co.,  909  Transportation  Bldg., 
861  s(|.yd.  Burnside  Ave.  $3,953,  3,950  sq. 
yd.  Caldwell  Ave.  $16,382,  3,950  sci.yd. 

Bl(H>m  Ave.  $16,515,  2,640  sq.yd.  Money 

Ave.  $11,186,  2,700  s<].yd.  Bicechdale  Ave. 
$11,442,  2,400  sci.yd.  Dayton  Ave.  $10,387. 
2,390  sq.yd.  Smart  Ave.  $10,240,  6,125  sci.yd. 
Birwood  Ave.  $24,281,  1,200  sci.yd. 

MeadowbrcHck  Ave.  5,545,  4,080  sq.yd.  Not¬ 
tingham  Rd.  $16,301,  3,930  sq.yd.  Alma 
Avo.  $15,772,  3.910  sci.yd.  51at  St.  $16,92*. 
2,530  sci.yd.  52nd  St.  $10,879,  and  23,000 
sq.yd.  Connors  Ave.  $83,442  ;  to  Cleveland 
Trinidad  Paving  Co..  402  Hammond  Bldg.. 
S.PIO  sq.yd.  Northlawn  Ave.  $32,519,  4,080 
sq.yd.  llexter  Ave.  $16,301,  4,080  sq.yd 

Petoskey  Ave.  $16,376,  and  2,000  sci.yd 
Quinev  Ave.  $7,323  ;  to  Dept.  Pub.  WTts., 
City  Hall.  13,800  .sq.yd.  Prenc:h  Rd.  $47,620. 
Grand  total  $454,529. 

MIrh.,  Keorse  —  I.  Morris,  village  elk., 
curbing  and  concrete  paving  44,000  sci.yd. 
West  Jeffc'rson  Ave.,  to  G.  R.  ('ooke,  1260 
Penobscot  Bldg.,  Detroit,  about  $174,500. 
Noted  May  20 

MIrh..  Korclson — To  White  Constr.  Co.. 
1548  Buhl  Bldg.,  Detroit,  curbing.  8  in.  con- 
c-rete  paving,  etc;..  Assessment  Dist.  121 
$19,056.  Di.st.  122  $42,863,  Dist.  123  $44.- 
321,  Dist.  124  $39,961,  and  Dist.  126  $29.- 
609.  Grand  total  175,810.  Noted  June  ,7. 

MIrh.,  Grand  Haven — Concrete  (caving  1| 
mi.  Frultiscrt  Rd..  Muskegon-Ottawa  Co. 
line  to  Spring  I.,ake  Rd.,  to  J.  R.  Edelmaa 
Co.,  East  Isabella  Ave.,  Muskegon.  $31,750. 
Enitrs.  est.  $75,000. 

•MIrh.,  Holland — Grading  and  sheet  as- 
(chalt  paving  2J  ml.  various  stre-ets.  to  K. 

B.  Olsen,  Tmdington,  $105,554.  NotcMl 
Mar.  25. 

MIrh..  Wayne — I.  K.  Comer,  village  elk., 
concrete  c-urbing  and  concrete  (laving  80,00c) 
•sci.vd.  Mic-higan  Ave.  and  various  stretd-H, 
to  Edwards  Asphalt  Paving  Co..  Hamilton, 
O..  $263,800.  Noted  May  20. 

Illinois  —  Dept.  Pub.  Wks.  A  Ruildlng.s, 
Div.  Highways,  Springfield,  concrete  sur¬ 
facing  Route  2.  Sect.  73-X.  lai  Salle  Co., 
to  H.  Zc>li)er  A  Sons,  Mendota  $14,850, 
Route  18.  Sec-t.  22-X,  I^a  Salle  Co.  and 
Route  1,  Se<rt.  15-W,  Lawrence  Co.,  to  D.  Ij. 
Alumbaugh,  Sullivan  Ind.  $14,005,  Route 
25,  Sect.  16-X,  Coles  Co.,  to  James  A  Shinn 
Co..  Mattoon  $2,520,  Route  3,  Sect.  49, 
Greene  Co.,  to  Nelson  Constr.  (to.,  Jersey- 
ville  $24,940,  Route  9,  Sect.  27.  Fulton  Co., 
to  Hartman-(’lark  Bros.,  Peoria  $27,311, 
and  Route  36,  Sect.  17,  Pike  ('o.,  to  E.  J 
Eiff  Co.,  Quincy  $96,214;  grading  Con>eraa 
Creek  t.<ock  Rd.,  Sw-t.  1,  Fulton  f'o..  to 

C.  E.  Bradbury.  Canton.  $66,036.  Grand 
total  $245,876.  Noted  A|)r.  29  and  May  13. 

III.,  Chicago — Cook  Co.  Hy.  Dept.,  County 
Bldg.,  (Tonorete  surfacing  2  mi.  Burnham 
Ave.  and  1.5  ml.  154th  St.,  to  Staten  Impvt 
Co.,  160  North  La  Salle  St.,  $86,389  and 
$73,015  respectively;  2  ml.  Michigan  City 
Rd.,  to  J.  Mackler  Co..  Chicago  Heights, 
$91,490;  Harlem  Ave.  from  111th  to  I43rd 
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Sta.,  to  J  O'Keef. ,  78r.4  South  Ashland 
Ave.  $l'.(7,117;  Harlem  Ave.  from  79th  to 
II  1th  Sts.,  to  ('hli-ano  MeiKhts  ('oal  ('<)., 
ChleaKo  Heights.  $  1  (’>:!. (aio  ;  :i.7.'.  mi,  Klm- 
hurst  ltd.,  to  K  K.  Herdman.  I,,ihertyville, 
illiti, r>U(l  ;  I  mi.  Walti-rs  Ave.,  to  Central 
I’avlllK  Co.,  179  West  WashiliKton  St.,  $44,- 
:!(tS  ;  and  "  ml.  lillst  St.,  to  A.  Ward,  Hoine- 
\\<H.d.  liar, ,207  Crand  total  $!t77,122. 

Noti-d  .May  27. 

111.,  forest  I'ark  —  Uein.-<-on.  paving  20,- 
(lOO  .si|.vd  Harhin  Ave  from  Madison  to 
Kith  .sis,  to  H.  Colitz,  .Ir.,  Oak  I’ark. 

$  tol.ooo 

WiM'onHiii  --  State  Hy.  Conin.  of  Ke¬ 
waunee  Co..  Olliee  3,  Nieolet  ItldK.,  Green 
itay,  (F.  I*,  means  Federal  .\ld  l*roJe<'t), 

to  H.  ItoulanKer.  Caseo,  crusher  stone  sur¬ 
facing  :i,r.92  cu.yd.  F.  A.  I’.  435-D  $15,931, 
KraVf'liiiK.  etc.,  4,071  cu.yd.  State  Job  3012, 
Kewaunee  Co.  $19,4  3.7,  and  KradiliK.  etc., 
O<'onto- .Marinette  ltd.,  F.  A.  1’.  392-H, 

Marinette  Co.  $9,737  ;  to  Cherney  Constr. 
Co.,  Frata-ls  Creek,  ttraveliiur.  etc.,  5,280  cu. 
yd  F.  A.  F.  432-.A.  .ManitowtH,-  Co.  $57,905  ; 
to  a.  a.  V'ickery  A-  (”<>..  Hit;  Suamico, 
••rushed  stone  surfaciiiK.  etc..  4,84  8  ••u.yd 
F.  A.  I*.  435-A,  OutaKiimie  Co.,  $18,017  ;  and 
to  Krump  Constr.  Co.,  Berlin,  ••oncrete  pav- 
InK,  etc.,  88,283  s<|.yd.  F.  I’.  394-B, 

W<HKl  ('••>.,  $234,833.  (Iraml  total  $355,858. 
Noted  May  6. 

U’iseunsiii-  M  W.  Vroman  div.  eiiRr.  lor 
State  Hy.  lopt.,  .Milwaukee,  concrete 
pavinK.  ••!«■.  Foiui  du  lau-Banner  ltd., 
F.deral  .\id  I'roject  427-.\.  Fond  d\i  l.ac 
Co.,  to  I’eiipard.  Burrill  A  l.ynch,  444  1  5th 
Ave.  S.,  31  inneapolls,  Minn.,  $1.77,8.74;  and 
Whitewater-Kichmond  ltd..  State  Project 
2(.(>7.  Walworth  Co.,  to  Whitewater  BridKe 
<'o..  Whitewater  $103,377. 

WIs..  Milwaukee- -Hejit.  Puh.  Wks.,  U.  K 
StiM-ltiny.  •omr.,  concrete  jiavlnt:  etc. 
10  alleys,  to  (\  H.  Slattery,  584  71st 
Av»'.  $47.22.7  ;  3  alleys,  to  F.  Hilderbrand, 
1042  23rd  ,\ve..  $24,031  ;  1  all«-y,  to  A.  K. 
Itetzlaff,  8(18  Island  ,\ve..  $1,078;  and  1 
alley,  to  Schwi-rm  Bros.,  50  la-e  St.,  $1.31.7. 
c.raiid  total  $77,249. 

Wis..  .Milwaukee  Held.  Pub.  Wks.,  U.  K. 
stoeltinn,  comr..  to  Wliite  Constr.  Co.,  (IS 
Wisj-onsin  St.,  asphalt  i>avinB  and  resur- 
facliiK  Grove  St.  $4,879.  Orepon  St.  $20.470 
and  Park  St.  $4,5.72;  and  to  Badper  Constr. 
Co.,  97  Wisconsin  St.,  Payton  Blvd.  $2(>.222, 
.-•nd  State  St.  $2,011.  Grand  total  $.78,134. 
Noted  .May  20. 

WIh.,  Milwaukee — I'ept.  I’ub.  Wks.,  11.  F. 
Sto*'ltlnp,  •■omr.,  concn-te  pavinp  4  alleys, 
to  Schwerm  Bros..  .70  l,e•■  St..  $t!4.298  :  4 
alleys,  to  Fna'inminp  Bros..  132(i  Humboldt 
Avi'..  $28,071  ;  1  alley  each,  to  P,od<--Mann 
('onstr.  Co..  (>91  48th  St.  $2,(i(;7,  anti  la-x 
Constr.  <'o.,  440  •■i8th  .\ve.  $1,839.  Grand 

total  $90. 877 

Wi«..  Se.vnitiur — B.  G.  lli'an,  ••ity  elk.,  to 
Garvey  A-  Weyeiiberp.  So7  Collepe  .\ve., 
Aptileton.  improvinp  Main  St.,  9.534  s<|.yd. 
vibrolithic  concrete  pavinp  at  $2.73  imt  sit. 
yd.,  4,2.77  cu.yd.  pradinp  $".9.7,  and  3.140 
ft.  concri'te  curbinp  $0.32.  Noted  May  20. 

M’Ik..  Ttiiiiahaw'k  H.  G.  Bell,  city  ilk., 
r»-ln.-con.  |>avinp,  eti-.  37,o0o  sii.\<l.  .7th 
St.,  Tomahawk  an«l  Wis<-onsin  Aves.,  to  C. 
Isitz.  lolO  Grantl  .\vi'.,  Wausau,  at  $1.22 
is  r  si|  yd.  Former  •  ontract  rescinded. 
Noted  Ai>r.  22. 

Win..  M'aiiwutttHa  —  Bd.  Pub.  IVks..  A.  V. 
Brlpham,  secy..  rein. -con.  pavinp,  etc. 
Berwyn  and  Wixulland  .\ves.,  to  Parkinson 
(''onstr.  t'o..  322  27th  St..  Milwaiikei',  $23,- 
805.  Knprs.  •st.  $25,000.  Noted  May  0. 

la.,  Cetlnr  KnpidH  -  Finn  Co.,  improvinp 
10.5  mi.  Ctmnty  Hoad  14.  104, 080  cu.yd. 
••xcav..  115,577  sta.yd.  overhaul,  etc..  tt>  J. 
Herbert  A  Sons.  Marshalltown,  $37.o83  ; 
5.87  mi.  rt>ad  southeast  •>!  Maritm,  79,770 
cu.yd.  earth  and  l,5oo  ••u.yd.  ns-k  •>xcav., 
42,000  sta.yd.  ov^^rhaul,  ••tc,.  to  (’lark, 
K^>arney  A  Stark,  ^•••••irah.  $33,899  ;  ami 
7.74  mi.  Fairfax  ltd..  87,834  cu.yd.  •■x^^av.. 
68,700  sta.yd.  overhaul,  etc.,  to  G.  H.  Ia>we, 
Slayt^>n,  Minn.,  $30,183.  Grand  total  $101,- 
165.  Note^l  .\i>r  8. 

la..  Iowa  City — Gradinp.  curbinp  an^l 
•••itwret^^  pavinp  31.(i00  si|.yd.  various 
stn'ets,  to  W.  14orral(in  (^onstr.  Co..  Iowa 
City,  $87,600,  Not.d  May  13. 

la..  JelTermm-— Gr«'^'n^'  Co.,  improvinp  16.5 
ml.  Proj^-^^ts  10.  11.  12,  16  and  17.  In^^l.  16.- 
800  ••u.yd.  prav^'llnp,  ••tc..  to  W.  P.  Joy, 
Grand  Jun^^tion  ;  an<1  7  ml.  ProJ^*^^t  18.  3,000 
•  ■u.yd.  pravelinp,  etc.,  to  J.  R.  Paul,  Jef¬ 
ferson.  Noted  Apr.  29. 

la..  Marion  —  I, inn  C^>..  to  T.  N.  Carnall. 
Oelwein.  Impnivlnp  road.  16,116  cu.yd. 
ex^-av.  1  ml.  haul  at  $0,379  la-r  su.yd..  and 
98,994  units  }  ml.  haul  $0.0i9  ;  to  H.  Her¬ 
bert  A  Sons.  MarshalU^iwn.  Federal  Aid 
lYoject  230-I>,  71.980  cu.yd.  ex<-av.  $0.24. 
and  1,700  cu.yd.  excav.  $0.27,  etc.;  to  Mc¬ 
Guire  Bn>8.,  Fon*st  City,  Federal  Aid 
IYi>J»s-t  229-1,  41,695  cu.yd.  ex<^av.  $0.29, 
$0.32  and  $0.3.7,  etc. 


la.,  Oraiipe  f'lty — Sioux  Co.,  improvinp 
vari^ms  roatls,  94,615  •■u.yd.  excav.,  1,890 
ft.  18  in.  and  268  ft.  24  in.  culvert  labor, 
to  G.  W.  Condtin,  514  h%-deral  Reserve 
Bldp.,  ttmaha.  Neb.,  $25,301  ;  1  itony  truss 
brlclpe,  to  Hum]>hrey  A  S^ms,  Cheroke«- 
$9,345,  and  I  pony  truss  bridpe,  to  Wickes 
Knp.  A  ('onstr.  ('o.,  1441  Bluff  St.,  lies 

.7biines,  $7,524.  Grand  total  $42,170. 

la..  tIttiimwH — Gradinp,  curbinp  and  con- 
i  rete  pavinp  33,000  s(|.yd.  various  streets,  to 
C.  F.  P.vtb-  Constr.  Co..  Trimble  Bldp., 
Sioux  Cit\,  at  $1.9.7  p«'r  s<|.yd.  Noted 
.May  27. 

la.,  Slble.v  G.sceola  Co.,  pradinp  7  mi. 
roads  in  Viola  Twii.  and  .7.5  mi.  in  Horton 
Twp.,  t^i  (('Hanlon  A  Reilly,  Omaha,  Neb. 
$17,324,  and  2  mi.  Cbjver.sdale  Rd.,  to  S. 
Chase  $2,519;  concrete  culvert  pipe,  to 
Sibley  Cement  C^).,  Sibley,  $2,130  ;  concrete, 
culverts  and  bridpes,  to  Graves  Bros., 
Melvin,  $1.7,904;  culvert.s,  to  A.  H.  Hatten- 
forf,  Oche.vedan,  $2,796.  Grand  total  $4(),- 
673.  .N^ited  Apr.  15. 

la.,  Shdix  City — Woodbury  Co.,  improv¬ 
inp  Moville-f'limbinp  Hill  Rd..  80,748  cu. 
yd.  excav.,  28,612  cu.yd.  channel  •■hanpe, 
and  28.231  sta.yd.  •((•■rhaul,  to  C.  F.  Betz, 
Sioux  City,  $22,637  ;  bridpe  W(jrk,  to  Mc- 
I'allan  A  Dorn,  South  Sioux  City,  Neb., 
$8,700  Noted  May  13. 

Kan..  .Xlma  —  •  Wabiiuns^'^’  ('••.,  U>  J.  P. 
Collins,  Junction  City,  pradinp,  et^^.  6.053 
mi.  Fed^-ral  ,\id  Proje^-t  292-D  $27,546,  •>ne 
32  ft.  I-beam  bridpe  $3,528,  an(i  one  20  ft. 
slab  siian  bridpe,  $;!,321.  Gntnd  total  $34,- 
395.  Noted  -Apr.  24. 

Kan.,  <'•lll•••>r•Iia — Gradinp.  curbinp,  put- 
terinp  and  2j  in.  on  4  in.  brick  surhtcinp 
14,648  su.yd  various  streets,  to  J.  B. 
Watts,  Conc•)I■dia.  Noted  May  13. 

Kan..  Manhattan  -  -  Riley  ('<>.,  pradinp, 
briek  surfa^^inp,  etc.  1.068  mi.  Golden  Belt 
ltd..  Federal  Aid  Project  327-A,  24  ft.,  to 
.M.  R.  Ammerman,  248  North  Market  St., 
Wichita.  $58,479.  Noted  May  13. 

Kan.,  \  alley  Falla— -For  3  in.  brick  on  5 
in.  base  pavinp  various  streets,  to  Taylor 
A  .Mlison,  Chanute,  $2 1.;:66.  Knprs.  ••st. 
$25,000.  .N^it^d  May  2o 

NebraNka  —  Improvinp  .7.6  mi.  Feder.al 
.Aid  Project  4.7-B,  Sioux  ('o.,  .7,980  ••u.yd. 
solid  r<H-k,  and  ;(0,900  cu.yd.  earth 
also  7,560  ••u.yd.  top  soil  or  •  lay  surfacinp, 
to  S.  P.  Smith,  Henry,  $32,699  ;  also 
pravelinp  81,800  sii.y^l.  F«^«ieral  Aid  Project 
139-G,  and  69.000  si|..vd.  Fi^deral  -Aid  Proj¬ 
ect  93-.A,  .Antelo|M-  ('o.,  to  Western  Bridpe 
A  ('onstr.  ('<>.,  748  Pet^^rs  Trust  Bldp., 

Omaha,  $28,350. 

S.  IP,  Chainlierlain — Brule  ('•>.,  improvinp 
13.64  mi.  Federal  Aid  Project  194-(',  2,284 
cu.yd.  ro^-k  and  131,2o7  cu.yd.  «‘arth  excav., 
47,386  sta.yd.  •iverhaul,  566  ••u.yd.  con¬ 
crete.  and  54,263  lb.  reinforcinp,  etc.,  to 
R.  P.  Knplami,  Mit»-hell.  $48,11.7. 

S.  I».,  lie  Smet — Kinpsbury  Co.,  improvinp 
10.78  mi.  roads,  87.982  •u.yd.  ei(rth  •■xea\.. 
72,5.71  sta.yd.  overhaul,  ••tc.,  to  Dowd  Bros. 
A  Noonan-Hyde  ('<>..  Watertown,  $30,650. 

S.  II..  Alur^bt  —  Jones  ('<>.,  pradinp,  etc. 
171,030  cu.yd.  Federal  Aid  Proje^^t  18.7-F, 
to  G.  W.  Knpland  A  Son,  Murdo.  $59,94.7. 

S.  I>..  Kedfleld  —  S)>ink  Co.,  improvinp 
12.02  mi.  roads,  120,768  cu.yd,  •■arth  excav.. 
107,989  sta.yd.  overhaul,  etc.,  to  Ilowd 
Bros.,  A  NiHinan-Hvde  Co.,  AA’atertown, 
$36,557. 

S.  U.,  Tlml(er  laike — Dewey  Co.  Impntv- 
inp  2.85  mi.  mads,  6,621  cu.yd.  rock  and 
55,415  cu.yd.  earth  excav.,  7,379  sta.yd. 
overhaul,  etc.,  to  Northw«'atern  Knp.  C'o., 
Kacloka,  $31,868. 

N.  D.,  BUmarek — Burleiph  Co.,  pradinp, 
etc.,  9.931  mi.  Red  Trail  Rd.  front  McK^-nzie 
west,  to  C.  P.  Burnstad,  Burnstad,  $35,184. 

M^»..  Aiirtira  —  (''on^^rete  pavinp,  etc. 
various  stn-^-ts,  !•>  Prln^^e  A  Minton. 
Parsons,  Kan.,  $26,839.  Noted  May  27. 

AI«»..  rariitherHVille  —  Gradinp,  curbinp 
and  7  In.  ••••ncrete  pavinp  7th  St.,  Walker, 
Hiphland  and  Cotton  Aves.,  to  H,  H.  Hall 
Constr.  Co..  Murphy  Bldp.,  Fast  St.  Ix>uis, 
111.,  $29,594  :  and  tarvia  resurfacinp,  etc., 
various  streets,  to  N.  AV,  Helm,  Caruthers- 
ville,  $6,100. 

Mo.,  Sprinpflrld  — To  Stipull  Constr.  Co., 
Talmadpe  and  Bent^m  Sts.,  conen-te  pav¬ 
inp.  etc.,  930  s^i.yd.  Florence  -Ave.  $2,267, 
2,663  s<i.yd.  Fulttm  Ave.  $4,793.  and  9,085 
sq.yd.  Division  St.  $20,641  ;  also  to  E.  'V. 
K(x'h.  426  North  Moffett  St.,  improvinp 
Fort  St..  4,504  sq.yd.  concrete  pavinp  at 
$1.90  jK'r  s<|.yd.,  and  2,485  ft.  curbinp  $0.20. 
Noted  Apr.  22. 

Texas  H.  Mosley,  chn.  Stat«*  Hy.  C^nnn., 
Austin,  pradinp  and  2}  in.  bituminous 
macadam  •m  sledped  st^ine  pavinp  7.9  mi. 
Hiphway  20  Federal  Aid  PnMect  304-B, 
linit  2,  18  ft.,  t^)  AV^)mack  0)n8tr.  Co., 
Sherman,  $88, ,728.  Knprs.  est.  $80,000. 
Noted  May  20. 

Tex.,  Cameron — State  Hy.  Comn.,  Aus¬ 
tin,  pradinp  15.067  mi.  Federal  Aid  Proj¬ 
ect  494-A,  Milam  Co.,  to  A.  D.  Buchanan, 
Temple,  $43,827,  Noted  May  13. 


Tex.,  Cleburne — Johnson  Co., 
concrete  pavinp  Willinpham,  Buffalo 
Walnut,  and  West  Heard  Sts.,  to  wl., 
Texas  Constr.  Co.,  504  Cotton  Exch  rin,/ 

Ft.  Worth.  $103,567.  Knprs.  est. 

Noted  Apr.  29. 

Tex.,  llulbiH  —  Gradinp,  curliii-  ' 

puttering  and  asidialtie  concrel. 

3,761  sq.yd.  I>ancaster  Ave.,  to  Sniitt 
Santa  Fe  Bldp.,  $49,584. 

Tex.,  IIhIIuii — Grading,  curbinp,  pui',ri. 
and  warrenlt^^  bitulithic  pavinp  7  ■  ■ 

Oak  ('liff  Blvd..  20  and  3(»  ft.,  to  i  . 
Bitulithic  Co.  Praetorian  Bldp.,  ■•:.  n',, 
also  pradinp,  curbinp,  putl^-rinp  ai.i  u;;' 
lite  pavinp  4,121  ft.  Floyd  St.,  to  Si.  i.i, 
lints.,  Santa  Fe  Bldp.,  $26,865. 

Tex.,  Ilullun — Pavinp  Oranpe  St  •!,„. 
Pacific  to  McKinney  Aves.,  to  I’vald. 
inp  Co.,  Santa  Fe  Bldp.,  $.76,135. 

Tex.,  IIhIIhh-  — Pavinp  WtHtden  Blvd  Wj], 
Hams  and  Murray  St.s.,  to  ITvaltb-  l•:^i|ll■ 
Co.,  Santa  F^-  Bldp.,  $24,206  ;  al.su 
Bonview  and  Manett  Sts.,  to  Fuller  ('oii>tr 
('•>.,  Republic  Hank  Bldp.,  $27,471. 

Tex.,  Decatur  —  Wise  ('o.,  pradinp  7  Ti,', 
mi.  Hiphway  39.  State  .Aid  Project  (.•■.r  t. 
Tibbetts  Constr.  ('«>.,  Joseph  Bldp.  Ft 
Worth,  $23,029  ;  bridpes  on  same  ro.iil,  t,. 

O.  Speer.  Alwood,  $21,978.  Knprs.  est  i:,r, 

000.  Not.  d  May  27. 

Tex.,  lien.lerH.iii  —  Rusk  C.i.,  pr.iilinp 
bridpinp,  etc.  4.87  mi.  Hiphway  2(;-,A,  stai. 
Aid  Project  6.73,  to  ('ook  A  Arrinptnti 
f'nwkett,  $29,346.  Knprs.  est.  $:'.",(iim. 
Not.-d  May  27. 

Tex.,  li•>UHton — Harris  (7o..  r.K^k  a^plialt 
repavinp  Milam  St.  from  Polk  to  Baill\ 
Av.ts.,  to  Uvalde  R<K-k  .Asphalt  Go.,  ,v". 
Bankers  Mortpape  Bldp..  $71,242.  Knpr- 
est.  $75,000. 

Tex..  PuIeHtliir — Anders.m  <'o.  ( I’alestin.  i 
and  Freeston.-  Co.,  (Fairfield),  pradinp  ; 
mi.  Hiphway  43,  F.-deral  Aid  Project  )  ::-ir 
to  Thomas  A  Ratliff,  Ropers,  $26,0oo, 

Tex.,  Sweetwater — Asjthaltic  maeailani 
pavinp  33,920  yd.  various  stre.^ts,  to  Burk- 
A  ('orbett,  St.^phcnville,  at  $1.61  jter  mI 
Noted  May  t>. 

Oklahoma  —  State  Hy.  Dept.,  Oklahoma 
City,  ( F.  A.  I*.  nieaiiH  Federal  .\iil  |■rl>j. 
e^'t,  S.  A.  P.  means  State  .Ai^l  I’r^ijeet  anil 
e.  e.  means  engineers  estimate),  to  Hamil¬ 
ton  t'on.str.  ('•).,  Bartlesville,  pradinp.  .ti  , 
24.76  mi.  Tahlei|uah-Kansas  R<1.,  ('hi-roki. 
t'o..  109,310  cu.yd.  earth  and  17,4(10  i  ii  vd 
r<H^k  excav.,  •■tc.,  $81,520  e.  e.  $90,000,  and 
7  ini.  Bartle-sville-Nowata  Rd.,  Nowata  Gn 
$31,532  e.  e.  $35,000,  !•)  Wippins  A  Gn! 
Hass  Hldp.,  Oklahoma  t'ity,  F.  A.  P.  145-1: 
t'omanche  (’'•i.,  23.64  tons  reinf^in-inp.  i  ti  . 
$16,533  e.  •■.  $25,000,  and  F".  A.  P.  146-K. 
Ste))hens  ('o.,  30.45  tons  reinforcinp,  57  47’ 
tons  structural  steel,  6,450  ft.  wood  pilim;, 
etc.,  $3.7,453  c.  •*.  $40,000,  to  J.  K.  Smith, 
Noble,  F.  A.  P.  145-C,  Comanche  ('<>.,  27. '.’5 
tons  reinforcinp.  etc.,  $15,939  e.  e.  $2.7, imn, 
and  F.  A.  P.  145-D,  Stephens  ('o.,  25  81 
tons  reinforcinp.  etc.,  $1,7,844  e.  e.  $25. mm 
to  K.  S.  Alderman,  1614  AV«-st  S9th  St..  Ok¬ 
lahoma  Clr>’,  5  mi.  F.  A.  P.  145-.\,  Gn- 
manche  ('<>.,  26.46  tons  n‘inf«in^inp.  •  ir . 
$15,394  e.  e.  $25,000,  to  National  ('onstr 
Co.,  I..j»wton.  F.  A.  P.  145-K,  46  tons  ri  in- 
forcinp,  19.55  tons  structural  steel,  1.188  ft 
W(H>d  piltnp,  14,705  ft.  oak  floorlnp.  eir , 
$23,622  e.  e.  $25,000,  to  Taylor  A  Younpir. 
Blanchard.  7.783  mi.  road  east  of  Marland 
F.  A.  P.  146-B.  Stephens  Co.,  39.019  cu  yil 
earth,  and  2,520  ••u.yd.  r«u'k  ex^^av.,  8.235 
cu.yd.  borrow,  27,687  units  overhaul,  16  48 
tons  reinforcinp,  etc.,  $22,928  c.  e.  $2.7.(iimi. 
to  Kills  A  I.iewis,  Musk^tpee,  5  mi.  F.  .A.  I’ 
192-B,  26,087  ••u.yd.  earth  and  1,111  ••u  yd 
r(K-k  excav.,  2,683  cu.yd.  borrriw,  16,565  st:i 
yd.  overhaul,  8.79  tons  reinforcinp,  etr . 
$18,791  e.  e.  $25,000,  5  ml.  F.  A.  P.  192-('. 
26,918  cu.yd.  earth  and  5,089  cu.yd.  rm^k 
excav.,  3,490  cu.yd.  b^>rr«(W,  17.948  units 

overhaul,  8.32  t»)ns  relnfon-lnp,  etc.,  $15.- 
555  e.  e.  $25,000,  and  pravel  surfacinp  3.75 
ml.  S.  A.  P.  141-F,  6.943  •■u.yd.  pravel.  etc.. 
$16,454  e.  e.  $25,000,  all  Nowata  Co.;  tn 
Gibson  A  Mitchel,  Pauls  Valley,  pradinp 
andn  concrete  surfacinp  0.051  ml.  S.  A  P 
216,  Pontotoc  Co.,  2,482  cu.yd.  excav.,  27.- 
013  lb.  reinforcinp,  8,702  s<i.yd.  conen^tr. 
etc..  $18,918  e.  e.  $25,000.  Grand  total 
$328  483 

Okls.,  Kush  Spring* — City  Clerk,  pradinp 
and  concrete  pavinp  6,950  sii^d.  Blakeley 
Ave.,  to  Gibson  A  Mitchell,  Pauls  Valley, 
$20,.342.  Noted  May  20. 

XX’nMh..  Ib>pt  .\ngelr* — Clallam  Co.,  prad- 
inp  5.5  ml.  Olympic  Highway  between 
Klwha  River  and  I^ake  Sutherland,  to  .1 
Allen  Enp.  Co.,  Olympia,  $80,949. 

Wash..  Ynklmn^ — Concrete  pavinp,  etc.. 
North  2nd  Ave.,  North  6th  and  West  (' 
Sts.,  to  Hardy  A  Rlchinps,  Yakima,  $67,264. 
Noted  Apr.  29. 

Cniifomin — 8tat«t  Hy.  Comn.,  Sacramento, 
•xjnerete  widening  17.3  ml.  road  betwt^eii 
■Whitewater  River  and  Edom,  Riverside  Co . 
to  Matich  Bros.,  Fllsinore,  $103,395,  enprs 
eat.  $110,175;  also  four  30  ft.  span  rein.- 
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SU'fcts  and  Koads  (Continued) 

,,in  Kirdor  brids**  over  Auburn  Kavine  at 

1  imoln.  i’laver  Co.,  to  Holden»-r  Constr. 

2310  J  St.,  Sacramento.  enitrs. 

,.t’  $14,789.  Noted  Apr.  22. 

»  iilif.,  Beverly  HIIIm  —  1 ».  J.  FirminKer, 
elk.,  curbinB,  BUtteriiiR,  walks  and 
u  irn-nite  pavinK  99, .^83  s<i.ft.  Uealtor  Ud.. 
111(1  79.057  sq.ft.  Stanley  Dr.,  to  (Irittith 
I',,  1,()S  AnReles,  $20,142  and  $20,425  re¬ 

sist  lively.  Noted  June  3. 

»  alif..  Coiieord  --  tlradinR.  asphaltic 
Miaiadam  and  0  in.  coiurele  paving,  etc. 

V  irious  streets,  to  I’eres  Rros.,  475  10th 
v:':  Richmond.  $21,957.  Noted  Mar.  25. 

»' alif..  Hollister  —  K.  Dowdy,  elk.  San 
n.  iiito  Co.,  asphaltic  macadam  surfacing 
aiiiiroximately  5  mi.  various  roads,  to 
e.ranite  Constr.  Co.,  Watsonville,  $49,930. 
Voted  June  3. 

fallf.,  laall  —  Trustees,  grading  and 
Warrenite  on  asiihaltic  concrete  paving 
laK-kford  and  Washington  Sts.,  to  Clark 

lienery  Constr.  t'o..  Chancery  Bldg.,  San 
Francisco,  approximately  $:l0,00o.  Noted 
Mar.  4. 

ralif.,  law  .'\iiKeles  Bd.  Bub.  Wks., 
improving  Tujungti  Ave.,  to  Tyron  &  Brain, 
2(il  Tajo  Bldg.,  $1  44,523.  Kngrs.  est. 
$154,574. 

Calif.,  I.os  Aiigeles  -  Bd.  Bub.  Wks., 
curbing,  walks,  concrete  paving,  etc.  Ven¬ 
tura  Blvd.  between  Cahuenga  and  X’inelatid 
Way,  to  Tryon  &  Brain,  Tajo  Bldg.,  $25,173. 
Noted  May  27.  \ 

Calif.,  Hail  niego  —  Common  Council, 
improving  Armada  Terrace,  Talbot  .St.,  etc., 
to  J.  Hansen,  413  Bancroft  Bldg.,  $43,189. 
,\ot(d  Apr.  1. 

tliitarlo— Dept.  Highways,  Toronto,  con¬ 
crete  paving  5  mi  highway  from  Clinton  to 
Coderlch,  to  Boss  &  Bnizier  Constr.  Co., 
47fi  Richmond  St.,  Dondon.  Kngrs.  est. 
$1  40,900. 

tint..  Kiagston— -Will  pave  with  asphalt 
Bns'k  St.  $10,B<»9,  Karl  'St.  $2,599,  Cnion 
St.  $19,901,  also  with  sheet  asphalt  Nelson 
.St.  $5,689,  and  York  St.  $10,082,  by  day 
liibor.  (Iriind  total  $48,880. 

Buildings — Commercial 

Proposed  W  or k 

N.  II.,  Kiiehester — S.\T,KS,  SKUVICK  and 
CD.MMCNITY  —  Rochester  Realty  ('«>.,  c/o 
Dow,  Harlow  &  Kimball,  184  Boylston  St.. 
Boston,  archt.,  having  sketches  made  1  and 

2  story  and  basement,  loo  x  115  ft.,  rein.- 
eon.,  Hanson  Wakefield  and  Autumn  Sts. 
To  exceed  $la0,000. 

Mass.,  Boston — OARAGE  and  STORK — 
(5.  N.  jieser\e,  archt.,  49  Federal  St.,  pre¬ 
paring  preliminar.v  plans  2  or  more  story, 
brick  and  stone,  Columbus  Ave.  and  Dart¬ 
mouth  St.  $200,000.  Owner's  name  with¬ 
held. 

.Mass.,  Boston  —  HOTKI,  —  Boston  Tcoan 
Co.,  A.  Bornstein,  275  Washington  St., 
having  plans  prepared  by  Silverman.  Brown 
&  Heenan,  51  t'ornhill,  4  story  and  base¬ 
ment,  brick.  Warrenton  St,  $150, (too. 

.Mass.,  Boston  —  MARKKT  —  Cphams 
Comer  Market  Co.,  J.  Cifrino,  pres..  600 
Columbia  Rd.,  having  .sketches  made  by 
W.  M.  Bacon,  27  Kilby  St.,  Boston,  3  story 
and  basement,  brick  and  stone,  Columbia 
Rd.  $150,000. 

Mass.,  Boston — WAUKHOl'SE — Morgan's 
Inc.,  755  Washington  St.,  Boston,  having 
plans  prepared  by  1.  Richmond.  249  Biiyls- 
ton  St.,  6  story,  67  x  140  ft.,  rein^con., 
Iilain  foundation,  1010  Massachusetts  Ave. 
To  exceed  $150, (too. 

Mass.,  Lynn — BANK — Natl.  City  Bank  of 
Bynn,  A.  A.  Binkham,  pres..  Market  St., 
having  preliminary  plans  prepared  by  C.  L. 
Betton,  31  Exchange  St.,  altering  and  con¬ 
structing  1  and  2  story  and  basement,  r-on- 
erete,  steel  and  brick  addition.  134  Market 
St.  $150,000. 

Mass..  Norwood — OFFICE — Town,  Bub. 
Building  Di-pt.,  having  jdans  prepared  by 
W.  (1.  I’pham,  Bigelow  Bldg.,  2  story  and 
biisement.  brick  and  stone,  Manhattan, 
West  and  Market  Sts.  $275,000. 

Mass..  I*ly  mouth  — TKMBLE — Plymouth 
l.odge  A.  F.  &  A.  M.  plans  brick,  stone, 
and  marble  masonic  temple.  To  exceed 
$150,000,  Engineer  and  architect  not 
selected. 

Mass.,  Springlleld — HOTEL — Oaks  Hotel, 
1 7  Thompson  St.,  having  sketches  made  by 
H.  L.  Stevens,  522  5th  Ave.,  New’  York  (Mty, 
hotel.  State  and  Thompson  Sts.  $450,000. 

Mass..  Turners  Falls- -THEATRE— P.  D. 
.Shea,  Turners  Falls,  c/o  J.  H.  McNaughton, 
archt.,  177  State  St.,  Boston,  having  pre¬ 
liminary  plans  prepared  1  story  and  base¬ 
ment,  50  X  100  ft.,  brick  and  steel  theatre. 
$150,000. 

R.  I.,  Kaat  Greenwich  —  HOSPITAL  — 
Crawford-Alien  Memorial  Hospital  having 


Ilians  prepared  by  York  &  Sawyer.  100  K;ist 
42nd  St.,  New  York  Citv,  hospital  addi- 
♦icn.  $250,000. 

K.  I..  l*riivldence— B.VNK  and  STORK — 
R.  M.  Dobbins,  Natl.  I'niun  Bldg.,  having 
preliminary  plans  pi  <  par*  <1  by  T.  ,1.  H. 
I’ierce,  Inc.,  30  .Miens  .\ve..  2  sloiy  and 
liasemeiit.  60  x  80  ft,  and  50  x  sO  ft., 
concrete  and  brick  bank  and  store  building. 
$150,000. 

('iiiin..  Ilartfiird  BCSI.NKSS  —  Owners, 
c/o  J.  H.  .Naylor,  I  .Main  .St.,  having  plans 
prepared  by  Whiton  A-  .MiMahon,  805  Main 
St.,  10  stor>.  brick  and  steel.  Main  St. 
$300,000. 

Conn.,  Ilartforil  —  THK.ATRK  —  .\.  M. 
Schuman  A  J.  Walsh,  909  .Mbany  Ave.,  had 
plans  prepared  by  J.  Tuck.  Park  S«i  Bldg  , 
Boston,  Muss.,  brick,  steel  and  marbli-,  plain 
foundation,  Farmington  .Xv*'.  $35o,ooo 
Ciiiiii.,  New  Britain  —  HOTEL  M.  Cohn, 

7  Main  St.,  plans  5  story,  brick  and  steel 
hotel.  Main  St.  To  exeiad  DaO.ooo.  En¬ 
gineer  and  architect  not  selected. 

Conn.,  M  est  lliirtford  liir.  Hartford)- 
RECREATION — P.  Mount,  2o  Ra.vmond 
Rd.,  having  plans  prepared  b\  G  H. 
Matthews,  48  Campbell  A\e.,  Hartford.  1 
story  and  basem*-nt.  95  x  125  ft.,  rein. -eon., 
brick  and  stone,  Ravmond  Rd.  $2oo,ooo. 

N.  V..  Brooklyn  -AB.VRTME.NT— Owner, 
c/o  H.  Hurwitz,  etigr.  and  archt..  41  West 
33rd  St.,  New  York  Cit.v,  having  plans 
prepared  6  story,  brick,  steel  and  stone, 
plain  foundation.  Marev  .\ve.,  here. 
$350,000. 

N.  Y..  Brooklyn  —  A  I'A  RT.M  ENT  —  P. 
Runnells,  cd  DePace  A  Juster,  iirchls.  and 
engrs.,  8  West  40th  St.,  New  York  City, 
having  plans  preimred  5  story,  lirick,  steel 
and  stone,  plain  foundation.  22nd  Avi>. 
$200,000. 

N.  Y.,  Brooklyn- -A  PA  RTME.NT  Rigit 
Con.str.  Co..  c,'o  W.  I.  Hohauser,  engr.  and 
archt.,  1400  Bwiiy..  New  York  City,  having 
platis  prepared  brick,  steel  and  stone,  plain 
foundation.  Ocean  Av«',,  here.  $325,000. 

N.  Y.,  Briniklyn-  THEATRE  and  STORE 
— L.  NJjIson.  215  Montgomery  St.,  .soon 
takes  bids  lirick,  steel  and  stone,  plain 
foundation.  I'tica  Ave,  $250, ooo.  p.  A. 
Sandblohm,  145  AVest  45th  St..  Ni-w  A'or's 
City,  engr.  and  archt. 

X.  \..  Buffalo-  -CI.CB — Town  Club.  244 
Delawiire  ,Ave.,  having  preliminary  plans 
prepared  hy  Plumer  A  Mann,  792  Main  St,. 

3  storv,  120  X  250  ft.  cluiihouse,  l>elaware 
Ave.  $300,000. 

X.  Y.,  New  York — .VP.ARTMENT — Hur- 
land  Holding  Corp.,  e  o  H.  Hurwitt,  i-ngr. 
and  archt.,  41  AA’est  33rd  St.,  having  plans 
prepared  6  story,  brick,  steel  and  stone, 
plain  foundation,  Anthony  Ave.  $200, ooo. 

X.  Y..  New  York — -APARTMENT  Stone- 
niiin  Realty  Corii.,  c/o  G.  G.  Miller,  engr. 
and  archt.,  1482  Bway..  having  plans  pre¬ 
pared  6  story,  brick,  sti-el  and  stone,  plain 
foundation.  Park  Terrace.  $700,000. 

X.  Y.,  New  York  —  (M,CB  —  tlreater 
Pythian  Temple,  M.  la-vy,  pres.,  84  5th 
-Ave.,  soon  takes  bids  X  story,  lirick,  steel 
and  stone,  plain  foundation,  AA'est  7oth  St. 
T.  W.  Lamb,  64  4  8th  -Ave.,  engr.  iind 
archt. 

X.  Y'.,  Xrw  York — CLl'B — New  A’ork 
County  I-awyers  Comn..  27  Bine  St..  N. 
Conboy,  chn.  Building  Com.,  plans  brick, 
steel  and  stone,  plain  foundation.  12  Vesey 
St.  $250,000.  Engineer  and  architect  not 
selected. 

X.  Y'..  Xew  York — LOFT — Trinity  Church 
Corp.,  c/o  Barker  A  Shaffer,  engrs.  and 
archts.,  280  Madison  -Ave..  hiiving  plans 
lirejiared  12  story,  brick,  steel  and  stone, 
plain  foundation,  Varick  St.  between  AA’est 
Houston  and  King  Sts.  $2.5oo,ooo. 

X.  Y’..  Xrw  Y'ork — OFFICE — Fortieth 
Street  A  Park  Ave.  Corji..  c/o  C.  Farrar, 
engr.  and  archt.,  1  IVrshing  S<|.,  having 
plans  prepared  brick,  steel  and  stone,  plain 
foundation.  Park  -Ave.  and  40th  St. 
$1,000,000. 

X.  Y'..  Xrw  Y'ork  —  OFFICE  —  Four 
Hundred  Forty-One  Forty-Three  7th  Ave. 
Co.,  «-/o  J.  C.  YA’estervilt,  engr.  and  archt., 
36  West  34th  St.,  having  plans  prepared 
brick,  steel  and  stone,  plain  foundation.  441 
7th  -Ave.  $350,000. 

X.  V..  rtlcH  —  CLrr.HOCSE  and 
SCHOOI, — Grace  Eplscojial  Church,  soon 
takes  bids  brick,  steel  and  stone,  plain 
foundation,  Devereaux  St.  $350,000.  F. 
B.  and  -A.  AA'are,  1170  Bway..  New  Y'ork 
City,  engrs.  and  archts. 

X.  Y'.,  AVhItr  Plains  —  OFFICE  —  Bd. 
Supervs.  AVestchester  Co.,  Court  House, 
s«sin  takes  bids  10  story,  250  x  250  ft., 
brick,  steel  and  stone,  plain  foundation. 
Court  St.  $800,000.  B.  W.  Morris,  101 
Park  Ave.,  New  York  City,  engr.  and  archt. 
Noted  Apr.  15. 

X.  J..  Plalnlleld-— HOSPITAI-r— Muhlen- 
burg  Hospital,  2nd  -Ave.  s<ain  takes  bids 
briede,  steel  and  stone  addition,  plain 
foundation.  $500,000.  Crow,  Lewis  ft 


AA'ick.  200  5th  -Ave.,  New  York  City,  engrs. 
and  archts.  Noted  .Aiir  9.  1925. 

Pn..  Phlla.  —  -APARTMENT  —  AA'arr.  n 
A|iartment  Corp.,  c/o  T.  B.  Lippineott  A  (' 

S.  Si  haef,  archts.,  II  South  16th  St.,  hav¬ 
ing  plans  prepared  In  story  and  basement. 

48  X  120  X  140  ft  ,  r«-i!i.-<‘on.,  brick  and 
steel,  plain  foundation,  63rd  and  Columbia 
Sts.  $750,000. 

Pa..  PittHliiirgli-  -  .A  PARTM  ENT — t  twin  i . 
c  o  E.  M  Duliold.  Station  St.,  having  pre¬ 
liminary  plans  jirepared  by  Thomas.  -Alartin 
A  Kirkiuitriek.  (’uiiard  Bldg.,  Phila.,  12 
story  and  basement,  irregular  shaiied.  brick, 
stone  and  ste«-l,  Hcland  -Ave.  $325, ooo 

Pa..  Pittsliiirgh  —  .APART.AIE.NT  — 
AA'ebster  Hall  Corji  of  .America,  600  -Ala- 
jestic  Bldg,  Detroit.  .Mich.,  having  (ilans 
lirepared  liy  Hal|iin  A  .l•'W'ell.  I02.'i  Ham 
mond  Bldg..  Detroit.  .Micli..  3  story  and 
basement,  irregular  shajM'd.  brick  and  steel, 
Ba.vard  and  MelvviMid  Sts.  $500.000. 

Pa..  I'pper  Itiirli.v  I  Phila.  P  t*. )  — - 
APART-ME-N’T  Dwner,  c/o  AA  H  Kantz. 
Inc.,  having  jiliins  prepared  liy  lliMlgens  A 
Hill.  130  South  15th  St.,  Phila.,  I  and  2 
story  and  bas«-ment.  apiiroxiimitely  l2o  x 
190  X  190  ft.,  rein. -con.,  brick  and  stci  I. 
plain  foundation,  69th  St  and  .Ashby  Rd 
$700,000. 

I*.  V.,  AVash.  .I.AII.r-  Dist  Comrs.,  Hist 
Bldg.,  having  |ilans  iirepared  b.v  -A.  I. 
Harris,  municipal  archt..  jail  addition,  19tli 
and  C  Sts.  S.  E.  $300,000 

II.  4'.,  AVush. —  AVAR!) — Gallinger  Hos- 
(lital  having  plans  prepared  iiy  .A.  L.  Harris, 
municipal  archt.,  ward  building  addition 
$650,000. 

X.  Tr.voii  HOTEL  F.  P  Bacdn  A 
as.sociates,  plan  1 00  room  hotel,  on  l-ak. 
lainier.  near  here.  $400.000. 

l-a..  Xew  tlrleaiiM-  -OFFICE-  -Huozagh  A 
Hill,  archts.,  6  North  Michigan  .Ave.,  Chi¬ 
cago.  III..  siMin  take  bids  6  story  and  bast - 
ment.  lo(i  x  125  ft.,  rein. -con.  and  stone,  St. 
Charles  .Ave.  and  St.  Andrew  St.,  here,  for 
Pan  .Amcr.  Petroleum  Corj>.,  SI.  Charles 
and  Howard  Sts.  $750,000.  Noted  Mar.  11. 

«»..  ChlllU-othe-  G.AR.AGE  and  REPAIR 
SHOP— l)ept.  Hys.  A  Pub  AA"k.s.,  Ohi(e 
Hartman  flldg.,  Columlois.  tl.  F  .Schb-s- 
ing(  r,  highway  dir.,  having  sketches  mad( 
b.v  H.  B.  Briggs.  Ohio-llartmand  Bldg. 
Columbus,  1  story,  loo  x  145  ft.,  concreb 
and  brick  garage  and  repair  shop,  here. 
$75,000. 

O.,  Cleveland-  CO.M -M ERCI.AL  and  THE- 
-ATUE — Morris  A  AVeinberg,  archts.,  3608 
Euclitl  .Ave,  soon  lets  contract  I  stor.v,  128 
X  150  ft.,  brick,  steel  and  concrete.  892  East 
152nd  St.,  for  A’irginia  Theatre  Building 
Co.  $175,000. 

O..  Cleveland  -CO.MMEUCIAL  and  THK- 
-ATRE— B.  F.  Brody.  203  Film  Kxch.  Bldg., 
had  |)lans  prepared  by  N.  Petti.  Williamson 
Bldg.,  1  and  2  story,  80  x  129  ft.,  brick, 
steel  and  concrete,  14225  Kinsman  Rd. 
$150,000. 

<*..  Cleveland — SALKS  and  .SERA'ICE— 
Motors  Realty  Co.,  c/o  G.  G.  G.  Peckham, 
)ires.,  CM»  Ohio  Buick  Co..  1903  East  I9lli 
St.,  soon  lets  contract  3  stor.v  and  basement. 
13.5  X  320  ft.,  brick,  steel  and  concrete, 
Euclid  .-Ave.  near  East  2  4tb  St.  $600. Ooo. 
AA'.  S.  Ferguson  Co.,  1900  Euclid  Bldg., 
engrs.  and  archts. 

O.,  lla.vton  —  STORE  and  LOFT  —  I.  C. 
Brenner  A  F.  J.  Hughes,  14  East  4th  St., 
having  plans  prepared  by  F.  J.  Hughes. 
In<-.,  B.  Bldg.,  8  story,  35  x  70  ft.,  reln.- 
con.  and  tile,  plain  foundation.  South  Main 
St  $275,000. 

O.,  l-«ruln  —  CO.AI.AIERCI.AL  —  Smith  & 
Gerhardt,  had  plana  prepared  by  Walker  A 
AA'eeks,  1900  Euclid  Bldg..  3  story  and  base¬ 
ment,  50  X  125  ft.,  brick  and  rein. -con. 
commercial  building.  $150,000. 

Mleh.,  Detroit  —  APARTMENT  —  R.  L. 
Henderson,  archt.,  2539  YVoodward  Ave., 
prepared  plans  4  story  and  basement,  80  x 
80  ft.,  brick  and  steel,  plain  foundation, 
Burlingame  and  Monica  Aves.  $150.00o. 
Owner's  name  withheld. 

Ylleh..  Detroit  —  OFFICE  —  Park  Davis 
Co.,  2951  Atwater  St.,  having  plans  pre- 
piired  by  Smith,  HInchman  ft  flrylls,  engrs. 
and  archts.,  800  Maniuette  Bldg.,  4  story 
and  basement,  75  x  293  ft.,  reln.-<’on.,  brick 
and  steel  addition,  Jos.  Campau  -Ave. 

Mich..  Detroit — Y.M.C.A..  A.  G.  Studer, 
genl.  secy.,  Adams  Ave..  having  plans  pre- 
))ared  by  Burrowea  &  Eurich,  415  Brainard 
St..  3  story  and  basement,  rein. -con.,  brick 
and  steel,  plain  foundation,  Incl.  swimming 
1KH)1.  North  Dlst.  $500,000. 

111.,  Chicago— APARTMENT— H«joper  ft 
Janisch,  archts.,  879  North  State  St.,  soon 
takes  bids  21  story  and  basement,  148  x 
150  ft.,  rein. -con.,  brick  atjd  terra  cotta. 
1400  Tatke  Shore  Dr.,  for  AVllle  Bros.,  c/o 
architects.  $2,500,000.  F.  A.  Randall.  160 
North  lav  Salle  St.,  engr. 

111..  Chicago — APARTMENT — Syndicate, 
c/o  Hooper  ft  Janisch,  archts.,  879  North 
State  St.,  having  plans  prepared  12  and 
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ItulldingH — t*onimi‘ri;laJ  (Continued) 
ir>  8lf)ry.  V.T  *  180  fL.  rein.-con.,  brick,  etoel 
and  t«Tia  cott:i,  520  t'ornelia  Ave.  $750,- 
<Mio.  h'.  A.  Uandiill,  100  North  lai  Salle 
St.,  (!hi('4tKo,  cnttr. 

IIL,  t'hii  uBo— A I'AKTMKNT— McNally  & 
■.^uiiiii,  iirchtn.,  8  South  I>aSalle  St.,  take.i 
hide  about  .lune  15,  17  Htory  and  baac- 
mcnt,  80  X  lOltJ  ft.,  rein.-con.,  brick,  ateel 
and  atone,  wood  i>lle  foundation,  70  Kaat 
< 'talar  .St.,  for  Seventy  Kaat  Cedar  St. 
liiiildiiiK  t'ori).,  c/o  archta.  $1,250,000. 

111..  l'hicH*€»--CKlTH — K.  M.  Vitathum  & 
(Vi.,  archta.,  :!07  North  MichiKun  Ave.,  soon 
lake  blda  20  atory,  00  x  188  ft.,  concrete, 
ateel  and  atone,  Incl.  Kynincaium,  awlm- 
inlnK  |iool,  etc_,  for  Midland  t'lub,  25  Kaat 
Jac.kaon  Mlvd.  $4,500,000.  Noted  Feb.  4. 

111..  I'hicaxw — HOTKL#— Syndicate,  c/o 

Muaxatth  A-  Hill,  archta.,  6  North  MichlKan 
Avc,  hitviiiK  (liana  (irepared  8  atory  and 
liaaenient,  50  x  150  ft.,  rein.-con.,  brick  and 
terra  cotta.  Kentnoro  Ave.  near  laiwrence 
.\ve.  $.100,000. 

111..  ChlcaKu  -THKATKK.  STOHK  and 

OFFICIO  K.  Smith,  .archt.,  343  Kaat 

Carfleld  Mlvil.,  aoon  takea  bids  4  atory  and 
haacment,  125  x  2«5  ft.,  rein.-con..  brick, 
.'tl*«el  and  terra  cotta,  Kaat  75th  St.  be¬ 
tween  Kaaex  and  Kintjaton  Avea.,  for  R.  1. 
Itloom,  et  al.  (>711  Stony  laland  Ave.  $2,- 
000,000.  Noted  Jan.  28. 

111..  I’hliBXO— THKATllK.  STORK  and 

OFFICIO  K.  Smith,  ariht.,  343  Kaat 

Oarliehl  Rlvd.,  Boon  takea  blda  3  atory  and 
ba.<<ement,  125  x  198  ft.,  rein.-con.,  brick, 
steel  and  terra  cotta,  IrvinR  l*ark  Rlvd. 
and  Central  Ave.,  for  Syndicate,  c/o  archi¬ 
tect  $1,250,000. 

111..  (hicMce  WARHHOUSK— S.  .S.  .loy. 
archt..  2001  West  T’evshinir  ltd.,  aoon  lets 
contract  1  atoi  \ ,  17.‘i  x  330  ft.,  brick  and 
steel.  South  Kedzle  and  51st  Sta.,  for  Inter¬ 
national  Steel  &  Iron  Co..  431  .North  Michi- 
can  Ave.  $ 200.000 

111..  KHerable  .MCSKCMS.  CACKS.  et<-. 
— ChlcaK"  Zoological  Siadety  <if  Cook  Co., 
c/o  K.  A.  Clark,  archt.,  S  Kaat  Huron  St.. 
ChIcaKO,  havintt  idans  (ireiiared  animal 
houaea,  tmiaeuma,  canea.  artitlcial  mountain, 
etc..  31at  .St.  and  I  >ca  I'lainea  .^ve.,  here. 
$500,000. 

111..  K»mW  iHlitiid  (iKKICK  Royal 
NeiKhbora  of  America,  c  o  K.  Harthel, 
recdr.,  haviiiK  (ireliminary  iilana  (ireiiared 
tiy  Cervin.  Horn  A  Stuhr.  Safety  ItldK.,  4 
atory  and  basement.  I’oncrete,  brick  and 
stone  office  buildiiiK'  $30(I,0(mi, 

Wla.,  Kiirlliixtoa  THK.XTRK.  etc.  — 
Crystal  Theatre  Co..  W  I,.  CkIow,  (iroiiri- 
etor,  haviiiK  iilana  (irepared  by  K.  TouKh. 
WiiahillKton  RIdK.,  Madison,  3  story  and 
liaaenient,  .57  x  13«  ft.,  brick  and  rein.-con., 
(ilain  foundation. 

WU.,  Kail  CliUre — HC.Sl'lT.M., — Fueller, 
Schober  A  Ste(ihenaon,  archta.,  Nicolett 
RldK.,  Creen  Ray.  aiain  lets  contract  3  .story 
and  basement.  44  x  13o  ft.,  brick  and  concrete 
a(ldition,  (ilain  foundation,  here,  for  Sacred 
Heart  Hoaiiital.  North  Dewey  St.  $15o,o00. 
Noted  June  3. 

WU..  Mllwiiiikee--THKATRK  and  RCSI- 
NKSS — Owner,  i- 'o  F.  1’.  Nusslock,  987 
Recher  St,,  haviiiK  cireliminary  (ilans  (ire- 
(lared  b.v  R.  R.  Williamson,  405  Rway.,  1 
and  2  story  and  basement.  150  x  150  ft., 
brick,  concrete  and  terra  cottii,  (ilain 
foundation  3rd  St.  $700,000. 

WU..  Oslikonli— THKATRK  and  RUSI- 
NKSS — New  com(iany  beliiK  oi'Kanizeed,  c/o 
W.  Schroeder,  86  MlchlRan  St..  Milwaukee, 
havliiK  plans  (ireiiared  by  Foltz  A  Co., 
archta.,  510  North  llcarborn  St..  ChicaKo, 
HI.,  and  Dick  A  Bauer,  suiierv.  archts.,  328 
('eiitury  BldR,,  Milwaukee,  and  soon  takes 
bids  2  story  and  basement,  rtdn.-con.  and 
brick,  (ilain  foundation.  Main  St.  $300,000. 
Noted  May  6. 

WU..  Sheluii  xan  -  I.DIKIK* — ShebovRan 
Aerie  277,  F.D.K..  W  C,.  Kell.  (ires..  2037 
North  8th  St.,  soon  lets  contract  3  story  and 
lin.sement.  140  x  150  ft,,  brick  and  concrete, 
(ilain  foundation.  To  exceed  $150,000. 
W.  tV  Weeks,  720  Ontario  .\ve..  archt. 

la.,  lies  Moinea  OFFICK  and  W.\RK- 
HOHSK — International  Harvester  Co.,  Vine 
St.,  W.  D.  lYice,  supt.  owner  at  606  South 
MichlKan  .Ave..  ChicaKo.  Ill.,  soon  lets  con¬ 
tract  5  story.  88  x  150  ft.,  rein.-con.  and 
brick,  (dain  foundatlou.  $175,000.  Noted 
.May  27. 

Kan.,  kansHH  <'ll.>  -OFFICK — Federal 
Reserve  I,ife  Insurance  Co.,  Federal  Re¬ 
serve  IJfe  Insurance  RIdK  .  plans  20  story 
.ind  basement,  office  liuildinK.  $1,000,000. 

Neb..  tJraiit- -(^OI'RT  HOl'SK- -I’erkins 
('ll.  voted  $150,000  bonds,  for  court  house. 

Nell..  Wilber — COCRT  HOCSK— Saline 
('o.  eh'ctlon  soon  $175,000  bonds,  court 
hou.se, 

M»..  Kansas  City  ARARTMKNT 

HDTKI,  Fisher  RuildinK  <'o..  Commerce 
RIdK.,  havliiK  (dans  (ireiiared  by  I’.  T. 
Drotts,  Reliance  BIdK.,  8  story  and  base¬ 
ment.  55  X  120  ft.,  rein. -con.,  (dain  founda- 
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tloii,  Ijtnwood  Rlvd.  and  Tracy  Ave.  $500,- 
000. 

Mo.,  Kansas  City  —  HOTKI..  —  Knicker¬ 
bocker  Hotel  Oo.,  c/o  (1.  Palmer  (Iraves, 
archt.,  Chicago,  Ill.,  having  (dans  tireiiaretl 
12  story  and  basement,  140  x  180  ft.,  rein.- 
con.,  brick,  steel,  cut  stone  and  terra  cotta, 
3623  Rway.  $1,600,000.  Cook  A  White,  306 
Mutual  Rldg.,  mech.  etiKrs. 

Mo.,  Newton — TKMIM.K  Masonic  IsidKe 
having  preliminary  (dans  (ire(iared  b.v 
(Ireenbaum,  Hardy  A  Schumacher,  216 
Strarritt  Rldg.,  Kansas  City,  masonic  tem(ile. 
To  exceed  $150,000. 

Mo..  Rolla — HOTKIj — t'hamber  of  ('om- 
merce  having  (ireliminary  (dans  ()re()ared 
rein.-(xin.,  brick  and  stone  hotel.  $150,000. 
Private  plans. 

Mo..  St.  laiuis — BITS  TKRMINAD  and 
tJARAHK — Isical  Syndicate,  c/o  A.  C. 
Hoehn,  730  Chestnut  St.,  purchased  site 
and  plans  8  story  and  basement,  127  x  140 
ft.,  rein.-con.  and  brick,  7th  and  Franklin 
Sts. 

Mo.,  St.  l,onU— SAl.KS  and  SKRVICK — 
Oliver  Cadillac  (To.,  3222  las'ust  St.,  having 
(indiminary  (dans  iire(mrcd  by  Mauran, 
Russell  A  Crowell,  Cheinictil  Rldg..  2  .story 
and  basement  service  liuildiiiK.  Khidell  Rlvd. 
$250,000. 

Ark..  Hot  SprlnxH — HOTKI, —  P.  tler- 
hardt,  archt.,  64  West  Randolph  St.,  Chi- 
cHKO.  III.,  soon  lets  contract  7  stor.v,  156  x 
180  ft.,  rein.-con.,  brick,  steel  and  terra 
cotta  hotel,  here,  for  S.  W.  Maltz,  »7o  archi¬ 
tect.  $500,000. 

Tex..  .Ainiirlllo  .\PARTMKNT  atid 
OAR.AOK  —  R.  Fisher,  c/o  Palo  Duro 
Hotel,  (dans  3  story  and  basement,  75  .x  140 
ft.,  brick  iind  concrete,  16th  ami  Jack.son 
Sts.  $150,000.  Ktigineer  and  archifc<-t  not 
announced. 

Tex.,  Hay  City — HOTKI,— Bay  City  Hotel 
Co.,  c/o  C.  A.  MaKiU,  having  (dans  (ire(iared 
by  Howard  A  Howard,  615  San  Jacinto  St., 
Houston,  3  story  and  part  basement,  rein.- 
con.  and  brick,  plain  foundation.  $160,000, 

Tex.,  Beaumont — HOTKI,-  J.  F.  Vood- 
hue,  (Talder  Rd.,  having  (ilans  (ire()ared  10 
story  and  basement,  fire(iroof,  Orleans  Ave. 
and  Crockett  St.  $400,000.  Knglneer  and 
architect  names  withheld. 

Tex..  Childress  —  HOSPITAI,  —  Childress 
Co.,  c/o  County  Judge,  voted  $175,000 
bonds,  3  story,  rein.-txm.  and  brick,  (dalii 
foundation.  Voeicker  A  Dixon,  4  Kahn 
Rldg.,  Wichita  Falls,  archts.  Noted  Apr.  8. 

Tex.,  CUeo  —  TKMPI,K  —  Cisco  Masonic 
fsidge  556,  c/o  secretary,  (dans  4  story 
••ind  roof  garden,  brick,  .stone  and  rein.-con. 
$175,000.  Knglneer  and  architect  not 
stdected. 

Tex..  Ilallas — TK.Ml’KK — Masonic  Tein(ile 
Cor(i.,  c/o  S.  P.  Cochran,  chn.  building  com., 
(dans  brick,  stone,  steid  and  rein.-ixin., 
Harwood  St.  Ix-tweeti  Canton  and  Young 
Sts.  •  $  I  .(MMl.tUut.  Knglneer  and  architect 
idected  soon. 

Tex..  Ft.  Wurth — HOSPIT.M,  —  AV.  C. 
Hedrick,  archt.,  lOU  .Vshland  St.,  takes  bids 
about  .lune  20,  5  stor.v.  brick,  stone,  terra 
cotta  and  rein.-con.,  for  Sisters  of  Charity 
of  Incarnate  Word,  St.  .Iose|ih’s  Hos(dtai. 
$300,000. 

Tex..  Ft.  Wurth — HOTKI,  and  THK.ATRK 
— .1.  H.  Jones  A  assiM-iates,  Houston,  had 
(ilans  [ire(iiired  by  C.  Finn,  Rankers 

Mortgage  Rldg.,  Houston,  and  W.  C.  Hed¬ 
rick,  1st  Natl.  Hank  Rldg.,  22  story  and 
basement,  loti  x  200  ft.,  brick,  .stone,  .steel 
and  rein.-con.,  7th  and  'Tavlor  Sts.  $2,ooo,- 
000.  Noted  Fell.  18. 

Tex.,  Ft.  Wurth  —  TKMPKK  —  Masonic 
Temple  (^b.,  c/o  W.  S.  Cooke,  chn.  com.,  208 
Ta.vlor  St.,  having  (ilans  (>re(iared  by  W. 
<5.  Clarkson  A  Co..  1st  Natl.  Hank  Rldg.,  3 
story,  100  X  300  ft.,  brick,  stone  and  rtdn.- 
con..  Henderson,  North,  Texas  and  I,ake 
Sts.  $1,000,000. 

Tex.,  Iluastuii  —  J.AIT,  and  CRIMINAI, 
COCRT  -Harris  Co.,  c 'o  H,  I,.  Washburn, 
aud.,  (dans  Jail  and  criminal  courts  huild- 
Ing,  Ca(dtal  -Ave.  and  Ragliy  St.  $700,000. 
J.  R.  Bailey,  6  Waverly  ^)r.,  J.  Finger, 
WtMdworth  Rldg.,  Hedrick  A  (lottlicb,  H.  F. 
Jones  A  Tabor  and  H.  A.  Ovcrbeck,  archta. 

Tex..  Allneral  Wells  —  HOTKI,  —  Crazy 
Well  Hotel  Co.,  c/o  C.  P.  Collins,  (ires.,  Dal¬ 
las.  having  (dans  (irepared  by  I,RnK  A 
Witchell,  Amer.  Kxch.  Rank  Rldg.,  Ilallas, 
and  Withers  A  Merrell.  Dallas,  6  story  (ul¬ 
timately  10  story)  and  basement.  100  x  200 
ft.  hotel,  Intd.  2  story.  100  x  200  ft.  pavilion. 
$1,000,000.  Noted  Mar  4. 

Tex.,  San  Antuiilu— KI,KS  CI,UB--Klks 
Club,  (dans  4  story,  lire(iroof  addition. 
Pecan  and  Navarro  Sta.  $150,000.  Address 
J.  Burke.  502  Kast  Kvergreen  St.,  exalted 
ruler. 

Tex.,  San  Antonio  —  OFFICK,  HOTET,, 
THKATRK,  etc.  —  F.  I,.  Thomiison  A 
associates,  c/o  Orayburg  Bldg.,  purchased 
site  and  plans  188  x  245  ft.,  office,  hotel, 
theatre  or  department  store  building. 
$300,000.  Knglneer  and  architect  select^ 
soon 


Okla..  KofauU — COURT  HOITSB— M  i,,. 
tosh  Oo.  voted  $175,000  bonds,  2  story  rid 
basement,  rein.-con.  and  brick,  plain  f  ,.,1,. 
datiun.  Main  St.  Noted  Aug.  2o. 

Okla.,  Oklaiioma  City — HOTEI.r-l>  k 
Ilarriman,  104  AWst  Orand  St.,  had  i,  ^' 
llmlnary  (dans  prepared  3  atory  and 
ment,  85  x  150  ft.,  rein.-con.  and  brick,  {>  m, 
foundation,  9th  and  Robinson  SLs.  $150. '  nu 
Engineer  and  architect  not  selected. 

4)kU..  Oklahoma  City — STORK — .(  1, 

Thomas.  1023  West  18th  St.,  plans  3  st.,ry 
and  basement.  80  x  140  ft.,  rein.-con.,  md 
brick,  plain  foundation,  llth  and  Walk.-r 
Sts.  $175,000.  Engineer  and  architect  ri.,i 
stdected. 

Wasli.,  Seattle  -  STtlRK  —  Washiiigt  .n 
Co-o(ieratlve  Egg  A  Poultry  Assn.,  havuiK 
(dans  (ire(iared  by  J.  M.  Reames,  Rig..|,,«, 
Bldg.,  4  story  and  ba.sement,  115  x  158  ft 
rein.-con..  West  John  St.  and  Elliott  A\..' 
$200,000. 

Calif.,  KiiHeiiada  —  tlLHB  —  Interi.sta 
re(iresented  by  K.  K.  Preuss,  et  al.,  D*, 
Angeles,  having  (ireliminary  (dans  pre(iarid 
by  Parkinson  A  Parkinson,  Title  Insuraiirc 
Rldg.,  Los  Angeles,  club,  with  3.000  ft  ul.  r 
here.  $1,000,000. 

Calif.,  Fresno — THEATRE  and  OFFK'i.; 
— A.  Pantages  Circuit.  Pantages  Theatre 
Bldg.,  San  Francisco,  having  (ireliminary 
plans  prepared  by  B.  M.  Preclta.  I’anuig.-.^ 
Theatre  Bldg.,  San  Francisco,  150  x  150  ft., 
concrete  and  steel,  Fulton  and  Tuoluinni’i 
Sts.  $250,000  or  more.  Noted  Nov.  12. 

Calif.,  Lodi— CITY  HAIJ^Plans  elc.-, 
tion  $150,000  or  more  bonds,  brick  and  cmi- 
crete  city  hall.  Davls-Pearce  Co..  WcLt 
A  California  Sts.,  Stockton,  archts. 

CaUf.,  Loh  Angeles — APARTMENT-  1>. 
Lazar,  3871  AVest  6th  St.,  had  plans  (ire¬ 
pared  by  Ij.  a.  Smith,  Film  Kxch.  Rldg., 

4  story  and  basement,  115  x  126  ft.,  stucco. 
1209  South  Lake  St.  $150,001). 

Calif.,  Los  Angeles  —  APARTMENT 
L.  A.  Smith,  archt..  Film  Kxch.  Rldg.,  (in- 
paring  plans  4  story  and  basement,  88  x  15o 
ft.,  brick.  4th  St.  and  Alexandria  Ave. 
$150,000.  Owner's  name  withheld. 

C'allf.,  Los  .Angeles— HOSPITAI.,  A.  C. 
Martin,  archt.,  Higgins  Rldg..  (ire(mring 
plans  (1st  unit)  3  story,  brick  and  steel. 
TowTie  Ave.  $15U,Ulli).  tlwner’s  name 
withheld. 

Calif.,  Los  Angeles — HOSPITAI.. — Bar- 
low  Sanitorium,  1225|  Chavez  Rd.,  bad 
plans  prepared  by  A.  S.  NIbecker,  1624 
Bushnell  St.,  South  Pasadena,  2  and  3 
story,  60  x  140  ft,  rein.-con..  Ravine  Rd. 

Calif.,  Los  Angelos— HOSPITAL— Pacifle 
Beach  Hospital,  4th  St.  and  Pacific  Ave., 
having  plans  (irepared  by  W.  H.  Shaw,  1747 
Maltman  Ave..  7  story  and  basement,  steel. 
I’aclfic  Ave.  To  exceed  $750,000. 

Calif.,  Los  .Angeles — HOTEI^ — I,.  Kauf- 
mann,  c/o  Metcalf  A  Ryan,  Sun  Finance 
Bldg.,  purchased  105  x  120  ft.  site,  and 
plans  12  story  hotel,  6th  St.  and  Virgil  Ave. 
A(iproxlmately  $700,000. 

Calif.,  Oakland— OFFICK  and  LODHM- 
I'nlted  Masonic  Building  Assn.,  c/o  K.  T 
Foulkes,  archt.,  Cr<H-ker  Bldg.,  San  Fran¬ 
cisco,  having  (ireliminary  (ilans  (irepared  18 
story,  basement  and  sub-basement,  steel 
and  brick,  12th  and  Harrison  Sts.  $2,- 
500,000. 

Calif.,  I.UM  .Angeles  —  OFFICK  and 
STORK  —  Security  Title  Co..  105  North 
Rway.,  (ilans  12  story  and  basement,  64  x 
165  ft.,  (irohabl.v  steel  and  concrete,  Bway. 
near  1st  St.  To  exceed  $350,000. 

Calif.,  I.us  .Angeles-  -STtiRK  and  OFFICE 
— C.  Laemmle,  (ires..  Universal  Pictures 
Cor|i.,  219  Winston  St.,  (ilans  3  story 
(ultunately  12  story)  and  basement,  Holly¬ 
wood  Rlvd.  and  Vine  St.  $5<i0,o00.  En¬ 
gineer  and  architect  not  selected. 

Calif.,  Los  .Angeles — STORK  and  LOFT 
— Lloyd  A  easier,  Inc..  315  Kast  8th  St., 
having  (ireliminary  (ilans  prepared  by  W 

D.  Lee,  Textile  Center  Rldg.,  12  story  and 
basement,  55  x  125  ft.,  rein.-con.,  8th  and 
Santee  Sts.  To  exceed  $300,000. 

Calif..  Los  .Angeles — STORE  and  OF¬ 
FICE— Security  Title  Building,  Inc.,  hav¬ 
ing  plans  (ireiiared  by  Walker  A  Eisen, 
Great  Reiiubllc  Bldg.,  12  story  and  base¬ 
ment,  120  X  131  ft.,  brick,  steel  and  rein.- 
con..  Orand  Ave.  and  6th  St. 

E.  A  R. 

Calif..  Los  .Angeles — THEATRE — N.  W 
Stow  ell,  129  West  2nd  St.,  having  plans 
(ireiiared  by  Morgan,  Walls  A  Clements. 
Van  Nuys  Bldg.,  reiti.-con..  Hill  St.  To 
exceed  $300,000. 

Calif.,  Nana- — HOSPITAL — Napa  Ctim- 
munity  Hosiiital  having  preliminary  plans 
prepared  by  I).  M.  CriHiks,  532  16th  St., 
Oakland,  1  or  2  story,  fire|irisif.  North 
Brown  St.  $150,000. 

Calif..  Pastorl — t7HTB — The  Ein|)orium, 
Market  and  Powell  Sts.,  San  Francisco,  had 
(ilans  (irepared  by  Ashley  A  Evers.  58 
Sutter  St..  San  Francisco,  group  txiuntry 
club  buildings,  here.  $150,000. 
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Puildirips* — Commercial  (Continued) 

Ciktil-  Sarrmnento  —  J AII^  —  Sacramento 
M  '  Hall,  elk.,  plans  Jail,  7th  and  H 
siii’  IISO.OOO  or  more. 

(’iilif..  Sullnaii  —  HOSPITAL.  —  Monterey 
T  P.  Joy,  elk.,  havinK  preliminary 
iirei)ared  by  Keed  &  Corlett,  Kank  of 
ftiviiif,’.'*  HldB.,  ttakland,  flrepn>of  hospital. 

115(1.  (Milt. 

t  alif..  Xan  Kranclsco — .41*AUTM  KNTS— 
»  11,  [.iirsen,  archt.,  110  Sutter  St.,  soon 
tiikft'  111 ^  story  and  basement,  con- 
cret. .  Clay  St.  west  of  V^in  Ness  Ave.,  for 
Stis’k.  Maas  *  Sauer.  $7.5,000  each. 

t'alif..  San  Franelscn — OKFICLl — t?i>neral 
liii'ctru'  Co.,  Kialto  Bldg.,  havinK  plans 
ur.  par.  d  by  Miller  &  PflueKer,  581  Market 
St,  fireproof  construction.  To  exceed 
$l'50,rt00. 

('alif.,  Man  Kranriseo  -WAHKHOITSK — 
Mat.son  Navigation  Co.,  Matson  Bldg., 
htiving  plans  prepared  3  story,  11 S  x  137 
ft,  rein. -con.  warehouse  with  automatic 
mirtnkler  system,  Bryant  and  .Main  Sts. 
$150,000.  A.  A.  Brown,  215  Market  St., 


engr. 

Calif.,  Santa  Barbara — HOTKI.. — A.  L. 
RKiiMiond.  having  preliminary  plans  pre¬ 
pared  by  R.  Sauter,  Mission  Ridge,  4  story 
and  basement,  fireproof  hotel.  $350,000  or 


tjiie,,  Montreal  —  COMMKUCIAL,  —  Asch 
Jitd.,  51  Sherbrooke  St.  W.,  soon  takes  bids 
3  story  and  basement,  100  x  116  x  236  ft., 
nin.-con.,  brick  and  stone,  St.  Catherine 
aii(l  St.  .\lexandor  Sts.  $300,000.  K.  I’eden, 
4-A  Mctlill  College  Ave.,  archt. 

tint.,  Nipigon — CBIIBHOUSK —  Nipigon 
Hunting  &  Pishing  Club,  15  Manning 
Arcade  Annex,  having  plans  prepared  by 
11,  O.  Duerr,  I..umsdcn  Bldg.,  Toronto,  1  and 
and  2  story,  rein.-con.  and  timber,  plain 
foundation.  $200,000. 

lint.,  Toronto  -  THMATRK  —  R.  M<- 
l.<IIaiid,  Capitol  Theatre,  Yonge  St.,  plans 
2  story  and  basement,  rein.-con.,  brick  and 
stool,  plain  foundation,  Mt.  Pleasant  Rd 
$I.')(l,000.  Engine*r  and  arehiteet  not 
S(  loeted. 


Bids  Desired 


Mash..  Barnstable  —  SANATORILTM  — 
.lune  17,  by  Comr,s.  Barnstable  Co.,  c/o  J. 
I'urdon,  archt.,  50  Congress  St.,  Boston,  2 
and  3  story  and  basement,  brick  .and  stone 
ihildrens  building,  superintendent's  cottage 
and  addition  to  ward  building,  Barnstable 
Sanatorium.  To  exceed  $150,00(1. 

Mass.,  Boston — BUSl.NKSS  BBOCK — See 
"Cootraets  Awarded.” 

Mums..  Boston — STOKK  and  (IKPICL) — 
liavid  Sears  Realty  Trust,  c/o  Shepard  A 
Stearns,  archts.,  65  Pranklin  St.,  taking 
bids  6  story  and  basement,  brick  and  steel. 
Disk  Sq.  corner  Washington  St.  $150,000 
or  more. 

Muss.,  Brotikliiie  (br.  Boston) — APART- 
MK.NT — See  "Contracts  Awarded." 

Mass.,  Brookline  (br.  Boston) — (iARAtlK 
— Henderson  &  Ross,  209  Washington  St.. 
Boston,  taking  bids  ,3  story  and  basement. 
120  X  145  ft.,  rein. -eon.,  brick  and  steel, 
Cooliclge  corner,  John,  Pleasant  and  Waldo 
St.s,  $500,000.  H.  P.  Kellogg,  278  Stuart 
Bt.,  Boston,  archt.  Noted  Apr.  30. 

Mass.,  Fall  River — MKMtiRlAI,  BlHMl- 
INC — (loft  Memorial  for  Children,  taking 
bids  2  story  and  basement,  brick,  (ilain 
foundation.  $150,000.  Kendall,  Taylor  & 
Co.,  142  Berkley  St.  Boston,  areht.s. 

Mass.,  Somerville  (br.  Boston) — ('lAtR — 
Italian  Mutual  Benefit  Assn.,  A.  P.  Bianehl, 
doctor,  c/o  J.  A.  Quick,  archt.,  10  Tremont 
St.,  Boston,  taking  new  bids  2  and  3  story 
ami  basement,  rein.-con.  and  brick,  club 
house  and  bowling  alleys.  $150,000. 

K.  1.,  Woonsocket — STORK,  OPFICK  and 
StHlIKTY — B’llnlon  St.  Jean  Baptist,  c/o 
W.  F.  Fountaine,  archt.,  285  Main  St., 
taking  bids  3  story  and  basement,  brick, 
plain  foundation.  To  exceed  $150,000. 
Noted  Nov.  5. 

Conn..  Hartford — (lARAGK — J.  P.  Nlel- 
Hun  &  Sons,  86  Maple  St.,  taking  bids  2 
story,  96  x  300  ft.,  brick,  8te<‘l  and  concrete, 
plain  foundation,  W’ashington  St.  $150,- 
ioo.  Noted  Feb.  11. 

Conn.,  Hartford  —  THKATRK  and 
OFFICK  —  Colonial  Theatres,  Inc.,  c/o 
J.  A.  Tuck,  archt..  Park  Sq.  Bldg.,  Boston, 
taking  bids  5  story  and  basement,  60  x  130 
ft.,  rein.-con.,  biiek  and  steel,  Wa.shington 
St.,  here.  To  exceed  $150,000. 

N.  Y.,  Brooklyn  —  APARTMENT  —  See 
■■f'ontraets  Awarded.” 

N.  Y.,  New  York — HOTEL. — See  "Con- 
traets  Awarded.” 

l“a.,  lavnsdowne — STORE  and  OFFICE — 
See  "Contracts  Awarded." 

I*a.,  Phlla. — APARTMENT — See  “Con- 
Iraets  Awarded.” 

Pa..  Phlla.  —  RESTAURANT  and  OF¬ 
FICE — June  16,  by  R.  Beneckert,  archt., 
Bellevue  Court  Bldg.,  3  story,  basement 
and  sub-basement,  33  x  130  ft.,  rein.-con., 
brick,  steel  and  limestone,  plain  foundation. 


217-19  South  Broad  St.,  for  Horn  &  Har- 
dart,  214  South  10th  St.  $200,000.  Noted 
Apr  22. 

W.  Va.,  I.'harleston — OFFICE — July  12, 
by  Capitol  Building  Comn..  at  otflee  H.  M. 
(Sore,  gov.,  Capitol  Bldg.,  for  Ottii-e  2,  tire- 
pr<K)f.  Cass  Ollbert.  244  Madison  Ave.. 
New  York  City,  archt.  ;  adv.  K.  N.-R. 
June  10. 

»1.,  .Akron — OFTflCE  and  CAK.XtHV— June 
14,  by  W.  P.  Peters,  dir.  Pub.  Serv  .  1  and 

2  story,  156  x  280  ft.,  brick  and  steel,  plain 
foundation,  Johnston  St.,  for  t'ity.  $150. ooo. 
ttcKid  &  Wagner,  Mohawk  Bldg.,  archts. 
M.  P.  Tucker.  Municipal  Bldg.,  engr.  Noted 
Mar.  4. 

O.,  Cleveland  -A P.ARTM  ENT — .Narosny 
&  Blbhaber,  1087  Thornhill  l>r.,  taking  bids 

3  story  an<i  ba.sement,  106  x  116  ft.,  brick. 
1715  East  116th  St.  $175,000  K  B. 
W’alker,  1900  Euclid  Bldg.,  archt. 

O.,  Cleveland — BANK — June  16,  by  ITnion 
Trust  Co.,  (i.  H.  MetSwinn,  viee-pres..  Union 
Trust  Bldg.,  1  story  and  ba.sement.  87  x 
137  ft.,  brick,  steel  and  concrete.  East  101st 
St.  and  Lhielid  Ave.  $175,000  U.  K 
Moatz,  Union  Trust  Bldg.,  archt. 

H.,  Cleveland  —  COMMERCIAL  and 
APARTMENT — A.  Kramer,  11503  Saywell 
Ave.,  taking  bids  3  story  and  basement, 
60  X  144  ft.,  brick.  East  140th  St.  and  Lake 
Shore  Blvd.  $160,000.  M.  Weis  617  Union 
Bldg.,  archt. 

Cleveland— POldCE  STATION  and 
OAR.AOE — June  II,  by  City.  E.  S.  Barry, 
dir.  I’ub.  Safety.  Ciyt  Hall,  1  and  3  story. 
80  X  85  X  120  ft.,  brick,  steel  and  concrete. 
East  35th  St.  $150,000.  H.  Kregeliiis.  City 
Hall,  archt.  Noted  May  6. 

Ind.,  Indianapolis — APARTMENT — Sc<- 

"Contracts  Awarded.” 

MIeh.,  Hetrolt— APARTME.N'T— ,1.  Ik  r- 
man,  1317  Dime  Bank  Bldg.,  taking  bids  .8 
story  and  basement,  135  apartment,  rein- 
eon..  brick  and  terra  cotta,  3rd  St.  $sri(t,- 
000.  C.  N.  Agree.  1133  Book  Bldg.,  archt. 

Mich..  Detroit — E.NC.INE  1U>USE  -June 
1 4.  by  H.  Brahyn,  secy.  Bd.  Fin-  t'omrs., 
Wayne  &  Learned  Sts.,  2  story  and  bast- 
rnent,  brick,  steel  and  rein. -eon.,  plain 
foundation,  MontcAlm  St.  $150,000.  II 
Gehrke,  1010  IKmovan  Bide.,  archt. 

HI.,  Chicago — APARTMENT — June  16, 
by  Childs  &  Smith,  archts.,  720  North 
Michigan  Ave.,  19  story  and  ba.sement,  60 
X  120  ft.,  rein.-con..  brick,  steel  and  terra 
cotta,  wood  pile  foundation,  l.,ake  Shore  Pr. 
and  Burton  PL,  for  Baird  &  Warner,  134 
South  T>a  Salle  St.  $2,000,000.  Noted 
A  pr.  1 . 

III.,  Chieago  —  BANK  —  See  "Contracts 
Awarded.” 

Wis.  Madison  IU)SPITAl.r— June  15,  by 
Methodist  Hospital  Assn.,  c/o  W.  Kirchoffer, 
I»can  Bldg.,  6  story,  48  x  176  ft.,  rein.-con., 
brick  and  steel,  plain  foundation,  here. 
$200,000.  Is>w  &  I.s>W,  1st  Central  Bldg., 
archts.  Noted  Mar.  25. 

Kan..  Pittsburg — HOTEI.^-  .luiie  30,  bv 
Bd.  Dlrs.  Besse  Hotel  Co.,  138  room  hotel. 
$250,000.  Hawk  &  Parr,  501  t'otton  Exch. 
Bldg.,  Oklahoma  C?lty.  Okla..  archts 

M«».,  St.  Louis  —  APARTMENT  —  See 
"Contracts  Awarded.” 

Ark.,  Pine  Bluff — TEMPLE — June  15,  by 
Pine  BliifT  Shrine,  c/o  C.  H.  Bollinger,  218 
East  6th  St.,  4  story  and  basement,  110  x 
203  ft  ,  rein.-con.,  stucco  and  concrete.  Pine 
and  Martin  Sts.  $250,000.  M.  Selligman, 
206  Pine  St.,  archt.  Noted  May  20. 

Mash.,  Seattle — EXCHANGE — June  20, 
by  Bebb  &  Gould,  archts.,  Hoge  Bldg.,  2 
story  and  basement,  82  x  107  ft.,  steel  and 
concrete,  1506  17th  St.,  for  Pacltle  Tele¬ 
phone  &  Telegraph  Co.,  3rd  and  Seneca 
.Sts.  $200,000. 

Calif.,  Los  Angeles — CLUB — W.  W.  Ache, 
1616  4th  Ave.,  taking  bids  part  1  and  3 
story,  rein.-con.,  San  Vicente  Blvd.,  for 
Brentwood  Country  Club.  $50,000  or  more. 
,1.  Byers,  1501  Anita  I)r.,  Santa  Monica, 
archt. 

Cnllf.,  Los  Angeles — THEATRE — J.  P. 
Perrine,  archt.,  Lincoln  Bldg.,  taking  bids 
1  story,  100  x  145  ft.,  rein.-con..  South  Cen¬ 
tral  Ave.,  for  A.  Ramish.  c/o  architect. 
$150,000. 

Calif.,  Oakland  —  See  “Contracts 

Awarded." 

CnllL.  Riverside  —  SANITARIUM  —  July 
6,  by  Supervs.  Riverside  Co.,  tubercular 
sanitarium,  incL,  boiler  and  laundry  plant, 
service  building,  ambulant  and  neml- 
ambulant  buildings,  etc.  $150,000  or  more. 
O.  8.  Wilson,  646  West  9th  St.,  archt. 

Bid*  Received 

Tex.,  Corpas  Christ!  —  OFFICE  — S.  M. 
Nixon  &  associates,  Robstown,  8  story,  60 
X  100  ft,,  rein. -con.,  brick  and  (Rtone,  North 
Bway.  and  Lieopard  Sts.,  here,  from  1^  T. 
Wright  A  Co.,  919  Builders  ^ch.  Bldg., 
San  Antonio,  $166,263.  Noted  Apr.  29. 


Contracts  Atcarded 

Me.,  Rrnnswlrk —  BUSINESS  BIXK'K - 
Tondreau  Bros,,  East  Main  St.,  3  story  and 
basement,  rein.-i-oii.,  brick  and  stone,  to 
I>.  Ie»mieux  &  Co.,  15  Hussell  St.,  I.,cwis- 
ton.  Archts.  cst.  $150,(100. 

Me.,  l>»laiMl  TOWN  HAId.,  Town.  Pub 
Building  l>c|>t.,  2  story  ..nd  liasciiieiit,  brick 
and  stone,  to  l>  1,4'mieux  &  ('<>.,  I 

Hii.ssell  St.,  istoii.  An  lits  est.  $l.'iO.(((m 

MaNH..  K<Mt«n-  ItCSl.NESS  BLOCK-  M 
Dan.'i,  Pemberton  lildg.,  will  build  1  stor\ 
and  ba.sement.  Km  x  16f>  ft.,  rein. -eon.  and 
brifk,  Ki\.r  St.  $150,000  Work  will  Is- 
done  by  .se|iarale  contracts.  F.  A.  Norcross. 
46  Cornhill,  Boston,  archt. 

MaHH..  liruokline  (l>r.  lioston)  AI’.VRT- 
ME.NT  Walnut  Hill  Realty  Co..  Groxe 
St.,  will  build,  2  and  3  story  and  luiseineiit. 
irregular  shaped,  l>rick,  (irove  and  Smith 
Sts.  $200,000.  Work  will  be  done  bx 
s«-i>iirate  contracts.  Private  plans. 

Mae*.,  ChUM>|M*e--STOilE.  THEATRE  and 
office — R.  I.,  ('hoiffelx..  510  Main  St.. 
Springfield,  2  story  and  basement,  95  x  13.'. 
ft.,  rein.-<s)n.,  brixk  and  steel.  Main  St. 
here,  to  M.  II.  O.  Consir.  Co.,  41  S<  hoot  St., 
Boston.  Archts.  e.st.  $17.'>,000.  Noted  .May  6 

Ma**.,  Randolf — BANK — Itandolf  S.av- 
ings  Bank,  H.  B.  Fn-m-h,  pres.,  1  slorx 
and  basement,  <-on<-rete,  brick  and  sle«‘i. 
North  Main  and  Schisil  Sts.,  to  .-Vrchdeacon 
At  Sullivan,  5  East  Concord  St.,  Boston 
Arx-hts.  e.st.  $150,000. 

R.  I..  Warren  —  TIIEATBE-  Lyriek  A 
Whit>t>le,  llosidtal  Trust  Bldg.,  Brox  ideiice, 
altering  and  constructing  2  story  and  lia.se- 
ment,  Ixrick  and  steel  addition,  her.-,  to 
A.  W  .Merchant.  Inc.,  Hospital  Trust  Bldg  . 
Broxidein  ,  .Xn  hts.  est.  $150. Kno. 

t'liiin..  Hartford  —  Bt’S! NESS-  -Harvey  A 
la-wis  Co.,  86.5  .Main  St..  8  story,  lir'ick, 
steel  and  granite,  .Main  and  Stale  Sts.,  to 
S.  C.  Pori.ss  Co..  I  ((4  .-Xsyluin  ,St.  Archts. 
est.  $2(10,(10(1.  .Not.d  .May  2(1. 

t'niin..  New  llritain — It.X.NK  — Comniereial 
Trust  Co.,  274  Main  St..  6  story  and  tia.se- 
rnetit.  .'id  x  ltd  ft.,  lirick  and  stone.  West 
Main  St.,  to  H,  Wales-Lines  Co.,  134  Stati¬ 
st..  Meriden.  An-lits.  est.  $400,00(1.  Not>-d 
Apr.  29 

N.  Y.,  .\lbun.>  —  B.X.NK  and  OFFICE — 
New  York  State  Natl.  Bank,  65  State  St., 
16  story,  brick,  steel  and  stoni-,  plain  foun¬ 
dation,  State  St.,  to  Foundation  Co.,  120 
IJb*-rt.v  .St.,  New-  York  (Mty.  Noted  Mar.  4 

N.  1..  llriM.kl.vn— AI‘AHTME.VTS--W 
Kraslow,  e/o  Shamiian  A-  Shampan,  engrs. 
and  an-hts.,  will  build  2  brick,  steel  and 
stone,  iilain  foundations.  Ft.  Hamilton 
Parkwax,  liv  day  labor.  $800. onO. 

N.  Y..  ltr.M.kl.vn— APAUT.MENT— Sher- 
over  Constr.  Corii.,  «-/o  W.  I.  Hohauser, 
engr.  and  an-ht.,  1400  Bway.,  New  York 
('ity,  will  build  15  story,  liriek,  steel  and 
stone,  plain  foundation,  Ashland  PL  and 
Idifayette  Ave.  $2,000,000,  Work  will  he 
done  by  seiiarate  contracts. 

N,  Y.,  Long  Reach  —  HGTE1>  —  W  H 
Reynolds,  Lexington  Ave.  and  43rd  St.,  New 
York  City,  brick,  steel  and  stone,  plain 
foundation,  to  ITnited  FlrepriMiling  <!o.,  8 
West  40th  St.,  New  York  Cltv.  Archts.  est. 
$2,500,000. 

N.  Y.,  Long  iHlwnd  City  — •  TERMINAL 
and  OFFICE  Pennsylvania  R.R.  Co., 
Broad  St.  Sta.,  Phlla.,  Pa,,  rein.-c.on.  and 
steel,  at  .Sunnyslde  Yards,  here,  to  Turner 
Constr.  Co.,  244  Madison  Ave.,  New  York 
City.  Engrs.  est.  $2,000,000. 

N.  Y..  Flunhing  —  EXCHANGE  —  New 
York  Telephone  Co.,  15  l>ey  St.,  New  York 
City,  3  story,  rein.-con.,  brick  and  steel 
addition,  Bway.,  here,  to  Tidewater  Build¬ 
ing  Co.,  16  East  33rd  St..  Ni'W  York  (Mty. 
Arx'hts.  est.  $275,000. 

N.  Y.,  New  ViM-k  —  APARTMENT  —  S. 
Aginsky,  c/o  G.  G.  Miller,  engr.  and  archt.. 
1482  Bway.,  will  build  brick,  steel  ahd 
stone,  plain  foundation,  University  Ave. 
$800,000.  Work  will  be  done  by  separjite 
contracts. 

N.  Y.,  New  York — Hf)TEl>— -Phipps  Foun¬ 
dation  for  W'orklng  Girls,  H.  O.  Phipps,  787 
6th  Ave.,  15  story,  brick,  steel  and  stone, 
plain  foundation,  56th  St.  and  1st  Ave.,  to 
M.  J.  Kramer,  1  West  47th  St. 

N.  Y..  New  York — HOTKI.. — N.  Minskoff, 
2382  Grand  Concourse,  will  build  brli^k," 
steel  and  stone,  plain  foundatiim,  234  West 
48th  St.  $2,000,000.  Work  will  be  done 
by  separate  contracts.  H.  I.  Feldman,  516 
51h  Ave.,  archt.  and  engr. 

N.  Y..  New  York — IX)FT— Bas  Realty 
Corp.,  E.  Schmerler,  pres.,  285  5th  Ave., 
New  York  City,  16  story,  brlcK,  steel  and 
stone,  plain  foundation,  2  West  29th  St., 
to  Magoba  (?onstr.  Co.,  103  Park  Ave. 
Noted  Mar.  18. 

N.  Y.,  New  York — STORK — I.  Olmbel. 
Bway.  and  33rd  St.,  altering  brick,  steel 
and  stone,  department  store,  Bway.  and 
38rd  at.,  to  Wiuiiipnon-Starrett  Co.,  260 
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l(uil(liii(;s — (’ommercial  ( Continueil ) 
i’ark  Avr.  Ari’fita.  •••si. 

(kt  1 

N.  1.,  Nrw  %'i»rk — <^>KKI<’K — K.  I'iniiud. 
X4  r)th  Av*'.,  7  «t<iry,  t>ri<'k,  xtffl  and  stniif. 
plain  foundation,  214  Kast  21s<t  St.,  to  .T.  K. 
«?<Kk<rill,  17  Kaat  42nd  St.  .Vrchts.  o.st. 
$;!r>o.(Miu. 

N.  \..  Thirllf.  A’n'KM).\.\TS  HoMK 
Hu|M-rint^iidfnt  I’unli.,  <'ai)itol,  Albany. 
attondaiitM  homo  at  la-tj-hworth  t'illaKo, 
In  ro,  to  Iti-tlford  tt  l.\lo,  Inc.,  Thb’lls,  $14  1,- 
r.!t4.  .\ot.d  May  20. 

N.  J..  KaNl  Oraiiuc  —  I  >K1’A  ilTM  KNT 
STitUt; — It.  II.  Muir  &  Co.,  brick,  steel  an<l 
stone,  plain  foundation,  I’rospeet  and  Main 
Sts.,  to  J.  W.  CerKUSon,  1  ri2  .Market  St.. 
.N’euark.  ,\rcbts.  est.  $200,000.  Noted 
Ai.r  2!t 

l"a..  I.iui(Mlowiie--STt)UH  and  OKKICK — 
r.  Iljirri.son,  Itryn  Mawr,  will  build  1  and 
2  stor.v  and  bas**inent,  00  x  220  ft.,  rein.- 
•  •on  .  iirii-k  and  steel,  (ilain  foundation, 
l,t<n.sdo\\  ne  and  lialtiinore  Avtts.,  here. 
Arebts.  e.st.  $200,00<t.  Work  will  In-  done 
by  .separate  <-.olitrnets.  W.  U.  la-e,  Scliaff 
Itldn.,  arebt.  Noted  May  t>. 

I'lilbu  —  Al’AKTMK.VT  —  (?.  (). 

Kl.si  blaKer,  archt.,  1615  Walnut  St.,  4  stor.v 
;ind  basenn-nt,  75  x  125  ft.,  brick  and  st>s-i, 
plain  foundation,  46th  and  Sjiruee  Sts.,  ti> 
I'l.  .1.  Kreitzburtt,  I."!:!;!  Arch  St.  Archts.  e.st. 
$200,000.  Owner’s  name  withheld. 

I'a..  IMilU.— AI’AUTMKNT— S.  S.  Silver- 
inan,  l>and  Title  llIdK.,  will  build  4  stor.v 
and  basement,  24  x  161  ft.,  and  26  x  5o 
ft.,  rein.-<s>n.,  brick  and  steel.  i>lain  foun¬ 
dation,  4217-21  Siiru<‘e  St.  $21ii,fl0t».  Work 
will  !»■  done  b.v  separate  contracts.  Private 
plans. 

l-a..  I•hlla, — STOUK  ~W.  H.  C.ravell  At 
A.  W.  Hall,  iirchts.,  Otis  HUIk..  4  stor.v  and 
baseim'Btc  40  x  152  ft.,  rein. -con.,  brick  ;ind 
.steel,  plain  foundation,  i;>15-l!t  Chestnut 
St.,  to  .1.  Schnabel.  Abbott  I’ldt;.  .Vrchts. 
est.  $2t>0,000  Owner's  naiin-  withheld. 
Nf)ted  May  12. 

Md.,  lialtlmore — OKKlCi;-- Civil'  Centre 
Ilealty  Co.,  404  St.  Paul  St.,  18  story,  72  x 
100  ft.,  brii'k  Jind  steel,  plain  foundation, 
Calvert  and  la-xlnkton  Sts.,  to  Wells  Constr. 
Co..  227  5th  Ave.,  New  York  City.  Cors- 
well-K<S'ther  Co.,  406  Park  .Vve.,  associate 
contrai'tors.  .Vrchts.  est.  $55tt.OOO.  .Voted 
May  12 

Kbi.,  St.  I'etersbiirR - HOTKI,  —  .1.  H. 

Hrown,  New  Suwam-e  Hotel  addition,  stei  1 
and  rein. -con.,  to  H.  C.  Parker,  St.  Peters¬ 
burg,  $500,000. 

'lIsH.,  .Meridian — HttTI'M,  Me.\'ei'- f'lorida 
Hotel  Co.,  11  story,  rein. -con.,  brick  and 
steel,  5th  St.  and  21st  .Vve.,  to  (laURer- 
Kor.smo  Constr.  Co.,  Memphis,  'Tenn.  .Vrehts. 
est.  $750,000.  Noted  .Vpr.  15. 

O. .  4  iiiitoii— ST<  tUAC.I':  WAIlKHOrSH-- 
Ohio  Power  Co..  2  .“tory,  steel,  brick  and 
•smerete.  Northeast  2nd  and  Savannah  Sts., 
ti>  K.  ,1.  l.jindor  Co..  Ueiikert  HldR.,  $150,- 
000.  .Voted  May  6. 

tl..  4’leteland  -  APAUTMKNT  — 
Hombich  .\.  Horwitz,  2416  Hast  12  1th  St., 
2  story  and  ba.sement,  hrick,  Hosworth  lid., 
to  .1.  Meckler,  0602  Adams  ,Vve.  .Vrchts. 
est.  $150, mat. 

tt..  CidiimbuH  —  t;iTY  H.VHI,  —  W.  H. 
Duffy,  dir.  Pub.  Serv.,  Kemral  contract  5 
stor.v  and  ba.sement.  Kront  and  West  iiroad 
Sts.,  to  P.oyajohn  At  Harr  Constr  Co..  145 
North  IliRh  St.,  $‘.t2t>.25o  ;  electrical  work, 
to  Kleciric  Power  At  Kiiuipment  t'o..  208 
North  2rd  St.,  $41,061  ;  he.atiiiR  and  |>lumb- 
iliK.  to  S.  A.  Ksswein  HeatioR  At  PlumbinR 
Co..  5lt'i  West  Hroad  St..  $75,002.  (Irand 
total  $1,052,402.  Noted  May  27 

tt..  <  obnnbas--(  tKFTCK  and  STDftK — VV'. 
K  1.,'inman.  2o  South  2rd  St..  2  story  and 
basement.  02  x  107  ft.,  brick  and  concrete, 
to  I-',  I'^lford,  555  Park  St..  $175,omi.  Noted 

.1  title 

Ind.,  IndiMiiapnllM  .V  P.V HTM  k'N'T  Hilt- 
more  Healty  t^o.  will  build  aiiartment.  Work 
will  be  done  by  separate  contracts  under 
suiwrvision  (Jeorne  At  Zimmerniitn,  anhts., 
501  Mever-Kiser  Hank  Hlds  $t6o.ooo. 

Ind..  South  Head  -  THKATKK  and 
STDUK — .1.  Handelsman,  204  South  Wabash 
Ave.,  ChicaRO,  III.,  Reneral  contract  8  .story, 
120  X  260  ft.,  brick,  steel  and  rein, -con., 
here,  to  11,  Sollitt  At  Sons.  202  Sherland 
HldR,  ;  sttsd.  to  Indiana  HridRc  t'o.,  Muncie. 
Archts.  est.  $1.000,00tt,  Dridieum  Motion 
Pietures,  theatre  le.ssee,  and  l.Ioyds  Dept. 
Stores,  department  store  lessee,  Isith  of 
South  Hend.  Noted  Mar.  11. 

111..  t'lilcHKo  APAIiT.MKNT — K  Ito.sen- 
thal,  77  West  WashiiiRton  St  .  Renerjtl  con¬ 
tract  14  story.  66  x  7  4  ft.,  rein. -eon.  ,and 
brick.  Chestnut  St.  and  lOrnst  (7ourt.  to 
iioseiithal,  Miiyer  At  Hewis,  77  West  W'ash- 
inRton  St.  Archt.s.  est.  $l.ooit,ooo.  Noted 
Mar.  IS 

111.,  ChleMKo — APAHTMKNT  H.  I,;in.ski. 
77  VVest  W’ashiiiRton  St  ,  ma.sonry  contract 
2  story  and  ba.sement.  120  x  2oo  ft  ,  hrick 
and  stone,  5520-24  Hlackstune  Ave.,  to 


VaRtborR  Constr.  Co.,  West  7!*th  St.,  $250,- 
000.  .Vot.-d  Apr,  20 

111..  <  hieuKo  —  APAKTMK.VT  —  A.  J 

( ibreiistein  At  Hlld,  archts.,  222  Hast 
Ontario  St.,  masonry  and  carpentry  ctin- 
tract  8  story,  62$  x  ll'JJ  ft.,  rein. -con.  and 
brick,  20  41  Pine  drove  .Vve.,  to  H.  Janiseli 
At  Co.,  isl;;  Winona  St.;  sti'el,  to  Atlas 
Iron  VVks.,  251  W*'St  51tth  St.,  plumbiiiR 
and  heatiiiR,  to  H.  H.  I’atlerson  ('<».,  454  4 
.North  Wt  tern  Ave.,  for  Pine  Crest  Huild- 
iiiR  Corp.,  c/o  architects.  Archts.  eat.  $2m»,- 
000.  Noted  Apr.  20. 

111.,  t'hieuRO — HANK — H.  I.,.  Newhouse, 
ar»!ht.,  4622  Drexcl  Hlvd.,  masonry  contract 
2  stor.v,  50  x  loo  ft.,  concrete,  brick  and 
stone,  7:tth  St.  and  Kmerald  Ave.,  to  West 
KiiRlewiHid  Constr.  Co.,  6227  South  Ashland 
Ave.,  carpentry  contrattt,  to  A.  H.  Stressen- 
reiiter,  7855  Halsted  St.,  for  Auburn  Park 
Tru.st  At  SuvinRs  Hank.  7855  South  Hal.sted 
St.  Archts.  est.  $400,000.  Above  architect 
now  tiikinR  bids  rest  of  work.  Noted 
.Vpr.  8. 

III.,  ChieaRo  —  HA.VK  and  OPFICK  — 
Mundie  &  Jensen,  archts.,  29  South  Ijti 
Salle  St.,  Reneral  contract  2  story  and 
basement.  111  x  122  ft.,  brick  and  concrete, 
Milwaukee,  Central  Park  and  Oakdale 
Aves.,  to  Ho<'al  .  Constr.  Co.,  172  West 
WashinRton  St.,  for  2nd  Northwestern 
State  Hank,  Milwaukee,  Central  Park  and 
Oakdale  Aves.  Noted  Apr.  22. 

III.,  t'liieuRo — HOTKIj — Dubin  &  Klsen- 
berR,  archts.,  1 4  West  W'ashiiiRton  St., 
ma.sonry  and  carpentry  contract  6  story,  96 
X  150  ft.,  rein. -con.,  brii'k,  steel  and  terra 
cotta.  Hacine  and  la^land  Aves.,  to  A.  Hind- 
strom  Co..  77  West  WashinRton  St.  ;  terra 
eotta,  to  Midland  Terra  Cotta  Co.,  105  West 
Monroe  St.  :  plumbinR,  to  Noble  &  Thumm, 
1065  Addison  St.,  for  S.  I.senstein,  2726 
West  Itoo.sevelt  ltd.  .Vrchts.  est.  $650,000. 
Noted  -Vpr.  22. 

111.,  ChleuRO — -OFKICK  H.  H.  Newhouse, 
an-ht.,  4622  Drexel  Hlvd.,  masonry  and 
lariientr.v  contract  4  story  and  basement, 
90  X  125  ft.,  brii'k  and  terra  «'otta,  62rd 
St.  and  Ashland  Ave.,  to  West  KiiRlewood 
Constr.  Co.,  6227  South  Ashland  -Vve.,  for 
West  KiiRlewood  Natl.  Hank  HuildinR  Corp. 
.Vn-hts.  est.  $500,000.  Noted  Apr.  8. 

111.,  ChieaKo — OFFICK  and  C.AKAOK — 
HuildinR  Construction  Kmployers  Assn., 
<'hamb*'r  of  Commerce  HIdR.,  Reneral  con¬ 
tract  22  story,  100  x  150  ft.,  rein. -con., 
steel.  Rranite,  brick  and  terra  cotta,  Wacker 
Dr.  and  North  I..a  Salle  St.,  to  J.  (Jrifliths 
&  Son  Co.,  112  West  Adams  St.  Ari-hts. 
est.  $4,000,000.  Noted  Apr.  8. 

111.,  ChlraKO  —  THEATHK,  STORK  and 
Ai’AUTMKNT  —  U.  (i.  Wolff,  archt.,  410 
North  MichiRan  Ave.,  Reneral  i-ontract  2 
story,  125  X  225  ft.,  brick  and  terra  cotta, 
IrvinR  Park  Hlvd.  and  Austin  Ave.,  to 
ThorRorsen  &  Krickson,  4  804  North  Kedzie 
Ave.,  for  Mitchell  Bros.,  c.'o  architects. 
Noted  Mar.  18. 

la..  Iowa  City — HOSPITAH— VV.  H.  C.em- 
niill,  secy.  State  Hd.  Kduc.,  State  House, 
Des  Moines,  7  Story,  205  x  496  ft.,  rein. -con., 
brick  and  steel,  plain  foundation,  here,  to 
J.  and  W.  A.  Klllott,  905  Humlier  Kxch., 
Minneapolis,  Minn.,  for  State  Cniversit.v  of 
Iowa,  $1,242,729.  Noted  Apr.  15. 

Mo..  Kansas  City — AP.VRTMK.VT  HO- 
TKH  -H.  Fisher,  615  Commerce  HldR.,  will 
build  8  .stor.v  and  basement,  67  x  los  ft., 
rein. -con.,  brick  and  cut  stone,  here,  b.v  day 
labor.  C.  A.  Smith,  800  Finance  HIdR., 
archt.  Noted  May  10. 

Mo.,  St.  I.oiils  —  APARTMKNT  —  May 
HuihlinR  Ai  Investment  ('o.,  SOS  (’hestnut 
St.,  will  build  2  stor.v  and  basement,  48  x 
102  ft.,  brick,  concrete  and  stone.  KnrlRht 
.Vve.,  by  day  labor. 

Tex.,  .Vmarillo — (IFFICK — M.  H.  Oliver- 
Kakle,  10  story  and  basenu-nt,  60  x  140  ft., 
brick,  stone,  and  rein. -con.,  6th  and  Polk 
Sts.,  to  HuRhes-O’Rourke  Constr.  Co.. 
171.'i|  Hive  Oak  St..  Dallas.  Archts.  est. 
$500,000.  Noted  .Vpr.  29. 

Tex.,  Corpus  Christ! — OFFICE  —  S.  M. 
Nixon  and  associates  8  story,  50  x  loo  ft., 
brick,  stone,  and  rein. -con.  Hway.  and 
laiopard  Sts.,  to  I...  T.  WriRht  &  Co.,  Huild- 
ers  Kxch.  HIdR.,  San  .Vntonlo,  $156,222. 
Noted  Apr.  15. 

«»kla..  Okemali  —  COCUT  HOUSE  — 
OkfusRee  Co.,  4  story  and  basement,  70  x 
90  ft.,  rein. -con.  and  brick,  plain  foundation, 
.Atlanta  St.,  to  Tankersley  Constr.  Co., 
Supulpa,  $145,850.  Noted  May  6. 

Okla.,  Poiiea  City — OFFICE — Marland 
Oil  Co.,  5  story  and  basement.  2  winRS 
each,  40  X  120  ft.,  rein. -con.  and  brick 
addition,  plain  foundation,  to  Shallenberger 
Constr.  Co.,  1621  East  6th  St.,  Tulsa,  $310,- 
225.  Noted  Apr.  1. 

Calif..  I.os  .VnReIra — HOTKIj — Pacific  In¬ 
vestment  Co.  with  A.  O.  Hailey,  Hillstreet 
HIdR.,  6  story,  rein.-con..  East  5th  St.,  to 
,1.  M.  Coo|*er.  Rives-StronR  HIdR.,  approxi¬ 
mately  $160,000. 

Calif.,  Oakland— HOSPITAL — Altenheim 
Hospital,  1720  Hopkins  St.,  will  build  2 


stor.v,  frame  and  brick  veneer  annex  ii,,., 
kins  St.,  by  day  labor.  $150,000.  ’  \  n-' 
Khrenfort,  24  California  St..  San  Fraiu  .  „ 
archt. 

Ciilif.,  1‘aHudena — KXCHANOK-  Pari'n 
son  &  Parkinson,  archts..  Title  Insur  ue,! 
HIdR.,  Los  Angeles,  2  story  and  hast  i,  „t 
100  X  150  ft.,  rein.-con.,  brick  and 
Creen  and  .Madison  Sts.,  here,  to  lira  li.-v 
Constr.  Co.,  1925  Kiist  16th  St..  Los  Am;,  a.i, 
$290,000.  Noted  May  27. 

Calif.,  I’asadena — KXCHANCK — Paii  ai- 
son  &  Parkinson,  archts..  Title  Insurance 
Hldg.,  Los  .Angeles,  2  story  and  bas.  n,.  nt 
SO  X  90  ft.,  brii'k,  steel  and  rein.-con.,  L.ik.i 
and  Klizabeth  Sts.,  here,  to  H.  VV’.  Hanin 
Co.,  Central  Hldg.,  I.os  Angeles,  $15o,c)iio 
Noted  May  20. 

f’lilif.,  Hun  Franeiiu'u — .VPARTMKN2'  -J 
H.  Uosseter,  945  Ureeii  St.,  15  .story  .oirt 
basement  communit.v  apartment,  Creen  .si 
near  Jones  St.,  to  Quamlt  At  Hros,  Humli.ililt 
Hank  Hldg.  (archts.),  under  segreRat.j 
contract  system.  $1,ooi),ooo. 

Calif.,  San  FruiH'lHen — A  PAUTM  I'^NT _ 

CoriMiration  (being  organized  by  San  Fr.m- 
cisco  (Taiiitalists),  15  story  and  bascm.-nl, 
Class  A  construction,  Jones  and  ('alifornia 
Sts.,  to  Cahill  Hros.,  55  New  MontRonierv 
St.  $1,000,000  or  more. 

Calif.,  Santa  Kosa — G.VRAGK  and  SlH)\v 
ROOMS — t^over-Lewis  Motor  Co.,  1st  and 
Main  Sts.,  1  story,  rein.-i-on.,  I!  St  ,  In 
Proctor  &  Cleghorn,  Ro.senberg  I’ldg 
$150,000. 

<>nt..  Toronto-  .Vi ’ARTMKNT — .1.  S.  A 
Whealy,  4  story,  109  x  110  ft.,  steel,  sicine 
and  brick,  to  Roberts  (Constr.  Ltd.,  Uomn 
220,  81  Victoria  St.  Archts.  est.  $22ii,M(n) 


Buildingrs — Industrial 


Proposed  W'ork 

.VIuHH.,  ItoHton  —  I'OWKR  HOUSF 
(Juincy  (7old  Storage  Warehou.se  Co.,  l.'!3 
Commercial  St.,  Hoston,  having  jilans  pre¬ 
pared  4  stor.v,  75  x  15o  ft.,  brii'k,  steid  and 
concrete,  Atlantic  Ave.-T.  Wharf.  $1,000,- 
OOO.  F.  L.  Fairbank.s,  company  engr. 

MasH.,  lioHton — RKPAIR  and  SKRV’K'F, 
GARAGK — Noyes-Huick  Co.,  857  Common¬ 
wealth  Ave.,  having  jireliminary  plans  pn- 
liared  by  F.  A.  MeSheffrey,  engr.  and  archt., 
857  Commonwealth  .Ave.,  2  story,  rein.-cmi 
and  steel.  North  Heacon  St.  $175,000. 

(’onii.,  Westport  HOILKR  HOUSE  — 
Westport  Sanitarium,  F.  D.  Ruland,  had 
plans  prepared  by  .V.  Ke’logg,  engr  and 
ar<!ht.,  89  Franklin  St.,  Hoston,  Mass.,  1 
story,  25  x  70  ft.,  brick  boiler  hou.se 
$50,000. 

N.  V.,  New  York  —  PL.VNT — Hrooklyn 
Bridge  Freezing  &  ('old  Storage  Co.,  1 
Vandewater  St.,  had  plans  prepared  2  story, 
75  X  175  ft.,  rein.-con.,  brick  and  steel  addi¬ 
tion,  plain  foundation,  Vandewater  St 
$125,000.  PrfS'ate  plans.  Noted  Apr.  29. 

X.  Y..  New  V  ork — H.VKKRY — New  York 
Baking  Co..  82  Sullivan  St.,  having  plans 
prepared  b.v  C.  H.  Comstock,  engr.  and 
archt.,  110  West  4tith  St..  New  York  City,  2 
story,  rein.-con.,  brick  and  steel,  plain 
foundation,  VV’hitliM-k  Ave.  $200,000. 

.VId..  Baltimore  -  SKRVICK  STATION 
and  SHOVV’ROOM — Zell  Motor  ('ar  ('o..  Ml 
Royal  Ave.,  having  plans  jirepared  by  T.  W 
Pietsch,  .Vmer.  Hldg.,  2  .story,  140  x  2:’.il 
ft.,  rein.-con.,  brick  and  steel,  plain  founda 
tion,  29th  St.  and  Remington  Ave.  $100,- 
000. 

N.  r..  Sanford  HRK’K  PLANT  San¬ 
ford  Shale  &  Hrick  ('<>.,  plana  large  brick 
plant,  near  here.  $100,000. 

Fla.,  Sarasota— COFFEE  PLANT — M.  L. 
Wread  plans  coffee  plant  and  roasting  mill, 
on  Tamiami  Trail  near  Hog  Co.  bridge. 
$250,000. 

Yliss.,  .Aberdeen  —  (^RE.VMERY  —  Ala'r- 
deen  Creamery  ('o.,  F.  Johnson,  pres.,  taki  s 
bids  about  July  1,  2  story,  60  x  So  ft 
creamery,  rein.-con.  $75,000.  T.  H.  .Vilen. 
Hank  of  Commerce  Hldg.,  and  Hankert  Jv 
Carnes,  Hill  Bldg.,  both  Memphis,  Tenn  . 
archts. 

La..  Shrew»biir.v — ICE  PI.ANT — Shrews¬ 
bury  Ice  &  I’roduce  (.'<),  plans  installing  20 
ton  ice  plant,  etc.  at  Shrewsbury  Rd.  and 
Kenner  Air  Line. 

Canton  -  -  F.V('T(  )RY  —  Damp-Proof 
Tile  Co.  plans  factory.  Whipple  Rd.  $5o,- 
000. 

<>.,  Cleveland  —  SUB-STATION  —  Cleve¬ 
land  Electric  Illuminating  Co.,  Illuminating 
Bldg.,  had  plans  prepared  by  E.  .1.  Oisik, 
engr.  and  archt..  Illuminating  Hldg.,  1 
story  and  basement,  .steel  and  concrete. 
Canal  and  Granger  Rds.  $50,000. 

O. ,  Cleveland  —  FACTORY  —  L.  Kllun 

(Northern  Blower  Co.).  6409  Barberton 

Ave.,  had  plans  prepared  bj'  C.  H.  Whit  '. 
1228  East  80th  St.,  I  story,  brick  and  steel 
addition.  $4().000. 
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Hiiilil'i  K'-'* — Inilustrial  (C'ontinue<l ) 

a  )  irveland — FACTORY — Rox  Products 
■'  I,  F.  H.  Wadhan\a,  3121  Corydon 
Va'  luiil  i)lans  prepared  by  J.  Kalsch.  tftdtl 
k'li  lie!  \ve.,  1  story,  *:!•  x  188  ft.,  steel  and 
5;!;..  -a'sli,  1!*16  blast  5:.th  St.  $7ri,dtMI. 

■  i»  t  let  eland- -FACTORY — White  Motor, 

\c  White,  pres.,  842  Hast  “Wth  St.,  had 
prepared  by  W.  S.  Fernuson  Co.,  I 
I’u.  liil  RldK-,  1  story  and  basement,  bri<-k, 
iiticl  rein. -con.  addition.  Fast  7!ith  St. 
tso  (>00. 

,(  c.lumbiis— OARAOF  and  RKPAIR 
SHoV  — HiKhways  &  Pub.  Wks.,  <1.  F. 
Schle.siiiKer,  dir.,  haviiiK  plans  prepared  by 
Ohio  Highway  Kngineers,  Ohio-Hartman 
Kldg  2  story  and  basement,  HP*  x  2**t>  ft., 
brirk'  and  concrete.  State  Fair  Orounds. 

*’>l'ieh.*!'  Detroit  —  FACTORY  —  C.  W. 
isniiidt,  archt.,  1114  Kresge  Hldg.,  pre- 
aariiig  plans  5  story  and  part  basement,  3tlil 
V  Ml*  ft.,  rein. -con.  and  brick,  plain  founda- 
tiMii  $500,000.  <)\vner's  name  withheld. 

111.,  Chlcano  —  PRINTING  PHA.VT  — 
I'rair'ie  Farmer  Publinshing  Co.,  337  West 
.Madison  St.,  will  not  build  3  story,  4!*  x  13!» 
ft  printing  plant.  $1.50,000.  I'roject 
ibaiidoned.  Noted  .\pr.  22. 

Mis.,  Amery — FKKIJ  MIl.l.. —  F.  Route 
having  plana  prepared  by  K.  F.  Klinger, 
.\inery,  rein. -con.  feed  mill  and  elevator. 

il'i.ooo.  ,  . 

Mis.,  Janesville  —  FACTORY  —  Fisher 
Bi>dy  Corp.,  Durant  Bldg.,  Detroit,  .Mich., 
having  jireliminary  plans  prepared  by 
Chevrolet  Motor  Co.,  5804  Woodward  Ave., 
Detroit,  .Mich.,  1  story,  150  x  845  ft.,  brii'k 
and  steel  addition,  here.  $200,000. 

Mo.,  Kansas  City  —  HARDWARK 
|.’.\(’TORY  —  Woods  Bros,  t'oiistr.  Co., 
Security  Bldg.,  having  plans  ivrepared  1 
anil  2  story,  00  x  125  ft.,  Woodsweather 
Ave.  To  exceed  $40,000.  Private  plans. 
Field  Hardware  Mfg.  C<».,  Ill  Fast  31.st 
St  ,  le.ssee. 

Mo.,  St.  Duiiis  —  FACTGRY  —  Stinson 
Adding  Machine  Impvt.  Co.,  :!21  South 
Craiid  Blvd.,  having  plans  preiiared  by  S.  D. 
Thurston,  130  Kenilworth  Ave.,  Webster 
droves  and  takes  bids  about  Sept.  1,  2 

story  and  basement  ,130  x  25o  ft  ,  rein. -con. 
and  brick  addition,  «'lara  and  Ashland 
Aves.  $100,000  or  more. 

Tex.,  Alvin— FKl  PRFSFRVINC.  PI.oV.\T 
— .Magnolia  Fig  I’roducts  Co.,  Inc.,  M.  M. 
KllVrs,  pres.,  having  preliminary  plans  jire- 
piired  fig  preserving  plant.  $42,000.  Fn- 
gineer  and  archite«-t  selected  soon. 

Tex.,  .Amarilln — I.AITNDRY — G.  Lindsey, 
having  plans  prei>ared  by  .1.  R.  Smith,  310 
Blackburn  Bldg.,  1  .story  and  basement, 
rein.-is»n.  and  brick  addition,  plain  founda¬ 
tion.  $80,000. 

Tex.,  Beauinnnt- -M I LK  P.ASTFl'RIZA- 
TliiN  and  CLARl  FULVTIO.N  PLA.NT— 
\V.  <J.  Wade  &  H.  H.  Tucker,  Crowley,  I.ai., 
having  jilans  prepared  by  F.  W.  Steinman 
tt  .Son,  411  San  Jacinto  Blvd.,  1  story,  40 
X  so  ft.,  milk  plant.  $40, <*00. 

Tex.,  CiS€s»  —  G.VSGMNF  PLANT  — 
Phillips  Petroleum  <'o.,  making  plans 
ga.soline  plant.  $250,i*oi*.  Private  pians. 

Tex.,  Corpus  Clirlstl — C<  *TTGN  MILI., — 
Blacklanders  Inc.,  «'/o  S.  .M.  Nixon,  pres., 
having  preliminary  plans  prepared  cotton 
mill.  $300,000.  Private  plans. 

Tex.,  Kdinbiirg — LIGHT  and  AVATFR 
Pl.A.NT — Valley  Flistric  &  Ice  Co.,  having 
preliminary  plans  prepared  enlarging  elec¬ 
tric  light  plant,  i>erfecting  ^at«r  system 
and  20  ton  addition  to  ice  plant.  }250,000. 
Private  plana. 

Tex.,  Galveston  —  PACKING  PLANT  — 
High  Grade  Packing  Co.,  2877  1)  St.,  having 
plans  prepared  by  Stowe-  &  Stowe,  31 IJ 
22nd  St.,  2  storv  packirg  house.  $50,000. 

Tex.,  Moulton  —  ’.iLFCTRlC  and  ICF 
PLANTS  —  Texas  <ientral  Power  Co.,  c/o 
Frost  Bldg.,  Saa  Antonio,  purchased  elec¬ 
tric  and  light  plants,  and  plans  altering 
and  enlarging  same,  here.  $50,000.  Private 
plans. 

Ter.,  San  .Antonio — DAIRY  —  Metzger 
Bro'..,  107  Durango  St.,  plans  dairy.  $40,- 
•*‘‘<l.  Engineer  and  arehiteet  .seleeted  soon. 

Tex.,  Wichita  Falls  —  COLD  STORAGE 
PL.\NT  —  Peoples  Ice  Co.,  c/o  A.  C. 
Yayzor,  mgr.,  and  (Commonwealth  Ctilities 
Corp.,  St.  IjouIs,  Mo.,  having  plans  pre¬ 
iiared  4  story  cold  storage  plant.  $100,000 
or  more.  Private  plans. 

Calif..  Emeryville  —  FACTORY  —  Kirsch 
Mfg.  (7o.,  4514  Hollis  St.,  Oakland,  plans 
prepared  by  Fng.  Dept,  of  Owners,  at 
Sturgin,  Mich,  factory  on  126,000  .sq.ft,  site, 
45th  and  Holden  Sts.,  here. 

Calif.,  Los  Angeles  —  PLANT  —  Sperry 
Flour  (7o.,  141  CallRirnia  St.,  San  Fran- 
•  isco.  having  plans  prepared  new  piant, 
iocl.  120  X  460  ft.  warehouse,  90  x  200  ft. 
l'•••‘d  mill  warehouse  and  70  x  100  ft.  rarage, 
all  foregoing  1  story  and  3  story,  72  x  100 
ft  feed  mill,  Fruitland  and  Maywood 
Aves.  Eng.  Dept,  of  Central  Mfg.  Dlst., 
Iric.  engrs.  $250,000.  Noted  May  20. 


BRIDGE— OTTAWA,  KAN. 

Bids  were  opened  by  city  (lowest  four  and  hiifhest)  for  constructing  brid^ 
over  Marais  Des  Cygnes  River  on  Main  St.,  Contr.  No.  2,  substructure  and 
erection,  except  gunite,  (A)  Kansas  City  Bridge  Co.,  510  Orcar  Leslie  Bldg., 
Kansas  City  (awarded  contract);  (B)  List  &  Weatherly  Construction  Co.; 
(C)  Wickes  Engineering  &  Construction  Co.;  (D)  H.  H.  Carrothers,  Inc.;  (E) 
Fred  Luttjohann.  Contr.  No.  1  for  furni.shing  structural  steel  let  to  Bethlehem 
Steel  Co.,  $29,869;  Contr.  No.  3  for  4,000  cu.ft.  gunite  let  to  Cement  Gun  Co., 
Inc.,  Allentown,  Pa.,  $8,615.  The  unit  bids  for  Contr.  No.  2  are  as  follows: 


1,050  ru.yii.  xuliNtriK'tiiri-  ciincri-ti- . 

325  ru.yil.  .HUiK-rstrurtiirr  CHiiirri-lc . 

114,000  II).  ri'iiiforring  Ht)-)’! . 

595,000  ill.  Htrurtural  8ti-<‘l . 

5b0  liii.ft.  riiiifrrtf  haiiilniil . 

5b0  liii.ft.  Iirick  Immlnul . 

1,050  wi.vil.  hrirk  paviiiK  <>n  liri<lK<- . 

370  8<|.yi}.  Iirirk  piiviiiK  <>ii  iippriHii  li . 

3,450  sq.ft,  mdvwulk  on  approiirln-s . 

200  liii.ft.  riirliiiiiE  on  approarlo-s  . 

60  ru.yil.  riibhlr  wall . 

6,700  ru.yd.  rxravation . 

TrniiMirary  hriclgr  (luinpauin)  . 

Itriiioval  and  niatchniarkiiiK  (I'lnqi  sum* . 

Itrinoval  iiy  torch  (lump  siiin) . 

Total  exclusive  alternates  5  and  13  . 

Total  with  eonerete  liandrail  and  removal  and  maleh- 

niarkiiiK . 

Total  w-ith  liriek  handrail  and  reinoval  and  niatrhinarkinir 
Total  with  eonerete  handrail  and  removal  by  torrh 
Total  with  brick  handrail  and  removal  by  torch . 


\ 

$28  00 
24  00 
0  0> 
0  01 
6  00 
4  25 

3  00 

4  00 
0  25 
0  80 
6  00 
0  75 

2  000  00 
450  00 
300  00 


$61,887 

65,697 

64,717 

65,547 

64.567 


B 

$29  50 
18  25 
0  05' 
0  0I> 

3  50 

2  50 

4  00 
4  00 
0  18 
0  80 

3  50 
0  70 

3,750  00 
1,500  00 
750  00 


$66,927 

70. 387 
69,827 
69.637 
69.077 


$26  00 
20  00 
0  046 
0  017 
4  00 
4  DO 

3  45 

4  00 
0  25 
0  80 
10  00 

I  00 
4.  500  00 
975  00 
350.00 


$67,084 

70.299 

70.299 

69.674 

69.674 


D 

$27  00 
22  00 
0  06 
0  02 
8  00 
8  00 

3  50 

4  00 
0  26 
I  00 

12  00 
0  60 

3.500  00 

2.500  00 
700  00 

$68.7321 

75.712 

75.712 
73.912 
73.912 


1. 

$32  00 
22  00 
0  04 
0  03 
7  00 
5  00 

3  50 

4  00 
0  30 
I  25 
4  00 
I  00 

1.400  00 
4.000  00 
3,000  00 

$87,220 

95.140 
94,020 

94.140 
9  3.020 


CHlif..  .MiMlestrr-  PLANT — Mod»-.‘<tn  Re¬ 
frigerator  Go.  <  H.  Ij.  and  W.  F.  Beard,  in¬ 
terested,  912  lltb  St.),  plans  i>re-is«ding 
plant.  $140,000. 

Dill.,  ilamlltoii  —  POWER  STATION  — 
Dominion  Power  &  Transportation  Go., 
G.  F.  Waller,  mgr..  King  and  Gatharim- 
Sts.,  plans  iMiWer  station.  $50,000. 

VImii..  AYliinipeg  —  SUB-STATION  — 
Winnl|H-g  Hydro- l-Uei-tri*!  Syste.ms,  J.  tj. 
Glasseo,  mgr..  King  St.,  plans  2  story,  5** 

X  91*  ft.,  rein. -eon.,  briek  and  stone.  King 
St.  $7t*,00(*.  ITivate  plans. 

Bids  Desired 

.Mass..  Rrigliloii  (Boston  P.  O. ) — RF- 
I'AIR  and  SFRVK'F  GARAGE  —  Mark 
Motor  Truek  Go..  75  North  Br-ar-on  St., 
Boston,  taking  new  bids  2  story,  40,00*1 
sq.ft,  floor  s|>ace,  briek,  addition.  $180,000. 
Former  bids  rejected.  Warren  Fng.  Co., 
50  Terniinai  St.,  Charlestown,  engrs.  Noted 
May  13. 

VliiNH.,  Cambridge  (Boston  P.  O.) — RE¬ 
PAIR  and  SERVIGF  GARAGE— See  -‘Gon- 
traets  Awarded.” 

.Muss..  Chelsea  (br.  Boston) — FACTORY 
— Snow  White  I>aundry  Go.,  235  3rd  St., 
taking  bids  1  and  2  story,  35  x  loo  ft., 
timber,  Webster  Ave.  $40,000.  S.  S.  Fisen- 
iM-rg,  48  Gornhill,  Bo.ston,  archt. 

Mass.,  Greenflelfl — MANUFACTURING — 
Owner,  c/o  M.  R.  Dow,  archt.,  288  Main 
St.,  taking  bids  3  .story,  45  x  75  ft.,  brick 
addition.  $50,000. 

Mass.,  .Somerville  (Boston  P.  O. ) — RE¬ 
PAIR  and  SERVICE  tlARAGB— Pilgrim 
•Motor  Co.,  Walnut  St.,  taking  bids  1  story, 
120  X  185  ft.,  brick.  New  Northern  Artery, 
Fellsway  East.  $80,000.  E.  J.  MacDonald, 
77  Summer  St.,  Boston,  areht.  and  engr. 

3Iass..  Qiilney  (Boston  P.  (3.) — REPAIR 
and  SERVICE  OARAGE — See  "Contracts 
Awarded." 

Mass.,  Watertown  (Ind.  I>r.  Boston) — 
POWER  HOUSE — F.  B.  Oallagher,  engr., 
278  Stuart  St.,  Boston,  taking  bids  1  .story, 
brick  and  concrete  addition,  also  two  1,000 
hp.  boilers  and  auxiliaries,  sui>er  heaters, 
feed  pumps,  feed  water  heaters,  stack  and 
high  pressure  piping,  here,  for  Hood  Rubt)er 
Co.,  Nichols  Ave. 

Mass..  Winchester— TANK  SHED — J.  O. 
Whitten  Co.  taking  bids  2  story,  25  x  160 
ft.,  brick  plant  addition.  $50,000.  J.  A. 
Bigelow,  94  Dudley  St.,  Brookline,  archt. 

La..  Southport  (mail  New  Orleans)  ■ — 
STEEL  SHOP — See  "Contracts  Awarded." 

<)..  Cleveland— LAUNDRY — A.  A.  Hanke, 
archt.,  2906  Euclid  Ave.,  taking  bids  and 
o|«‘ns  same  about  June  8,  2  story.  82  x  175 
ft.,  brick,  steel  and  concrete.  East  55th  St., 
for  Modern  l.jiundry  Co.,  J.  Bauer,  pres., 
2020  Woodland  Ave.  $75,000. 

O..  Cleveland — SUB-STATION— June  11, 
by  City,  H.  Wright,  dir.  Ihjh.  Utilities, 
City  Hall,  1  story,  briek,  steel  and  con¬ 
crete  electric  sub-station.  Western  Ave. 
$40,000.  H.  Kregelius,  604  City  Hall,  archt. 

Wis..  Mt.  Horeb — SERVICE  STATION — 
Mount  Horeb  Hardware  Co.  taking  bids  1 
story  and  basement,  66  x  110  ft.,  rein. -con., 
brick  and  steel,  plain  foundation,  here. 
$45,000.  M.  S.  Schneider,  401  West  Dayton 
St.,  Madison,  archt. 

WU.,  Mt.  Koreb — SERVICE  STATION 
and  SHOP — Mount  Horeb  Hardware  Co. 


taking  bids  I  stur.v  and  ba.semeiit,  88  x  ItO 
ft.,  rein. -eon..  Iirick  and  ste«-l,  plain  foun¬ 
dation.  $4.'i,i*<*i>  M.  P.  Schneider,  401 
West  Davtoii  .St,,  Madison,  archt. 

Ml*.,  |•lHtte\illc-  FOUNDRY — S**e  "Con¬ 
tracts  -Vwarded." 

Mo..  KanitMM  4:|ly — FAt'lTORl' — See  "Con¬ 
tracts  .\\vard«-d.” 

Mo..  St.  LoiiIh  —  REFECTORY  and 
L<*('KER  —  June  29.  by  Bd.  Pub.  Serv., 
208  City  Hall,  1  and  2  story,  94  x  230  ft., 
brick,  «-oncrete  and  stucco,  in  F'on-st  Park' 
$125,000.  H.  E.  George,  Ilivision  l*arks  Ik 
Recreation,  archts.  Noted  Mar.  4. 

Tex..  Dalian — LAUNDRY  and  POWER 
PL.XNT  —  See  "Ruildings-  -( ’onimercial." 

Tex.,  Knnlie — ICE  PIjANT — See  "Con¬ 
tracts  Awarded." 

C'lillf.,  l.on  Angeles  -PI^ANT — See  "Con¬ 
tracts  Awarded.” 

Contracts  Awarded 

.Mann.,  Cambridge  (Boston  P,  t). ) — RE¬ 
PAIR  and  SERVICE  GARAGE — P.  Salvi, 
.'ll  Cutter  Ave.,  Somerville,  will  build  1 
story,  eonerete,  929  Mas.saehusetts  Ave 
$4**,<i<*ii.  Work  will  la-  done  by  si-parate 
eoiitracts.  Private  plans. 

Xlann..  Jamaira  Plain  (Boston  P.  O.)  — 
REPAIR  and  SERVICE  GARAGE  —  .M 
Doyle  Co..  44  Perkins  St.,  1  story,  85  x  75 
ft.,  briek  and  <-onerete.  Centre  St.,  to  J.  A. 
Singarella,  110  High  St.  Archts.  est. 
$4  0,000. 

Mann..  t)uiiie>  I  Bimtoii  P.  O. ) — REPAIR 
and  SERVICE  G.XRAGE- — H.  (’.  Murphy, 
58  Franklin  St.,  will  build  I  story.  95  x 
1**5  ft.,  brick  and  concrete.  $40,000.  Work 
will  be  done  b.v  separate  eontracts.  M.  T. 
Dennison,  415  (Julncv  Shore  Dr.,  archt. 

R.  I.,  Pawtucket  —  TEXTILE  MII.L  — 
Arbeka  W’ebhlng  Co.  North  Main  St..  I 
story.  70  x  109  rt.,  H*  x  30  ft.  and  10  x  20 
ft.,  brick.  North  Main  St.,  to  H.  M.  Soule, 
110  Briaik  St.  Archts.  e.st.  $5**, 000. 

N.  Y.,  I.af  kawuniia  (’EM  ENT  PLANT— 
Federal  Portland  Cement  (’o.,  1082  EllicoH 
Sq.  Bldg.,  Buffalo,  cement  plant,  reln.-«-x>n. 
and  steel,  general  foundations  for  buildings 
with  slurry  tanks  etc.,  to  E.  P.  Muntz, 
L.  V.  Terminal  Bldg.,  Buffalo ;  track  work, 
to  H.  F.  Stimm,  Ellicott  Sq.,  Bufl'alo ;  ami 
su|«‘rstructure.  to  laickawanna  Steel  Constr. 
Co.,  Walden  Ave.,  Buff.-ilo.  Noted  May  27. 

N.  4..  Flemlngton  —  PLANT  —  Simplex 
Univer.sal  Joint,  Inc.,  IMaintleld,  1  story, 
60  X  100  ft.  plant,  here,  to  E.  T.  Haney, 
Frenchtown,  $60,000.  Noted  Dec.  31 

Pa..  Ablngton — TOWER  HOUSE,  etc. — 
Abington  School  Bd.,  2  story,  basement  and 
sub-basement,  57  x  84  ft.,  rein. -con.  and 
brick  power  house  and  gymnasium,  plain 
foundation,  to  Stahl  &  Walton.  WIII«»w 
Grove.  $29,898.  Noted  May  20. 

Pa.,  Fox  Chane  (Phila.  P.  O  )— MANU¬ 
FACTURING — Ballinger  Co.,  archts.  and 
engrs.,  12th  and  Chestnut  Sts.,  Phila.,  1 
and  2  story,  182  x  193  ft.,  rein.-cton.  and 
brick  manufacturing  plant  and  holler 
room,  plain  foundation,  Rabin  St.  and  State, 
Hd.,  here,  to  Bowden  Constr.  '  Co.,  1607. 
Summer  St.,  Phila.,  for  J.  J.  Nesbitt,  Inc.,' 
c/o  architects.  Noted  May  27. 

Pa.,  Meadvillo—,  FACTORY  —  Hookles.q 
Fastener  Co.,  2  story,  50  x  200  ft.,  and  3, 
story,  60  x  300  ft.,  rein. -con.  and  brick, 
factory,  to  J.  Grant  &  Son,  450t*  Euclid 

Comtfr.  Xfirn  imgr  37  S' 
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BiiiltliriKH — Industrial  (Continued) 

Av*?.,  Cleveland,  O.  Arehta.  est.  $300, 000. 
Noted  May  27. 

I*«..  1‘hila. — KACTOKY — Keystone  Auto 
Top  &  llody  Co.,  1420  KiUrinount  Ave.,  2 
story  and  bawinent,  60  x  140  ft.,  rein. -con., 
brick  and  steel,  piain  foundation,  2325-31 
Kairmount  Ave.,  to  S.  H.  I>‘ar,  840  Jackson 
Ht.  Archts.  e.st.  $.50,000. 

i‘»..  rtilla. — I'UKSS  SHol* — Kdward  tJ. 
Itiidd  MfK.  Co.  3r.th  St.  and  HuntinK  I'ark 
A\e.,  1  story,  72  x  14:5  ft.,  rein.-ta>n.,  brick 
Mild  steel,  plain  foundation,  to  Wark  Co., 
1600  Walnut  St. 

I'M..  I'hllrt.  '  DYK  HOl’SK — MaiuiRUnk 
I'liisb  Co.,  1011  Is'VerinK  St..  1  story,  .54  X 
257  ft.,  dye  housi-,  linishliiK  and  jsiwer 
iilaiit,  rein. -eon.  and  brick,  plain  foundation, 
|iinbria  and  Is-monte  Sts.,  to  C.  M. 
Kuartlev  ti  Son,  6835  HidKe  Ave. 

I'M..  I'hilM.  -FAt'TOKY  —  J  M.  Driver, 
Inc.  16  44  .North  55th  St.,  1  and  2  story,  60 
X  275  ft.,  ri'in.-TOn.,  brick  and  steel,  plain 
foundation,  57th  and  l.,an(‘aster  Sts.,  to 
R.  I’  Whitty,  Union  Trust  Midi;..  Wash., 
D.  C.  Archt.s.  est.  $60,000. 

Ia».,  Southport  (mail  Nevi'  Orh-ans)  — 
ttTKKD  Slltll' — C.  C.  KImer  Ta.iK  A  Itoiler 
Wks.,  Inc.,  700  South  Alexander  St.,  New 
Orleans,  will  build  110  x  200  ft.  sti-el  shop, 
here,  by  day  labor. 

O.,  rirvriMnd  —  SUH-,STAT10N  —  Cleve- 
kiiid  Klectric  Illuminating  Co.,  K.  J.  (’look, 
eiiKr.  of  constr..  Illuminating  Hld»(.,  2  story, 
55  X  5H  ft.,  bri<-k,  steel  and  «-oncrete,  1921 
Walton  Ave.,  to  S.  W  lOnierson  Co.,  1836 
Kuclid  .\ve.  Archts.  est.  $75,000. 

111.,  Iliirnsidr — I.NSl'ICCTlON  SH01»S — 
Illinois  Central  U.U.  Co.,  135  Cast  11th  I’l., 
A.  K.  Hlaess,  ch.  etiKr.,  sujs’rstructures,  of 
00  X  440  ft.  instiei'tion  shop,  50  ft.  hi^h, 
and  75  x  440  ft.  repair  shoii,  40  ft.  hifth, 
rein.-<'on.,  to  J.  K.  Nelson  &  Sons,  324C 
South  Michigan  Hlvd.  Kiisrs.  est.  $270,000. 

111.,  ChlrMKo — I’l. ANT-  (iraham,  Ander¬ 
son.  I’robst  White,  archts.,  8o  Fast  Jack- 
son  Mlvd.,  2nd  Section  Crawford  Ave.  power 
plant,  I  story,  ISO  x  213  ft.,  iin-I.  boiler 
room,  turbine  room,  etc.,  to  Itates  At  RoRers 
Constr.  Co.,  37  Wi’st  Van  Ituren  St.,  for 
Commonwealth  Kdison  Co.,  72  West  Adams 
.‘tt  $2,000,000.  Noted  Ma\  13. 

111.,  Villa  I'ark — FACTORY- -Wander  Co., 
4  story.  125  ft.  lonR,  with  three  55  x  150 
ft,  wiiiR.s,  fireproof  addition,  to  W.  VounR- 
b<'rR,  lOImhurst.  Archts.  est.  $20il,000. 

Wls..  I'latteville  -  -  FOUNDRY  -  -  Russell 
Kdry.  Co..  F.  Russell,  pres.,  will  build  1 
story  and  basement,  20  x  50  ft  .  and  40 
X  1 10  ft.,  rein. -con.,  brick  and  steel  ma¬ 
chine  and  repair  shop,  here,  by  <l;ty  labor. 
$40,000.  H.  Klcinhamm*r,  I'latteville, 
archt.  Noted  Mav  20. 

Mo.,  KnnsuH  4'lfy- -FACTOR  Y — U.  S. 
RcRister  Co.,  350  We.st  5th  St.,  will  build 
3  stor.v  and  bas«’ment,  82  x  100  ft.,  brick 
factory  and  otlic<'.  5th  St.  and  Hway.,  by 
da.v  labor.  $55,UOO.  I'rivate  plans. 

Tex.,  Ilenison — I’Al’KR  I’D.ANT  -IV'nlson 
Herald  FublishinR  Co.,  c/o  J.  I,.  (Ireer, 
lURr,  2  story,  50  x  110  ft.,  brick,  stone  and 
rein.-<'on..  Woodward  St.  and  Rurnett  Ave  , 
to  1.,.  II.  I.4icy  (^o.,  2632  Swiss  Ave.,  Dallas. 
$45,000,  <*ost  plus  p«'rc<mtaR«-  basis  Noted 
Mar.  18. 

Tex..  Knnls — ICK  l’D.\NT — Knnice  Ice 
Co.,  c/o  J.  X.  Newcomb.  niRr..  will  build 
brick  ice  plant,  by  day  labor.  $40,oo(i. 
I’rivate  plans. 

Tex..  M.  Worth— l’IOTRODKl'.M  RIMT.D- 
IN(i — R.  O.  Dulaney,  1st  Natl.  Rank  RUIr  , 
12  story  (ultimately  20  story)  and  base¬ 
ment,  50  X  95  ft.,  brick,  stone  and  rein.- 
con.,  6th  and  Thrm-kmorton  Sts.,  to  H.  R, 
Friedman,  402  Ist  Natl.  Rank  RldR.  $500,- 
000  cost  plus  IMTi-entaRe  basis.  Noted 
June  3. 

Tex..  Han  Antonbs  CA.NDY  FACTORY — 
41.  A.  Duerler  MfR.  t'o.,  218  W«st  Com¬ 
merce  St.,  6  story  and  basement,  140  x  160 
ft.,  rein. -con.  and  bri<'k,  (ilain  found.-ition. 
C^amp  St.  ne.ar  Southern  I’acith-  R.R  tnn-ks, 
to  K  (h-fllnRer,  c/o  Ruilders  Kxch.  RldR., 
$163,000.  .Noted  Mav  13. 

C»llf.,  Im>m  Anxeles  —  I’URDISHING 
1’I.ANT  —  Southwest  I.ithoRraph  Co.,  329 
Kast  4th  St.,  will  build  1  story  and  base¬ 
ment,  100  X  125  ft.  piiblishinR  plant.  Mis¬ 
sion  Rd.,  by  day  laisir  under  seRreRated 
«>ntract  system. 

(’allf.,  Oakland  —  FACTORY  —  RIack  & 
Th'cker  MfR.  Co.,  75  Fremont  St..  San 
Krancl8<'0,  1  story,  rein. -con.,  Kast  10th 
St.,  to  F.  R.  SlcRrlst,  693  Mission  St.,  San 
Francisco,  $36,577.  Noted  May  20. 

('allf.,  San  lS’anrl««-»  DAUNDRY — J.  B. 
Mon  Co.,  1714  Rroderlck  St.,  3  story  and 
bns<'ment,  brick  and  concrete,  steel  frame, 
Callfomla  St.,  to  lairscn  Co.,  68  I’ost  St., 
$40,250. 

Ontartn-  STTR-STATION-  -Hydro.  Comm., 
Ft.  William  hydro-Hub-station  distrlbutinR 
power  from  Cameron  Falls  to  Ft.  William, 
to  McCaw  A  MeDoiwr**!.  Wlnnl|>eR,  Man., 
$42,800 


Buildings — Educational, 
Religious 


Proposed  W'ork 

MasM,,  Helmont.  (br.  Roston) — SCHOOL 
and  TOWKR — Relrnont  Methodist  Kpiscopal 
Church,  n.  J.  Ilmcr,  pastor,  71  Trapelo  Rd., 
havinR  plans  prepared  by  Woodbury  & 
Stuart,  581  Roylston  St.,  Roston,  3  story 
and  biisement,  brink  and  steel  Sunday 
school  and  church  tower.  $180,000. 

MasH.,  Boston — ART  SCHOOI^  -Mu.seum 
of  Fine  Arts  havinR  preliminary  plans  pre- 
lutred  by  tl.  lAiwell,  12  West  St..  3  story 
and  ba.sement,  70  x  lOo  ft.,  Iirick  and  stone, 
Kvans  Way.  To  exceed  $150,000. 

Mass..  Dartmouth  —  HRIH  SCHOOL  — 
Town,  School  Com.,  havitiR  sketches  made 
by  Rrown  &  I’oole.  668  I'leasaiit  St.,  New 
liedRird,  2  story  and  basement,  brick  and 
stone  hiRh  sehisd.  To  exceed  $150,000. 

Mans.,  FraniliiRham — t'H  UltCH — -Grace 
('onRreRational  Church,  T.  R.  I.6ithrop,  pas¬ 
tor,  soon  takes  bids  brick,  stone  and 
Rranite  I 'earl  St.  and  Union  Ave.  $200,000. 
Newton  &  W’ambolt,  6  Ih-rnmn  St.,  Roston. 
ar<'hts. 

Mass..  JamHiea  TIain  (Roston  P.  O.) — 
CHURCH — Our  I.,ady  of  I^ourdes  Roman 
Catholic  Parish,  J.  F.  Kelley,  pastor,  46 
Brookside  Ave.,  raislnR  $150,000  funds,  1 
story  and  basement,  brick,  Montebello  ud. 
and  Marmion  St.  KnRineer  and  architect 
not  selected. 

Mass..  Melrose  (Ind.  br.  Roston) — HIGH 
SCHOtllv — City,  Sch<M)l  Comn,,  plans  Junior 
HiRh  Sch<«»l.  brick  and  stone.  $600,000. 
KnRineer  and  architect  not  selected. 

Mass..  Middletown  —  St'HOGL  —  Town, 
School  (7om.,  havinR  sketches  made  by  IHiw, 
Harlow  &  Kimball,  184  Roylston  St.. 
Roston.  2  story  and  basement,  brick  st-hool. 
$150,000. 

Mhss.,  Qiiiiie.\  (Roston  P.  O. ) — NltRSKS 
HdMK — ('ity.  P.  K.  Harbour,  mayor,  havinR 
plans  prepared  l>y  MeLiuRhlin  A  Rurr,  88 
TTemont  St.,  Roston,  bri<'k  and  stone  nurses 
home.  $150.0(M). 

Mass..  Walpole — HIGH  SCHOOI., — Town, 
J.  S.  I.s>aoh,  chn.  com.,  had  revised  plans 
prepared  by  U.  H.  Stowell,  184  Roylston 
St.,  Roston,  alterinR  and  oonstru<!tinR  2 
story  and  basement,  99  x  125  ft.,  and  60  x 
80  ft.,  brick,  Rranite  and  limestone  addi¬ 
tion.  plain  foundation,  Common  St.  $32.5,- 
000.  Former  bids  rejected.  Noted  Mar.  18. 

Mass..  West  Box  bury  (Boston  P.  O.) — 
SCHOtlL— <'ity.  Schoolhouse  Dept.,  Boston, 
plans  2  story  and  ba.sement,  brick,  Persh- 
inR  Rd.,  here.  $150,000.  KnRineer  and 
architect  not  selected. 

Conn..  Hartford — SCHOOlj — St.  Aurus- 
tlne’s  Parish.  M.  W.  Harry,  pastor,  havinR 

idans  prepared  by  Wbiton  &  McMahon,  805 
Jain  St.,  2  story  and  basement,  60  x  128 
ft.,  brii'k  and  steel,  (Mifford  St.  and  Maple 
Ave.  $150,000 

N.  Y.,  Bixmklyn — CHITRCH  and  PARISH 
HOItSE  —  KnRlish  Lutheran  Church,  34 
T.i«-n»)x  Rd.,  havinR  plans  prepared  by  E.  B. 
Gimdhue,  enRr.  and  ar<!ht.,  2  West  47th 
St.,  New  York  City,  brick,  steel  and  stone, 
piain  foundation,  Ditmars  Ave.  $250,000. 

N.  Y..  Brmiklyn — COMMUNITY  CEN¬ 
TER —  Jewi.sh  Center  of  Bensonhurst,  H. 
Neaderman,  pres.,  c/o  Malkind  &  Wein¬ 
stein,  enRTs.  and  archts.,  105  Court  St, 
havinR  plans  prepared  3  story,  brick,  steel 
and  stone,  plain  foundation.  Bay  Parkway 
and  78th  St.  $375,000. 

N.  Y.,  I.ittlr  Neck  (mall  DouRlaston) — 
SCHOOI., — Bd.  Educ.,  500  I’ark  Ave.,  New 
York  City,  havinR  plans  prepared  by  W. 
H.  (lomiH^rt,  enRr.  and  archt.,  Flatbush  Ave. 
extension  and  Concord  St,  Brooklyn,  1’.  S. 
94,  brick,  steel  and  stone,  plain  foundation. 
Old  House  Land  Rd.,  here.  $150,000. 

N.  Y.,  LoeuHt  Valley — SCHOOL — Bd. 
Educ.  had  plans  prepared  by  Coffin  &  Coffin, 
enRrs.  and  archts.,  522  6th  Ave.,  New  York 
City,  brick,  steel  and  stone,  plain  founda- 
tlt>n,  here.  $275,000.  Noted  Feb.  26. 

N.  Y.,  New  York — COLT.,EGE — New  York 
University,  32  Waverly  PI.,  soon  takes  bids 
15  story,  brick,  steel  and  stone,  plain  foun¬ 
dation.  WashlnRton  Sq.  $3,000,000.  Mc- 
Kim,  Mead  &  White,  101  Park  Ave.,  archts. 
Noted  Aur.  7. 

N.  Y.,  New  York— PARISH  HOUSE— St. 
Bartholomews  Episcopal  Church,  107  Ea.-^t 
50th  St.,  soon  takes  bids  6  story,  brick, 
steel  and  stone,  plain  foundation.  Olst  St. 
and  Park  Ave.  B.  Goodhue,  2  West  47th 
St.,  enRr.  and  archt. 

N.  V..  TompkiiiMville  (sta.  Staten  Island) 
— NURSES  HOME — Staten  Island  Hospital, 
(.'astleton  Ave.,  soon  takes  bids  brick,  steel 
and  stone,  plain  foundation,  Castleton  Ave. 
$200,000.  IVIano  &  Aldrich,  126  Kast  38th 
St.,  New  York  City,  enRrs.  and  archts. 
Noted  Jan.  28. 
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Charles  St  .  l..iui]L 
Turniiull,  32^ 
students  aciuin,.. 
stone,  Chari.  -  si 


N.  J..  Jersey  City — SCHOOI.. — Rd 
received  no  bids  June  2,  consiru. 'mL'  e 
8.  22,  2  story.  Van  Horne  and  Mai  .  sk 
$200,000.  J.  T.  Rowland,  100  Sip  St  .ri-hV 
Noted  May  27. 

N.  J.,  North  Wlldwoml  (mail  Ancl 
GYMNASIUM,  etc.  —  Rd.  Edu. 
plans  prepared  by  H.  R.  St.ackhou 
W.  Donohoe,  1120  latcust  St.,  Pliil 
2  story  and  ba.sement,  72  x  154  ft 
and  steel  Rymnasium  and  auditoriui 
tion  to  hiRh  school. 

I'a..  Krie — CHITRCH — Sarah  Rea 
morial  I’resbyterian  4*hurch,  e/.« 

Reatty,  pastor,  havinR  plans  prepa  • .  d  l.\ 
Corbusier,  la'nski  &  Foster,  R.  F  K.  nj 
RldR.,  Cleveland,  O.,  1  story,  brick  .  luir.  6 
$150,000. 

Md.,  Baltimore  —  COl.I.F.CK 
Hopkins  University 
plans  prepared  by  1!. 

(Tharles  St.,  2  story 
buildinR,  brick  and 
$150,000. 

D.  C’.,  Wash. — HIGH  SCHOOI.S  I  iim 
Comrs.,  Dlst  RldR.,  havinR  plans  pr.i.arni 
by  A.  L.  Harris,  municipal  archt..  IIii-ukss 
HiRh  School,  13th  and  ITpshur  Sts  N  \v  . 
Allison,  la.  ;  also  for  Junior  HiRh  S.  hn.,! 
and  Assembly  Hall,  35th  St.  and  Wi.-,in- 
sin  Ave.  N.  W.,  $47.5,000. 

Fla.,  Miami — CHURCH  —  Fir.st  I'anti.^t 
Church  hiivinR  preliminary  plans  pr.-iiar.d 
by  DauRherty  A  Gardner,  Nashville,  Tenn,, 
church.  $600,000. 

Miss.,  ('oliimbiiH  —  DORMITORY,  .  t. . — 
Missi.sslppi  State  ColleRe  for  Wniiien, 
havinR  plans  prepared  by  P.  J.  Kri.us.-, 
Meridian,  dormitory.  diniiiR  hall,  ehaiMl 
laundry  and  physical  cdmtsitional  Imildint; 
$600,000. 

iai..  Homer — HIGH  SCHOOI.. — Rd.  Kdui 
soon  takes  bids  2  story  and  ba.s.mi'it, 
rein. -eon.,  brick  and  stone  hiRh  s<  h.ml 
$225,000.  E.  F.  Neild,  City  Natl.  Hank 
lIldR.,  Shreveport,  archt.  Noted  May  6 

I.H..  Miiiden — CHURCH — Methodist  Cuii 
RreRation,  c/o  L.  I.  Cain,  pastor,  plans 
church,  here.  $150,000.  EnRineer  and 
architect  not  selected. 

O. .  Cleveland — STUDIO  HALI., — .''vnd.- 
eate,  e/o  H.  O.  Maxwell,  do<'lor,  I  id. 
Ccdonial  Arcade,  havinR  plans  prepand  la 
F.  W.  Rail,  Hanna  RldR.,  4  story  and  l>as.- 
ment,  brick,  steel  and  concrete.  Kti.  lid 
Ave.  $750,000, 

Mi<'li.,  Detroit  —  ACADEMY  —  SaiTid 
Heart  Academy,  c/o  MaRinnis  &  Walsh.  ‘’ii(i 
Roylston  St.,  Boston,  Mass.,  havinc  pr.  . 
liminary  plans  prepared  academy  at  Goose 
Point.  To  exceed  $150,000. 


MIeh.,  Detroit — CHURCH — I..ane,  I'avin- 
(Mirt  &  Peterson,  archts.,  1017  (Thar1i\oi\ 
RldR.,  take  bids  about  June  15,  2  story  and 
basement,  60  x  130  ft.,  and  60  x  125  ft, 
briek,  steel  and  stone,  '  Mack  Ave..  for 
Baptist  Bethel  Church.  $200,000. 

MieJi.,  Detroit  —  SCHOOLS  —  Rd.  Edui., 
1354  Rway.  Ave.  havinR  plan.s  prepared  l>\ 
Malcolmsoir  &  HiRRinbotham,  1217  Gris¬ 
wold  St.,  640  seatinR  capacity,  Ureenlield 
Park.  $208,185,  MeColl,  Snyder  &  Mels  an. 
2348  Penobscot  BldR.,  enRrs.,  and  by  .Mi - 
Grath,  Dohmen  &  PaRe,  2231  Park  Avi  , 
700  seatinR  capacity,  McCutlock  site,  $2:!6,- 
950.  VanTuyl.  Heartt  &  Barron,  Union 
'Trust  RldR.,  e-iiRrs.,  both  2  story  and  liase- 
mellt. 


Mich.,  Haiilt  Kte.  .Marie  —  SCHOOL’^ — 
Voted  $190,000  bonds,  3  story  and  lia.se- 
ment,  65  x  138  ft.,  and  1  story,  67  x  120  It. 
Junior  HiRh  and  Manual  TralnlnR  ScIumiIs. 
rein.-con.  and  brick,  plain  foundation.^,  for 
Rd.  Educ.,  G.  P.  Ritchie,  pres.  J.  D.  Chuldi. 
109  North  Dearborn  St.,  ChicaRo.  HI . 
areht.  Noted  May  27. 

Illlnoia— HIGH  SCHOOI.r— La  Salle-Peni 
'Twp.  HiRh  School  Bd.,  T.  J.  McCormiuk. 
Hupt.,  takes  bids  about  July  1,  3  story,  65  x 
200  ft.  and  40  x  60  ft.,  rein. -eon.,  brick  and 
stone,  Charles  St.  between  5th  and  6th  Sts., 
in  I.a  Salle  and  I’eru.  $400,000.  t'hilds  A: 
Smith,  720  North  MiehiRan  Ave.,  Chleairo. 
archts.  Noted  Mar.  18. 

III..  ChlraRo — ELEC’TRICAL  SCHOOL- 
A.  S.  Alsehuler,  areht.,  38  East  Jackson 
Blvd.,  takes  bids  after  June  7,  5  story,  9.'i 
X  120  ft.,  rein.-con.,  brick  and  terra  cotta. 
1701-1709  West  ConRress  St.,  for  Coynt- 
Electrical  S<-hool.  1300  IVest  Harrison  St. 
$300,000.  This  corrects  report  in  June  “ 
issue. 

ni.,'  ChlcHRo  -SYNAGOGUE  and  CO.M- 
MUNITY  (^EN-TER— Temple  Sholom  Con- 
RreRatlon,  c/o  Ix>ebl  &  Se'hlossman,  archts  . 
604  North  MiehiRan  Ave.,  havinR  plans  pri  - 
pared  138  ft.  hiRh,  2,500  seatinR  capaeit\. 
on  200  X  214  x  217  ft.  site,  Sheridan  R<i 
between  Stratford  PI.  and  Cornelia  Ave 
$1,600,000. 

N.  D.,  FarRo — SCHOOL — Election  Jun. 
30,  $225,000  bonds,  2  story  and  baoemciii 
rein.-con.  and  brick  addition,  for  Bd.  Ediie 
EnRineer  and  architect  not  announced. 
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Huil'lings — Kducatlonal,  RellKious  (Cont.) 

M„..  s.*dalla— SOHOOI^Dtftated  $300,- 
rtoi)  liiinds.  reinodflinK  and  repairing  school, 
(or  i:d.  Kduc.  Noted  May  13. 

Tex.,  nallaa  — HIOH  SCHOOL  — N.  R. 
Cri-/..er,  Bd.  Kduc.  Bldg.,  having  plan.s  pre- 
nar.d  bv  Hewitt  &  Simmon,  Southwestern 
Life  Bldg..  3  story  and  part  basement,  225 
X  Mt  ft.,  rein. -con.  and  brick,  plain  founda- 
tiiTn  Ueiger  St.  $550,000.  R.  O.  Jamison, 
Sou: li western  Life  Bldg.,  engr. 

Tex..  Houston  -  TA BKRXACT.,K — Hous¬ 
ton  Ksangelistlo  Temple  c/o  K.  (!.  Gerhard, 
as.-t  pastor,  Ifi  Waugh  Hr.,  having  plans 
nrepared  by  Brickey,  Wiggins  &  Brickey. 
Stall-  Natl.  Bank  Bldg.,  2  story,  118  x  121 
ft  hrick,  stone,  and  terra  cotta,  Lamar  and 
Ch'elievert  Sts.  $160,000. 

Tex.,  McAllen  —  HIGH  SCHOGL  —  Rd. 
Kduc.  plans  election  soon  $385,000  bonds, 
new  high  school.  R.  H.  Cameron,  c/o  City 
Xatl.  Bank  Bldg.,  San  Antonio,  archt. 

<  Iillf.,  Campbell  —  HIGH  SCHOOL  — 
Campbell  I’nion  High  School  Dlst.,  having 
preliminary  plans  prepared  by  W.  H. 
Weeks.  369  Pine  St..  San  Francisco,  group 
fireproof  high  school  buildings.  $250,000. 

Calif..  Fullerton— HIGH  SCHOOL— Brea- 
Olinda  Union  High  School  Hist,  having 
plana  prepared  by  Kistner  &  Co.,  Detwller 
Bldg.,  Ix)s  Angeles,  fireproof  high  school. 
$2311.000  or  more.  Noted  Oct.  29. 

Calif..  (Jlenilule — <’HURCH — First  Meth¬ 
odist  Kpiscopal  Church,  having  preliminary 
plans  jirepared  by  A.  G.  Lindley,  Amer. 
Bank  Bldg.,  Los  Angeles,  rein. -con.,  Ken¬ 
wood  Ave.  To  exceed  $250,000. 

<  alif.,  I.os  .Angelea — SCHOOIj — Wilshire 
Blvd.  Congregational  Church.  Wilshire  and 
Plymouth  Blvds.,  having  preliminary  plans 
prepared  by  Allison  &  Allison,  Hibernian 
Bldg.,  2  story  and  basement,  probably  rein.- 
con.,  Wilshire  and  Plymouth  Blvds. 

Ciilif.,  Monrovia  —  SCHt  iOI.,  —  Monrovia 
Grammar  School  Hist,  plans  new  election 
$150,000  bonds,  grammar  school. 

Bids  Desired 

Me.,  Rangele.v — HIGH  SCHOOT.r— Town. 
SuiH-rintendeiit  School.s,  taking  bids  2  story 
and  basement,  brick  and  stone  high  school. 
$1.30,000.  Bunker  &  Savage,  Augusta  Trust 
Bldg.,  Augusta,  archts. 

MaiM.,  Cambridge  (Boston  P.  O. )  — 
POKMITORY — Harvard  University  taking 
bids  4  story  and  basement,  brick  and  stone 
medical  dormitory,  Longwood  and  Pasteur 
Ave.s.  $1,500,000.  Coolidge,  Shepley',  Bul- 
fiiich  &  Abbott,  Ames  Bldg.,  Boston,  archts. 

Mass.,  Concord  —  XURSKS  HOME  — 
Emerson  Hospital,  c/o  Derby  &  Robinson, 
archts.,  5  Joy  St.,  Boston,  taking  bids  2 
story  and  basement,  brick,  plain  founda¬ 
tion.  here.  $150,000.  Noted  Dec.  17. 

.Mass.,  Lynn  —  CHl'RCH  —  St.  Stephens 
Episcopal  Church,  J.  E.  Morse,  chn.  com., 
taking  bids  1  story  and  basement,  brick, 
plain  foundation,  Easter  Ave.  and  Wait  St. 
$150,000.  Coolidge,  Shepley,  Bulfinch  & 
Abbott.  Ames  Bldg.,  Boston,  archts. 

Mass.,  ((uinry  (Boston  P.  O. ) — CifURCH 
— Atlantic  Methodist  Episcopal  Church,  G. 
V.  Shedds,  pastor,  taking  bids  1  story, 
basement,  and  ell.  granite  and  stucco,  Ea.st 
S(|uantum  and  Hancock  St.s.  $150,000. 
Woodbury  &  Stuart,  581  Boylston  St.,  Bos¬ 
ton,  archts.  Noted  Oct.  29. 

Mass.,  Kevere  (br.  Boston) — CHAPEL — 
Immaculate  Conception  Church,  T.  J. 
Holland,  pastor,  taking  bids  1  story  and 
ba.sement,  brick  and  stone.  Ford  and  Revere 
Sts.  $150,000.  M.  Sullivan,  100  Boylston 
St.,  Boston,  archt. 

Mass.,  South  Boston  (sta.  Boston)  — 
CONVENT  —  Gate  of  Heav’en  Church,  A. 
Lyons,  pa.stor,  taking  new  bids  on  revised 
plans  3  story  and  basement,  brick  and  stone 
convent.  $150,000.  Former  bids  rejected. 
Maginnis  &  Walsh,  100  Boylston  St.,  Bos¬ 
ton.  archts.  Noted  May  13. 

Mass.,  Watertown  (Ind.  br.  Boston)  — 
I.IBRARY — Town,  C.  F.  Snow,  chn.  build¬ 
ing  com.,  taking  bids  2  story  and  basement, 
brick  and  stone.  East  End.  $150,000.  J. 
H  Leland  &  Co.,  41  Mt.  Vernon  St.,  Bos¬ 
ton.  archts. 

^  R.  I..  Providence — ATHLETIC — Brown 
University,  taking  bids  3  story  and  base¬ 
ment,  125  X  145  ft.,  rein. -con.  and  brick. 
Elm  Grove  Ave.  To  exceed  $150,000. 
(’larke  &  Howe,  Turks  Head  Bldg.,  archts. 

R.  I..  WoonsiM-ket — C'HURCH-^t.  John 
the  Baptist  Church,  c/o  W.  F.  Fountaine, 
archt.,  285  Main  St.,  taking  bids  1  story 
and  basement,  brick  and  stone.  Main  St. 
$150,000  or  more. 

,(’onn.,  Hartford  —  SYNAGOGUE  — 
Emanuel  Synagogue,  M.  Silverman,  rabbi, 
taking  bids  2  story,  85  x  165  ft.,  brick  and 
stone,  Greenfield  and  Woodland  Sts.  $250,- 
OOO.  Ebbets  &  Fried,  15  Lewis  St.,  archts. 
Noted  Mar.  4. 

N.  Y..  Newbnrgh— HIGH  SCHOOL— July 
li  by  Bd.  Educ.,  brick,  steel  and  stone. 


plain  foundation.  $400,000.  A.  F.  Gilbert, 
358  5th  Ave.,  New  York  City,  engr.  and 
archt.  Noted  May  27. 

N.  Y.,  Maiiakeiia — SCHOOlj — June  29,  by 
J.  R.  Clancy,  vice-pres.  Bd.  Trustees  State 
College  Forestry,  Syracuse  I’niversity, 
Syracuse,  constructing,  etc.  building  at 
Ranger  S*  hool,  here. 

Pa.,  Philo.  —  CHURCH  and  SUNH.W 
SCHtlOI., — June  14,  by  Thomas,  Martin  & 
Kirkpatrick,  an-lits.,  220  South  16th  St..  2 
story  and  basement.  72  x  103  ft.,  and  82  x 
lln  ft.,  rein. -con.,  brick,  stone  and  st*el. 
plain  foundation.  Ridge  Ave.  and  Hermit¬ 
age  St.,  for  Levering  Presbyterian  Church, 
li.  B.  Burgess,  4423  Mitchell  St.,  pastor. 

Pa.,  Scranton — C'HURCH  and  SUNH.VY 
SCH001.I — June  14.  by  St.  Peters  Lutheran 
Church,  Taylor  and  .-Xsh  Sts.,  1  story,  gal¬ 
lery  and  basement,  125  x  138  ft.,  rein. -con., 
brick  and  steel,  plain  foundation.  Richer  & 
Filer,  147  North  5th  St.,  Reading,  archts. 

W.  Va.,  -Morgantown — PHYSIC.AL  and 
EHUC'ATIONAl,. — July  2.  by  Slate  Bd.  Con¬ 
trol,  Charleston.  4  story.  58  x  114  ft.,  rein.- 
con.,  brick,  steel,  and  terra  cotta,  on 
campus,  here,  for  West  Virginia  Univer¬ 
sity.  $225,000.  Havis,  Dunlap  &  Barney, 
1805  Walnut  St.,  I’hila.,  I’a.,  archts. 

t).,  ('inrlnnatl — SCH001.<— June  28,  by 
Bd.  Educ.,  3  stt)ry  and  basement,  brick  and 
rein. -con.,  plain  foundation.  Gbss-rvatory 
St.  $160,000.  Tietig  &  lae,  34  West  6th 
St.,  archts. 

Inil.,  Ft.  Wayne  —  CHURCH  —  First 
Christ  Scientist  Church.  E.  H.  Spahr,  build¬ 
ing  comr.,  824  Clinton  St.,  taking  bids  brick 
church.  $200,000.  H.  Cheney,  80  East 
Jackson  Ave.,  Chicago,  Ill.,  archt. 

Ind.,  Iniliunapoliir— t'H URCH  -  -Woodruff 
I‘l.  Baptist  Church,  L.  C.  Trent,  pastor, 
411  North  Arsenal  Ave.,  taking  bids  brick, 
steel  and  reitv-con.,  Walcott  and  East 
Michigan  Sts.  $150,000.  F.  S.  Cantton,  21 
Virginia  Ave.,  archt. 

Mich.,  Alma — SCHO<M.J4 — June  18,  by 
J.  S.  Knoertzer,  sei'y.  Bd.  Educ..  2  story 
and  basement,  63  x  84  ft.  grade  school,  and 
3  story  and  basement,  65  x  180  ft.  high 
school  addition,  both  rein.-con.,  brick  and 
steel  In  Hist.  1.  Warren  Holmes-Powers 
Co.,  Lussing  Bldg.,  lamsing,  archts. 

III.,  Chicago — SCHOOIj — June  29,  at  of¬ 
fice  Bd.  Educ.,  650  South  Clark  St.,  J.  E. 
Byrnes,  bus.  mgr.,  Luke  O'TiMile  SchcMil,  2 
story  and  basement,  72  x  386  ft.,  brick 
and  stone.  West  66th  St.  and  South  Seeley 
Ave.  J.  C.  Christensen,  650  South  Clark 
St.,  archt. 

la.,  Clinton  —  CHURCH  —  June  17.  by 
Cooldige  &  Hodgdon,  archts.,  134  South  La 
Salle  St.,  Chicago,  Ill.,  2  story  and  base¬ 
ment,  rein.-con.  and  stone,  plain  foundation, 
4th  Ave.  and  5th  St.,  here,  for  1st  Pre.sby- 
terian  L'hurch.  $200,000. 

Tex.,  Dallas — HOME — J.  E.  Overbeck, 
archt.,  Wilson  Bldg.,  taking  bids  home,  Incl. 

2  story,  49  x  122  ft.,  H  shajied  administra¬ 
tion  building,  girls  building,  laundry,  chaivl 
and  power  plant.  Ft.  Worth  I’ike  west  of 
Wheatland  Rd.,  for  Home  of  Our  Ltidy  of 
Charitv,  c/o  Mother  Clement. 

Wash..  Seattle — SCHO<)L — June  16.  by 
F.  A.  Naramore,  archt..  Central  Bldg.,  3 
story,  219  x  296  ft.,  rein.-con.,  brick,  cast 
stone,  and  steel.  East  6Sth  Ave.  and 
Ravenna  Blvd.,  for  School  Hist.  1.  $450,000. 
Noted  Mar.  4. 

Wi».,  Superior — CATHEHRAIj — June  15, 
bv  J.  J.  Pinten,  bishop  Hiocese  of  Suiierior, 
l  ' story  and  basement,  80  x  200  ft.,  rein.- 
con.,  plain  foundation.  $250,000.  L.  Preuss, 
archt.,  and  Widmer  Eng.  Co.,  engrs.,  both 
612  Laclede  Gas  Bldg.,  St.  Louis,  Mo. 
Noted  May  20. 

Bids  Received 

Ylass.,  AlUton  (sta.  Boston) — SCHOOTj — 
Cltv,  Schoolhouse  Dept.,  Boston,  1  story 
and  basement.  85  x  100  ft.,  brick  and  stone, 
Brainerd  Rd.,  from  J.  P.  Foley  &  Sons,  80 
Bcvlston  St.,  Boston,  $99,600.  Noted  May  27. 

La..  Gretna  —  SCHHOLS  —  Jefferson 
Parish  School  Bd.,  May  25,  con.structlng 
Ward  8  and  Ward  7  Schools,  from  L.  J. 
Woodworth,  337  Baronne  St.,  New  Orleans, 
$38,134  and  $24,105,  resMctively  ;  Hananan 
School,  from  Tudor  &  Roland.  Alexandria, 
$79,900 ;  Ames  School,  from  Geary-Oakes 
Co.,  Inc.,  Title  Guarantee  Bldg..  New 
Orleans,  $37,395  ;  and  Negro  school,  from 
M.  M.  Pitre,  Marrero,  $22,824.  Noted 
Mav  20. 

<)..  rhillieothe  —  HIGH  SCHOOL  —  Bd. 
Educ.,  May  24.  2  story  and  basement,  brick, 
stone  and  concrete  high  schrtol,  from 
Chappaleal-Gardner  Co.,  Portsmouth,  $219,- 
400.  Noted  Jan.  7. 

O..  CleveUnd  —  SCHOOLS  —  Bd.  Educ., 
F.  Cl.  Hogen,  dir..  East  6th  St.  and  Rwk- 
well  Ave.,  May  24,  three  2  story  and  ba.se¬ 
ment.  120  X  220  ft.,  brick,  steel  and  concrete 
grade  schools,  one  at  East  131  at  St.'  and 
Benham  Ave.,  from  Schlrmer-O’Hara  Co., 
1720  Euclid  Ave.,  $346,065;  one  at  East 


IS.'ith  St.,  and  other  at  West  31th  St.  and 
Ira  Ave.,  from  M.  B.  Piirk.-r  Ciuistr  t'o., 
1836  Euclid  Ave.  $339,339  and  $341,536 
respectivelv.  Noted  Mav  2o. 

Calif..  Gakland— HIGH  Sl'IltHH., — Bd. 
Educ.,  May  23,  general  I’ontract  WiM>drow 
Wilson  Junior  High  ScIumO  addition.  1  story, 
steel  and  com-rete,  from  l.u)wton  &  Vezey, 
354  Hobart  St.,  $212,833.  Noted  May  6. 

Calif..  San  i.eandro  —  SCH<M>|,S  —  San 
la‘andro  School  Hist.,  May  27.  general  con¬ 
tract  2  story,  rein.-»-on.  additions  to  Mc¬ 
Kinley  and  Washington  ScIuh>1s,  from  J.  1... 
Mclijtughlin,  231  Kearny  St.,  San  Francisco, 
$135,800.  Noted  May  2n. 

Contracts  Awarded 

Vt.,  St.  JohnNl>iir.v — ADMINISTRATION, 
etc. — St.  Johnsbury  Academy,  3  story  and 
basement,  60  X  75  ft.,  liriik  and  s'one  ad¬ 
ministration,  ollice,  library,  hall  and  class 
rooms,  to  I’.  M  I'winell,  Orleans.  Archts. 
est.  to  exceed  $150,01)0. 

K.  I.,  C'raiiKloii  (mail  Providence)  — 
SCHOOL  —  (’ity,  2  story  and  ba.sennnt. 
brick  and  stone,  Curtis  St.,  to  Pierce  & 
Gartz,  Inc.,  Wilcox  Bldg.,  I’rovidence. 
Archts.  est.  $150,000. 

.Mhhh.,  SpringDelil  —  HIGH  SCHOOL  — 
City,  Dept.  Pub.  Buildings.  2  story  and 
basement,  brick  and  stone.  Washington  St., 
to  E.  J.  Pinney,  Inc.,  220  Dwight  St.  .Archts. 
est.  $150,000  or  more. 

.MasH.,  W  illlainHtown  —  H.VLI.. — Williams 
('ollege,  3  .story  and  basement,  brick  addi¬ 
tion  to  laiwrence  Hall,  to  CasjH’r-Ranger 
Constr.  Co.,  Holyoke.  .Archts.  est.  $15o,ooo, 
X.  Y..  Kr<M>kl.vn  —  AUDITORIUM  — 
Church  of  St.  Theresa,  c/o  R.  J.  Reilly, 
engr.  and  archt..  12  East  41st  St..  New 
York  City,  brick,  steel  and  stoio-,  iJaln 
foundation,  St.  Johns  PI.,  to  H.  Veit,  26 
DeA’oe  St,,  Brtsiklyn.  Archts.  eat.  $200.o(i0. 

N.  A'.,  Itrookl.x  n  —  SCH()OL — Bd.  Educ., 
500  Park  -Ave.,  New  York  »'it.v,  P.  S.  203, 
Ave.  M.  from  Ea.st  51st  to  52nd  Sts.,  here, 
to  G.  F.  Drisi'oli  ('o.,  548  Union  Ave.,  $334,- 
850,  Noted  June  3. 

'N.  Y'.,  Greenwich — Sf’HOOI., — Bd.  Educ., 
rein.-con.  and  brick,  plain  foundation.  Main 
St.,  to  Duplex  Constr.  (’o.,  Glens  Falls. 
Archt.s.  est.  $225,000.  Noted  May  13. 

N.  Y..  Ilempslend — St’HOOlj — ("hurch  of 
Our  Lady  of  l/oretta,  R.  E.  Boyle,  jtastor, 
brick,  st»‘el  and  stone,  plain  foundation, 
Greenwich  St.,  here,  to  H.  .A.  Harris  & 
Co.,  Inc.,  16  East  43rd  St..  New  A'ork  City. 
Archts.  est.  $200,000.  Noted  Apr.  1. 

N.  Y..  Jamiilea  —  MONASTERY  —  Pas- 
sioni.st  Fathers  Monastery,  M.  Mayer,  381 
AVest  St.,  Hoboken.  N.  .1..  4  story,  brick, 
steel  and  stone,  plain  foundation.  Pine  Ave., 
to  W.  H.  Fi.ssell  &  Co.,  1328  Bway.,  New 
A'ork  City.  Archts.  est.  $250,000. 

Y.,  Alasiieth  (Ind.  sta.  Flu.shing) — 
SCflGOIv-  Bd.  Educ.,  500  Park  Ave.,  New 
A'ork  City,  general  contract  P.  S.  73,  54th 
Ave.  and  71st  St  .  here,  to  Hamilton  & 
Chambi-rs,  29  Bway.,  New  A'tirk  City,  $339,- 
700;  plumbing,  to  G.  M.  (•'('onnor,  152 
Fulton  Ave.,  Astoria,  $28,300  ;  and  heating, 
to  H.  J.  Rice,  Inc.,  606  1st  Ave.,  New  A'ork 
(Mtv,  $49,279.  Grand  total  $417,279,  .Noted 
May  27. 

N.  Y'.,  New  Y'nrk — LIBRARY — Hispanic 
Society  of  .America,  155th  St.  and  Bway., 
brick,  steel  and  .stone,  jilain  foundation,  620 
West  156th  St.,  to  M.  Eidlitz  &  S<»n,  Inc.,  41 
AVest  42nd  St.  Archts.  est.  $150,000. 

N.  V..  Nexv  York— Sl'HOOI^ — Bd.  Educ., 
500  Park  ,Ave.,  general  »'ontract  P.  S.  lol, 
Ea.st  111th  St.,  to  Kenny  Bros..  Inc.,  Old 
Bwav.,  $419,770  ;  heating,  to  Heat  Control 
Serv.  Co.,  759  Park  PI.,  $49,339.  Noted 
May  20. 

N.  Y'.,  Siirlnglield — SCHf)OI.< — Bd.  Educ., 
500  Park  Ave.,  New  A'ork  City,  general 
contract  P.  S.  52.  New  A'ork  BlvtJ.  from 
Comfort  to  Grand  Ave.,  to  AA'lllets  Constr. 
Co..  280  Madison  Ave.,  New  A'ork  City, 
$370,000:  plumbing,  to  J.  A.  Graf.  Ill 
Putnam  Ave.,  Brooklyn,  $25,631  ;  and  heat¬ 
ing,  to  D.  J.  Rice,  Inc.,  606  1st  Ave.,  New 
A'ork  City,  $^9,713.  Grand  total  $445,344. 
Noted  May  27. 

N.  a..  Irvington  (br.  Newark)— SCHOOL 
— Bd.  Educ.,  school,  Mt.  A’ernon  Ave.,  to 
Fatzler  Co.,  Irvington,  $219,450.  Noted 
May  20. 

N.  J.,  Red  Bank — SCHOOIj — St.  James 
Roman  Catholic  Church,  general  contract 
3  story,  55  x  142  ft.,  brick.  Broad  St,,  to 
AA'.  J.  Meagher,  211  Market  St.,  Perth  Am¬ 
boy,  $147,578.  Noted  Mar.  25. 

Pa,,  roinmbis — CHURCH— Holy  Trinity 
Roman  Catholic  Church,  P.  G.  llruegger- 
man,  pastor,  1  story  and  basement,  75  x 
195  ft.,  rein.-con.,  steel  and  stone,  to  Hes 
Bros.,  York.  Archts.  est.  $200,000. 

<)..  Akron  —  JEAA'ISH  CENTER  and 
TEMPLE — Jewish  Center  Co.,  I  story,  68 
X  115  h;.  and  52  x  113  ft.,  brick,  steel  and 
concrete,  to  O.  Weinstein,  973  Hereford  Dr. 
Archts.  est.  $150,000.  Noted  Mar.  11. 
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HuildinKfl — Kducational,  RfliKious  (Cont.) 

111.,  <  hlra«o— .SCHOOI., — Bd.  Kduc.,  650 
South  ('lark  St.,  K'-noral  contract  Krnst 
I'ruMMlriK  School,  2  story  and  basement,  72 
X  386  ft.,  brhk,  stone  and  terra  <-otta. 
North  Menard  Ave.  and  Slocum  St.,  to 
SimjiMon  Constr.  ('o.,  133  We.st  WashiriKtoii 
.St.,  J2y!»,0(Mi.  .Voted  Apr.  1. 

111..  IlillHlile  —  SK.MINAHY  —  Servite 
Fathers  -Monastery,  masonry  and  concrete 
I'ontract  3  story  and  basement,  190  x  225 
ft.,  rein. -con.  and  brick,  plain  foundation, 
to  Schuetx  Con.str.  (-'<).,  364  0  Kilbourn  Ave., 

(  hicacu.  Archts.  est.  $350, OOO. 

.Mil.,  KiinsHH  C'lty — St.'HCiOti — Bd.  Kduc., 

m-ral  contract  2  story  and  basement,  80  x 
180  ft.,  rein. -con.,  brick  and  terra  cotta, 
38th  and  .lackson  St.s.,  to  B.  B.  Klmer,  1004 
We.st  33rd  St.,  $186,368.  Archts.  est. 
$300,000. 

N.  !».,  (irand  Forks —  SCHOOBS  —  Bd. 
Kdui-.,  W.  1’.  UoKnlle,  elk.,  general  contract 
2  and  3  story,  rein. -con.  and  brick  school 
additions,  here,  to  -Vorthern  Constr.  Co., 
(irand  Fork.s,  $2o9.5((0.  Noted  Mar.  18. 

('ullf..  .Mliambra  —  ('Hl'HCH  and 
SCIUK.B  —  First  Presbyterian  Church, 
r«-in.-con..  Commonwealth  Ave..  to  Wescott 
('().,  710  South  Ciartield  Ave.,  approximately 
$200,000.  Noted  Apr.  22. 

Calif..  I(l■rlillcanlr — CHCKCH — St.  Pauls 
Kpiscopal  Church,  (1st  unit)  rein. -con..  Oc¬ 
cidental  Ave.,  to  J.  Dunn,  519  California 
St..  San  Francisco,  $75,000. 

Ont.,  nelleville  —  SCIIOOB  —  Albert 
ColleKe,  general  contract  2  story  and  base¬ 
ment.  rein. -con.,  brick  and  steel,  plain 
foundation,  to  Dickie  Constr.  Co.,  17  Vork- 
ville  Ave.,  Toronto.  Archts.  est.  $150,000. 

Ont.,  Newmarket — SCHODB — Bd.  Kduc., 
Keneral  contract  2  story  and  ba.sement,  8 
room,  rein. -con.,  brick  and  steel  addition, 
plain  foundation,  Prosi»ect  Ave..  to  Avery 
Shipp  ('onstr.  Co.,  195  (juebec  Ave.,  Toronto. 
Archts.  est.  $150,000.  Noted  May  20. 

Ont..  .Niaxaru  Falla — COI.,BK(.jK — Mount 
Carmel  ColleKe,  stone  and  steel  addition, 
to  PlKott  llealy  Constr.  Co.,  36  James  St. 

S..  Hamilton.  Archts.  est.  $500,000. 

Ont..  Toronto — ('HPIU'H— H.  F.  Brown, 
archt.,  2  Bloor  St.  K..  1  and  2  story  and 
basement.  60  x  100  ft.,  rein. -con.,  brick  and 
steel,  plain  foundation.  Park  Ud.,  masonry 
work,  to  A.  Venn  &  Sons.  64  I'almerston 
S«|.,  cariM'ntry,  to  S.  It.  HuKhes,  79  Port¬ 
land  St.  ;  and  plumbiiiK  and  heating;,  to 
Benett  &  WrlRlit.  72  (jueen  St.  K.,  for 
('entral  Baptist  t'hurch,  Castle  Memorial 
Hall.  Archt.s.  est.  $160,000.  -Noted  Mar.  4. 

Ont..  Winilaor  CHFUt'H  --  Uady  of 
Promjit  Succor  I’arlsh,  c'o  Penningrton  & 
Boyde,  archts..  Bartlett  Bldg;.,  greneral  con¬ 
tract  church,  to  B.  Blonde,  14  Cornhill  St., 
Chatham.  -Archts.  est.  $150,000. 

Alta.,  Filnionton  —  ('Dl.l.KCiK  —  Alberta 
Catholic  ColleKe,  c/o  -A.  Alfnd,  pastor,  843 
Tegler  BIdK.,  Keiieral  contract  rein. -con., 
brick  and  steel  colleKe,  Fniversity  campus, 
to  H.  <1.  -McDonald  Co.,  Kdmonton.  Archts. 
est.  $2o0,OO0. 


Federal  Government 
Work 


Proposed  Work 

Mann..  Boston  -  -  Improvements  —  Bureau 
A'ards  &  lon'ks.  Navy  Dept.,  Wash.,  D.  C., 
l>lans  water  front  improvements  at  Navy 
A'ard,  here.  $150,000. 

Aid..  .Viinapolis — Mains,  etc. — Spec.  5203 
—  Bureau  Yards  Docks.  Navy  Dept., 
Wash  ,  D,  C..  rejected  bids  May  12,  under- 
Kround  and  .subaiiueous  mains,  at  S. 

Naval  -Academy,  here.  Noted  May  20. 

Bill..  Portaxe — Canal — F.  S.  KnKineer 
Ollice,  Navy  BIdK-,  AVash.,  D.  C.,  plans  con¬ 
crete  lock  on  PortaKe  Canal,  to  replace 
timber  structure  recently  damaged  by 
Hood. 

AlinHoiirl — Current  Retards,  etc. — U.  S. 
Knglneer  DlTlce,  702  Postal  Bldg.,  Kansas 
('ity,  making  )>lans  current  retards  and 
revetment  in  Missouri  River,  at  Baker 
Bend,  $49,500  and  $220,000  respectively; 
dredging,  etc.,  at  Rockjairt  Be.ach  $58,750, 
at  Jackson  Bend  $125,500,  and  at  Searcy 
Bend  $42,500.  C.  (lee,  702  Postal  Bldg., 
dist.  engr. 

AlinNoiirl  and  Alinneiiota — Towboats  and 
Barges — Inland  AA'aterways  (''or|>.,  AA’ash., 
D.  C..  soon  takes  bids  3  towboats  and  5 
steel  barges  for  l'pp«'r  Mississippi  River 
Service  between  St.  Bouls,  Mo.,  and  St.  Paul, 
Minn.  $750,000. 

Bids  Desired 

X.  Y'.,  X'ortliport — Hospital— -July  27,  by 
S.  Veterans  Bureau.  -Arlington  Bldg., 
Wash.,  D.  ('.,  con.structlng  hospital  group, 


incl.  administration,  infirmary,  dining  hall, 

6  continued  treatment  buildings,  nurses  and 
attendants  ejuarters,  boiler  house  and 
laundry,  officers  quarters,  etc.,  here.  Noted 
Apr.  1. 

X'.  Y'.,  Home— Kxtenslon — June  25,  by 
Treas.  Dept,  at  office  Supervising  Archt., 
Wash.,  1>.  C.,  extensions  to  U.  S.  I’ost  Of¬ 
fice,  here.  • 

X’.  Y'.,  St.  Ueorxe — Acetylene  Flashers — 
June  23,  by  Superintendent  Lighthouses, 
100  acetylene  flashers  or  automatic  de¬ 
vices  to  control  flow  of  acetylene  lights, 
etc.,  on  buoys  and  beacons. 

X'.  J.,  Lttkehtiriit — Water  Tank — (Spec. 
5215 — June  16,  by  Bureau  Y'ards  &  Docks, 
Navy  Dept.,  Wash.,  D.  C.,  elevated  steel 
water  tank,  at  Naval  Air  Station,  here. 
Noted  June  3. 

X'.  J.,  Newark — Rock  Removal — July  12, 
by  I’.  S.  Kngineer  Office,  2nd  Dist.  Army 
iJldg.,  New  Y'ork  ("ity,  removing  rock  and 
overburden  in  Newark  Bay,  here ;  adv.  K. 
N.-R.  June  10. 

-Md.,  Cumberland— July  1,  by  Treas.  Dept, 
at  office  Suijervising  Archt.,  Wash.,  D.  C., 
remodeling  U.  S.  I’ost  Office,  here. 

I>.  C.,  WaNh. — Kngines — July  1,  at  office 
A.  L.  Flint,  genl.  purch.  officer  Panama 
Canal,  diesel  engines,  etc.  ;  adv.  E.  N.-R. 
June  10. 

I>.  C.,  YY’aHh. — Public  Buildings — U.  S. 
Congress  authorizes  $50,000,000  expendi¬ 
ture  in  District  of  Columbia,  and  $15,000,000 
outside  District  of  Columbia. 

\b.,  Norfolk  —  Plumbing  —  June  22,  by 
Bureau  Y'ards  &  Docks,  Navy  Dept.,  Wash., 
D.  C.,  plumbing  alterations  at  Marine 
Barracks,  here. 

Y'a.,  Norfolk — Road — Spec.  5221 — June 
16,  by  Bureau  Y'ards  &  Docks,  Navy  Dept., 
Wash.,  I).  C.,  road  at  U.  S.  Naval  Hospital, 
here.  Noted  June  3. 

YV.  Y'a.,  Morgantown — Remodeling — June 
21,  bj-  Treas.  Dept,  at  office  Supervising 
Archt.,  YA’ash.,  D.  C.,  remodeling  U.  S.  I’ost 
Office,  here.  . 

H.  C.,  Charleston — Pier — July  1  (extended 
date),  by  U.  S.  Engineer  Office,  extending 
north  Customhouse  pier,  about  210  ft. ;  adv. 
K.  N.-R.  June  10.  Noted  May  6. 

Tenn.,  Memphis — Hull — July  9,  by  Mis¬ 
sissippi  River  Comn.,  1st  and  2nd  Dl.sts., 
McCall  Bldg.,  steel  hull  for  concrete  mix¬ 
ing  plant;  a(iv.  E.  N.-R.  June  10. 

O.,  Hamilton — Lookouts,  etc. — June  28, 
by  Treas.  Dept.,  at  office  Supervising 
Archt.,  Wash.,  D.  C.,  changing  lookouts, 
driveway,  etc.,  here;  adv.  E.  N.-R.  June  10. 

Mich.,  Ann  Arbor — Post  Office — June  22, 
b.v  Treas.  Dept,  at  office  Supervising  Archt., 
AVash.,  D.  C.,  remodeling  U.  S.  Post  Office, 
here. 

III.,  Streator — Boilers,  etc. — June  23,  by 
Treas.  Dept,  at  office  Superv'ising  Archt., 
AA’ash.,  D.  C.,  removing  present  boiler,  etc., 
and  installing  portable,  smokeless  fire  box 
heating  boiler,  smokestack,  etc.,  at  U.  S. 
I’o.st  Cifflce,  here ;  adv.  E.  N.-R.  June  10. 

Nebraska-YVyomlnx — Tailrace,  etc. — July 
12,  at  office  Bureau  Reclamation,  Mltchel, 
Neb.,  E.  Mead,  comr.,  constructing  tailrace, 
I)enstock,  surge  tank,  building  and  founda¬ 
tion.  etc.,  for  Ouemsey  I’ower  I’lant,  North 
I’latte  I’roject ;  adv.  E.  N.-R.  June  10. 

.Mo.,  KansaH  C'lty — Revetment— June  30, 
by  U.  S.  Engineer  Office,  707  Postal  Tele¬ 
graph  Bldg.,  approximately  10,040  ft.  bank 
revetment  at  Bon  Homme  Bend,  Missouri 
River. 

Mo.,  Alatson — Dikes — June  23,  by  U.  S. 
Engineer  Office,  Postal  Bldg.,  Kansas  City, 
4.100  lln.ft.  pile  clump  dikes  on  Missouri 
River,  near  here. 

Colorado  —  Road  —  June  15,  by  J.  AA". 
Johnson,  dist.  engr.  Bureau  Pub.  Roads, 
Dept.  Agriculture,  Custom  House,  Denver, 
grading,  graveling,  etc.  5.83  mi.  Tenne.ssee 
Pass,  Surfacing  Sect.  Natl.  Forest  Road 
Project,  l.rfike  and  Eagle  Counties ;  also 
2.25  ml.  Independence  Pass  Coleman,  Grade 
Sect.  Natl.  Forest  Road  I’roject,  Pitkin  Co. 

Colorado — Roads — June  16,  by  J.  W. 
Johnson,  dist.  engr.  Bureau  Pub.  Rds.,  Dept. 
Agriculture,  Custom  House,  Denver,  grad¬ 
ing  and  crushed  rock  surfacing  9.84  mi. 
Berthond  Pa.ss  Surfacing  Section  Natl. 
Forest  Park  Project,  Grand  Co. ;  and  4.79 
ml.  Fremont  Pass  Climax-Kohoma  Sect. 
Natl.  Forest  Road  Project,  Lake  and  Sum¬ 
mit  Counties. 

Colorado — Road — June  16,  by  J.  AA’.  John- 
-son,  dist.  engr.  Bureau  Pub.  AA'ks.,  Dept. 
Agriculture,  Custom  House,  Denver,  grad¬ 
ing.  etc.,  2.42  ml.  Fremont  Pass  Curtin- 
Frisco  Sect.,  Natl.  Forest  Project.  Summit 
Co. 

Bids  Received 

Mass.,  Boston — Mezzanine — Treas.  Dept, 
at  office  Supervising  Archt.,  AA'ash.,  D.  C., 
remodeling  mezzanine  floor  in  U.  S.  Post 
Office,  here,  from  -A.  J.  Ross,  120  High  St., 
$6,200.  Noted  May  20. 

Maas.,  I.ynn — Remodeling — Treas.  Dept, 
at  office  Supervising  Archt.,  AA'ash.,  D.  C., 


May  27,  remodeling  and  enlarging  r  g 
I’ost  Office,  here,  from  Garber  & 
Bethlehem,  Pa.,  (1)  $19,000  (2)  $17 
Noted  May  13.  ' 

I’a.,  I’hila. — Conduits,  etc. — Treas.  1).  ig 
at  office  Su|)ervising  Archt.,  AA’ash.,  I  c' 
June  1,  conduit.s,  etc.,  at  U.  S.  Mint,  li.  r,-’ 
from  trf“rten  Electric  Co.,  1019  Apiilftrc' 
St.,  $11,645  ;  terrazzo  floor  also  ceilint.'  ;inii 
ventilation,  from  English  Constr.  ('.  1:, 

AA’est  91st  St.,  New  Y’ork  City,  $9.77(t,  alt 
add  $600,  and  $14,700  respectively;  v,  .,,j 
block  floor,  from  A.  N.  Dobson,  A\',i.;h 
D.  C.,  $10,600.  Noted  May  27. 

D.  C.,  Wash. — Sew’er — Office  ("onstruct- 
Ing  Quartermaster,  Munitions  Bldg,  ttay 
27,  sanitary  sewerage  system,  at  Bnliini: 
Field,  from  G.  B.  Mullin  Co..  Inc.,  u;.g 
Upshur  St.  N.  AA'.,  $18,406.  Noted  Mav  i,. 

<»..  Dayton — Sewer — Constructing  (-niar- 
termaster,  storm  water  sewerage  systt-m.  at 
AVrlght  Field,  here,  from  AA'.  H.  Boyd,  Dav- 
ton,  $29,776.  Noted  May  20. 

Contracts  Awarded 

D.  C..  Wash. — Gate  Chambers — U.  S  l-:n- 
gineer  Office,  Navy  Bldg.,  cross  conniction 
gate  chambers  and  repairs  to  old  conduit,  to 
AV'.  F.  Brenizer  Co.,  101  New  York  -\v.- 
N.  E..  $213,910.  Noted  Apr.  15. 

I).  t’..  Wash. — Pipe  Line — U.  S.  Engin.t-r 
Office,  Navy  Dept.  Bldg.,  pipe  line  from  oUi 
filtered  water  reservoir  for  Dist.  Columbia 
AA'ater  Supply,  to  Lock  Joint  Pii)i-  (•(, 
Ampere,  J.,  $99,920.  Noted  June  3. 

Ca.,  Augusta — Recreation - U.  S.  A’et- 

erans  Bureau,  Arlington  Bldg.,  AVash., 
D.  C.,  recH'ation  building  at  T^.  S.  A’et- 
erans  Hospital  62,  here,  to  A.  C.  Samford, 
619  Shepherd  Bldg.,  Montgomery,  Ala.,’ 
$85,500.  Noted  May  27. 

O.,  Dayton — Sewer— ^Constructing  Quar¬ 
termaster,  storm  water  sewerage  sy.stem, 
at  AA'rIght  Field,  here,  to  AA’.  H.  Bovd,  IlG- 
bold  Bldg.,  $29,776.  Noted  May  20. 

Michigan  —  Dredging  —  U.  S.  Engineer 
Office,  I)etroit,  dredging  in  Saginaw  Bav 
Channel,  to  Great  Lakes  Dredge  &  Dock 
Co.,  AA’illlamson  Bldg.,  Cleveland,  O.,  $S8,- 
008.  Noted  May  6. 

Illinois — Gravel,  etc. — U.  S.  Engineer  Of¬ 
fice,  537  South  Dearborn  St.,  Chicago, 
gravel  and  sand  at  Chicago  Harbor,  to 
Constr.  Materials  Co.,  133  AVest  AA'ashington 
St,  Chicago.  $11,900  and  $4,810  respec- 
lively.  Noted  May  13. 

HI.,  (ireat  Lakes  (hr.  AA’aukegan) — Sp*‘C. 
5209 — -Mezzanine —  Bureau  Yards  &  Docks, 
Navy  Dept.,  AA'ash.,  D.  C.,  mezzanine  floor 
in  storehouse,  at  Naval  Training  Station, 
here,  to  G.  AV.  Thaxter,  712  Pine  St., 
AA’aukegan,  $8,331  (60  days).  Noted 

-May  27. 

YY’ash.,  Easton — Canal — Bureau  Reclama¬ 
tion,  Ellensburg,  for  Kittitas  Main  Canal 
Div.  1,  Y'akima  Project,  near  here,  to  Gen¬ 
eral  Con.str.  Co.,  Spokane  Savings  &  Loan 
Bldg.,  Spokane,  $244,293.  Noted  May  20. 


Unclassified 


Proposed  W'ork 

stadium — Exeter,  N.  H. — Phillips  Exeter 
Academy  making  preliminary  plans  sta¬ 
dium.  $50,600  or  more.  J.  R.  AVorcester 
Co.,  79  Milk  St.,  Boston,  engr. 

Transmission  I-liie — Westmoreland.  N.  Y. 
— Utica  Gas  &  Electric  Co.,  222  Genessee 
St.,  Utica,  plans  5$  ml.  transmission  an(l 
distribution  system,  here. 

Stadium  —  Chester,  Pa.  —  Pennsylvania 
Military  College  having  plans  prepared  by 
Ballinger  Co.,  archts.  and  engrs.,  125  Chest¬ 
nut  St.,  Phlla.,  rein.-con.,  single  deck 
stadium,  7,500  seating  capacity,  on  College 
Grounds. 

Transmission  Line — North  Carolina — A’ir- 
glnia  Electric  &  Power  Co.,  Richmond,  A’a., 
making  preliminary  surveys  transmission 
line  from  Suffolk.  Va.,  to  Elizabeth  City. 
Edenton  and  Hertford,  here.  L.  C.  Brad¬ 
ley.  Richmond,  A’a.,  pres. 

Transmission — North  Carolina — Southern 
Power  Co.,  432  South  Church  St..  Char¬ 
lotte,  plans  40  ml.  power  line  from  Winston- 
Salem  to  Elkin.  AA’.  S.  I.rf'e.  ch.  engr. 

Telephone  Trunk  Line — North  Carolina- 
Southern  Bell  Telephone  Co.,  67  Edgeworth 
Ave.,  Atlanta.  Ga.,  plans  120  ml.  telephone 
trunk  line  from  Sanford  to  Charlotte,  here. 
G.  C.  Cauthen,  Raleigh,  dist.  mgr. 

Brick  Kiln  —  Oad’sden,  Ala.  —  Gadsden 
Clay  Products  Co.  plans  oblong  brick  kiln. 
300,000  brick  capacity. 

Parks  and  Pla.vxrounds — Rome,  Oa. — See 
"Waterworks.” 

Tunnel — Tampa,  Fla. — Tampa  Gas  Co., 
201  Madison  Ave.,  plans  tunnel  under  Hills¬ 
boro  River  near  Fortune  St.  Bridge 
$160,000. 

Culverts — -Alabama  and  Mississippi — See 
"Railways.” 
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I'li' (Continued) 

lii»ep  Terminal  —  Kutnn  KniiKe.  I.a.  — 

>;i.4  n  takes  bids  steel  car  Hoat.  concrete 
tri.i'-'fer  platform,  cranes,  etc.,  for  river 
aiul  rail  exchanRe,  here.  $200,0U0.  Fed¬ 
eral  llarRe  Lines  will  op<'rate  same.  W. 

1.'  Schultz.  871  Shrine  Uldt;.,  Alemphi.s, 

Tt  iiii.,  eiiKr.  Noted  Apr.  1. 

t.limination  tirade  f'roMsinir  —  Memphis^ 
Teiiii. — City,  Illinois  Central  U.U.  Co.,  13j 
i;a.“t  11th  I'l.,  Chicago.  111..  A.  F.  Blaess, 
ih  fiigr..  Louisville  &  Nashville  R.R.  Co., 
I,(iui.-iville,  Ky.,  W.  H.  Courtnay,  ch.  engr., 
.Vashville,  Chattanoog.a  &  St.  ix>uis  R.R. 
i'l,.  Rway.,  Nashville,  Tenn.,  II.  Mc- 
l>iiiiald,  ch.  engr.  and  Union  R.R.  Co.,  plan 
cliiiiination  of  grade  crossing  at  Poplar 
l>l\cl  bv  constructing  Aulon  Subway  or 
viaduct,  '22  ft.  $3O«,li00-$400,0U0.  W.  R 
Kewler.  city  engr. 

swimming  I’ool  —  Chieugu,  III.  —  See 
'Tiuildings — Commercial.” 

Animal  Cages,  etc. — KlversUle,  111. — See 
••Buildings — Uommercial." 

swimming  I’onl  —  lletrolt,  Mich.  —  See 
••Buildings — Commercial.” 

(•rain  Klevator  —  .\mery,  WIs.  —  See 
•‘Buildings — Industrial.” 

street  I.iglitiiig  System — St.  Louis,  Mo. — 
Bu.sincss  .Men,  c-o  S.  H.  I»vejoy,  executive 
secv.,  lliSC  Arcade  Rldg.,  sisjti  take  bids 
stn'et  lighting  system  on  Grand  Rlvd.  north 
and  .south  of  Olive  St.,  112  steel  standards, 
etc.  Noted  May  2ii. 

Pipe  Line  —  Texas  —  Humble  Oil  Co., 
Humble  Oil  Co.  Hldg.,  Houston,  making 
preliminary  surveys,  etc..  8  in.  pii>e  line 
from  Rrunl  in  Webb  Co.  to  tidewater  at 
Ingleside.  $l.i)0(),(i00.  Private  plans. 

Kleetrie  Light  ami  I'owep  Line — Texu** — 
Western  I’ub.  Serv.  Co.,  e/o  S.  R.  Here¬ 
ford,  supt.,  Conroe,  making  preliminary 
plans  16  mi.  high  voltage  electric  light  and 
IMiwer  line  from  Conroe  to  Willis.  $3.'>,00(). 
Private  plans. 

Land  Development — CorpiiH  Christi,  Tex. 
— H.  H.  Friar,  1408  Me.squite,  and  C.  K. 
Cook,  et  al.  making  plans  developing  172 
acre  subdivision,  incl.  sewers,  waterworks, 
paving,  etc.  $15(1,(100.  Private  plans. 

Facade — San  Francisco,  Calif. — C'ity  and 
San  Francisco  Co.  making  itlans  Civic  Cen¬ 
ter  P'acale  at  P'ulton  St.  approach.  $150,- 
«00.  J.  Reid,  Jr.,  city  archt. 

I.ight  and  Power  Lines — Kiverside,  Ont. 
— Town  Council  plans  extending  street  light 
and  power  lines  on  various  streets.  $25,000. 

Kleetrie  Snb-Statlon  —  Sudbury,  Ont. — 
Making  plans  electric  sub-station,  building 
$15,000,  equipment  $19,000  distribution  and 
street  lighting  lines  $18,000.  P.  J.  O’Gor¬ 
man,  Stafford  Blk.,  archt. 

Switchboard — Toronto,  Ont. — Plans  new 
switchboard  for  controlling  motor  driven 
putnps  in  main  pumping  station.  $60,000. 
it.  C.  Harris,  City  Hall,  engr. 

Maiifudeum  —  Woo<lsl€>ck.  Ont.  —  Canada 
Mausoleums  Ltd.,  Metropolitan  Bldg., 
Toronto,  having  jtlans  prepared  by  Cameron 
&  Ralston,  Bartlett  Bldg.,  Wintlaor.  stone 
and  concrete  mausoleum,  here.  $150,000. 

Transmission  Line  —  Winnipeg,  Man.  — 
I'ept.  Pub.  Wks.,  plans  100  mi.  transmis¬ 
sion  line.  $250,000. 

Transmission  Line  —  New  nrimswlek  — 
.\ew  Brunswick  Kleetrie  Power  Comn.,  St. 
.John,  soon  takes  bids  10  mi.  transmission 
line  from  Moncton  to  Shediac.  S.  R.  Wes¬ 
ton,  ch.  engr. 

Mharf — Sydney,  N.  S. — Dept.  Pub.  Wks., 
Gttawa,  soon  take  bids  wharf,  here.  $75,000. 

Bids  Desired 

Conduits,  etc. — .Arlington  (br.  Boston), 
Muss. — See  "Contracts  .Awarded.” 

Heating  System — Boston,  Mass. — June  14, 
hy  Schoolhouse  Dept.,  heating  systems  in 
Old  Everett  School,  Willis  St.,  Dorchester, 
and  Trescott  School,  Rosemont  St.,  Hyde 
Park.  $25,000.  F.  E.  Slattery,  chn. 

Heating  and  A'entilating  System — Fox- 
lioro.  Mass.  —  June  22,  by  Dept.  Slental 
Di.seases,  State  House,  Boston,  heating  and 
Ventilating  system  In  F'oxboro  State  Hos¬ 
pital  Building  12,  here.  $25,000.  G.  M. 
Kline,  comr. 

Bulkhead  —  New  Bedford,  Mass.  —  June 
22,  at  office  G.  H.  Nye,  city  engr.,  302 
.Municipal  Bldg.,  timber  and  rip  rap  bulk¬ 
head.  etc. ;  adv.  E.  N.-R.  June  10. 

Coal  Pocket — Somerville  (Boston  P.  O. ), 
Mass. — See  “Contracts  Awarded.” 

Boilers,  etc.  —  Watertown  (Ind.  br. 
Boston)  Mass.  —  See  "Buildings  —  Indus¬ 
trial.” 

Swimming  Pool  —  Wrentham,  Mass.  — 
.\.  L.  Putnam,  c/o  Metcalf  &  Eddy,  engrs., 
14  Beawn  St..  Boston,  taking  bids  croncrete 
swimming  pool.  $25,000. 


Tow  Bout — .Albany,.  N.  V. — June  15,  by 
T.  F.  Farrell,  supt.  Bureau  Canals,  l)ei>t. 
Pub.  Wks.,  steel  screw  motor  tow  boat,  at 
Barge  Canal  Terminal.  Noted  June  3. 

Ferrylmats — New  A'ork,  N.  A'. — June  21, 
by  A.  Goldman,  comr.  Plant  &  Structures, 
Municipal  Bldg.,  steel  screw  ferry  boats. 
Borings,  etc.— Phlla..  Pa. — See  ‘‘S<  wers.” 
Causeway  —  Miami,  Fla.  —  June  15,  by 
Comrs.  Dade  Co.,  concrete  bulkheading,  fill¬ 
ing  for  roadway  and  bridge  work  for  new 
79th  St.  causeway  to  Miami  Beach. 

Kiinning  Trueks,  etc. — Kocky  Klver,  O. — 
June  22.  by  lid.  Educ.,  E.  R.  Sisson,  elk., 
removing  5,ooo  cu.yd.  dirt,  constructing  2 
running  tracks,  220  ft.  long.  30  ft.  wide 
and  J  mi.  x  24  ft.  wide,  etc.  E.  H.  Arnold, 
Town  Hall,  engr. 

IJghttng  System — Chicago,  111.  -June  17, 
by  City,  Room  406  City  Hall,  furnishing, 
delivering  and  erecting  complete  lighting 
system  for  section  Munici|uil  lainding  Field, 
at  63rd  St.  and  Cicero  Ave.  A.  A.  Sprague, 
comr.  I’ub.  Wks. 

Transmission  I.lne — Wisconsin  -  Wiscon¬ 
sin  Power  &  Light  Co..  16  North  Carroll 
St..  Madison,  taking  bids  7  mi.  new  and  re- 
cf>nstructlng  8  mi.  transmission  line  !«•- 

tween  Verona  and  Belleville.  E.  J. 

Kallevany,  c/o  owner,  engr. 

Salt  Mine  —  Texas  —  See  “Contracts 
Awarded.” 

Bitls  Received 

station  F'inish — New  A'ork,  N.  A'. — Bd. 
Transportation,  J.  H.  Delaney,  chn.,  40 

Lafayette  St.,  June  7,  station  finish  work, 
at  'Times  S(iuare  Station,  of  Rapid  Transit 
R.R.,  from  M.  F.  Kelly  Building  Corp..  3851 
C.rand  Central  Terminal,  $179,708.  Noted 
May  27. 

Ornamental  Lighting  System — Los  .An- 
gi  les,  Calif.  —  SuiH‘rvs.  Los  Angeles  Co., 
May  24,  103  pressed  steel  standards  on 
Melrose  and  Clinton  Aves.,  front  G.  W. 
KemvH>r,  P.  O.  Box  196,  Alhambra.  $31,998. 
Engrs.  est.  $2-9,428.  Noted  May  13. 

Contracts  Awarded 

Shore  Protection  —  Alussachiis  ‘tts  — Met- 
ro|M)litan  Dist.  Comn.,  1  Ashburton  PI.,  Bos¬ 
ton,  improving  Highway-Hancock  St., 
fjuincy  Shore  Reservation,  to  I’.  Cainito,  424 
Hanover  St.,  Boston,  $23,333.  Engrs.  est. 
$25,000.  Noted  Apr.  29. 

Conduits,  etc. — .Arlington  (br.  Boston), 
Mass.  —  New  England  Telephone  &  Tele¬ 
graph  Co.,  50  Oliver  St.,  Ikjslon,  will  build 
underground  conduits,  underground  cables 
and  aerial  cables.  $46,550.  Work  will  be 
done  by  day  labor.  I’rivate  plans. 

Arena — Boston.  Alass. — Boston  Arena  Co., 
26  Pt  mberton  S<j.,  Boston,  1  story,  brick  ad¬ 
dition,  St.  Botolf  St.,  to  F.  T.  I.,ey  Co.,  230 
Boylston  St.  Archts.  est.  $40,000.  Noted 
Apr.  15. 

Coal  Pocket — Somerville  (Boston  P.  O.), 
Mass.  —  Adams  Wood  &  Coal  Co.,  277 
Beacon  St.,  will  build  1  story  coal  pocket, 
10,000  sq.ft,  floor  space,  rein. -con.  and 
timber.  Work  will  be  done  by  separate 
contracts.  $40,000.  Private  plans. 

Heating  and  A'entilating  System — West 
Newton  (Ind.  br.  Boston),  .Mass. — City  of 
Newton,  heating  and  ventilating  system  In 
Junior  High  Sch<K)l,  here,  to  J.  S.  Ca.ssedy, 
133  Austin  St.,  Cambridge,  $61,700.  Noted 
May  20. 

Fill — Corona  (Ind.  sta.  Flushing),  N.  Y. 
— Bd.  Transportation,  J.  H.  Delaney,  chn., 
49  I..afayette  St.,  furnishing  and  placing  fill 
in  Corona  A'ards,  Roosevelt  Ave.,  etc.,  to 
Welch  Bros.  Contg.  Co.,  14  (Jueens  St., 
La)ng  Island  City,  $26,180.  Noted  June  3. 

Foundation,  etc. — New  A'ork,  N.  Y. — B. 
M.  Patten,  comr.  Public  Markets,  Munici¬ 
pal  Bldg.,  viadu<‘t  foundations,  ramp  floors, 
etc.,  at  Bronx  Municipal  Market,  Exterior 
and  151st  Sta.,  to  C.  Meads  &  Co.,  217  We.st 
14th  St.,  $989,000.  Noted  May  6. 

Tracking,  etc. — New  A'ork,  N.  A’. — Bd. 
Transportation,  J.  H.  Delaney,  chn.,  49 
I.afayette  St.,  installing  tracks  in  part 
Queensboro  Subway  line,  to  Slattery  Eng. 
&  Constr.  Co.,  10  East  43rd  St.,  $31,191. 
Noted  June  3. 

Track  Elevation  —  Phlla.,  Pa.  —  See 

“Streets  and  Roads.” 

Tunnel — AVest  Phlla.  (sta.  Phlla.),  Pa. — 
Pennsylvania  R.R.  Co.,  Broad  St.  Sta., 
I’hila.,  reconstructing  and  enlarging  double¬ 
track  tunnel  under  32nd  St.,  here,  etc., 
carrying  tracks  to  Wilmington.  Baltimore, 
Washington  and  Octoraro  Branches,  etc.,  '.o 
Keystone  State  Constr.  Co.,  Franklin  Bank 
Bldg.,  Phila.  Total  cost  h-el.  work  to  be 
done  by  day  labor.  $l,000,o)0. 


Plumbing — Chicago.  III.  4'omrs.  Cisik 
Co.  plumbing  contrai‘t  for  Cook  County 
Hospital  addition,  to  Hanley  A:  Co.,  6  North 
Clark  St.,  $240,396.  Noted  .\pr.  29. 

Salt  Aline — Texu<« — Texas  Salt  Co.,  c.  o 
G  Leland,  mgr.,  Houston,  will  build  plant 
for  mining  15o  tons  rin  k  salt  [M'r  hr.,  ini  l. 
hoisting  machine,  air  compressors,  etc.,  by 
day  lalmr.  $150,000.  Private  |)lans.  « 'on- 
tract  for  rein. -con.  lin«‘  shaft,  30  ft.  diam., 
about  150  ft.  deep,  to  Foundation  Co.,  120 
Lilafty  St.,  New  York  I'ity. 

Storage  Tanka — PluinvIew,  Tex. — Harvest 
(Jueen  Mill  &  Elevator  Co..  Inc.,  8  rein. -con. 
storage  tanks,  to  Southwestern  Eng.  Co., 
Plainview.  approximately  $100,000. 

Police  Signal  System — Al  ont  real,  <Jue. — 
Corisiration.  isilice  signal  s.vst<‘m,  to 
Northern  Electric  Co.  Ltd.,  121  Shean-r  St., 
$168,452. 

(irnin  FJevntor — Calgary,  .Alta. — Dept 
Natural  Resources.  Canadian  Pacilic  R.v. 
Co.,  grain  elevator  and  flour  mill,  to  Rn- 
nett  Ji  White,  Calgary. 


Materials 


Rids  Desired 

Lumber,  etc. — New  A'ork,  N.  Y. — June 
16,  by  P.  J.  Dooling,  comr.  I'urchase, 
Munici])al  Bldg.,  furnishing  lumber  and 
paving  bliH‘ks  to  Pollc«‘  Dept.,  Depts.  Park.s, 
Manhattan.  Plant  Ac  Structure,  Pub.  Wel¬ 
fare,  and  Water  Sui)p!y.  Gas  &  Electricity. 

Frogs,  Switebes,  etc. — Pblla..  I*a. — June 
15,  by  Montgomery  Smith,  purch.  agt. 
Pennsylvania  R.R.  Co.,  17lh  and  Fills-rt 
Sts.,  frogs,  switches,  guard  rails,  etc.  A. 
C.  Shand,  Broad  St.  Sta.,  ch.  engr.  rail¬ 
road. 

(iruvel — I.eiilsiiinu — June  29,  by  State  Hy. 
Comn.,  Baton  Rouge,  approximately  6,227 
cu.yd.  washed  and  screened  gravel,  at  Tor- 
ras,  for  Kelh^rs  laine-Simmespori  Highway, 
State  Highway  Project  9u-|),  Pointe  Cou|«‘e 
Parish.  W.  B.  Rols^rt,  Reymond  Bldg., 
Baton  Rouge,  highway  engr. 

Cement,  etc. — New  ttrleanw,  I.n. — .lune  29 
by  W.  J.  Legier.  city  purc‘h.  agt..  City  Hall. 

6  cars  Portland  cement  in  sacks,  mazda 
lamps  for  all  city  departments,  etc.,  for  6 
months  period. 

Cement.  Steel,  ete. — Tomahawk.  AA'ia. — 
W.  E.  Brooks,  genl.  mgr.  Wis<‘onsin  Valley 
Impvt.  Co.,  1st.  Natl.  Bitnk  Bldg.,  Wau.sau, 
in  market  approximately  3,5(to  i)bl.  clement, 
reinforcing,  gates  and  gate  hoists  for 
storage  dam,  near  here. 

Reinfureing  Bara — Alaaon  City.  la. — June 
15,  at  office  Auditor  Cerro  Gordo  Co.,  80,- 
(•00  lb.  t  in.  round  reinforcing  bars.  R.  E. 
Robertson,  Mason  City,  engr. 

Pile* — Loa  .Angelea,  Calif. — June  16,  by 
Harbor  Comn.,  Sect.  “A"  Douglas  fir  creo- 
soted  piling.  4  |X-b.  54  ft.,  73  pc.a.  56  ft.. 
65  jK-s.  58  ft.,  64  pcs.  6t»  ft.,  128  1>C8.  64 
ft.,  134  pcs.  66  ft.,  and  132  pcs.  68  ft.,  68 
ft.  lengths.  Sect.  "B”  for  Stock,  3(»  jk's.  54 
ft.,  30  pcs.  56  ft.,  50  |H‘S.  58  ft.,  50  ik‘8.  60 
ft.,  30  pcs.  66  ft.,  and  15  |K‘s.  68  ft. 

Caatlnga,  etc.  —  AA'elland.  Ont.  —  Lyall 
Constr.  Co..  Ltd.,  5000  Western  St., 
Montreal,  (Jue..  in  market  20,00(t  tons  of 
metal  construction  of  which  16,000  tons  to 
be  castings,  for  Welland  Canal,  here. 

Contracts  Awarded 

Coal  Tar  Patching — Boston.  Alaaa. — City, 
Supply  Dept.,  coal  tar  patching  for  en¬ 
suing  year,  to  Independent  Coal  Tar  Co.,  88 
Broad  St..  $28.89  ia?r  ton.  Noted  May  13. 

Cement — .Alhany,  N.  Y. — Albany  Port 
I>ist.  Comn.,  loo  State  St.,  10,000  bbls.  ce¬ 
ment  for  wharf  «‘onstruction  at  Westerlo 
Island,  to  P.  E.  Mc^Cjible,  28  Williams  St., 
at  $2.72  per  bbl.  Not»‘d  May  13. 

Castings — New  A'ork,  N.  A'. — J.  Miller, 
pres.  Manhattan  Boro,  Municipal  Bldg., 
steel  castings  to  Corjmratlon  A'ards.  here,  to 
Detroit  Steel  Castings  Co.,  227  Fulton  St., 
Brooklyn,  $3,187.  Noted  May  13. 

OH — Trenton.  N.  J. — To  Barrett  Paving 
Co.,  Trenton  Trust  Bldg.,  8,0(»0  gal.  oil  for 
parks  at  $0.2998  per  gal.  :  8.0(M),  gal.  tar 
$0,128.  30,000  gal.  asphaltic  oil  $0.1485, 
1,500  tons  slag,  $3.55,  and  20,000  gal.  tar 
$0,148. 

Alanhole  Covers  and  Frames— Baltimore, 
Aid.  —  Manhole  covers  and  frames,  to 
Fret^rlck  Iron  Co..  Frederick,  No.  2  $20,- 
064  ;  and  to  J.  J.  lAicy  Co.,  1401  Block  St., 
Baltimore,  No.  1  $17,898. 


See  proposal  advertising  on  page  145 
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Aluminum 

Paint 

Protects  and 
Beautifies 
this  Factory 
Interior 


Interior  Weston  Electrical  Irutrument  Corporation,  Newark,  N.  J. 


ALUMINUM 


AMONG  the  first  important  manu- 
factoring  concerns  in  this 
country  to  realize — and  profit  by — the 
reflective  and  protective  value  of 
Aluminum  Paint  was  the  Weston 
Electrical  Instrument  Corporation. 

The  use  of  Aluminum  Paint  on  the 
factory  interior  (shown  above)  is  but 
one  more  evidence  of  their  forward 
looking  policy. 

Here  are  the  reasons  why  the 
Weston  Corporation  are  enthusiastic 
about  Aluminum  Paint. 

It  is  extra  durable. 

Its  cool,  silvery  gray  color  gives 
their  factory  interiors  a  crisp,  clean 
appearance. 

The  lustrous  color  of  Aluminum 
Paint  lasts — and  dust  and  dirt  maybe 
washed  from  itscoat-of-metal  coverage. 


They  retouch  their  factory  interior 
at  those  points  where  constant  contact 
has  finally  soiled  the  surface,  without 
leaving  any  defacing  line  between  the 
new  and  the  old  Aluminum  Paint  jobs. 

One  coat  coverage  is  sufficient  for 
interior  painting.  One  coat  will  hide 
any  color — even  black. 

And  Aluminum  Paint  reflects  a  soft, 
well  diffused  working  light  over  their 
factory  that  is  kind  to  operatives’  eyes. 

The  many  wonderful  qualities  in¬ 
herent  in  Aluminum  Paint  are  due  to 
a  unique  surface  tension  principle, 
“Leafing”. 

The  value  of  this  principle  to 
industry  is  interestingly  and  instruc¬ 
tively  told  in  the  Paint  Booklet — 
“Aluminum  Paint — A  Step  Ahead  in 
Industrial  Painting.” 

Send  for  your  copy. 


Aluminum  Company  of  America 

2433  Oliver  Building,  Pittsburgh,  Pa. 

Offices  in  Eighteen  Principal  American  Cities 

ALUMINUM  IN  EVERY  COMMERCIAL  FORM 


Aluminum  Paint 


Engineering  News-Record,  June  17.  1926 

Construction 

News 


Some  of  the  W  eek^s  Large  Projeets 

\  MO.VG  the  announcements  for  the  cur- 
/x'rent  week  are  the  following; 

Proposed  Work 

Ilvdro  electric  development,  Washington, 
Gravs  Harbor  Ry.  &  Light  Co.  plans  hy<ln)- 
rlectiic  project  on  Cowlitz  River,  total 

j20."O0.000. 

Bridge,  Xew  Orleans,  La.,  G.  A.  Hew  and 
A.  S.  Hiickett  plan  single  span  toll  bridge, 
iio.i'Oo.ooo. 

Hotel  and  office,  St.  I.ouis,  Mo.,  Local 
Syndicate  having  preliminary  plans  made, 

jio.noo.ooo. 

Water  supply  system,  Santiago,  Cuba, 
Dept  Pub.  Wks.  making  plan.s  for  water 
system.  $6,000,000. 

Hotel,  Vancouver,  B.  C.,  Syndicate  having 
nrtliniinary  plans  prepared,  $5,000,000. 

University,  Kansas  City,  Mo.,  Lincoln  & 
la-e  University  having  plans  preitared, 
$5,000,000. 

Sewage  disi)osal  plant.  West  Palm  Beach, 
Fla.,  making  plans  for  plant,  $3,000,000, 

Factory,  Cambridge,  Mass.,  Industrial 
Building  Co.  having  sketches  made. 

$3, 0)10,000. 

Si-hools,  Greenslioro,  X.  (’'.,  voted  $2,300,- 
OOo  bonds  to  construct  new  schools. 

Bank.  Providence,  R.  I..  Industrial  Trust 
('o.  had  plans  prei)ared,  $2.o00.oo0. 

Office  and  Exchange,  ('hicago,  HI.,  Chi¬ 
cago  Mercantile  Exchange  having  plans 
firepared,  $2,000,000. 

liotel.  Laurel,  Miss.,  W.  B.  Rogers,  et  al 
having  preliminary  jilans  prepared.  $2.oo0,- 
000. 

Club,  San  Fran<'lsco,  Calif.,  Embassy 
Club  having  plans  prepared,  $l,500,oo0. 

leaving,  Toledtt,  Iowa,  Tama  Co.  plan 
bond  election  for  road  work.  $1,437,000. 

Hotel,  Galveston,  Tex.,  Boulevard  Hotel 
Co.  having  plans  jtrepared,  $1,350,000. 

School,  San  Francisco,  Calif.,  Bd.  I’ub. 
Wks.  plan  building,  $l,026,00o. 

School,  Indianapolis,  Ind.,  Bd.  School 
Comrs.  had  plans  prepared,  $l,0o0,0oii. 

Chapel,  Cambridge,  Mass..  Harvard  Uni¬ 
versity  having  sketches  made,  $l,ooo,ooo. 

.\partment.  Chicago.  Ill,  .M.  Thor<h  hav' 
ing  plans  iirepared,  $ t.Oiiii.ono. 

Office,  San  Diego,  «’;ilif.,  Medico-Dental 
Building  Corp.  having  plans  prepared. 
$1,000.0110. 

Theatre,  Columbus,  O..  lao-ws  Inc.,  hav¬ 
ing  sketches  drawn,  $1,000,000. 

Bids  Wanted 

City  Hall,  I»s  .Angeles,  Calif.,  June  30. 
by  Bd.  Pub.  Wks.,  $3,00o,0oo. 

Office,  Chicago.  111.,  F  D.  Chase,  Inc., 
Archts,  taking  bids,  $l,oo0.ooo. 

Contracts 

Office,  Chicago.  Ill..  Medical  .Arts  Club, 
let  general  contract  to  Thompson-Starreti 
Co.,  $4,500,000. 

Hotel,  Chicago,  Ill.,  R.  T.  Fran<-e  &  (''o., 
.Archts.,  let  general  contract  to  Fitzgerald 
t'onstr.  Co..  $2,000,000. 

Hotel.  White  Plains,  X.  Y..  H.  Panchey 
to  Dwight  P.  Robinson  &  Co.,  $l,500,0OO. 

Classified  Index  of  Bids  Wanted 


W  aterworks 

Bids  close  See  Eng.  Kexcs-Record 


June  18  Hammonton.  N.  J . luno  10 

June  18  I^>nK  Island  City,  X.  Y.  ..June  17 

June  18  Xew  York,  X.  Y . June  17 

June  18  St.  George,  X.  Y . June  17 

June  19  Jeffersonville,  Ind . June  17 

June  19  Gulfport,  ilis.s . June  .7 

June  21  Buda.  Ill . June  17 

June  21  Jackson,  Miss . June  17 

June  21  Okmulgee,  Okla . June  .7 

June  21  Milwaukee,  Wis . June  17 

June  22  River\'iew  (mail  Angling), 

Mich . June  17 

June  23  Babylon.  X.  Y . June  17 

June  23  South  I’asadena  (Ind.  br. 

Pasadena),  Calif . June  17 

June  24  Quincy  (Ind.  br.  Boston), 

Mass . June  17 

June  24  Glendale,  Calif . June  17 

June  23  St.  Cloud.  Minn . June  17 


June  25  Dayton.  O . June  17  | 

June  25  Williamson,  W.  Va . June  10  • 

Adv.  June  3  to  17. 

June  28  Xordheim,  Tex . June  10  ! 

June  29  Detroit,  Mich . June  10  . 

Adv.  June  10  and  17.  | 

June  30  Providence,  R.  I . June  10 

Adv.  June  10  and  17.  I 

June  30  Xewark,  X.  J . June  17 

Adv.  June  17. 

July  1  Berea,  O . June  17 

Adv.  June  17. 

Sewers 

June  21  West  Roxbury  (Boston  P.  O.), 

Ma.ss . June  10 

June  21  Boston.  Mass . June  17 

June  21  Milwaukee,  Wis . lune  17 

June  21  Huntington.  W.  Va . June  17 

June  22  Topeka,  Kan . June  17 

June  22  St.  Paul,  Minn . June  17 

June  22  St.  Douis.  Mo . ,Iune  .7 

June  22  Kingsford,  Mich . June  10 

June  22  Erie,  Pa . June  10 

Adv.  June  10  and  17. 

June  22  Independence,  Kan . June  10 

June  22  Kingsford  (Iron  Mountain 

P.  O.).  Wis . June  17 

June  22  Bibertyvilie,  III . lune  17 

June  22  Birmingham,  Ala . June  17 

June  23  Hastings,  Xeb . June  17 

June  23  Ithaca,  Mich . .Tune  10 

June  23  Harlingen,  Tex . June  17 

June  25  Chattanooga,  Tenn . June  10 

Adv.  June  10  and  17. 

June  25  Erie,  Pa . June  10 

,  Adv.  June  10  and  17. 

■Tune  25  Prague.  Okla . June  17 

June  25  New  York.  X.  Y . June  17 

June  28  South  Belmar,  X.  J . June  17 

Adv.  June  17. 


II ids  close  See  Eng.  Xcics-Reeord 

June  29  St.  Eouis,  Mo . June  10 

July  0  Lynn.  Mass . June  3 

July  fi  Jackson.  Mich . June  17 

Adv.  June  17. 

July  12  Fulton.  Ky . June  17 

Adv.  June  17. 

July  13  St.  Louis,  Mo . June  17 

Wash*  Disposal 

June  21  Woodlawn,  Pa . .Tune  3 

June  21  Gary.  Ind . June  10 

Adv.  June  10  and  17. 

June  25  Louisville,  Ky . June  3 

Bridges 

June  IS  Cincinnati,  Ohio  . June  3 

June  18  Pennsylvania  . June  10 

June  18  Brooklyn,  X.  Y . June  10 

June  21  Kentucky  . June  3 

June  21  Xew  Jersey  . June  3 

June  21  Wayne,  Xeb . June  10 

June  21  Ludington,  Mich.  . June  10 

Adv.  June  10  and  17. 

■  June  22  Xew  York  . ..June  10 

1  Adv.  June  10  and  17. 

June  22  Harlan,  la . June  17 

I  .Tune  23  Milton,  X.  Y . June  17 

June  24  Xorth  Ad.ams.  Mass . June  10 

Adv.  June  10  and  17. 

June  24  Jersey  City,  X.  J.  . June  17 

June  25  Cincinnati,  O . June  17 

June  25  Roanoke.  Va . June  3 

Adv.  June  3  to  17. 

June  28  Providence,  R.  I . June  10 

Adv.  June  10  and  17. 

June  28  Xew  Jersey . June  10 

.■\dv.  June  10  and  17. 

.Tune  29  Manh.-ittan,  Kan . June  10 

June  29  Xorth  Carolina  . June  17 

June  29  Bronxville,  X.  Y . June  10 

Adv.  June  10  and  17. 

June  30  Racine.  Wis . .lune  10 

Adv.  June  10  and  17. 

July  1  I.nuisiana  . June  10 

.Inly  2  I.rf)s  Angeles,  Calif . June  10 

July  2  Vero  Beach,  Fla . June  17 

Adv.  June  17. 

July  6  California  . June  17 

July  6  Sto<-kton.  Calif . June  17 

July  9  Tribes  Hill.  X.  Y . June  17 

July  9  Roanoke,  Va . June  17 

Adv.  June  17. 

July  15  Clayton,  I.ji . June  17 

Adv.  June  17. 

July  16  Huntington,  W.  Va.  . June  17 

Adv.  June  17. 

Dams 

June  30  Reading.  Pa . June  10 


Adv.  June  10  and  17. 


Excuvution,  Druinagr,  Irrigation, 
Levees,  Kiver  and  Harlmr 


nids  i  lo.se  See  Eng.  Netes-Reeord 

June  21  Cascade,  la . June  17 

June  25  Port  Burwell,  Ont . June  10 

June  29  Welland.  Gut . June  10 

July  3  Morgantown,  Ky . June  17 

Streets  and  Roads 

June  18  Roselle,  X.  J . June  10 

June  18  Xew  York,  X.  Y . June  10 

June  18  Xew  York.  X.  Y . June  17 

June  19  Milwaukee,  Wis . June  17 

June  19  Racine,  Wis . June  17 

June  21  Sedalia.  Mo . June  17 

June  21  Xew  York.  X.  Y . June  17 

June  21  Peru,  Ind . June  17 

.Tune  21  Weatherford,  Okla.  .• . lune  17 

June  21  Huntington,  W.  Va . June  17 

June  21  Providence,  R.  I . June  17 

June  21  Riverside.  Ont . June  17 

June  21  Cincinnati,  O . lune  17 

June  21  Galesburg,  111 . June  17 

June  21  Kentucky  . June  3 

June  21  Xew  Jersey  . June  3 

June  21  I’ittsburg,  Tex . lune  10 

June  21  Akron.  () . June  lo 

June  21  Huntington.  W.  Va . lune  17 

.lune  22  I’rimghar,  la . June  17 

June  22  West  Virginia  . June  17 

Adv.  June  17. 

June  22  Cincinnati,  O . June  17 

June  22  Michigan  . June  17 

June  22  Duluth.  Minn . May  20 

June  22  Pennsylvania  . June  3 

June  22  Mt.  Pleasant.  Tex . June  10 

June  22  Columbus.  O . .Tune  10 

June  22  Indiana  . June  10 

June  22  Hollister.  Mass . lune  10 

June  22  Indejtendence,  Kan . June  10 

June  22  Massachusetts  . lune  17 

June  22  West  Virginia  . June  17 

June  22  Michigan  . lune  17 

June  22  Wyandotte,  Mich . June  17 

June  22  Maryland  . June  17 

June  22  Primghar,  la . June  17  ^ 

.lune  23  Monessen,  Pa . lune  17 

June  23  Brooklyn,  X.  Y . lune  17 

June  23  Baltimore,  Md . lune  17 

.lune  23  Michigan  . June  17 

June  23  Pennsylvania  . June  3 

June  23  Delaware  . June  3 

June  23  Xorth  Adams,  Mass . June  10 

Adv.  June  10  and  17. 

.lune  23  Glenville,  W.  Va . .'..June  10 

June  23  Indiana  . ...June  17 

June  23  Terre  Haute,  Ind . June  17 

June  24  Xew  York,  X.  Y . June  17 

June  24  Albion,  Ind . I|ine  17 

June  24  Wisconsin  . J^ne  17 

June  24  Ixtgansport,  Ind . Jane  17 


See  proposal  advertising  on  page  143 


Constr.  E’etes  page  379 
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“LEADITE” 


TRADE 


MARK 


BtR-istcred  C.  S.  Pat.  OfHce 


Jtf‘in.  c.  i.  B&S  water  main  laid  with  LEADITE 
joimts,  tested  to  19S  tbs.  water  pressure. 


Pipe  Joint  Knowledge 

LEADITE  is  recognized  to  be  the  best  material 
for  making  joints  in  cast  iron  bell  and  spigot 
water  mains  by  thousands  of  water  works  men 
thruout  the  world. 

Water  works  men  who  keep  a  check  on  their 
systems  and  make  water  waste  surveys  know 
that  their  pipe  lines  laid  with  LEADITE  arc 
tight. 

Their  experience  with  LEADITE  has  proven 
to  them  that  LEADITE  joints  improve  with 
age,  and  that  the  joints  do  not  corrode  or  rust. 

They  know  that  LEADITE  has  been  success¬ 
fully  tested  and  used  for  over  30  years. 

They  know  LEADITE  will  flow  around  a  60-in. 
pipe  just  as  'e^ly  as  it  does  around  a  4-in.  pipe; 
size  does  not  make  any  difference.  They  know 
LEADITE  fills  every  crevice  of  the  joint. 

They  know  LEADITE  eliminates  the  expense 
and  drudgery  of  caulking. 

They  know  the  simplicity,  economy  and  effi¬ 
ciency  with  which  LEADITE  can  be  used. 

Give  LEADITE  a  fair  trial  and  convince  your¬ 
self  of  its  merit  and  many  advantages. 

Join  the  LEADITE  users. 

The  up-to-date  water  works  man  specifies  and 
uses  LEADITE. 


LEADITE  saves  at  least  75% 

LEADITE  is  the  pioneer  self-caulking 
material  for  c.  i.  pipe 

Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 

THE  LEADITE  COMPANY,  Inc. 

151?  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  A. 


NO  CAULKING 


June  17,  1926 


ENGINEERING  NEWS-RECORD 


Bid*  (lose  Kre  Kng.  Nttcm-Hf.cord 

run.  2r>  Heaver  Dam,  Win . June  I't 

3un.  Seaside.  Onl . June  17 

lun.'  2'>  New  York.  N  Y . June  17 

juin  -■’»  M'lund  City,  Kan . lune  10 

lime  2-"i  Kt.  Wayne,  Ind . June  1(» 

lime  27  Went  Palm  Ileaeh,  Kla.  ..June  17 

■’  Adv.  June  17. 

June  2S  St.  Paul,  Minn . June  17 

June  2J<  Kentucky  . lune  .'{ 

lime  28  New  Jersey . June  10 

Adv.  June  l(l  and  17. 

lune  28  l.«archmont,  N.  Y . June  17 

Adv.  June  10  and  17. 

lune  28  MunkeRon.  Mich . June  17 

'lime  20  Trenton,  N.  J . June  17 

Adv.  June  17. 

lune  20  Ixiuisiana  . June  lo 

lune  20  North  (Carolina  . lune  lo 

Adv.  June  lo  and  17. 

June  20  Kennett,  Mo . June  17 

lune  20  Massachusetts  . June  17 

June  30  (Jrand  Forks,  N.  D . June  17 

lune  30  New  York  . June  17 

Adv.  June  17. 

July  1  Auburn,  Ala . June  17 

Julv  1  tlretna,  I^a . lune  17 

Julv  2  Oirard,  Kan . lune  17 

July  2  Omaha,  Neb . lune  17 

July  •>  Fowler,  Ind . lune  17 

July  '•  Williamsport.  Ind . lune  17 

julv  .'i  Jasper,  Ind . June  17 

July  6  Oroville,  Calif . lune  17 

July  fi  South  Bend.  Ind . June  17 

July  fi  Auburn,  Ind . June  17 

July  •>  California  . June  17 

Julv  0  Kingston  (Ind  br.  Wilkes 

Barre),  Pa . June  17 

Adv.  June  1 7. 

Julv  fi  St.  Ix>uis,  Mo . June  17 

July  fi  MorRantown,  W.  Va . lune  3 

July  7  Vero  Beach,  Fla . June  3 

Julv  7  Pennsylvania  . lune  17 

Adv.  June  17. 

July  8  I’ortland,  Ind . June  17 

.luiy  13  St.  IjouIs,  Mo . June  17 

July  ir>  (lirard.  Kan . lune  17 

Julv  10  Apalachicola,  Fia . June  17 

Adv.  June  17. 

July  25  Michigan  . June  17 

Buildings — Coniniercial 

June  18  Cleveland.  t> . June  17 

June  20  Seattle.  Wa.sh . June  10 

June  21  Milwaukee,  Wis . June  17 

June  22  Akron.  O . June  17 

June  22  Chicago,  HI . June  17 

June  22  St.  l^ouis.  Mo . June  3 

June  23  Cleveland.  O . June  17 

June  23  Campbells  Bay.  (Jue . June  17 

June  24  New  Haven,  ('"onn . June  17 

.Inue  2.5  Kansas  City,  Mo . lune  17 

.lune  30  Ia)S  Angeles,  (’alif . lune  17 

June  30  Pittsburg,  Kan . June  10 

Julv  1  Texarkana.  Tex . Apr.  22 

July  1  Opelika,  Ala . June  17 

.luIy  fi  Riverside,  Calif . June  10 

July  7  Sullivan,  Ind . lune  3 

Julv  12  Charleston,  W.  Va . June  10 

Adv.  June  10  and  17. 

Sept.  1  Vancouver,  B.  C . Apr.  22 

Buildings — Industrial 

June  28  Cincinnati,  O . June  10 

Buildings — Educational,  Religious 

June  18  Fitchburg,  Mass . June  17 

June  18  Toronto,  Ont . June  17 


BUla  close  .8»c  Ung. 

June  21  Clairton,  Pa . 

June  22  Rocky  River,  O.  .  . . 

June  23  Dearborn,  Mich . 

June  23  Detroit,  Mich . 

June  28  Cincinnati,  O . 

June  29  Wanakena,  N.  Y.  .  . . 

June  20  t'hicago.  III . 

June  29  Columbia,  Mo . 

June  30  Covington,  Ky . 

July  1  Newburgh.  N.  Y.  ... 
July  1  New  Haven.  Conn.  . . 
Jul.v  2  .Morgantown.  W.  Va . 
July  14  San  Francisco,  Calif. 


Xews-Record 

. June  17 

. June  3 

. J  line  1 7 

. lune  17 

. June  lo 

. June  10 

. June  10 

. June  17 

. June  17 

. lune  10 

. June  17 

. lune  10 

. June  17 


Federal  Government  Work 

June  18  Houses — Pittsburgh.  Pa.  ..May  27 
Adv.  May  27  to  June  17. 

June  21  Water  System  —  Ft.  Warren, 

Mass . May  27 

June  21  Dam — Pittsburgh.  Pa . May  27 

Adv.  May  27  to  June  17. 

June  21  Admini.stration,  etc. —  Da.vton, 

tihio  . May  27 

Adv.  May  27  to  June  17. 

June  21  Fxtension — <)rIando,  Fla. ..June  3 
June  21  Foundations  —  Daytor, 

Ohio  . June  3 

Adv.  June  3  to  17.  1 

.lune  21  Remodeling — Morgantown,  | 

W.  Va . June  10  I 

June  22  Dredging — (’’hicago.  111 . May  27  j 

Adv.  May  27  to  June  17.  | 

June  22  Roads  and  Walks — Rutland 

Heights,  Ma.ss . June  3 

June  22  Water  Tank — Dayton,  O.  ..June  3 
Adv.  June  3  to  17. 

June  22  Engines,  etc’. — St.  la  ui.s. 

Mo . Jure  3 

Adv.  June  3  to  17. 

June  22  Efiuipment — Hot  Springs, 

Ark . June  3 

June  22  Repairs — St.  laiuis.  Mo. ...June  17 
June  22  Plumbing — Norfolk.  Va.  ...lune  10 
June  22  Remodeling — ,\nn  .\rbor, 

■Mich . lune  10 

June  23  Hulls — St.  laiuis.  Mo . June  3 

Adv.  June  3  and  17. 

June  23  House — Pittsburgh,  Pa . June  3 

Adv.  May  27  to  June  17. 

June  23  Dikes — Matson.  Mo . June  10 

June  23  .Xcetylene  Flashers — St.  (leorge, 

N.  Y . June  10 

June  23  Boiler,  etc. — Streator,  III.  .June  lo 

June  24  Dredging — Miami,  Fla . June  3 

Adv.  May  27  to  June  17. 

June  2.5  Extension — Rome.  K.  Y.  .  ..lane  10 
June  25  Extensions,  etc. — Brooklyn, 

N.  Y . June  17 

Adv.  June  17. 

June  28  Kitchen,  etc. — I.,ivermore, 

Calif . May  27 

June  28  Dredging — New  York, 

N.  Y . June  3 

Adv.  June  3  to  17. 

June  28  Breakwater  —  Milwaukee, 

WIs . June  3 

Adv.  June  3  to  17. 

June  28  Tiookouts,  etc. — Hamilton, 

O . June  10 

June  29  Dredging  —  Wilmington, 

Del . June  3 

Adv.  June  3  to  17. 

June  29  I^oi’k  Hou.se — Huntington, 

W.  Va . June  3 

Adv.  June  3  to  17. 

June  30  Revetment — Kansas  City,' 

Mo . June  10 


News  of  New  Work 


Bids  close  See  Eng,  Xeics-Record 

June  30  Remodeling — Haileton, 

Pa . lum  IT 

June  30  Remodeling — Evansville, 

Ind . June  17 

July  1  Engines,  etc. — Wash.,  D.  C..June  lo 
July  1  Pier — Charleston,  S.  C....June  In 
Adv.  June  10  and  17. 

Jul.v  1  Remodeling — Cuml»'rland. 

Md . June  In 

July  1  Stone — San  I.uis  Obispo, 

I'allf . June  17 

July  2  Dredging  —  New  Haven, 

Coiin . June  5 

Adv.  June  3  to  17. 

July  7  Motors,  etc. —  Wash  .  D.  C.  May  13 
July  7  Devees — Pittsburg.  Miss. ...June  17 
Adv.  June  17. 

July  9  Hull — Memphis.  Tenn . June  10 

Adv.  June  10  and  17. 

July  12  Rock  Removal — Newark, 

N.  J . June  la 

Adv.  June  10  and  17. 

July  12  T.ailra<‘«“.  etc. — Nebraska- 

Wyomlng  . June  10 

July  15  Dredging — Hawaii  . May  13 

July  15  Metal  Work — Bouisville, 

K.v . June  17 

.4dv.  .lune  17. 

July  20  Transformers  —  Florence, 

Ala . June  17 

July  27  Hospital  —  Nortliport, 

N.  Y . June  10 

Uneluggified 

June  18  Iiumping  Platform — New 

York.  N.  Y . June  17 

June  21  Heating  System — Boston. 

Mass . June  17 

June  21  Ferryboats — New  York, 

N.  Y . lune  lo 

June  22  Running  Tracks — Rocky 

River,  t) . June  10 

I  June  22  Airidane  Hangar— Buffalo, 

N  Y . June  17 

I  June  22  Bulkhead — New  Bedford, 

j  Mass . June  10 

Adv.  June  10  and  17. 

June  22  Heating  and  Ventilating  Sys¬ 
tem — Foxboro,  Mass . June  10 

June  23  Subway — Phlla.,  Pa . June  3 

June  25  Foundations — Bong  Island 

City,  N.  Y . June  17 

June  25  Air  Compressor — Farmingdale, 

N.  Y . June  3 

June  28  Pndergrade  Crossing  — 

California  . June  17 

Sept.  30  Crane  flantrirs,  etc. — Otahulu, 

New  Zealand  . May  20 

Materials 

June  22  Piles — New  Orleans.  1.,a...June  17 
June  23  Pipe,  etc. — New  York, 

N.  Y . lune  17 

June  24  Rail  Bonds — Phlla..  Pa. ...June  17 
June  25  Joint  Bars,  etc. —  Phila., 

Pa . June  17 

June  25  Steel  Bars,  Shaiies,  ytc.  — 

Phila.,  I’a . lune  17 

June  25  Steel  Plp«“,  etc.  —  Phila., 

Pa . lune  17 

June  29  Gravel — I.K>uisiana  . June  lo 

June  29  Cement,  etc. — New  Orleans, 

I.,a . June  10 

June  29  Wire  Cable,  etc. — Phila.. 

J>a . June  17 


Waterworks 

Proposed  Work 

Mass..  East  Boston  (sta.  Boston) — City, 
Itept.  Pub.  Wks..  Boston,  plans  1  story, 
rein. -con.  and  brick  pumping  station.  Porter 
St.,  here.  3600,000.  Engineer  not  selected. 

Mass..  GreenAeld  —  Town,  Waterworks 
iH-pt.,  plans  pumping  station  near  Green 
River.  340,000.  E.  M.  Schneck,  Green¬ 
field,  engr. 

N.  Y.,  Rochester  —  Making  surveys 
doubling  present  30  m.g.d.  water  supply. 
Hazen  ft  Whipple,  25  'West  43rd  St.,  New 
York  City,  consult,  engrs.  C.  A.  Poole, 
city  engr. 

Pa..  Kennett  Hqnare — Soon  takes  bids  1 
m.R.  nitration  plant.  Albright  ft  Mebus, 
1502  Bocust  St.,  Phila..  consult,  engrs. 

I>.  r..  Wash. — Dist.  Comrs.,  Dist.  Bldg., 
plans  mains  in  various  streets.  3425,000. 

N.  C.,  Elisabeth  City  —  Election  soon 
3480,000  bonds,  waterworks.  W.  C.  Olsen. 
Elizabeth  City.  engr. 

Kla.,  81.  Petersburg — Plans  water  supply. 
N  S.  Hill,  Jr.,  112  East  19th  St..  New 
York  City,  engr. 


rHEBE  reports  are  grouped  under 
each  class  i water-works,  sewers. 
etc.)  find  under  each  stage  of  the  work 
(proposed,  bids  desired,  etc.),  accord¬ 
ing  to  the  following  geographic  sec¬ 
tions:  New  England.  Middle  Atlantic. 
Bouth.  Middle  West,  between  Missis¬ 
sippi  and  Rocky  Mountains.  Far  West, 
and  Canada. 

Where  name  of  official  is  not  given 
inquiries  should  be  addressed  to  City 
Clerk.  County  Clerk,  or  corresponding 
official. 


Miss.,  Bnia  —  Bd.  Water  Comrs.,  N. 
Yeates,  secy.,  rejected  bids  May  1,  50,000 
gal.  steel  tank  on  100  ft.  tower,  centrifugal 
pump,  5  hp.  motor,  7i  hp.  gas  or  oil  en¬ 
gine,  11,000  ft.  2-  to  6-in.  c.i.  pipe,  15  gate 
valves,  14  Hre  hydrants,  etc.  Will  readver¬ 
tise.  Southern  Eng.  Co.,  Clarksdale,  engrs. 
Noted  Apr.  22. 

Tenn.,  Hohenwahl — Making  preliminary 
surveys  complete  waterworks.  350.000. 
Klyce  ft  Harrub,  4th  &  1st  Natl.  Bank 
Bldg.,  Nashville,  engrs. 

Tenn.,  Johnson  City — Making  preliminary 
plans  and  surveys  new  water  supply,  S  to 


10  m.g.  daily  capacity.  3500,000-$1,000,000. 
J  B.  Mct'rary  Eng.  (^orp..  Citizens  South¬ 
ern  Bldg.,  Atlanta,  tJa.,  engrs. 

Ky..  Franklin — Election  probably  in  Fall, 
340,000  bonds,  improving  and  extending 
waterworks. 

O..  Cincinnati— Hamilton  Co.  plans  21.- 
068  ft.  6  In.  c.i.  mains  In  Water  Supply 
Bine  16,  Dist.  1.  349.326.  C.  Boyatt,  Court 

House,  engr. 

O..  Parma  (Cleveland  P.  O.)  —  See 
•‘Sewers.” 

Mleh.,  Royal  Oak  (Ind.  br.  Detroit) — 
Making  plans  extending  25,190  ft.  6-  to 
12-In.  c.i.  mains,  etc.  in  various  streets. 
R.  B.  Fleming,  city  elk. 

Wis.,  Milwaukee — Dept.  Pub.  'Wks.,  R.  E. 
Stoelting,  comr.,  wrecking  buildings  west 
of  engine  nstm  and  constructing  concrete 
foundation  and  retaining  wall  for  60  x  176 
ft.,  brick,  concrete  and  steel  addition  to 
North  Point  Pumping  Station,  to  Slderits 
Constr.  Co.,  1591  2nd  St..  360,700.  Noted 
June  3. 

8.  D.,  Pierre — Making  plans  waterworks, 
pumping  station,  reservoir,  etc.  3100,000 
bonds  voted.  Bums  ft  McDonnell  Eng.  Co.. 
Interstate  Bldg.,  Kansas  City,  Mo.,  consult, 
engrs. 

Constr.  News  page  380 


It 


# 


54 


Market— E  N  GIN  BERING  NEWS-RECOU  D— Place 


Vol.  96,  No  24 


Concrete  Placed  and  Ready  for  Use 
with  Least  Interruption  to  Business 

Obtain  Strong  Concrete  in  3  Days  over  July  Fourth  Holiday 


Frc(]ucntly  repairs  or  improvements  must  be  made  with 
the  smallest  possible  interference  to  business,  such  as 
sidewalks,  driveways  or  machine  foundations. 

^’ou  can  take  advantage  of  the  holiday  period  over 
July  4  and  5  to  make  vital  repairs  and  improvements 
available  with  the  least  interruption  to 'business.  By 
using  well-authenticated  methods  and  standard 
l^uiversa!  cement,  the  same  (]uality  Universal  regularly 
used,  you  can  obtain  strong  concrete  in  .?  days. 

Concrete  placed  according  to  these  methods  on  July  2 
will  interfere  with  business  only  on  Friday  and  a  half 
day  Saturday,  as  Sunday  and  Monday  are  holidays. 
4'he  work  will  be  ready  for  use,  Tuesday,  July  6. 
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Detailed  information  on  the  methods  for  obtaining 
strong  concrete  in  .?  days  with  standard  Universal 
cement  for  use  over  all  such  holiday  periods  or  on  any 
rush  jobs  will  be  sent  promptly  on  request.  Simply  use 
the  coupon  below. 

Universal  Portland  Cement  Co. 

**♦,  Chica|{o  Pittsburgh  Minneapolis  Duluth  Cleveland  Columbus  New  York 


Concrete  for  Permanence 


June  17.  1926 
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U  .icrworks  (Continued) 

Mil.,  KirkwfifHl  —  Making  preliminary 
extending  water  diKtributlun  system, 
up. 

.Mo.,  Mt.  LouU— ltd.  I’ub.  Wka.,  20S  City 

H.'ill.  sub-strueture  for  engine  house  at 
llipw’iirds  Bend  Waterworks  |)lant,  St.  Louis 
to  Frazier-Davis  Constr.  Co.,  Arcade 
Bldg.  $227.:{»0.  Noted  May  6. 

,\rk..  Atkins  —  Soon  takes  bids  water- 
wi'rks.  $i:{2,0»(l.  Ford  &  MaeCrae,  Gazette 
Bldg.  Little  Itoek,  engrs. 

\rk.,  .Murtuiinn  —  Making  preliminary 
plans  improving  machinery  and  larger  dis- 
irit'Ution  mains  in  varlttus  street.s,  incl.  new 
iiiitiiping  equipment,  ground  tank,  lilter 
plant,  etc.  1 100,00(1.  K.  F.  Douglas,  City 
11, ill,  engr. 

\rk.,  I'ralrlr  (irtive  —  Soon  takes  bids 
gravity  waterworks,  incl.  S  mi.  12  In.  vitr. 
(lav  tiovv  line,  5  mi.  4-  to  X-in.  c.i.  i>i|H-, 
con’iTete  reservoir,  filtration  plant,  etc.  $7.'),- 
(Mio.  K.  M.  Hatliff,  Stone  Building,  Fay¬ 
etteville,  engr.  Noted  .Ian.  14. 

Tex.,  Harlingen — Flection  June  22,  $25,- 
000  bonds,  extending  mains  in  new  residen¬ 
tial  districts.  Address  Mayor. 

Tex.,  Kyle  —  Defeated  $60,000  bonds, 
waterworks  plant.  Address  ilayor.  Noted 
Apr.  20. 

Tev.,  I.IhIiiiii — Making  preliminary  plans 
complete  waterworks.  $65,000.  Dalton  & 
I’arker,  Wilson  Bldg.,  Dallas,  engrs. 

^e\.,  I.orenzn — Making  preliminary  plans 
tank,  tower  and  distribution  system.  $40,- 
Ooo  bond  election  sisin.  Montgomery  & 
Ward,  545  Harvey-Snider  Bldg.,  Wichita 
Falls,  engrs. 

Te\.,  .Miileshoe — Flection  soon  $40,000 
bonds,  waterworks  improvements  incl.  tank 
and  tower,  distributing  system,  etc.  Mont¬ 
gomery  &  Ward,  545  Harvey  Snider  Bldg., 
Wichita  Falls,  engrs. 

Tex.,  Yoakum  —  Fleigion  soon  $50,000 
bonds,  improving  water  and  light  plant,  ex¬ 
tending  mains,  etc.  W.  S.  Winfree,  city 
mgr. 

Ol'la.,  Koise  <’lt.v — Making  plans  2  mi.  IJ- 
to  6-in.  galvanized  pipe,  pumping  plant, 
.50,000  gal.  capacity  aerial  tank,  40  to  60 
hp.  oil  or  gas  fuel  engine.  $18,000.  16.  W. 

Cantt  Fng.  Co.,  West  Main  St.,  Oklahoma 
City,  (■ngrs.  Noted  June  ;!. 

Okla.,  tTiickasliH — Making  plans  water¬ 
works.  $125,000.  1{.  (1.  Bradley  Ac  Co., 

Chickasha,  engrs. 

tlklii..  Covington — S(Kjn  takes  bids  2  mi. 
waterworks  extensions.  $50,000.  C.  A. 
Wood,  Stillwater,  engr.  Noted  May  13. 

okla..  CiiHhing — Flection  soon  $75,000 
bonds,  extending  mains  in  various  street.^. 
T.  ('.  t)rr,  mayor.  Fngineer  not  selected. 

okla..  Wheatland  -- City  Council  made 
preliminary  plans  new  waterworks.  $17,- 
000.  J.  N.  Hayes,  mayor.  Fngineer  not 

Selected. 


lilaliu  —  Miiiitpeller  -  -  Making  surveys 
improving  waterworks,  etc.  Burns  Ac  Mc¬ 
Donnell  Fng.  t'o.,  Uives-Strong  Bldg.,  Los 
Angeles,  Calif.,  emrrs. 

Calif..  Vi.lleju — Making  sp«'cifications  au¬ 
tomatic  pump,  increasing  water  suiiply  in 
t'apitol  Street  Hill  Dist.  T.  D.  Kilkenny, 
city  engr. 

Out.,  Fort  Krir — .\.  F.  Seaton,  town  elk., 
plans  watermains  in  Albert,  Murray  ami 
.North  Sts.  ;  al.so  .sewer  from  Bertie  to 
Murray  St.  and  through  Albert  St.  $35,- 
000. 

Out.,  Sudbury — Town  Council  plans  6  in. 
ui>  c.i.  mains  etc.  in  various  streets.  $23,- 
000.  F.  C.  lame,  Sudbur.v,  engr. 

Cuba,  Santiago  —  Dept.  I’ub.  Wka., 
making  tdans  water  supply  system,  incl. 
25  mi.  pipe  line,  2  dams,  3  mi.  tunnel, 
lilter  ]>lant,  etc.  delivering  20-25  m.g.  per 
day.  $6,000,000.  Hedway  Ping.  Co.,  5o5 
.New  Wright  Bldg.,  Tulsa,  okla.,  engrs. 
.Noted  May  20. 


Bids  Desired 

Maaa..  ()iiine.T  (Ind.  br.  Boston) — June 
24,  by  Dept.  i’ub.  Wks.,  c.i.  mains  in  vari¬ 
ous  streets,  Contrs.  9  and  10.  $30,000.  J. 

J.  Cosgrove,  comr. 

N.  V..  Kaby  Ion-  — June  23,  by  laing  Island 
Dark  Comn.,  3o2  Bway..  New  York  City, 
supplying  and  installing  water  .supply,  etc., 
at  Belmont  I.,ake  Dark,  here. 

N.  Y..  I.ong  laland  City  —  June  18,  by 
N.  J.  Hayes,  comr.  Water  Supply,  Gas  & 
Flectricity.  Municipal  Bldg.,  New  ifork  City, 
mains  in  Pllmhurst,  latmont,  5th,  Herrick, 
34  and  43rd  Aves.,  etc.,  here. 

N.  Y.,  New  York  —  June  18,  by  N.  J. 
Hayes,  comr.  Water  Supply,  Gas  &  Elec¬ 
tricity,  Municipal  Bldg.,  mains  in  Bryant, 
Garrison,  Jerome,  Longfellow,  Dekalb, 
Harrison.  Mosholu  Aves.,  etc.,  Bronx  Boro. 

N.  Y'.,  St.  tieorge  —  June  18,  by  N.  J. 
Hayes,  comr.  Water  Supply,  Gas  &  Pllec- 
trlcity.  Municipal  Bldg.,  New  York  City, 
mains,  etc.,  in  Butcher  lame,  Hylan  Blvd., 
Harbor  View  Court,  Arthur  Kill  and  Great 
Kill  Rds.,  Bogert,  Cloverdale,  Craig  Aves., 
*'tc.,  here. 


N.  4..  Newark — June  30,  (extended  date), 
l>y  T.  I,.  Itaymond,  dir.  I  a  pt.  Dub.  Atiairs, 
City  Hall.  Fcho  laike  Dam.  etc.;  adv.  E. 
-N.-U.  .tune  17.  N<»led  June  3. 

VIIhm..  JuekMiii  —  June  21.  by  It.  D. 
Brown,  secy.  State  Hospital  Kemoval  At 
iamd  Sale  ('omn..  Box  4o.  drilling  two  Soil 
to  l.OOII  ft.  deep  Wells,  with  tlow  1,000  gal. 
cajiacity  |M-r  min.,  etc. 

(».,  Ilerea  July  1,  by  Clerk  and  Bd. 
Trustees  Dub.  Affr.irs,  water  slatitoi 
improvements.  G.  ChamjH'.  Toledo,  con¬ 
sult.  engr.;  adv.  F.  N.-H.  June  17. 

»»..  Ituytdii— June  25,  by  G.  P’.  Baker,  dir. 
Dub.  Serv.,  1,200  ft.  72  in.  and  12,700  ft. 

8  4  in.  pre-cast  rein. -con.  pressure  mains  in 
various  streets.  $4oo,000.  W.  W.  More- 
hou.se,  26  43  North  Main  St.,  suitt.  water¬ 
works. 

Ind.,  4e(Ters€>nville  —  June  19,  by  Bd. 
Town  Trustees,  mains  in  various  streets. 
$18,500.  U.  L.  Robison,  elk. 

.MIeh.,  Kiverview  (mail  Angling) — June 
22,  by  J.  Hale,  village  elk.,  R.  F.  D.,  Wyan¬ 
dotte.  extending  11.900  lin.ft.  mains,  etc.,  in 
various  streets.  R.  A.  Murdis-k  C(J.,  602 
Transi(oitation  Bldg.,  Detroit,  engr. 

III.,  I,lbert.vvllle  See  "SeWers." 

Wlw.,  Milwaukee  —  June  21,  by  Central 
Bd.  Durchases,  J.  W.  Nicholson,  ch.  buyer, 

I. 135  tons  30  in.  and  418  tons  2o  in.  straight 
Class  "C"  water  piia*. 

.Minn.,  St.  Cloud — June  25,  by  J.  D.  Mc¬ 
Kenzie,  city  elk.,  con.structing  3  m.g.  filtra¬ 
tion  plant,  incl.  75o,o00  gal.  concrete  reser¬ 
voir,  lilter  equipment,  etc.  $6o.ooo.  L.  D. 
Wolff,  903  Globe  Bldg.,  St.  I’aul,  engrs. 
This  corrects  re|K)rt  in  June  10  issue. 

<ullf.,  P'nlrHeld  —  SuiNrvs.  Solano  Co., 
taking  bids  and  ojh'h  same  about  July  5, 
C.I.  pijs'.  valves,  and  hydrants  for  water 
system  in  Vallejo  .-Xunex.  $40,000.  P'.  A. 

.Steiger.  P’airlield,  co.  surv. 

<  alif..  South  I’aNudena  (Ind.  br.  Das- 
adena)  June  23.  by  -N.  .4.  Hewitt,  city 
elk.,  2,500  ft.  12  in.  “B”  c.i.  pipe  wUh 
Class  •'D”  gates  and  fittings. 

Bids  Received 

N.  Y'.,  Sonvea—  Suiierintendent  Purchase. 
Capitol.  Albany,  .tune  10.  replacing  and 
extending  watermains,  etc.  at  Craig  Colony, 
here,  from  J.  D.  (’alahane,  540  Fast  2nd 
St.,  Jamestown,  l’ro|>osal  (I)  $21,925  (4) 

$14,210  (3)  $9,930  ;  and  from  W.  Sheahan, 
140  South  11th  St.,  Glean  (4)  $6,450.  Noted 
Mav  27. 

N.  4„  Kahway — Bd.  Water  Comrs.,  June 
7.  coagulatitoi  basin,  new  filter  plant,  etc., 
from  P'uller  Con.str.  Co.,  95  Monmouth  St., 
Red  Bank,  $76,065.  Noted  itay  20. 

Da..  Dhlla.  Dept.  Dub.  Wks.,  Bureau  of 
Water.  June  8,  Contrs.  795  and  SIS,  from 
Acme.  Machine  Co.,  316  North  7th  St.  $34,- 
398  and  $21,597  res4>ectively ;  Contr.  801, 
from  D.  and  A.  J.  Ellis.  4th  and  Wyoming 
Sts.,  $249,623  ;  and  Contr.  826,  from  M.  and 

J.  B.  McHugh,  892  North  .Markoe  St., 
$41,963.  Noted  June  3. 

(»..  ('Ineinnatl — Hamilton  Co.,  31.924  ft. 
6-  to  S-in.  c.i.  mains  in  Water  Sui>i>ly  Line 
27,  Dists.  4  and  5,  from  (’rumley,  Jones 
Ac  Crumley.  906  Main  St.,  $47,5So.  Engrs. 
est.  $49.41  S,  Noted  .\pr.  15. 

O. .  Cleveland — Cuyahoga  Co.,  June  2, 
9.600  ft.  6-  to  16-in.  c.i.  mains  in  Clague, 
Hall  am.  Dover  ('enter  Rds..  from  P'. 
Hadded,  Davis  Ac  P'arley  Bldg.,  $47,520. 

O.,  Cleveland  —  Comrs.  Cuyahoga  Co., 
18,006  ft.  6  and  12  in.  c.i.  mains  in  Cah<H)n, 
Bass«‘tt  and  Bradley  Rds.,  Impvt.  1053, 
from  P'.  Hadded,  Davis  &  P'arley  Bldg., 
$81,691. 

Okla..  Stillw-ater  —  Agricultural  and 
Mechanical  (College  making  jireliminary 
plans  38,000  ft.  10  in.  c.i.  water  sui>i>ly  from 
('imarron  River.  $125,000.  J.  Hicks,  Baniff 
Bldg.,  Oklahoma  City,  engrs. 

YYash..  Seattle — Bd.  Pub.  Wks.,  May  28, 
from  J.  L.  Smith,  304  West  36th  St.,  mains 
in  Ashworth  Ave.  et  al,  1,110  lin.ft.  6  in. 
c.i.  pipe  at  $1.40  per  ft.,  9,420  ft.  8  in. 
$1.80,  four  6  in.  valves,  $23,  eighteen  8 
in.  valves,  etc.,  $32,  etc.,  total  $58,013. 
p:ngrs.  est.  $63,184. 

Contracts  Awarded 

YIuhb.,  I.akevllle  —  Commonwealth  of 
Massachusetts,  Dept.  Dub.  Wks.,  Boston, 
immping  station  for  Lakeville  Sanatorium, 
at  ('lear  Fond,  here,  to  P'.  .\.  Mazzur  (60., 
141  Milk  St.,  Boston,  $19,94o.  Noted 
June  14. 

.YiasH..  <)nlney  (Boston  P.  G.) — Cast  iron 
mains  in  various  streets,  ('ontr.  5,  to  J.  D. 
Williams,  17  Quincy  St.  Engrs.  est.  $15,000. 
Noted  May  20. 

.Ylass..  Reading — For  4,600  ft.  mains,  etc. 
in  various  streets,  to  A.  Cefalo,  316  Bel¬ 
grade  Ave.,  Rosindale.  Engrs.  est.  $15,000. 

Ylasa.,  YVoroester  —  M.  J.  WTllttal  Assn., 
Brussells  St..  2  story  and  basement,  30  x 
105  ft.  water  storage  plant,  rein. -con.  and 
brick,  to  E.  Whitehead,  62  Schot.l  St. 
Archts.  est.  $40,000  or  more.  Noted  June  10. 


(».,  Clnrlnnatl — Hamilton  Co..  6,800  ft. 
4-  to  6-in.  c.i.  mains  in  Water  Supply  Line 
32.  DIst.  1,  to  ('rumley.  Jones  &  ('rumley, 
906  Main  St  ,  I'incinnati,  $11,684.  Engrs. 
est.  $15.<tl0. 

(»..  Ciiieiniiali  —  Hamilton  ('«>.,  5,820  ft. 
6-  to  lo-in.  c.i.  mains  in  Water  Sui)ply 
Line  31,  Dist.  4.  to  ('rumley,  Jones  Ac 
('rumle.v,  906  Main  St,  $17,1SS.  Fngrs. 
est.  $20,431.  Noted  .-Xiir.  15. 

(>..  Cleveland- — Cu.vahoga  Co.,  12,000  ft 
6-  to  24-in.  c.i.  mains  in  ('lifton  Blvd.  and 
Sloane  Rd.,  Imi>vt.  655,  t(»  I  >.  Loweiisohn, 
3S10  Woodland  .\\e.,  $158,740.  Not*  d 

June  10. 

<1.,  Ciiyalinga  P'allH  —  Mains  in  .\kron 
Gardens  allotment  to  L.  ('rano,  274  ('roshy 
St..  $21,336.  Fngrs.  e.s(.  $25, 000. 

(I..  I.akewood  (('leveland  D.  G. )  —  See 
“Sewers.” 

III.,  Chicago — Bd.  Local  Impvts.,  Room 
2o7.  ('ity  Hall,  water  service  mains  in 
Archer  .\ve.  from  South  Kostner  to  South 
t'icero  Aves.,  and  West  63rd  St.  from  South 
('icero  to  South  laivergne  Aves.,  to  Wash¬ 
ington  DIumhing  Ac  Heating  t'o.,  461  North 
Halsted  St  .  in  Avenue  p'  from  Fast  lo3rd 
to  Fast  liM'iih  Sts.,  in  Ottawa  .\ve.  from  Im- 
IK-rial  St.  to  Ozanam  .\ve.,  and  Oshkosh 
.\ve.  from  .\vondale  to  Ozanum  .Vves-,  to 
Walsch  Ac  Metzger,  6828  South  ('hicago 
Ave.  ;  in  North  .Marmora  Ave.  from  Well¬ 
ington  to  Belmont  .\ves..  to  D.  Hardin,  3139 
Indiana  -Ave.  ;  in  Ro.hc(H'  St.  from  North 
Austin  to  North  Meade  .Aves.,  and  in  Ros- 
coe  St.  from  North  Meade  to  North  Melvina 
Aves.,  to  J.  J.  Remi,  6649  North  ..Ashland 
Ave.  Noted  .Apr.  1  and  22  under  "Streets 
and  Roads." 

III.,  I.lherty  vllle  -A'illage  Clerk,  13,190 
ft.  6-  to  14-in.  c.i.  piis-,  30  hydrants,  15 
gate  valves,  etc.,  to  (t'Brieii  Bros.,  1923 
North  PCildare  .Ave.,  t'hicago,  $29,500, 
Noted  ilay  27. 

YViB..  p;dgrr(»ii  —  C.  A.  H(»‘n,  city  elk., 
drilling  new  well,  to  AA’.  J.  3'horne  ('o.,  Des 
Plaines,  111.  ;  engine-driven  pump,  to  Amer. 
AA’ell  AA'ks.,  Aurora,  III.  ;  and  6  in.  meter,  to 
General  Electric  t'o..  230  South  St.,  ('hi- 
'  eago.  III.  .Noted  May  2o. 

AA  in..  AAV«th,v — See  "Sewers” 

Nell..  Grand  lidaiid  t'ity,  11.  F.  ('lifford, 
elk.,  setting  two  700  hii.  t'onnelly  water 
tube  boilers  with  breaching  boiler  feed 
)ium|is,  coal  handling  e(|uipment.  etc.,  to 
Donovan  ('onstr.  t'o,,  1101  Builders  Fxch. 
Bldg.,  St.  Paul,  Minn.,  $82,000.  Noted 
Aiir.  22. 

.Yriz.,  Chandler- -AA'ater  system,  incl.  c.i. 
mains,  pumping  plant,  etc.,  to  Fisher  & 
McCall,  Ilia  Euclid  Ave.,  Santa  Monica, 
Calif.,  $50,422  ;  and  100,000  gal.  steel  tank 
on  tower,  to  Dittsburgh-Des  Moines  Steel 
Co.,  Rialto  Bldg.,  San  P'ranclsco,  ('alif., 
$8,423. 

Calif.,  Ontario-  To  t'rane  Co.,  319  Fast 
3rd  St.,  Los  Angeles,  for  6,5o0  ft.  4  in.  pilh! 
at  $0.5012  per  ft.,  and  2,8(»o  ft.  6  in.  pil>e 
$0,883. 

Calif.,  I’uHadena  —  City,  Calav(‘ras  St. 
Reservoir,  to  AA'.  AA'arne,  Transportation 
Bldg.,  Los  Angi'les,  $31,997.  Noted  June  3. 

Ont.,  AVIndnor  P'or  3  stage  centrifugal, 
12  m.g.  per  day  iiump,  with  electric  motor 
and  steam  turbine  drive,  to  Turbine  Equip¬ 
ment  Co.,  73  King  St.  AV.,  Toronto.  Plngrs. 
est.  $25,000. 


Sewers 


Proposed  Work 

Mans..  Somerville  (Boston  P.  O. ) — Plans 
main  drainage  system  from  various  b«*c- 
tions  emptying  into  Mlleers  River.  $25, 000. 
Private  plans.  PI.  H.  Bigelow,  comr.  Dub. 
Health. 

N.  J.,  Tenafly — Soon  takes  bids  sewers 
and  disposal  plant.  $6o0,000.  P'uller  &  Mc- 
Cllntock,  170  Bway.,  New  York  City,  engrs. 

N.  C.,  Fllxabeth  City  —  Flection  soon 
$110,060  bunds,  sanitary  sewers,  also  $32,- 
Ooo  bonds,  storm  sewers  in  various  streets. 
AV.  C.  Ol-sen,  Pllizala-th  City,  engr. 

I’a.,  Dhlla. — See  "('ontracts  Awarded.” 

Ga.,  Kossville  —  Flection  soon  $80,000 
.bonds,  sewers  in  various  streets.  J.  S. 
Alsobrook,  mayor. 

Ga.,  Savannah — Election  June  29,  $250,- 
000  bonds,  for  drainage  and  sewers  In  vari¬ 
ous  streets. 

Ga.,  A  aldnsta—  See  "Streets  and  Roads.” 

l.a..  Biinkle — Takes  bids  about  July  15, 
for  comiilete  sewerage  system.  $1 60,000. 
H.  A.  Mentz,  Citizens  Bank-  Bldg.,  llam- 
mond,  engr.  Noted  May  27. 

Miss.,  Ittahena  —  Town  retained  H.  A. 
Mentz,  engr.,  Hammond,  La.,  to  prepari; 
plans,  sewerage  system. 

O. ,  Parma  (Cleveland  P.  O.)  —  Village 
takes  bids  in  summer  sewer  and  water- 
mains  in  various  streets.  To  exceed  $25,- 
000.  R.  V.  MacDowell,  Court  Hous«-,  engr. 

Conatr.  Setca  page  381 
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ALL  INDEPENDENT  Rein- 
/~V.L)rced  Concrete  Sewer  Pipe 
have  “Recessed  Joints”  —  an  ex¬ 
clusive  feature  which  makes  possible 
large  savings  of  time,  labor  and  ma¬ 
terial  in  laying  and  joining  the  pre¬ 
cast  pipe  units. 

“Recessed  Joints”  have  these  im¬ 
portant  advantages: 

1.  All  joints  are  flush — exterior  of  pipe 
is  uniform.  No  flaring  bell  ends — no 
extra  excavation. 

2.  Clean,  smooth  interior  assures  free, 
continuous  flow. 

3.  Joints  are  accurately  made  —  pipe 
units  are  more  easily  fitted. 

4.  Easy  to  seal — joint  recesses  are  read¬ 
ily  filled  with  a  stiff  cement  mortar — 
INSIDE  the  pipe  for  the  lower  half, 
OLJTSIDE  the  pipe  for  the  upper 
half.  An  important  feature  when  lay- 


forced  Concrete  Sewer  Pipe 


ing  pipe  in  difficult  soil  conditions! 

5.  Quicker  work.  As  soon  as  each  unit 
is  fitted  and  aligned,  joints  can  be 
sealed  and  trench  backfilled. 

6.  No  experts  needed.  Any  man  can 
seal  these  simple  joints,  speedily  and 
efficiently. 

7.  Strong  and  tight.  INDEPENDENT 
Joints,  when  properly  made,  are  per¬ 
manently  strong  and  tight — prevent¬ 
ing  leaking  and  infiltration. 

8.  Curved  sewers  are  easy  to  lay — joints 
are  simply  opened  to  give  the  desired 
curve,  forms  placed  and  openings 
poured. 

The  many  other  advantages  of 
INDEPENDENT  Pipe  will  ap¬ 
peal  to  contractors,  engineers  and 
city  officials.  Write,  wire  or  phone  us. 

Independent  Concrete  Pipe  Company 
202  N.  West  Street,  Indianapolis,  Ind. 


Independent  Pipe 
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SrwtTS  (Continued) 

lull..  Frankfort  —  City  retained  C.  H. 
Hurd  '  engr.,  Merehants  Bank  Bldg.,  In- 
diaii:i|)oli8,  to  de.8ign  sewage  treatment 
plant. 

Ind..  InillanupolU  —  Made  plans  sewer 
In  Westfield  Blvd.  from  Illinois  to  46th 
$213,000.  G.  O.  Si'hmldt,  City  Hall, 

engr. 

Miili..  Hattie  Creek  —  Making  plans 
(iewiige  dls|M)sal  plant.  $800,000.  Fuller 
M'CllntiKk,  170  Bway..  New  York  tMty. 


engr.'. 

Mieh..  Detroit — Made  plans  5,254  ft.  12- 
to  ‘M-in  vitr.  sewer  in  I.,ateral  4578,  13,572 
ft  Lateral  4597,  and  6,196  ft.  Lateral  4602  : 
1  4Sii  ft.  12-  to  20-tn.  I.giteral  4593,  and 
i’os.s  ft.  Lateral  4601  ;  4,948  ft.  12-  to  18-ln. 
Uteral  4613.  and  57o  ft.  18-  to  20-in. 
I.ateral  4614.  P.  A.  Fellows,  City  Hall, 


engi. 

111..  Cliieago — Sanitary  Dist.  of  Chicago, 
•iio  South  Michigan  Ave.,  soon  takes  bids 
iirst  battery  of  Imhoff  tanks,  incl.  36 
Inihoff  tanks  each  80  ft.  square  and  34 i 
ft  deep,  piping,  valves,  etc.,  for  West  Side 
.gewage  Treatment  Wks. 

111.,  O'Fallon — Making  preliminary  plans 
roinolete  sanitary  sewerage  system.  $100,- 
iiOli  K.  F.  Harper,  630  North  31st  St., 
Hast  St.  Louis,  engr. 


«i»..  Rice  Lake — O.  G.  Jensen,  city  elk., 
making  plans  sewage  dis|H>sal  plant.  $45,- 
iMMi.  J.  H.  A.  Brahtz,  601  Builders  Kxch. 
Bldg.,  St.  Paul,  Minn.,  engr. 

la..  Storm  Lake — Plans  Sewage  disposal 
plant  several  miles  from  here.  $25,000. 
Currie  Eng.  Co.,  Webster  City,  engrs. 

Kan.,  Ellsworth — Plans  complete  revamp¬ 
ing  and  extensions  of  sewage  system  and 
disposal  plant.  $300,000.  Will  mature 
next  year.  S.  A.  Sulentlc  Consulting  Eng. 
Co..  224  New  England  Bldg.,  Topeka,  engrs. 

Kan.,  Sallna  —  Plans  sewage  disposal 
plant.  $100,000. 

Mo.,  Went  Plaina  —  Election  June  23, 
$100,000  bonds,  sew'ers  in  various  streets 
,vnd  disposal  plant.  Russell  &  Axon,  412 
McDaniels  Bldg.,  Springfield,  engrs. 

Tex.,  I’anliandl*' — Voted  $100,000  bonds, 
sewerage  system.  Devlin  Eng.  Co.,  Central 
Bldg,,  Amarillo,  engrs.  Noted  May  27. 

Okla..  PiM-aasett  —  Making  preliminaiT 
plans  new  sewerage  system.  $26,000.  T. 
\V.  Clark,  mayor.  Engineer  not  announced. 

Okla.,  Oklahoma  City — Made  plans  and 
takes  bids  about  July  1,  sewers  in  various 
streets  and  Deep  Fork  North  Side  S«-wage 
OLsposal  Plant.  $225,000.  B.  M.  Hart, 
city  engr. 

Calif..  Banning — Made  plans  vitr.  sewer¬ 
age  system  and  rein.-i-on.  sewage  treatment 
tank,'  etc.  in  Alola  Ave.,  etc.  To  exceed 
$25,000.  Glmstead  &  Gillelen,  Hollings¬ 
worth  Bldg.,  Los  Angeles,  engrs. 

Calif.,  Long  Bearh — Made  plans  rein. -con. 
storm  drain  in  Ellis  and  Canal  Aves.,  etc. 
To  exceed  $25,000.  R.  D.  Van  Alstine,  city 
engr. 


Calif.,  Los  Angeles — Made  plans  reln.- 
con.  storm  drain,  etc.  in  60th  St.,  4th  and 
tith  Aves.,  etc.  L.  R.  Armstrong,  city 
storm  drain,  engr. 

Calif.,  Los  .Angeles — Plans  concrete  and 
rein. -con.  storm  drains,  etc.  in  isirtions 
Wilshire  Blvd.,  Marii>o.sa  and  Normandie 
•Aves.  To  exceed  $25,000. 

Calif.,  Stockton — Made  plans  15,174  ft. 
4-  to  12-in.  vitr  clay  sewer,  etc.,  in  Bunga¬ 
low  Park.  W.  B.  Hogan,  city  engr. 

Ont.,  Gnelph — Plans  7,500  ft.  8  in.  up 
storm  and  service  sewers  in  various  streets. 
$37,000.  H.  S.  Nicklin,  City  Hall,  engr. 

Ont..  Toronto — York  Twp.  making  plans 
6,000  ft.  8  In.  and  up  service  sewers,  etc.  in 
Hollis.  I.s>cu8t,  Yeatman,  Denarda,  Marston 
and  Thornhill  Aves.  $29,541.  F.  B. 
Goedike,  40  Jarvis  St.,  engr. 


Bids  Desired 

Mass.,  Boston — June  21,  by  Dept.  Fhib. 
Wks.,  sewerage  works  In  11th  St.,  etc.  $25,- 
000.  J.  H.  Sullivan,  comr. 

N.  A’..  »w  York — -June  25,  by  H.  Bruck- 
ner.  pres.  Bronx  Boro.  Crotona  Park.  3rd 
and  Tremont  Aves.,  sewer  in  Ericson  PI.. 
Bronxwood,  Monticello,  East  Tremont  and 
Maitland  Aves. 

N.  J..  South  Belmar — June  28,  by  Boro 
Council,  16,000  ft.  8-  to  12-in.  vitr.  sewer 
pipe.  C.  W.  Birdsall,  civil  engr.  ;  adv.  E. 
-N.-R.  June  17. 

W.  Va..  iiiintlngton  —  June  21,  by  Bd. 
lateral  sewers  in  12  various  alleys.  Peid- 
mont  Ave.  and  27th  St.  A.  B.  Maupin, 
city  engr. 

Ala.,  Birmingham — June  22,  by  City 
Comn..  15-  to  54-ln.  sewer  between  47th 


and  52nd  Sts.  at  Woodlawn.  $150,000. 

A.  H.  Hawkins,  city  engr. 

Ky.,  Fulton — July  12.  by  T.  H.  Chapman, 
city  elk.,  9  mi.  8-  to  18-in.  sewerage  system. 

F.  L.  Wilcox,  Chemical  Bldg.,  St.  I.K>uis, 
Mo.,  engr.  ;  adv.  E.  N.-R.  June  17.  Noted 
Aug.  20. 

Mich.,  Jackson — July  6,  by  City  Clerk, 
sewage  pumping  plant,  etc.  G.  D.  Kennedy, 
city  engr.  ;  adv.  E.  N.-R.  June  17. 

III.,  LIbertyville  —  June  22.  by  Village 
Clerk,  330  ft.  18  in.  and  o.soo  ft.  7  in.  \ilr 
tile  sewers,  etc..  In  various  streets,  $28,000  ; 
also  water  service  pipes  and  house  drains, 
$8,000.  Kelker,  DeLeuw  Co.,  Ill  West 
Washington  St.,  Chicago,  engrs. 

Wis.,  Beaver  Dam  —  See  "Streets  and 
Roads.” 

Wis.,  KIngsford  (Iron  Mountain  P.  O.)  — 
June  22.  by  C.  W.  Seiler,  genl.  mgr.  and 
village  elk.,  2,924  ft.  10-  to  18-in.  vitr. 
clay  sewers  in  various  streets.  Contr.  3  ; 
11,269  ft.  8-  to  24-in.,  Contr.  4  ;  and  20.726 
ft.  8-  to  30-in.,  Contr.  5.  Hoad.  Decker. 
Shoecraft  &  Drury,  Ann  .Arbor,  Mich.,  engrs. 

AVIk.,  Milwaukee — .Tune  21.  by  Dept.  Ihib. 
Wk.s.,  R.  E.  Stoelting,  comr.,  15,173  ft.  8- 
to  36-in.  vitr.  or  concrete,  and  4,932  ft.  6 
ft.  to  4  ft.  6  in.,  3,129  ft.  2  x  .1  ft.  oval 
monolithic  coniTete  sewers,  etc.,  in  13 
streets. 

Minn.,  St.  I'aiil — June  22.  by  A.  E.  Eg- 
gert.  city  purch.  agt.,  constructing  Mary- 
land-Como  Sewerage  System,  Contr.  I), 
$250,000  ;  Davern  Ave.  extension  2,  $60,000  ; 
and  Edgecomb  Rd.  sewer,  $40,000.  tl.  M. 
Shepard,  city  engr. 

Kan.,  Topeka — June  22,  by  Haskins  & 
Crawford,  engrs.,  824  Finance  Bldg..  Kan¬ 
sas  City.  Mo.,  North  Side  Sewage  Dis|H>sal 
Plant,  here,  for  City.  $85.000-$90.000. 
Noted  Jan.  7. 

Neb.,  Hastings — June  23.  by  A.  T.  Brat¬ 
ton.  city  elk.,  sewage  disposal  plant  and 
approximately  8,865'  ft.  21  and  30  In.  out¬ 
fall  sewers,  eta.  in  various  streets.  $162,254 
Incl.  engineering  service.  Henningson  Eng. 
Co.,  Natl.  Bldg.,  Omaha,  engrs. 

Mo.,  8t.  Louis  —  July  13,  by  Bd.  Pub. 
Serv.,  208  City  Hall,  2,790  ft.  8-  to  48-ln. 
vitr.  clay,  brick  and  segmental  block  sewer 
in  North  Baden  Joint  Sewer  Dlst.  $29,500. 
W.  W.  Horner,  300  City  Hall,  engr. 

Tex.,  Harlingen — June  23,  by  City  En¬ 
gineer,  4  mi.  sanitary  and  3  mi.  storm 
sewer  5  In.  various  streets.  $100,000. 

Okla.,  Prague — June  25,  by  B.  Nels- 
wander.  city  elk.,  40,700  ft.  6-  to  12-ln. 
vitr.  clay  sewerage  system  and  disposal 
plant.  $78,000.  V.  V.  Long  &  Co.,  1300 
Colcord  Bldg.,  Oklahoma  Bldg.,  Oklahoma 
City,  engrs.  Noted  May  6. 

ralif.,  filenilale  —  June  24,  by  City 
Council,  50,764  ft.  8  and  10  in.  vitr.  sewer 
and  29,994  ft.  6  in.  vitr.  house  severs,  etc. 
in  various  streets.  J.  F.  Johannsen.  city 
engr. 

Calif..  Los  Angeles — City  Harbor  Coma 
taking  bids  2,925  ft.  24-  to  36-in.  rein. -con. 
sewer,  etc.,  to  serve  Fish  Canneries. 

Calif.,  Oakland — E.  K.  Sturgis,  city  elk., 
taking  bids  sewer  in  iKirtion  Wood  St., 
1,060  ft.  15  in.  vitr.  sewer  with  concrete  and 
plank  foundation.  1,836  ft.  15  and  20  In. 
vitr.  sewer  with  concrete  and  plank  founda¬ 
tion  and  concrete  Jacket,  535  ft.  10  in. 
conduit.  W.  W.  Harmon,  city  engr. 

Bids  Received 

O.,  Akron — W.  F.  Peters,  dir.  Pub.  Serv., 
May  20,  (e.  e.  means  ',igrs.  est. I.  construct¬ 
ing  1,700  ft.  Big  Cuyahoga  River  Intercept¬ 
ing  Subgrade,  from  T.  E.  MeShaffrey 
Constr.  Co.,  173  South  t'orge  St..  $104,800, 
e.  e.  $80,000;  2.627  ft.  8-  to  24-in.  vitr. 
clay  sewer  in  Morgan  Ave.,  from  F.  A. 
Joordano,  1232  Andrus  St.,  $9,503,  e.  e. 
$15,000 ;  3,030  ft.  8  In.  vitr.  clay  sewer  In 
Hardesty  Blvd.,  $8,233,  c.  e.  $12,300;  and 
2,600  ft.  in  Dover  S*.,  from  E.  W.  MeShaf¬ 
frey  Constr.  Co.,  574  Rhodes  Ave.,  $5,659, 
e.  e.  $9,400.  Noted  M«y  13. 

O.,  Cleveland — For  1,754  ft.  12-  to  24-In. 
vitr.  tile  sewer  in  Pearl  Rd..  from  Amato 
Constr.  Co..  706  The  Arcade,  $53,222  ;  and 
2,870  ft.  in  West  150th  St.,  from  Kassouff 
&  Co.,  318  West  25th  St.,  brick  $32,080,  and 
concrete  $28,993.  Noted  Mar.  25  and 
Apr.  15. 

O.,  Clevelannd  —  Comrs.  Cuyahoga  Co., 
9,000  ft.  8-  to  24-in.  tile  sewer  in  Overlook 
Dr.,  Impvt.  95.  from  Langenhan  Constr. 
Co.,  Marshall  Bldg.,  $67,434. 

Mirh.,  Detroit — Dept.  Pub.  Wks.,  June  2, 
Ashland  Ave.  Sewer,  Sects.  5  and  4,  from 
Central  Contg.  &  Eng.  Co.,  17576  Wyoming 
Ave.,  $123,442  and  $168,205  respectively; 
Bedford  Rd.  Sewer,  Sect.  4,  from  P.  Cap- 
pello,  9329  Kresge  Ave.,  $29,661  ;  Schoen- 
herr  Rd.  Arm.  Ashland  Ave.  Sewer,  from 
W.  Blanck  Co..  40  Seven  Mile  Rd.  E.,  $154,- 
249  ;  Ashland  Ave.  Sewer,  Sect.  3.  from 


Bill  Hnye.s.  Inc.,  433  Majestic  Bldg..  $194.- 
670 ;  and  Seven  Mile  ltd.  S«'wer.  Sect.  5, 
from  A.  Rossi,  5307  Pennsylvania  Ave., 
$128,459.  .Noted  May  20. 

M  Ik..  Alilwaiikee  —  ,1.  H.  Fowles,  s»‘cy 
Metro|H>litHn  Sewerage  Comn.,  5il8  Market 
St..  June  12,  constructing  sewage  booster 
station,  Fairmount  .Ave.,  Whltetish  Bay, 
from  Ko«'rting  Constr.  Co..  SOth  Ave.  and 
Mitchell  St.,  $3,8,742  Noted  June  lO. 

Wis.,  Milwuiiker  -  J.  H.  Fowles,  s«‘cy 
Metro|s)litan  Sewerage  Comn..  508  Market 
St.,  June  12.  from  Hoag  Jt  Rollins  Co..  719 
West  Lib«-rty  St..  Louisville,  Ky.,  lo,7tl0 
ft  lin.ft.  s|H-cial  .section  concrete  8*‘Wer  for 
Sect.  1.  Grand  Ave.  extension  at  $27.50  jx-r 
ft,,  729  Vertical  ft.  standard  manhole  $45, 
and  298  vertical  ft.  drop  manhole  $51. 
Noted  June  lo. 

Kun..  AValhenu — S«‘Weragi‘  improvements, 
incl.  st‘ptic  tank,  pavement  »ri>ssings.  vitr 
tile  pipe,  presstite  joints.  4  in.  «•.!.  siphon, 
etc.,  from  Schmidt  &  Devlin,  St.  Joseph. 
Mo..  $30,183. 

Mo..  St.  Louis — Bd.  Pub.  .Serv..  208  City 
Hall,  June  8,  constructing  vitr.  clay,  brick 
and  wgmental  blm-k  s»-wers  in  Glaise  Creek 
Dist.  26.  from  Hogan  Contg.  Co..  Melbourne 
Hotel.  $55,702.  engrs.  est.  $73,000  ;  and 
Sect.  F.  <  »hio- Siontro.se  Public  Relief  S<’Wer, 
from  Fruin  Colnon  Constr.  Co.,  Merchants 
Laclede  Bldg.,  $55,721,  engrs.  est.  $59,000. 
Noted  May  13. 

rulir.,  I/ong  Beueh — H.  C.  Waughop,  city 
elk..  May  25.  from  J.  Artukovich,  626 
North  Hunker  Hill.  Is)s  Angeles,  Pump 
Sewer  Dist.  6  (Burnett  St.,  etc.),  51,976 
ft.  8  In.  vitr.  plp<‘  at  $1.50  i)er  ft..  4,074  ft. 

10  in  $2,  4,183  ft.  12  in.  $2.50,  5,218  ft.  18 
in.  $5.  L52  ft.  14  in.  e.i.  piix-  at  $15,  etc., 
total  $173,383 

Calif..  Los  .Angeles — For  complete  sewer 
and  15,619  ft.  hou.se  connections  In  Hay¬ 
worth  Ave.,  from  R.  A.  Watson,  1026  North 
McCadden  IM..  $55,260. 

Calif.,  Los  .Angeles  —  Su|M‘rvs.  T.a>s 
Angeles  Co.,  from  Dalmatin  &  Nikevich,  841 
West  62nd  St.,  sewer  in  Co.  Impvt.  140 
(West  Hollyw<M>d  and  Sherman  Sts.),  50,- 
148  ft.  8  In.  vitr.  main  at  $1.38  per  ft.  7,715 
ft.  8  In.  D.  &  W.  S.  vitr.  plm-  $1.85  3,890  ft. 
10  in.  vitr.  main  $1.58,  1.875  ft.  10  in.  D.  & 
W.  S.  vitr.  pii»'  $1.95,  680  ft.  12  in.  vitr. 
nain  $1.8.5,  1,035  ft.  12  In.  D.  &  W.  S.  vitr. 
pipe  $2.05,  945  ft.  15  In.  vitr.  main  $2.35, 
500  ft.  15  in.  D.  &  W.  S.  vitr.  pipe  $4.20, 
20,300  ft.  6  in.  vitr.  house  connections  $1.35, 
5,220  ft.  6  in.  D.  &  W.  D.  house  sewers 
$1.60,  etc.  total  approximately  $170,500. 
Noted  May  27. 

Contracts  Awarded 

N.  A'.,  Brnoklyn  —  J.  A.  Guider,  pres. 
Brooklyn  Boro.  Boro  Hall,  to  R.  Nazarro, 
Inc.,  7101  Metrotmlltan  Ave.,  sewers  In  64th 
St.  $6,184,  72nd  St.  $3,997,  and  12th  Ave. 
$3,265;  to  S.  Guerriero,  124  66th  St.,  East 
17th  St.,  $2,095 ;  to  Manmill  Contg.  (7o., 
2035  Douglass  St.,  Ave.  R.,  $25,540  ;  and 
to  A.  W.  Matarazzo,  1163  61st  St.,  Linwood 
St.  $2,945.  Grand  total  $44,026,  Noted 
June  3. 

N,  A',.  Long  Bearh — Sewers  In  Easthome 
and  Westhome  Sections,  to  H.  Anderson, 
Fulton  St..  Lung  Beach,  about  $56,000. 

N.  A'.,  New  A’ork  —  H.  Bruckner,  pres. 
Bronx  Boro,  Crotona  Park,  3rd  and  Tre¬ 
mont  Aves.,  sewers,  etc.  in  Rhinelander  and 
Hobart  Aves.  to  F.  Gabrielle,  2750  Creston 
Ave.,  $14,250  and  $5,285  resi^ctlvely  ;  East 
234th  St.,  to  F.  Spadaro,  3883  Paddington 
Ave.,  $8,910;  and  RIverdale  Ave.,  to  Anita 
t^onstr.  Co..  2975  Marion  Ave.,  $52,825. 
Grand  total  $81,270.  Noted  June  10. 

Pa.,  Phila. — Dept.  Pub.  Wks.,  Bureau  of 
Engineering,  to  P.  Pincialll,  4103  Roosevelt 
Blvd.,  main  sewer  In  Belden  and  Chissler 
Sts.,  $13,766  ;  to  F.  Dl  Pasquale,  1215  South 
7th  St.,  74th  Ave.,  $18,536;  to  McIntyre 
Constr.  Co.,  6811  North  Franklin  St.,  Spen¬ 
cer  St..  $30,574  ;  to  J.  Lombardi.  Lincoln 
Bldg.,  Tudor  .St.,  $21,561  ;  to  J.  J.  McHugh. 
1617  Race  St.,  IJensalem  St..  $12,646;  to 
F.  T.  Buckins,  Jr.,  4050  Kensington  Ave., 
Gowen  Ave.,  $19,392;  and  to  V.  S.  Camp«'l- 
lone,  812  AVest  Venango  St.,  Courtland  St. 
$5,495,  National  St.  $2,247,  St.  Vincent  St. 
$12,184.  and  Yia-um  Ave.  $39,232.  Grand 
total  $175,633.  Noted  June  10. 

I'a..  IMiila. — Dept.  Pub.  Wks.,  Bureau  of 
Engineering,  sewers  in  Germantown  Ave., 
to  W.  H.  Yetman,  Lincoln  Bldg.  $48,432, 
Godfrey  Ave.,  to  P.  and  A.  J.  Ellis,  4th 
and  Wyoming  Sts.  $21,532,  and  Mifflin  St., 
to  Perna  Eng.  &  Constr.  Co.,  739  South  8th 
St.  $44,171  ;  removing  present  and  con- 
structtlng  new  sewers  in  11th  St.,  to 
Mazzola  &  Marano,  739  South  7th  St.. 
$120,940;  rejected  bids  test  lK)rings  for 
bridges.  Grand  total  $235,075. 

D.  C.,  AA'ash. — District  Comrs..  District 
Bldg.,  to  W.  F.  Brenlzer  Co.,  Asbury  Park 
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The  proof  of  the  pudding 


k  hK  1  iNDUSTRiAt  machine  is  tuily  tested  under  its  own  power  on  the 
ixuL’STRiAi.  WORKS  test  track  before  shipment.  Full  capacity  loads,  both  at 
maximum  and  minimum  radii  are  actually  lifted  and  swung  and  all  functions 
of  the  machine  are  thoroughly  tested. 


A  service  test  of  continuous  operation  is  also  run  to  insure  that  all  parts  work  properly 
and  that  all  bearings  and  clutches  are  properly  adjusted  for  operation,  so  the  purchaser 
is  assured  of  receiving  a  machine  with  all  adjustments  made,  and  that  has  been  fully 
tested.  These  tests  are  not  of  a  perfunctory  nature,  but  are  detailed  and  exacting,  and 
are  made  by  an  independent  final  testing  department  to  check  the  finished  work  of  the 
various  shop  departments  and  to  detect  any  maladjustments  or  hidden  weakness.  A 
certified  test  report  giving  a  brief  summary  of  its  test  is  posted  in  each  machine  before 
shipment.  A  representative  of  the  purchaser  will  be  welcome  at  this  test. 


Considerable  expense  is  involved  in  providing  the  facilities  and  in  carrying  out,  so 
scrupulously,  all  the  preliminary  and  final  tests.  The  value  to  the  customer,  however, 
cannot  be  overstated.  He  is  thereby  assured  of  a  machine  built  of  tested  units  of  ample 
size  and  proven  quality,  and  one  which,  after  completion,  and  under  it  own  power,  has 
demonstrated  its  fitness  to  do  its  work.  By  building  quality  into  industrial  products 
the  purchaser  secures  safety,  durability  and  long-continued  efficient  service — another 
reason  why  industrials  excel. 


ProJutis:  l.ofomotive  (runes  5  to 
200  tons  rapneity,  freight  cranes, 
pile  drivers,  clamshell  buckets. 
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i;,.",  (Continued) 

N’  .1  service  wwers  in  vicinity  44tli  and 
i||e  :iiarie  Sts.  $7,351.  IHth  St.  and  Nicholas 
rvice  sewers  $3,3H5,  IjoiiKfellow  St. 
!,n,l  Kansas  Ave.  Sewers  $7,S8(»,  rclininft 
lild  'liber  sewer  $34,!ty5,  Kock  Creek  Hills 
SiTvite  Sewer  $3,74  4,  Whittier  St.  Service 
«ett<  r  $1,431,  KckinKton  combined  system 
Vwrs  $2,166,  16th  and  (leranium  Sts. 
SfWi  r  $3,594,  Tuniaw  Ud.  and  W  1*1.  Serv- 

1.. e  S'  wer,  $2,752  ;  to  Aiello  Constr.  Co., 
('.(lUL’li  and  4th  Sts.,  Baltimore,  Md.,  13th  I’l. 
s.rNi'c  Sewer  $1,949,  Koxlmll  VilUiKe  .Serv- 

1.. ..  s, AVer  $4,031,  and  Watts  Branch  Sani- 
iar\’ Sewer  $34,358;  to  .1.  A.  Forbes  Co.,  540 
7th  St.  N.  W.,  Plney  Branch  Trunk  Sewer, 
Sect  13,  $66,780.  and  Catht-dral  Ave.  Serv¬ 
ice  Sewer  $3,880;  to  A.  McCandish  Co., 
Inc..  Wash..  D.  C.,  16th  St.  and  IlidKe  PI. 
sewer,  $1,277  ;  to  W.  H.  AnRle,  HaRers- 
iiiwn.  Md.,  4th  St.  and  Marietta  PI.  Service 
Sew  r.  $3,9<l6  ;  to  W.  A.  Pate,  Jr.,  Kockville, 
Md .  Forrest  Hills  Service  and  Broad 
Branch  Hoad  Sewers  $12,042.  al.so  Wesley 


Contracts  Atcarded 

Te\.,  (iaIveNtnn — Bd.  City  Conns.,  80  ton 
capacity,  brick,  tile  anti  rein. -con.  in¬ 
cinerator,  to  Johnson  Incinerator  Co.,  .Mvin, 
$43,625.  Kngrs.  est.  $60,000.  Noted  Apr.  29. 


Bridges 

Proposed  Work 

Miihh..  WestflHd — Town.  Municipal  Otlices, 
made  plans  steel  and  concrete  hridge.  'To 
exceed  $25,tl00.  Fay,  Spofford  &  Thorndyke, 
200  Devonshire  St.,  Boston,  eiiRr. 

Del.,  Wilmington  —  Newcastle  ('"o.  made 
plans  one  175  ft.  span  rein. con.  arch  hridRe 
known  as  Hising  Sun  Bridge  over  Brandy¬ 
wine  Creek.  $27,000.  |(.  B.  Buten,  D»56 

('onsolidated  Bldg.,  Indianapolis,  Inc.,  engr. 

N.  4'.,  Forbes  Made  plans  3  span,  270 


HHghts  combined  Systen,  $32,622  ;  ft.  rVimlcr.'rHdge  r;r' Tol^ti^T">:H 

Cam  '  t»oo.  D.  B.  Luteii,  1056  Consolidated  Bldg., 

So.  and  One.da  11  Service  Sew.  rs  IndianajM.lis,  Ind.,  engr. 

(,rami  N.  Ilenilersoi.  —  ('ountry  Club  made 


.\lii.,  Selma — (-ity  Comn.,  IJ  mi.  trunk 
line  sewer.s.  one  from  Alabama  River  to 
1st  Ave.,  other  parallel  Valley  Creek,  giv¬ 
ing  sewerage  to  entire  city,  to  F.  D.  Har¬ 
vey  *  Po.,  Memphis,  Tenn.,  $137,000.  Kngrs. 
est.  $140,000.  Noted  May  27. 

"  l.a..  I•lu^|nemine — F.  AVilbert,  mayor,  and 
Bd.  Sele.-tmen,  12,255  lin.ft.  6-  to  24-in. 
seWer  in  various  streets,  to  Concrete  Piite 
Co  2200  Kuphrosine  St.,  New  orl.-ans,  ap- 
I,roxiinat.>ly  $9,000,  and  4.980  lin.ft.  33-  to 
72-in.  sewer,  to  Bock  Joint  Pi|)e  Co., 
Wilson  Bldg.,  Dallas,  Tex.,  approximately 
$.10,000 ;  and  laying  pipe,  to  H.  A.  Forest, 
918  Short  St.,  New  Orleans,  approximately 
$;!.5,<»00.  Orand  total  $74,ooo.  Noted 
M.iv  6. 

O..  I,akewo«>d  (Cleveland  P.  O.) — Outfall 
s«\ver  in  Madison  Ave.,  to  Randall  & 
Cooper,  B<irain,  $21,850;  also  sewer  and 
watermains  In  Ferndale  Ave.  and  inter.'eid- 
ing  .sewer  in  Kdgewater  Dr.,  to  Joseph, 
Kahnl  &  Ja.-kson,  Prospect-Fourth  Bldg., 
Cleveland,  $17,850  and  $153,190  respectively. 
Crand  total  $192,890.  Noted  May  27. 

O..  I’ortsmoatli — Bd.  Control,  brick  sewer 
in  I'pper  Mill  Creek  DIst.,  to  J.  A.  tlrimes, 
I’ortsmouth,  $63,966.  Noted  May  27. 

III.,  ('hleagn — H.  K.  Wallace,  elk.  Sani¬ 
tary  District  of  (*hicago,  910  South  Michi¬ 
gan  .\ve..  Calumet  Sewage  Treatment  Wks., 
Div.  K,  82,000  sq.ft,  sludge  drying  beds  and 
appurtenances,  inid.  2  ejectors,  1  air  com¬ 
pressor,  piping,  industrial  railway,  7  ton 
gasoline  locomotive  engine,  18  sludge  cars, 
ett'.,  to  Fugitt-Schumann  Constr.  <*o., 
Kvanston,  $99,000.  Noted  Mar.  18. 

111.,  Niles  Center — For  10-  to  33-in.  vitr. 
tile  sewers,  etc.,  in  various  streets,  to  .X. 
Banieri,  4  523  Montana  St.,  $173,tiOO.  Kngr.s. 
est.  $220,000.  Noted  May  20. 

W  is..  Westby — (1.  Villard,  city  elk.,  sewer 
anil  water  mains,  to  (1.  W.  Mulholland,  2025 
Oxford  St.,  Rockford,  Ill.,  $28,505  ;  and 
water  pipe"  and  valves,  to  Amer.  C.  I.  Pijie 
Co.,  712  I’lymouth  Bldg.,  Minneapolis, 
Minn.,  $3,863.  Noted  May  27. 

111.,  Bonne  —  O.  Hile,  city  elk.,  sewage 
■lisposal  plant,  etc.,  to  McHose  Sand  &  Tile 
Co.,  Boone,  $90,153.  Noted  Mar.  25. 

Kan.,  Onaga — Sewers,  manholes  ahd  dis¬ 
posal  plant,  to  Howard  Constr.  Co.,  Tecum- 
seh.  Neb.,  $34,938.  Noted  May  20. 

Tex.,  Amurllln — For  18,480  ft.  18  in. 
sewer  tile,  back  filling,  etc.,  to  .1.  Foran, 
I*.  O.  Box  238,  approximately  $28,000. 

■Vash.,  .Anarortea — City  Council  South 
.8|le  Sewerage  System,  to  C.  Bjork,  2106 
F.'irmount  Ave.,  $51,491.  Kngrs.  est.  $55,- 
nno.  Noted  May  27. 

Calif.,  Boa  .Angelea — Bd.  Pub.  Wks.,  con 
structing  Sect.  28,  North  Outfall  Sewer 
Is  tween  12th.  Flower,  9th  and  Hoover  Sts., 
to  .M.  a.  Brkich,  Douglas  Bldg.,  $66,036. 
Noted  Apr.  29. 

Calif.,  San  Diego — Common  Council,  con¬ 
crete  sewers,  etc.,  in  various  streets  of  Nor¬ 
mal  Heights,  to  B.  Noble,  Spreckels  Bldg., 
$127,308.  Noted  June  10. 

Calif.,  San  Fernando — City  Council,  .54,- 
807  ft.  8-  to  16-in.  concrete  sewers,  etc.  In 
North  Brand  Blvd.,  Co.  Sewer  Dlst.  2,  to 


plans  1  span,  160  ft.  rein. -con.  arch  bridge 
over  Southern  Ry.  tracks.  $25,000.  D,  B. 
Buten,  1056  Consolidated  Bidg.,  Indianap¬ 
olis,  Ind.,  engr. 

<tn..  Savannah — Klection  June  29,  $250,- 
000  bonds,  viaduct. 

Fla.,  Miami — Making  plans  100  ft.  span 
steel  and  rein. -con.  bascule  liridg<>  at  North- 
we.st  12th  St.  $200,000.  Harrington, 
Hovv'ard  &  Ash,  Drear-I.,eslii*  Bldg.,  Kansas 
City,  Mo.,  engrs.  Noted  Feb.  25. 

.Miss.,  Columbia  —  See  "Streets  and 
Roads.” 

Ba.,  New  Orleans  —  G.  A.  Hero.  329 
Tchoupitoulas  St.,  and  A.  S.  Hackett,  Whit- 
ne.v  Blk.,  plan  1,650  ft.  single  span  toll 
bridge  over  Mississippi  River,  at  Jack.son 
Ave.  $10,000,000. 

la.,  Des  Moines — Making  phans  51  span 
2,285  ft.  viaduct  over  railroad  yards  at 
Southeast  6th  St.  $450, ooo.  K.  Kastberg, 
city  engr. 

la..  Ft.  Madison — See  “Streets  and  Roads 
under  (Contracts  Awarded.” 

Missouri  --  State  Hy.  Dept.,  Jefferson 
City,  making  plans  three  15o  ft.  rein. -con. 
o|M'n  spandrel  arch,  six  5t>  ft.  and  two  35 
ft.  rein. -con.  deck  girder  spans,  etc  .  over 
Osage  River,  Benton  Co.  ;  one  60  ft.  steel 
truss  sirnn,  etc.,  <  i  .State  Project  32,  Sect. 
3,  Di-pt  Co.  ;  two  12  ft.  rein. -con.  slali  sisins 
over  tream,  three  24  ft.  rein. -con.  spans, 
etc.,  over  Brush  Creek,  nine  35  ft.  rcin.-<-on. 
dei'k  girder  and  one  80  ft.  stei-l  truss  spans, 
etc.,  over  Shoal  Creek,  all  in  Putnam  Co.  ; 
iilso  two  10  ft,,  rein. -con.  slab  spans,  etc., 
over  stream,  Wright  Co.  B.  H.  I’iepmcier, 
ch.  engr. 

Mo.,  Springfleld — S.  R.  Fisher,  city  engr., 
making  plans  approximately  600  ft.  rein.- 
con.  bridge,  28  ft.  over  Jordan  Creek,  be¬ 
tween  Main  and  Campbell  Aves. 

Texas  —  Anderson  Co.  (Palestine)  and 
Cherokee  Co.  (Rusk)  making  preliminary 
plans  140  ft.  rein. -con.  and  steel  bridge 
across  Neches  River,  on  Highway  43.  $75,- 
000.  K.  W.  Davis,  Palestine,  engr. 

Tex.,  .Abilene — See  "Streets  and  Roads." 

Tex.,  .Albany — See  ‘‘Streets  and  Roads.” 

Tex.,  t'nero — Sec  "Streets  and  Roads.” 

Tex..  F't.  Stockton  —  See  "Streets  and 
Roads.” 

Tex.,  Biibbock — See  “Streets  and  Roads.” 

Oklahoma— State  Hy.  Dept.,  Oklahoma 
City,  made  plans  2  span  220  ft.  steel  truss 
bridge  over  Kiamichi  River,  at  Sopi-r, 
McCurtain  Co.,  $60,000;  and  2  span  90  ft. 
rein. -con,  bridge  over  Boggy  Creek  at  Arm- 
.strong.  Bryan  Co.,  $35,000.  J.  M.  Page, 
Oklahoma  City,  engr. 

Colurailo — See  “Streets  and  Roads.” 

Bids  Desired 

Mass..  Bowell  —  City,  Dept.  Streets  & 
Highways,  City  Hall,  taking  bids  concrete 
bridge,  Beaver  St.  $25,000.  Private  plans. 

N.  A’.,  Milton — June  23,  by  Bd.  Supervs. 
Saratoga  Co.,  Court  House,  Ballston  Spa, 
removing  present  bridge  and  constructing 
steel  plate  girder  highway  bridge  over 
Kayaderasseras  Creek,  here. 

N.  A’.,  Tribes  Hill  —  July  9.  by  T.  F. 
Farrell,  comr.  Canals  &  Waterways, 


Rebeck  &  Brkich,  425  West  78th  St.,  Bos  Albany,  highway  bridge  fltsir  on  movable 


-Angeles,  $72,815.  Noted  June  3. 


Waste  Disposal 

Proposed  Work 

Fl«.,  West  Palm  Beach — Making  plans 
sewage  disposal  plant.  $3,000,000.  ^ller 
McCllntock,  170  Bway.,  New  York  City, 
N.  Y.,  engrs.  Noted  Miy  6. 


Dam  8,  In  Mohawk  River,  here;  adv. 
K.  N.-R.  June  17. 

N.  J.,  Jersey  City — June  24,  by  Bd.  Free¬ 
holders  Hudson  Co.,  Court  House,  64  ft. 
steel  girder  bridge  connecting  Nelson  Ave., 
here,  with  Grand  Ave.,  North  Bergen.  F.  J. 
Radigan,  co.  engr. 

A'a.,  Roanoke — July  9  (extended  date),  hy 
W.  P.  Hunter,  city  mgr..  Municipal  Bldg., 
rein. -con.  arch  bridge  over  Virginian  R.R. 
Trac  ks  at  Jefferson  and  Walnut  Sts.  B.  H. 
Davis,  Whitehall  Bldg.,  New  York  City, 
i-onsult.  engr.  ;  adv.  K.  N.-R.  June  17. 


AA  est  A'lrglnia  -See  "Streets  and  Ro.Tds," 

AA  .  A  a.,  II  iiiitliiKtoii  .luly  16  (extended 
date),  at  otTiee  Bd.  Comrs..  one  Dio  ft  .  two 
DM*  ft.,  and  two  29i  ft.  steel  and  concrete 
bridge  over  Guyandotte  River,  at  5th  .\ve. 

A.  B.  Maupin,  city  engr.  ;  adv.  K.  N.-R'. 
June  17.  Noted  May  27. 

North  Carolina — June  29,  by  State  Hy. 
Comm..  Raleigh,  rein-con.  bridges  ainl  <  ul- 
\erts  in  Gulford.  Transylvania,  Richmoml. 
Scotland.  Davie,  Henderson.  Chowan,  Samp¬ 
son.  Wake,  Randolph,  and  Bertie  (Nuinties. 
$653,200.  C.  M.  Cpham,  highway  «‘ngr. 

Fla.,  A  ero  Beach — Jiil.v  2,  by  Vero  Beach- 
Detroit  Co.,  at  ollice  Carter  &  Danierow, 
engrs.,  2,144  lin.ft.  creosoted  timl>er  trestle, 

60  ft.  channel  span  double  leaf  ba.scub‘  tyis- 
bridge,  ft*-.  S.  (‘.  Wilson,  asst.  giml.  mgr. ; 
adv.  K.  N.-R.  June  17. 

l.a.,  Clayton  July  15,  at  otiice  State  Hy. 
Comn.,  Baton  Rouge,  Tensas  River  Bridge, 
Federal  .Aid  Project  lOI-C,  on  Sicily  Island- 
Clayton  Highway.  Catahoula  and  Coin-ordia 
Parishes,  near  fn-re.  W.  B.  Robert,  Rey- 
mond  Bldg.,  highway  engr.  ;  adv.  K.  N.-R. 
June  17.  Noted  Dei'.  3. 

D.,  Cincinnati  —  Juni-  25,  by  ('ornrs. 
Hamilton  Co.,  3  siian  135  ft.  conen-te  slab 
bridge.  Willey  Rd.  $31,762.  K.  .A.  Gast, 
Cixirt  Hou.se.  engr.  Noted  June  1  o. 

la.,  Harlan-  -June  22.  by  Auditor  Shelby 
('o.,  one  120  X  16  ft.  high  truss  bridge  with 
twi)  30  X  16  ft.  l-l>e,'im  approach  sp.an.s. 

F.  W.  Sarvis.  ('ourt  House,  engr. 

Alinn.,  MinncapidlH  • —  Si'i'  "('ontr.'icts 
.-Awardi'd." 

Alinn..  St.  Paul — See  "Streets  and  Roads." 
Tex.,  tirabam  See  "Streets  and  Roads.” 
Ncv.,  Keno  —  Cit.v  ('ouiicil  taking  bids 
ciun  rete  bridge  over  Truckei'  River,  on  ('i'n- 
ter  St.  $60,000.  King  ti  Malone,  Caldianos 
I’ddg.,  engrs.  NiUeil  Mar.  18. 

Califiirnia — July  6.  by  State  Hy.  Comn., 
Sai-rameiitii.  three  7o  ft.  span  rein. -con. 
bridge  over  Reeds  < ‘n-ek  in  Red  Bluff, 
Ti'hama  Co.  U.  .\l.  Morti>n,  Forum  Bldg.. 
Sacramento,  engr. 

Calif.,  stocktiiii — July  6,  by  SupiTvs.  San 
JoHiiuin  Ci>.,  King  Island  Cut  Briilgi',  326 
ft.  long,  26  ft.  riiadway,  85,IOo  lbs.  sti-el 
swing  bridge.  191  ft.  su|«'rstructure,  57,200 
lbs.  steel  turntable  and  iqM-rating  maihin- 
ery,  24,100  lbs.  steel  cylindi'r  piers,  eti-. 

Rids  Received 

AlaHHachiiHcttH — Dept.  Pub.  Wks.,  Boston, 
.lune  8,  concrete  bridge  and  approaches 
on  section  highway  in  Middlehorough,  from 
Milliken  &  Armstrong,  Providence,  R.  I., 
$20,683  ;  also  2  «'oncrete  bridges  with 
bituminous  macadam  approaches,  and  1,350 
ft.  highway  in  ('onwav.  from  D.  .1.  Kennedy 
a  Co.,  Inc.,  Hidyoke,  $46,529.  Noted 
June  3. 

Tex.,  Beaumont — Jefferson  Co.,  c/o  B.  B, 
.Johnson,  judge,  removing  hull  of  350  ft. 
Nueces  River  Bridge,  on  Highway  3.  also 
an<horing  and  replacement  of  fenders  de¬ 
stroyed  by  vessel,  from  A.  C.  McFarlane, 
Beaumont,  $59,882. 

Contracts  Atcarded 

A'a.,  Alexandria — State  Hy.  Dept.,  Rich¬ 
mond,  3  span  98  ft.  rein.-con.  beam  bridge 
over  Huntington  Creek,  here,  Fairfax  Co., 
to  R.  K.  Williams,  Bway.  -Natl.  Bank  Bldg  , 
Richmond,  $25,618.  Kngrs.  est.  $28,179. 

Fla..  Tampa- -Hillsborough  Co.,  bridge  on 
<'reosoted  and  timber  piles  over  .Alalia 
River,  on  Tamiami  Trail  at  Gibsonton-on- 
the-Bay,  to  K.  W.  Parker  Constr.  Co., 
Stovall-Nelson  Bldg.  $100,000. 

AIIhn..  AA'IggiiiH  See  "Streets  and  Roads." 
O.,  Canton  Stark  Co.,  new  bridge  in 

I.,exington  Twp.,  to  P.  Dleffenbacher  &  Sons 
Co.,  $25,131.  Kngrs.  est.  $25,(»00. 

O.,  Dayton  —  Montgomery  Co.,  Court 
House,  super.structure,  180  ft.  span  steel 
through  truss  highway  bridge  over  Bear 
Creek,  on  Soldiers  Home  Rd.,  to  Dregoniji 
Bridge  Co.,  T>>banon,  $21,900.  Kngrs.  est. 
$30,000.  Noted  Apr.  15. 

ind.,  .Anderson — Madison  Co.,  4  span  800 
ft.  concrete  bridge,  at  Moss  Island,  near 
here,  to  K.  F.  Smith,  2050  South  Harding 
St.,  indiana|>oIis,  $67,900.  Kngrs.  est.  $100,- 
000.  Noted  Jan.  28. 

In<l.,  Shelhyville  Shelby  Co.  Marion  Rd. 
Bridge,  thr<>e  82  ft.  span.  rein. -con.  arch 
over  Big  Blue  River,  to  Natl.  Concrete  Co., 
825  la-mcke  St.,  Indianapolis,  $37,000. 

A’'ls.,  .Alllwaukee  ---  Park  Bd.,  F.  Schu- 
macker,  secy.,  concrete,  stone  and  car- 
iwntry,  etc.  for  Mason  St.  Bridge,  to  Bentley 
Bros.,  808  South  Pierce  St.,  $89,265.  Noted 
May  20. 

la.,  .Allison- — Butler  Co.,  one  70  x  20  ft. 
pony  truss  bridge  with  six  32  x  2t»  ft. 
I-beam  approaches,  on  Federal  Aid  Project 
274,  to  A.  OIs<in  Constr.  ('o.,  401  Black 
Hawk  Bank  Bldg..  Waterl<M>,  $25,645. 

la.,  AA’aterloo — See  "Streets  and  Roads.” 
Minn.,  Minneapolis  —  p".  S.  Gram,  city 
,  purch.  agt..  City  Hall,  will  build  five  93  ft 
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The  Ten-Point 
Performance  of 


VITRIFIED 

PAVING 

BRICK 


Heavy  loads — excessive  heat— 
a  vitrified  hrich  foundry  ffoor. 


They 

Stand  the  Gaff! 


in  Industrial 
Service 
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1.  Lon^-wearing 

2.  Little  or  no 
maintenance  cost 

3.  No  cracking  and 
crumbling 

4.  Non- rutting 

5.  Non-dusting 

6.  Non- absorbent 

7.  Non-skid — safe 

8.  Acid-proof 

9.  Easily  cleaned 

10.  Easily  lifted  and 
relaid. 


Brutal  traffic — excessive  heat 
'  — spattering  acid  —  bare 
metal  truck  wheels — dumped 
loads — hold  no  terrors  for  the 
fire-hardened  toughness  of  vitri¬ 
fied  brick — the  paving  material 
without  an  equal  in  heavy  in¬ 
dustrial  service. 


VITRIFIED 


INDOORS— 

OUTDOORS 

wherever  traffic  is  heavy 


Exact  specifications  for 
specific  uses  gladly  fur> 
nished  on  request. 


Bri<lK‘'R  (Continued) 

and  •"<)  2(15  ft.  span  rein. -con.  bridKC,  40 
(t  rcadway,  and  two  8  ft.  sidewalks  over 
Mississippi  Hiver,  at  Cedar  Ave.,  by  day 
ialHir  under  supervision  of  N.  W.  Klsberg, 
^•itv  eP^r.  J891,000.  Not<-d  June  3. 
kiiii..  .tlma — f^ee  "Streets  and  Roads.” 
Tex.,  tleoraetown  —  See  "Streets  and 

*^'Tex.,  Palestine — Anderson  Co.,  34  span, 
1  ns  mi.  rein. -con.  jfirder  and  steel  span 
bridge  across  Trinity  River,  to  Austin 
Hridpe  Co.,  1815  t^larence  St.,  Dallas, 
Hu!i,128.  KnRrs.  est.  $240, Otto.  Noted 
June  1 0. 

Iiinho,  Kooskla  —  State  Hy.  Dept.,  202 
pioneer  Bldg.,  Dewiston,  I’.  K.  Oxley,  dist. 
enter.,  constructintj  546  ft.  steel  bridge  over 
('leiir’water  River,  on  Federal  Aid  Project 
S3-A.  Idaho  Co.,  here,  to  Vincennes  Bridge 
po,  Opden,  Ctah,  $73,424.  Noted  May  6. 
t'vashinirton — See  "Streets  and  Roads.” 
Calif..  I'Oa  Anxeles  —  Isis  Angeles  Co., 
seven  60  ft.  span  timber  bridge  over  Dos 


and  Steel  Co.,  444  Market  St.,  San  Fran 
cis<'o,  constructing  siphon  and  pii»e  lines, 
('ontr.  15,  $14;>.18S;  to  O.  R.  Adatna,  Col¬ 
fax,  iMirtion  Indian  Springs  unit  of  Isiwer 
Distribution  System,  Oontr.  16  $9,711,  xstr- 
tion  Pine  Knot  unit  of  laiwer  Distribution 
System.  Oontr.  1.7  $69,191,  and  isirtion  ITp- 
l>er  Di.stribution  System.  Contr.  14  $78,734 
tlrand  total  $306,824. 

Calif.,  I.a  >leMa  —  Directors  I>a  Me.s>t. 
la-mon  Drove  &  Spring  Valley  Irrigation 
Dist.,  furnishing  20-  to  26-in.  riveted  steel 
weldi'd  Joint  pipe,  to  Dos  Angeles  Mfg.  Co  , 
2500  Hast  2.!rd  St.,  leis  .\ngeles  ;  l,62.i 

ft.  16  in.  National  Tubing,  to  Crane  Co. 
321  Fast  3rd  St.,  Dos  .\ngele.s,  $3,173  is-r 
ft.;  4,00(1  ft.  10  In.  Class  150  de  I.uivaud, 
12  ft.  length  i>iiH-.  etc.,  to  C.  s.  I'ast  Iron 
I’iis'  Fdry.  Co.,  Wright-t'allendar  Bldg., 
Dos  Angeles.  Noted  May  6 

tint..  Trenton  See  "Ituildlngs  —  Indus¬ 
trial  under  Proposed  Work." 


Streets  and  Roads 


Dams 


Bids  Desired 

MIm.,  Marlnettt* — Holland,  Ackerman  & 
Holland,  engrs.,  53  West  Jackson  Blvd., 
('hicago.  III.,  soon  let  contract  2  hydro¬ 
electric  dams,  one  at  White  Rapids  and 
other  Chalk  Hill,  inch  14,000  cu.yd.  concrete, 
130.000  cu.yd.  fill  and  400,000  bricks,  etc., 
on  Menominee  River,  for  Northern  Paper 
Mills,  Day  St.,  Dreen  Bay. 


Railways 


Proposed  W'ork 

MuHsarhusetts  —  Boston  Sand  &  Gravel 
Po.,  88  Broad  St.,  Boston,  plans  private 
railroad  tracks  along  Water  St.  and  "The 
Driftway,”  In  Scituate.  $25,000.  I'rivate 
plans. 

North  Carnlina,  Florida  and  Georgia — 
.Atlantic  Coast  Ry.,  Wilmington.  N.  C.,  J.  E. 
Willoughby,  ch.  engr.,  plans  system  addi¬ 
tions  and  betterments,  inch  new  eijuipment 
at  South  Rocky  Mount,  N.  C..  shops, 
new  trackage  and  store  house  facilities,  at 
Rocky  Mount,  N.  C.,  also  plans  locomotive 
repair  shop  at  Tampa.  Fla.,  new  shop  at 
St.  Petersburg,  Fla.,  new  passenger  stations 
at  I.,ake  Wales  and  Orlando,  Fla.,  and 
automatic  signals  between  Waycross  and 
Albany,  Ga.  Total  $5,500,000. 

Tennessee — Nashville,  Chattanooga  &  St. 
Dtuis  Ry.  Co.,  930  Bway.,  Nashville.  H. 
McDonald,  ch.  engr.,  plans  reconstructing 
tracks  and  other  yard  Improvements  In 
connection  with  opening  Broad  St.,  in 
Chattanooga.  $150,000. 

Contracts  Awarded 

Ohio — Central  Steel  Co.,  Massillon,  grad¬ 
ing  and  constructing  tracks  and  bridges 
from  Baltimore  &  Ohio  R.R.  tracks  to  new 
blast  furnaces,  in  Massillon,  to  F.  A. 
Wendling  Constr.  Co.,  Massillon,  $500,00(). 


Excavation,  Drainage, 
Irrigation,  Levees, 
River  and  Harbor 


Proposed  Work 

Mttssarhusetts — Commonwealth  of  Mas- 
sachu.setts.  Dept.  Pub.  Wks.,  plans  shore 
protective  work  in  West  Dennis,  and  bank 
of  Annisquam  River  in  Gloucester  dredging 
Inner  Harbor,  Wild  Harbor,  Falmouth, 
Smiths  Cove,  Harwich  and  Wltchmore 
Harbor.  To  exceed  $25,000.  W.  F.  Wil¬ 
liams,  comr. 

Massachusetts — Commonwealth  of  Massa¬ 
chusetts,  Dept.  Pub.  Wks.,  Boston,  plans 
(Irt'dging  Herring  River  in  Harwich,  Essex 
(’anal  In  Ipswich,  Manchester  Harbor,  Lake 
Anthony  In  Oak  Bluffs,  Town  River,  Quincy, 
and  repairs  and  extensions.  First  Cliff  Jetty, 
Scituate.  $25,000  or  more.  W.  F.  Wil¬ 
liams,  comr. 

N.  Y.,  Bulfalo — Plans  cleaning  Delaware 
Park  l.<ake  inch  sheet  piling  and  laying 
|)i|>e  line,  etc.  $250,000.  W.  O’Day,  City 
Hall,  engr.  Not^  Apr.  1. 
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Two  Men 

Instead  of  a  Dozen 

— and  faster  work 


This  Ingersoll-Rand  Portable  Air  Compressor  and  two  men, 
each  operating  an  Ingersoll-Rand  CC  Paving  Breaker,  will 
account  for  more  work  than  twelve  to  fifteen  men  using  hand 
sledges  and  bars. 

service  two  Clay  Diggers  or  three  Backfill  Tampers  or  one  “Jack¬ 
hammer”  Rock  Drill  or  three  Calking  Hammers,  or  various  other 
to»)ls  that  are  needed  from  time  to  time.  It  can  be  furnished  mounted 
on  Kord  Truck  as  shown,  making  a  highly  portable  outfit  for  gas, 
electric  light  or  water  companies. 

One  smaller  and  f«)ur  portables  are  also  available,  as  well  as  a  variety 
of  »)ther  mountings.  Ask  for  catalogs. 


f.Y.’  Pacing 
Hrrtikfr 


IMG  ERS  DLL  "RAND  COMPANY-ll  BROADWAY.  NEW  YORK  CITY. 

Offices  in  principal  cities  the  world  over 

FOR  CANAUA  REFER- CANADIAN  INGERSOLL  RANDCO-UMITED.  2bO  ST.  JAMES  STREET.  MONTREAL,  QUEBEC. 
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^trcLisi  and  Roads  (Continued) 

"vay  inainttnance.  C.  N.  Hass,  highway 

"■^Triiii.,  I.ewisbiirit  —  Marshall  Co.  and 
Sfit  r>'ei)t.  Highways  &  i*ul).  Wks.,  plan 
.‘.ii  -iiifating  20  mi.  la-wisburg-Murfnes- 

H.ni  Rd.  $25, *>00.  Work  will  probably  be 
(l.iiie  bv  State  Highway  maintenance  forces. 
,•  V  itass,  comr. 

T.-IIII..  Nashville — Hd.  Pub.  Wk.s.  soon 
...lii  -  bids  asphalt  on  macadam  paving 
(•i.rry  Hill.  Jefferson,  Wilburn  and  North 
4th  Jo  Johnstm,  12tb,  tith,  IStb.  21st, 

^fiinl.ack  and  Portland  Aves.  To  exceed 
$25. "00.  W.  W.  Southgate.  City  Hall,  engr. 
\ol*"l  51a$  20. 

’  Triin..  Spuria — White  Co.  and  State  Dept. 


y  Kii.ss.  highway  comr. 

‘  Teiin..  Wartbiirg  —  Morgan  Co.  making 
.surxivs  improving  10  mi.  Wartburg-t)ak- 
dale  Highway.  Work  will  probably  b»-  done 
with  state  aid  funds.  C.  N.  P.ass,  highway 

Krunkliii — Making  surveys  and  es¬ 
timates  paving  1.25  ml.  various  streets.  To 
cxeeid  $25,000.  Klyce  &  Harrub,  500  4th 
ii:  1st  Natl.  Hank  HIdg.,  Nashville,  Tenn., 

h.v.,  <ila»Ki>w — Making  surveys  and  es¬ 
timates  iniiiroving  various  streets.  $00.000. 
Klyce  &  Harrub.  4th  &  1st  Natl.  Hank 
llldg.,  Nashville,  Tenn.,  eiigrs. 

h.v..  lleiiderHon — Takes  bids  about  July  1, 
probably  asphalt  paving  various  streets. 

I.!.'). 000  appropriated.  M.  1>.  Kblen,  mayor. 
Noted  May  6. 

O.,  Canton — Hd.  Control  Siam  takes  bids 
.asphalt  widening  and  rejmving  3  mi.  Cherry 
Ave.  N.  K..  50-00  ft.  $.SO,000.  W.  K.  Sar- 
ver.  City  Hall,  engr. 

O.,  CriMikaville — City  Council,  C.  H.  Dean, 
elk.,  making  plans  apiiroximately  4,000  ft. 
cement  sidewalks  on  State,  High,  Huckeye, 
Sveamore.  Cohalen,  China  and  Starr  Sts., 
etc.  $26,000. 

o..  CriMikHville — I’lans  grading,  curbing 


and  asphalt  or  bituminous  macadam  paving  a  la  proiect  "’64 
.Maple  Ave.,  White-house,  East  Main,  I'aylor  l.yndon,  co.  e"tigi 


Miehigun — K.  It.  Itenkert,  resident  engr.. 
Port  Huron,  takes  bids  about  July  2o.  grad¬ 
ing  S  ml.  F.  A.  135,  Huron  Co.,  for  State 
Hv.  Dept.,  Hansing. 

Xliehigan-  -W.  W.  latvers,  resident  engr  , 
Plymouth,  takes  bids  probably  in  .\ugust. 
concrete  paving  7.5  mi.  I>  14'.'.  2o  ft.. 
St.  Clair  and  Macomb  Counties,  for  State 
Hv.  Dept.,  Hansing. 

Mieliieaii  —  .Stati-  Hy.  Dept.,  latnsing. 
plans  asphalt  paving  14  mi.  T.  H.  24-10,  2o 
ft..  Saginaw  and  Midland  Counties.  It.  W. 
lt< da  rts,  Saginaw,  resident  engr. 

Midi.,  Fordson  —  Made  plans  concrete 
curbing,  guttering  and  8  in.  concrete  pav¬ 
ing  12,837  sq.yd.  Assessment  Dist.  132, 
6,386  stj.yd.  Dist.  135,  and  4,953  scj.yd.  Dist. 
137.  Hubbell,  Hartgering  &  Roth,  2640 
Huhl  Hldg..  Detroit,  engrs. 

>lldi..  KIver  Koiigt^  Making  idans  grad¬ 
ing  and  6  in.  concrete  paving  approximately 
22,000  sti.yd.  alle.vs  in  various  districts. 
$50,000.  31.  I...  Hrown  Son.  407  Capitol 

Hldg.,  Detroit,  engrs. 

HI..  .\lt<m  —  Making  preliminary  plans 
grading,  curliing  and  *-oncrete  paving  7th 
St  from  Piasa  to  Alton  Sts.,  etc.  $30,000. 
.1.  K.  Schwaab,  City  Hall,  engr. 

la..  <  aMe.v  —  IMans  paving  lo  blocks  va¬ 
rious  streets.  $40,000.  W.  H.  Kttiiiger.  city 
elk. 

la..  Niltoii  Jiiiidbiii  -  -  Plans  iiaving  aO 
lilocks  various  streets.  $160, ooo.  F.  Kelley, 
city  elk. 

Minn.,  MiiineapoliH — A.  I*.  Krickson,  aud. 
Heiineiiin  Co.,  rejecti-d  bids  .May  24,  grad¬ 
ing,  etc.  Forest  Hake  culotT  b*-tween  Howry 
Ave.  and  Minnesota  Trunk  Highway  1, 
thru  .\’ew  Hrighton.  Noted  June  lo. 

Minn.,  St.  Paul — Making  plans  sheet  as¬ 
phalt  paving,  etc.  approximately  1  mi. 
James  St.  betwe<-n  Snelling  and  Fairview 
Aves.  $35,000.  (!.  M.  Shejiard  city  engr. 

Kan.,  Coffeyville — Making  plans  paving 
8  blocks  and  repaving  4  blts-ks  various 
streets.  To  exceed  $25,000.  T.  R.  Marshall, 
Coffeyville,  engr. 

Kan.,  Jundbm  City  —  Plans  6  in.  one 
course  concrete  paving  various  streets.  To 
exceed  $25,000.  T.  W.  Dorn,  city  elk. 

Kan..  I.yndnn — Osage  Co.  plans  grading, 
concrete  surfacing,  etc.  4.576  mi.  Federal 
Aid  Project  264-F.  18  ft.  F.  C.  Healea, 


and  Keever  Sts. 

«».,  Jackson  -W.  P.  Turner,  city  elk.,  soon 
takes  bids  grading,  concrete  guttering,  and 
rein. -con.  or  brick  paving  495  ft.  Hridge 
.St  .  and  3,642  ft.  State  St.  $27, . . 

O..  Shaker  llelKhts  (Cleveland  I’.  O.) — 
Village  takes  bids  after  July  1,  asiihalt,  as¬ 
phaltic  macadam  or  amiesite  resurfacing 
57  .streets.  $600,000.  F.  A.  I’»-ase  Eng. 
Co.,  Mar.shall  Hldg.,  Cleveland,  engrs. 

Ind.,  IndianapoliH — Made  plans  p»rma- 
nentlv  improving  2,300  ft.  Pershing  and  Tre- 
mont  Sts.,  24  ft.  $29, ooo.  G.  G.  Schmidt, 
Citv  Hall,  engr. 

Ind.,  InilianapnliH — .Making  plans  improv¬ 
ing  2,621  ft..  .Arsenal  Ave.  from  30th  to 
34th  Sts.,  $46,601  ;  also  Hway,  Evison, 
.Mount  and  Helleview  Aves.  $26,222.  G.  G. 
Sihmidt,  City  Hall,  engr. 

Ind.,  liidiunapoliH  —  Plans  grading  and 
Wooden  block,  brick,  asphalt  or  asimaltic 
concrete  paving  Washington  St.  ;  brick 
guttering  and  3  in.  asiihalt  resurfacing 
West  St.,  Meridian  St.  from  south  property 
line  of  Raymond  St.  to  north  line  of  Hridge 
over  Pleasant  Run,  and  Jleridian  St.  from 
.south  right-of-way  line  of  belt  R.R.  to 
.South  property  line  of  Raymond  St.  $88,- 
nnn.  G.  G.  Schmidt,  City  Hall,  engr. 

Michigan — A.  M.  Hopperstead,  resident 
engr..  Crystal  Falls,  takes  bids  about  July 
2iith,  bituminous  macadam  paving  2  mi.  S. 
T.  H.  12-45,  concrete  paving  2.5  mi.  T.  L. 
12-48,  and  2.5  ml.  F.  A.  160,  Dickinson  Co., 
5  mi.  F.  A.  175,  Haraga  and  Houghton 
Counties,  5  mi.  F.  A.  195,  Ontonogan  Co., 
and  5  ml.  F.  A.  126,  Menominee  Co.,  for 
State  Hy.  Dept.,  Hansing. 

Michigan — R.  Schaefer,  resident  engr., 
.Newberry,  takes  bids  about  July  1,  gravel¬ 
ing  7  mi.  T.  H.  12-35  and  T.  L.  48-4,  16  ft., 
Chippewa  Co.;  and  concrete  paving  0.6  mi. 
T.  H,  12-46A,  20  ft.,  Schoolcraft  Co.,  for 
State  Hy.  Dept..  Hansing. 

Alichigan — A.  R.  SchaeR-r,  resident  engr., 
•Newberry,  takes  bids  about  July  2o, 

graveling  6  mi.  T.  H.  77-4,  16  ft.,  School- 
<  raft  Co.,  and  5  mi.  T.  I...  67-2.  18  ft.,  Alger 
Co,,  for  State  Hy.  Dept.,  I^ansing. 

Alichigan — A.  R.  Schaefer,  resident  engr., 
•Newberry,  takes  bids  about  July  15, 

graveling  3  mi.  F.  A.  143,  Sect.  B,  18  ft., 
Mackinaw  Co.,  and  6.5  mi.  T.  H.  77-1,  Alger 
•'o..  16  ft.,  for  State  Hy.  Dept.,  I,ansing. 

.Alichigan — -A.  R.  Schaefer,  resident  engr., 
Newberry,  takes  bids  about  July  lo.  2 
course  gravel  paving  5  mi.  T.  H.  25-6,  16  ft., 
Huce  Co.,  for  State  Hv.  Dept.,  Hansing. 

Michigan — A.  M.  Hopperstead,  resident 
engr..  Crystal  Falls,  takes  bids  about  Jul.v 
15,  concrete  paving  0.75  mi.  T.  H.  75-1, 
20  ft.,  Dickinson  Co.,  for  State  Hy.  Dept., 
1.«insing. 


Soiith  llakota — State  Hy.  Comn.,  Pierre, 
plans  grading  128.3  mi.  12  projei-ts  m 

Custer,  Hon  Homme,  t'orson,  ('odington, 
Hvde,  Deuel.  Roberts,  Chas.  Mix,  Fall 
River,  Campbell  and  Gettysburg  Counties  ; 
also  graveling  117.2  mi.  11  projects  in 

Pennington,  Chas.  Mix,  I,jiwrence.  Hutchin¬ 
son,  Huffalo-Jerauld.  Miner,  McCook  and 
Aurora  Counties.  J.  C.  Hotterman,  ch. 
engr. 

.AliNHOiiri  —  State  Hy.  IVpt.,  Jefferson 
City,  plans  grading  22  mi.  roads  in  De 
Kail),  Hivingston  and  Platte  Counties ;  20 
ft.  grading  4.233  mi.  in  Shannon  Co.  ;  30 
H.  grading  67  mi.  roads  in  Dent,  Henry, 
Putnam,  Stone,  Sullivan,  Taney,  Texas  and 
Wright  Counties;  18  ft.  graveling  95  mi. 
roads  in  Christian,  Dent,  Hitkory.  Holt, 
Reynolds,  Sullivan,  Texas,  Taney  and 


britiging  17.358  mi.  Highway  1-A,  Fid<ial 
•Aid  Projei  t  495-.\.  $18", non.  J.  K.  Piri<  . 

•Albany,  engr. 

Tex..  Hrenhuni  -Wasbington  Co  plans 
concreti-  paving  18.3  mi.  Highway  :!6.  IS  ft. 
$559.8110.  G.  A.  Hracher,  liretiham.  ciigr. 

Tex..  I  arrim  SiiriiiKs  Dimmit  t’o. 

making  preliminary  jilars  bituminous  tmi- 
l>ing  49.3  mi.  Highwax  85.  17  ft.  $260, ooo. 

J.  G.  Hott,  Carrir.o  Siirings,  co.  engr. 

Tex.,  t  iirrixo  Springs  Dimmit  Co.,  c  o 
County  Judge,  plans  election  $6oo,ooo  Imnds, 
hardsurfacing  16  mi.  Highway  55.  W.  II 
Hutson,  Kamionann  lildg  ,  San  .Antonio, 
dix.  engr. 

Tex.,  I'lileiiiiin — Coleman  Co.,  |>ostliom-d 
bids  to  have  been  opened  June  15,  single 
bituminous  surface  treating  6o  mi.  Highway 
7  and  23.  Federal  -Aid  Proje.-ts  303-371-191 
and  196.  18  ft.  $250,000.  .1,  Gresham,  engr. 

Tex.,  Cuern — De  Witt  Co.,  c/o  S.  Kulawik, 
judge,  plans  grading  and  bridging  I5.o5  mi 
Highway  81,  Federal  .Aid  Project  410-F 
$180,000.  Terrell  Bartlett  Engineers.  612 
Calcasieu  Hldg.,  San  Antonio,  engrs. 

Tex.,  FIdorudo — Schbdeher  Co.,  making 
plans  hard-surfacing  7  mi.  HIghxvay  30. 
$110,000.  .Address  AV.  F.  Ford,  Eldorado, 
juilge. 

Tex.,  Ft.  Slinkton — Pecos  Co.,  c/o  H. 
Johnson,  jufige,  making  jdans  grading, 
bridging  and  surfacing  15  mi.  Highway  3. 
$150,000.  J.  Stovall,  Sanderson,  engr. 

Tex.,  Fort  Stuekton — I’ecos  Co.  making 
idans  grading  and  bridging,  etc.  11.5  mi. 
State  Highway  3.  26  ft  $15o,ooo.  j. 
Stovell,  Sanderson,  i-o.  engr. 

Tex..  (iroeHbeek — I.iliiestone  f’o.  making 
plans  waterbound  macadam  paving  2o  mi. 
Highways  7  and  14,  18  ft.  $876, ooo.  11. 
Boyette.  Mexia,  <'o.  engr. 

Tex.,  Iliirliiigen — Election  June  22,  $125,- 
OOo  bonds,  hard  paving  various  streets. 
Address  mayor. 

Tex..  IlillHlioro — State  Hy.  Dept..  Austin, 
postponed  oix-nlng  bids  of  June  15.  bitumi¬ 
nous  macadam  paving  4  85  mi.  Highway 
2-E,  State  Aid  Projei't  413-15.  Ciiit  2.  Hill 
t'o.  $27,400.  Noted  May  27 

Tex.,  JiiHper — Jasi«r  Co.  soon  takes  bids 
gravel  and  shell  surfacing  12.38  mi.  High- 
xva.v  62.  Federal  .Aid  Project  500-.A.  18  ft. 
$110,157.  C.  p.  Hunter,  Jasper,  co.  engr. 

Tex..  T.nbhnek  -  Making  plans  grading 
and  bridging  14.95  mi.  Higbway  7,  Federal 
Aid  Project  502-.A,  26  ft.  $33,700.  H.  K. 
Garrett,  Hubboi  k,  co.  engr. 

Tex.,  Oliiey  —  A'oung  Co.  making  plans 
pax'ing  xarious  streets.  $25.ono  bonds 
voti’d.  Montgono’ry  &  .AA'ard.  545  Harvey 
Snider  Hldg.,  AA'ichita  Falls,  engrs. 

Tex.,  I•parllull  iFrio  Co.  making  pre- 
liminar.v  plans  bituminous  paving  14.86  mi. 
Highway  85,  IS  ft.  $90,000.  J.  G.  laitt, 
Carrizo  Springs,  co.  engr. 

Tex.,  San  .Antonin  —  Bexar  Co.  making 
plans  permanent  type  iiaving  12  blocks 
Guadalupe  St.  between  llrazos  and  South 
I.airedo  St.  $60,000.  I.  Ewig,  San  Antonio, 
CO.  engr. 

Oklahoma  —  State  Hy.  Dept.,  Oklahoma 


Wright  Counties;  and  18  ft.  i-oncrete  paving  City,  made  plans  and  surveys  concrete  sur- 
18  mi.  roads  in  l>e  Kalb.  I.ivingston,  and  facing  81,210  sipyd.  Itush  Siirings-Chickasha 
I’latte  Counties.  B.  H.  Piepmeier,  highway  Rd.,  Highway  2,  Grady  Co.  $160,000,  31,- 


engr. 

Alo.,  Farmington — Making  plans  vibroli- 
thic  concrete  paving,  etc.  15,000  yd.  X'arious 
streets.  To  exce*-d  $25,000.  Haskins  & 
Crawford,  822  Finance  Bldg.,  Kansas  City, 
engrs. 

Alo.,  I.amar  —  Making  plans  improving 
various  streets.  $5o,ooo.  Russell  &  Axon, 
AlcDaniels  Hldg.,  Springfield,  engrs. 

Alo.,  Lihert.v  —  Plans  paving  various 
streets.  $25,000.  \A'.  E.  Barnes,  Liberty, 

engr. 

Alo.,  St.  I.ouU— -Making  preliminary  plans 
widening  asphalt  paving,  etc.,  (3  sections) 
Olive  St.  b*-tween  12th  and  18th  Sts,  $114,- 
OOO  :  18th  to  Jefferson  Sts.  $124,000,  and 
Jefferson  to  Channing  Sts.  $196, ooo.  AA'.  \A'. 
Horner,  30o  City  Hall,  engr. 

Alo.,  Springfield — S.  R.  Fisher,  city  engr., 
made  plans  grading,  concrete  paving,  etc., 
Atlantic  St.  between  Kansas  Ave.  and  west 
city  limits,  and  Lexingtoh  Ave.  between 
State  and  Madison  Sts. 

.Ark.,  Harrison — Soon  takes  bids  curliing 
and  6  In.  concret*-  or  vibrolithic  paving 
18,798  si|.vd.,  30  ft.  wide  or  14.669  s<i.vd. 
24  ft.  wide  Paving  Dist.  3,  $30.ooo-$4o,ooo. 
E.  M.  Ratliff.  Stone  Hldg.,  Fayetteville, 
engr.  Noted  Mar.  25. 

Texas — L.  Garrett,  Odem.  tilans  paving 
highway  through  1,500  acres  land  between 
Portland  and  Gregory.  $28, Ooo  ;  also  elec¬ 
tric  light  and  water  plant,  $18. ooo. 

Tex.,  .Abilene — Taylor  Co.  making  plana 
grading  and  bridging  9.015  mi.  Highway  30, 
Federal  Aid  Proji'ct  90-.A.  $90, 000.  H.  C. 

McCanlies,  Abilene,  engr. 

Tex.,  Allmny — Shackelford  Co.,  c/o  R. 
Dyess,  judge,  making  plans  grading  and 


Rd.,  Highway  2,  Grady  Co.  $160,000,  31,- 
680  .sepyd.  Holdenville  Rd..  Highway  3. 
Hughes  Co.  $.84,000,  and  42,480  s<i.yd.  Ton- 
kawa-Noble  Co.  line  Rd.,  Highway  26,  Kay 
Co.  $78,000  ;  grading  luid  coiu-rete  paving 
17,700  sQ.yd.  West  39th  Street  Rd.,  Okla¬ 
homa  Co.,  $42,000;  grading  9  mi.  Calvln- 
Potomac  Co.  line  Rd.,  Highway  12.  Hughes 
Co.  $47,000,  7  mi.  Marietta  Rd.,  Highway 
4,  Love  <’o.  $»!0,ooo,  7  mi.  Jennings-Hallett 
Rd..  Highway  1.  Powell  i'o.  $88,000,  and  15 
mi.  Shawnee  Rd..  State  Highway  3,  Potta¬ 
watomie  Co.  $77,000.  .1.  M.  Page,  high¬ 

way  engr. 

Okla.,  I.iii<lMu.v — AA'ill  not  pave  40  bhs'ks 
Kiowa,  Creek.  Clna'taw  and  <'h*-riikee  Sts. 
Project  abandoned.  Noted  May  17. 

Okla.,  AliiHkogee— Plans  grading  and  con¬ 
crete  paving  10,370  sq.yd.  strei-ts  in  Dist. 
196.  $31,200.  J.  R.  March.  Muskogee,  imgr. 

tikla.,  .Newkirk  —  Making  preliminary 
plans  grading  and  concrete  paving  8,600 
sq.yd.  AA'alnut  St.  $27.0ilO.  F.  H.  King, 
Grain  Exch.  Hldg.,  Oklahoma  f'ity,  engr. 

tiklu.,  Oklahoma  <'ity  —  Oklahoma  Co. 
inade  plans  grading  and  sheet  asphalt  iiav¬ 
ing  10,560  sq.yd.  Jones-SiH-ncer  Rd.  $25,- 
000.  R.  S.  Janies,  (’ourt  Hou.si-,  engr. 

Okla.,  Oklahoma  City  —  Oklahoma  Co. 
made  plans  grading  and  concrete  iiaving 
21,120  sq.yd.  East  23rd  South  Rd.  $45,000. 
R.  S.  James,  Court  House,  engr. 

Okla.,  Kooky — Making  preliminary  plans 
grading  and  paving  4  bliH'ks  Main  St.,  56 
ft.  $27,000.  H.  T.  Ihione,  ma.vor.  Engi¬ 
neer  not  selected. 

Colorado — State  Hy.  Dept,  lienver,  plans 
grading,  bridging,  etc.  12  mi.  highway  from 
(..arkspur  to  Castlerock.  $175,000. 
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I  ypr  D  or  common 
Bell-and-Spigot  Joint 

ThU  I'ypf  of  J<*int  has  been  in  use 
for  over  SO  years  in  praitically  every 
country  of  the  world — and  has  been 
surcessfullv  laid  by  hundreds  of  pipe 
contractors. 


This  Type  of  Joint  has  been  in 
use  for  only  a  FEW  years  and 
is  so  Jelicate  that  we  insist  on 
laying  the  pipe  ourselves. 


Centrifugally  Densified 


Manufacturing  Processes  and  Equipment  Fully  Patented 


We  are  prepared  to  build 
Centrifugal  pressure  pipe 
with  either  of  the  above 
joints.  You  may  make  the  se¬ 
lection.  Conversation  IS 
cheap.  We  therefore  insure 
the  performance  of  our  pipe 
with  a  proper  surety  bond. 

Nichols  Pipe,  centrifugally 
densified,  not  only  exceed  the 
most  rigid  strength  require¬ 
ments  individually,  but  are 
guaranteed  to  pass  all  stan¬ 
dard  tests  for  the  integrity  of 
the  completed  pipe  line. 


Our  patented  processes  of 
manufacture  insure  pipe 
wallsof  uniform  density,  with 
interiors  burnished  to  a  glaze, 
all  excess  water  and  foreign 
materials  having  been  re¬ 
moved. 

Pressure  pipe  and  railway  culvert  pipe 
made  and  laid.  Correspondence  invited 
with  interested  corporations  and  indi¬ 
viduals. 


Nichols  Centrifugal  Products  Corporation 
8100  E.  Jefferson  Ave.,  Detroit,  Mich. 
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Streits  and  Roads  (Continued) 

H  nnh.  Hremerton  —  City  Council  takes 
hi(K  about  July  2,  pavinK,  etc.,  Warren 
Vvi  between  4th  and  Evelyn  Sts.,  also  7th 
?n(i  '>th  Sta  between  Warren  and  Park  Sts., 
ti  ft,  $66,000.  F.  S.  Hathaway,  city  engr. 
«nhli..  Charleston — City  Council  takes 
about  July  2,  grading,  concrete  i>av- 
etc  Naval  and  Roosevelt  Aves.,  7th, 
s  h  "th  and  10th  Sts.  et  al.  $50,000. 


t  rtlif..  .tlameda — Making  plans  resurfac- 
iiiK  '  mi.  various  stre-ets.  To  exceed  $25,- 
15.  Hamilton,  city  engr. 
fHlif.  I-os  Angeles  —  Made  plans  6  in. 
.i.n.r.  te  paving,  etc.  94,o«5  .sq.ft.  Alcott  and 
Holt  Sts.  J.  C.  Shaw,  tMty  Hall,  engr. 

t  rtlif..  I-O"  Angeles — Making  plans  curb- 
mi:  guttering.  2  in.  asphaltic  on  8  in.  con- 
,rete  i>aving,  etc.  WMlshire  Blvd.  between 
Park  View  and  Fairbanks  Ave.  To  exceed 
j"5  000.  J.  C.  Shaw,  City  Hall.  engr. 


Crtlif..  I>o«  Angeles — Bd.  Pub.  W’ks.  soon 
takes  bids  Improving  59th  St.  and  Bryn- 
hiirst  Ave.,  19.1,707  sq.ft.  6  in.  concrete 
paving  with  8  in.  expansion  joint,  8,920 
so  ft  2  in.  remodeling  with  roi-k  and  oil 
surfacing,  etc.  J.  C.  Shaw,  City  Hall,  engr. 


Crtlif.,  la>s  Angeles  —  Ia»s  Angeles  Co. 
luaking  plans  paving,  etc.  Rosecrans  Ave. 
between  Compton  and  Los  Angeles  eity 
limits.  To  exceed  $25,000.  (5.  Jones,  Hall 

of  Records,  engr. 


Crtlif.,  Marysville — Yuba  Co,  nitvde  sur¬ 
veys  constructing  6  mi.  new  road  from 
Tahoe-Pkiah  Highway  near  7  mi.  house 
to  laitna  Rica.  $25,000  or  more.  J.  R. 
.Meek,  Marysville,  co.  surv. 

Crtlif..  Monrovia  —  Made  plans  curbing. 


guttering  and  grading  44,000  sq.ft.  Olive 
.St.  Iwtween  5th  and  9th  Sts.  I.,.  P.  Black, 


.  ity  elk. 

Calif.,  Mt.  Shasta — Making  plans  paving, 
etc.  approximately  25  bloe'ks  various  streets. 
To  exceed  $25,000. 

Crtlif.,  Oakland  —  Made  pl.ans  grading, 
curbing,  guttering,  walks  and  macadam 
liaving,  etc.  portions  Morcom  Ave.,  Simmons 
and  Wyman  Sts.,  etc.  To  exceed  $25,000. 
W.  W.  Harmon,  city  engr. 

Crtlif.,  Oakland — Plans  paving,  curbing, 
guttering,  etc.  12th  St.  between  Fallon  and 
1st  Aves.  Approximately  $135,000.  W.  W. 
Hannon,  city  engr. 


Calif.,  Oceanside — Making  plans  grading, 
curbing,  guttering,  walks  and  paving,  etc., 
Clementine  and  Nevada  Sts.,  etc.  To  ex¬ 
ceed  $25,000. 


Calif.,  Oxnard — Made  plans  5  and  6  in. 
concrete  paving,  etc.,  198,000  sq.ft,  various 
streets.  S.  G.  Bennett,  city  engr. 

Crtlif.,  Pasadena — Making  plans  curbing, 
guttering,  walks,  with  asphaltic  concrete  on 
concrete  paving  portions  Oak  Kni>ll,  Col¬ 
orado  Aves.,  etc.  To  exceed  $25,000.  W.  C. 
Kiirle,  city  engr. 

Calif.,  San  CarloH — Made  plans  imi>rov- 
ing  Eaton  Ave.  St.  Francis  Way  (White 
Dak  Tract),  20.000  cu.yd.  grading,  287,000 
s<i.ft.  asjthalt  oil  and  rock  screenings  on  4 
in.  waterbound  rock  macadam  luiving,  etc. 
<5.  A.  Kneese,  Courthouse,  Redwood  City, 
engr. 


Calif.,  San  Diego — Common  Council  plans 
improving  Ingraham  and  Hornblend  Sts., 
9,944  cu.yd.  excav.,  118,480  sf|.ft.  5  In.  con¬ 
crete  paving,  etc.  ;  also  32nd  and  7  other 
streets,  15,299  cu.yd.  excav.,  500,046  s<|.ft. 
li  in.  asphaltic  concrete  paving,  60,139 
s<|.ft.  concrete  sidewalk,  13,456  lin.ft.  con- 
•  rete  curbing,  etc.  F.  A.  Rhodes,  city  engr. 

Calif.,  San  Franel«eo — Made  plans  curb¬ 
ing.  asphaltic  concrete  paving,  etc.  Laguna 
Honda  Blvd.  ;  paving,  curbing,  etc.  Harri¬ 
son  St.  between  6th  and  11th  Sts.  $30,000, 
tlarfield  St.  between  Junlpero  Serra  Blvd. 
and  Grafton  Ave.  and  Capitol  Ave.  between 
Montana  and  I.rfike  St.  $27,000,  Vermont 
St.  between  20th  and  22nd  Sts.  $25,000, 
Pfutola  Dr.  between  24  th  and  I.Aguna 
Honda  Blvd.  and  California  St.  between 
Powell  and  Mason  Sts.  $33,400.  M.  M. 
O'Shaughnessy,  city  engr. 

Dnt.,  Kitchener — Plans  20,000  sq.yd.  sheet 
as|>halt  and  concrete  paving,  and  10,000  ft. 
ctmerete  sidewalks  on  various  streets.  $114,- 
"00.  s.  Shupe,  City  Hall,  engr. 

4>nt..  Mitchell — Perth  Co.,  plans  grading, 
graveling,  macadam  paving  various  roads. 
$65,000.  J.  Roger,  Mitchell,  engr. 

Ont.,  New  Toronto — Plans  widening  4  mi. 
Toronto-Hamllton  Highway  from  66  to  86 
ft.  $2,000,000.  Provincial  Government  and 
municipalities  of  New  Toronto,  Mimlco, 
lamg  Branch  and  Etobicke  appropriate 
toward  cost.  James.  Proctor  &  Redfem, 
.36  Toronto  St.,  Toronto,  engrs. 

Ont..  Niagara  Fallrt  —  Plans  curbing, 
guttering  and  asphalt  paving  20,000  sq.yd. 
various  streets.  $80,000.  T.  S.  Scott, 
Niagara  Falls,  engr. 


Ont..  Owen  SountI — Suburban  Rds.  Comn. 
plans  graveling  or  macadam  jiaving  2  mi. 
various  roads.  $40,0(10.  R.  C.  McKnight, 
t'ounty  Bldg.,  co.  engr. 

Ont..  Sandwich  —  Town  Council  plans 
probably  as|)halt  paving,  etc.  new  street 
betweeTi  l>.na  St.  and  Manchester  Rd. 
$28,620.  McColl  &  Patterson,  Walkervllle, 
engrs. 

4)nt.,  Toronto — York  Twp.  plans  gutter¬ 
ing  and  bituiithic  paving  1,175  ft.  Willard 
Ave.,  28  ft.,  $23,107  ;  and  1,050  ft.  Wych- 
wood  Ave.,  24  ft.,  $16,516.  K.  B.  GiH'dike. 
40  Jarvis  St.,  engr. 

Ont.,  Toronto — York  Twp.  plans  concrete 
curbing,  guttering  and  asi>hult  paving  2,000  , 
ft.  Raglan  Rd.,  28  ft.  $37,322.  F.  B. 
tlfK'dlke,  40  Jarvis  St.,  engr. 

Bids  Desired 

Masnai’hiirtettii — June  22,  b.  Dept.  Pub. 
Wks.,  Boston,  bituminous  macadam  pav¬ 
ing  3,150  ft.  highway  in  Seekonk,  5,700  ft. 
in  Southborough.  6,500  ft.  in  Boylston,  and 
1,367  ft.  in  Webster;  rein. -con.  i  aving  2,040 
ft.  in  W'ebster ;  and  graveling  3.410  ft.  In 
Gill.  W.  F.  Williams,  comr. 

MHHNachiiHettH — June  29.  by  jjept.  I’ub. 
AVks.,  Boston,  rein. -con.  paving  IS.O.o  ft. 
highway  In  Amesbury.  W.  F.  Williams, 
comr. 

K.  1..  I*r<»vldence— June  21,  by  Commis¬ 
sioner  Pub.  Wks..  reconstructing  and  re¬ 
paving  various  streets.  $25.ooo.  Private 
plans. 

New  York — -June  30.  by  A.  W.  Brandt, 
iiimr.  highways,  Albany,  constructing  high¬ 
ways  in  Orange.  Saratoga,  Schenectady  and 
Steuben  Counties;  and  reconstructing  roads 
in  Columbia,  Orange,  Oswego,  lil.st»-r.  and 
Westchester  Counties ;  adv.  E.  N.-R. 
June  17. 

N.  Y.,  .Albany-  June  21,  by  Bd  Contr  & 
Sut>ply,  City  Hall,  Improving  Greenway 
North  and  Greenway  South.  Hunter,  Wash¬ 
ington.  Euclid.  Ia*nox  and  Forest.  Aves.  ; 
Rosemont,  Benjamin,  Edger'omb  and  Fuller¬ 
ton  Sts. 

N.  Y.,  Krooklyn  —  June  23,  by  J  A. 
Guider,  pres.  Brooklyn  Boro,  Boro  Hall, 
grading  and  ja-rmanent  as|)halt  on  6  in. 
concrete  repaving  Bath  and  Rockaway 
Aves.  ;  grading  and  cement  sidewalks  on 
55th  St.,  11th  Ave.  and  4  other  locations. 

N.  Y.,  Larelimont — June  28,  by  Bd.  Vil¬ 
lage  Trustees,  Municipal  Bldg.,  rein. -con. 
or  andesite  paving  approximately  3,390  ft. 
P.each  Ave.  ltd.  200  from  Boston  Post  Rd. 
to  Helena  Ave.  E.  D.  Wakeman,  elk.  ;  adv. 
E.  N.-R.  June  17. 

N.  Y'..  New  Y’ork — June  18,  by  H.  Bruck¬ 
ner.  pres.  Bronx  Boro.  Crotona  Park,  3rd 
and  Tremont  Aves.,  sheet  asphalt  paving 
Gun  Hill  Road. 

N.  Y'..  New  York — June  21.  by  J.  Miller, 
pres.  Manhattan  Boro,  Muniidpal  Bldg., 
grading,  curbing,  flagging  and  p<‘rmanent 
sheet  asphalt  on  concrete  paving  West 
134th  St.  and  l.aiurel  Hill  Terrace;  grad¬ 
ing  and  granite  block  paving  West  St.  ; 
laying  sidewalks  and  curbing  when  and 
where  directed  during  1926. 

N,  Y'.,  New  York — June  24,  by  J.  Miller, 
pres.  Manhattan  Boro,  Municipal  Bldg., 
grading,  curbing,  flagging  and  paving 
Laurel  Hill  Terrace,  West  134th  St.,  etc.; 
grading  and  repaving  West  St.  ;  also  curb¬ 
ing  and  sidewalks  where  and  when  directed. 

N.  Y'.,  New  Y’ork — June  25,  by  H.  Bruck- 
ner,  pres.  Bronx  Boro,  ('rotona  Park,  3rd 
and  Tremont  Aves.,  grading,  curbing,  side¬ 
walks,  and  granite  block  and  bituminous 
on  concrete  paving  McClellan  St.  ;  grading, 
curbing,  sidewalks  and  sheet  asidialt  on 
concrete  paving  Cromwell  St.  ;  asphalt 
block  on  concrete  repaving  Bergen  Ave. 
and  East  141st  St.  ;  and  bituminous  on  con¬ 
crete  paving  Trafalgar  PI. 

N.  J.,  Trenton — June  29,  by  Bd.  Free¬ 
holders  Mercer  Co.,  rein. -con.  on  6  In.  com¬ 
pacted  cinder  paving  Pennington-Mercer 
Rd.,  in  Ewing  and  Hopewell  Twps.  H.  F. 
Harris,  co.  engr.;  adv.  E.  N.-R.  June  17. 
Noted  Dec.  17. 

Pennsylvania — July  7,  by  State  Hy.  Dept., 
Harri.sburg,  waterbound  macadam  on  rein.- 
con.  paving  approximately  42  ml.  14  proj¬ 
ects  in  Adams,  Allegheny,  Beaver,  Blair, 
Franklin,  Greene,  Carbon,  I.jtwrence,  Leba¬ 
non,  Schuylkill,  Warren-Forest,  Warren, 
Washington,  and  Westmoreland  Counties. 
W.  H.  Connell,  engr.  exec,  and  acting  secy, 
of  highways;  adv.  E.  N.-R.  June  17. 

Pa.,  Kingston  (Ind.  br.  YVilkes-Barre) — 
July  6,  by  Forty-Port  Boro  Council, 
Borough  Bldg.,  amiesite,  sheet  asphalt, 
Kentucky  tock  or  Kentucky  rock  asphalt  on 
concrete  and  rein. -con.  paving,  etc.  39,092 
sq.yd.  11  streets.  Smith  &  Welles,  1003-6 
Coal  Exch.  Bldg.,  Wilkes-Barre,  boro  engrs. ; 
adv.  E.  N.-R.  June  17. 


I*a..  YIone»rten--June  23,  by  City  Cbrk. 
brick  on  6  in  »-oncrfte  paving,  eti  l."..7i;t 
sq.yd.  various  stre«-ts,  $150,0"". 

Ylarylanil  —  June  22,  by  State  Roads 
('omn.,  Baltimore,  sheet  asphalt  paving 
0.54  mi.  Contr.  BC-6".  Baltimore  Co.  J.  N. 
Mackall,  Garrett  Bldg.,  chn. 

YId.,  llrtltlmiire-  -  June  23,  by  Bd.  .Awards, 
sheet  asphalt  paving  9.95"  .siiyd.  streets 
listed  in  t'ontr  347.  S.  Purcell.  City  Hall, 
highways  engr. 

YVrrtt  Y'lrglniu  —  June  22.  by  ."^tate  Hy. 
Comn.,  Charleston,  Improving  roads  on 
I’rojects  157,  3178  and  3355.  Fayette  Co.. 
Projei'ts  77  and  127-.\.  Greenbrier  t'o.. 
Project  3375.  Summers  Co.,  Projects  3326-B 
and  3332.  Putnam  t'o..  Projects  144-B, 
Marshall  Co.,  Project  144-C.  Wetzel  Co., 
Proje»‘t  3335-,\  or  156,  Lewis  t'o..  and  l*roj- 
ect  3281  or  155-B,  Taylor  Co.;  bridges  on 
Project  3326-C.  Putnam  Co.,  and  Project 
152-.-\,  Randolph  t'o.  E  B.  <''arskadon, 
secy.  ;  adv.  E.  N.-R.  June  17. 

YV.  Y'a.,  HiiiitInKton  —  .lune  21,  by  Bd. 
t'ity  C<»mrs.,  grading,  curbing  and  iwivlng 
Hoiswade  Dr.  from  Welshire  Blvd.  to  South 
Englew<K)d  Rd..  Cherry  Ave.  from  Hois¬ 
wade  Dr.  to  South  Englewood  Rd.,  South 
Englewood  Rd.  from  Cherry  Ave.  to  Hois¬ 
wade  Dr..  Apple  SI.  from  Riva-rslde  Dr  to 
t'rane  .Ave.,  I'rane  Ave  from  Apple  to 
High  Sts.  and  High  St  from  Crane  Ave. 
ti>  Riverside  Dr.  A.  B.  Maupin,  city  engr. 

Fla..  YVertt  i*alin  Bearh — June  29,  by  City 
Comn.,  Improving  Paving  Dists.  6-A,  6-B 
and  6-('.  T.  B.  Henry.  »-ily  engr.  ;  adv. 
E.  N.-R.  June  17. 

.Yla..  .Yiibiirii — July  1,  by  City  tMerk.  as¬ 
phalt  on  (Hincrete  paving  8  blix-ks  tla\  ami 
College  Sts.,  40-6"  ft.  $37,0"".  Noted 
.Apr.  1. 

I.a..  Gretna  —  July  1,  by  Police  Jury 
Jefferson  Parish,  hardsurfacing  1.25  mi. 
highway  from  Williams  SI.  in  Kenner  .along 
Orleans-Kenner  Traction  Co.'s  right-of-way 
to  PolliK-k  St  in  Han.son  K.  J.  Pavne,  c  o 
owner,  engr 

Tenn..  Nashville  —  See  "Contracts 
-Awarded.” 

(»..  f'lnrlnnutl — June  21,  by  Director  Pub. 
Serv.,  vertical  fibre  brick  repaving  4,8"(t 
sq.yd.  and  sheet  asphalt  repaving  1",5"" 
sq.yd  Bway.  from  4th  St  to  Reading  Rd. 
$109,133  (\  O.  Sherrill,  City  Hall,  engr 

D.,  Clnrlnnatl — June  22,  bv  Dlrectr>r  Pub 
Serv.,  brick  repaving  13,000  sq.yd.  Highland 
Ave.  from  McMillan  St.  to  Melish  -Ave. 
$98,907.  ('.  O.  Sherrill.  City  Hall,  engr. 

Noted  Apr.  29. 

Indiana — June  23,  by  .State  Hy.  Comn  . 
lndlanaiH>lis.  bituminous  i-oncrete  or  ns-k 
asphalt  surfacing  2.23  ml.  State  Rd.  37, 
Sect.  “A,”  Marion  Co.  J.  D.  AVlIliams, 
dir. 

Ind..  .Albion-  June  24,  by  Comrs.  Noble 
f'o.,  grading  and  paving  6J  mi.  Wine- 
brenner  and  Stillinger  Rds.,  $31,103;  6} 
ml.  Ia>wer  Ressler  and  Rink  Rds.,  $36,1  ;tK; 
and  5  mi.  Manjuis  and  Frick  Rds.,  $27,595, 
all  foregoing  20  ft.  wide.  <).  E.  Pre.ssler, 
Albion,  aud. 

Ind..  .Aiihiirn  —  July  6.  by  Comrs.  De 
Kalb  Co.,  grading  and  paving  5J  mi. 
Hovarfer,  Myers  and  Casetwre  Rds.,  18  ft. 
$30,314.  F.  K.  Sh(M>k,  AuMurn,  aud. 

Ind.,  Fnwier — July  5,  by  Comrs.  Benton 
Co.,  grading  and  paving  15,839  ft.  bkkers- 
trom  Rd.,  24  ft.  $27,050.  S.  N.  Gearv, 
Fowler,  aud. 

Ind.,  Jaaper — July  5,  by  Comrs.  I>ubois 
Co.,  grading  and  itaving  G.  F.  S<-hulte  Rd. 
$25,335.  F.  J.  Seng,  Jas|ier,  aud. 

Ind.,  I.oganrtport  —  June  24,  by  Comrs. 
Cass  Co.,  concrete  and  brick  paving  Morgan 
Hill  Rd..  $114,843;  also  concrete  and 
Kentucky  Ro<'k  asphalt  paving  Pleasant 
Grove  Pike,  $98,603.  H.  M.  Gardner, 
Logansport.  aud. 

Ind.,  Pern — June  21,  by  Bd.  I’ark  Comrs., 
grading,  paving,  etc.  Boulevard  Dr.  $28,- 
000.  W.  R.  Meeker,  secy. 

Ind.,  Portland  —  July  8,  bv  Comrs.  -lav 
Co.,  concrete  paving,  etc.,  Hart  Rd.,  $29,35"'; 
also  grading  and  paving  Anderson  and 
Rosa  Rds.,  $26,482.  H.  Martin,  Portland, 
aud. 

Ind.,  Hnnth  Bend — July  6,  by  Comrs.  St. 
Joseph  C<i.,  sheet  asphalt  paving  R.  H. 
Wolfe  Rd.  $67,962.  C.  .Sedgwick,  337 
Lincoln  Way,  South  Bend,  aud. 

^  Ind.,  Terre  Hante — June  23,  by  Comrs. 
Vigo  Co.,  grading,  etc.,  Chas.  I.  Ferguson 
et  al  Rd.,  in  Harrison  Twp.  $58,551.  J. 
Dreher,  aud. 

Ind.,  YY’llliamsport — July  5,  by  Comrs. 
YVarren  Co.,  grading  and  paving  10,284  ft. 
Harry  Little  ltd.  $25,592.  J.  W.  Franklin, 
Williamsport,  aud. 

Mlrhlgaa — June  22,  by  W.  W.  I.,avers, 
resident  engr.,  Plymouth/  concrete  paving 
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Sti'ffts  ami  Iload.s  (Continuiil > 

L' 7 r,  ml  Slat.-  A.  I).  4t:7.  2o  ft.,  Waym-  and 
•  laklaii.l  ( '(lUliti.-s,  f.ir  Slat.-  Hy.  Ix-pt 
LanxitiK  ’ 

Mi.'hiKHii  —  22.  hy  U.  A.  15.-.-rs, 

r.-siili  III  niitr  .  Kalama/.m,  <-i>m  r.-t.-  (lavitit; 
•i  .!I7  mi.  I-'.-d.ral  Aiti  rroj.-.t  2;:2.  S.-it  A 
2.1  fl..  .'ass  Cl.,  and  t;.:.t;7  mi.  S.-.t,  I!,  sam.' 
ri.a.l,  fi.r  Stat.-  M>'.  I..iinsintt. 

MI.IiIkiiii  —  Jim.-  2:!,  I.y  U.  A.  I’.-.rs, 
^.•si.i.■nl  .'ntr.,  Kalamazoi.,  ttrav.-linn  4  s.if 
mi.  T.  I,.  7!'-:!.  and  7.121  mi.  T.  L.  7n-;!C 

I. .. til  llarrx  C..,  f.,r  Stat.-  Hv.  D.-i.t’ 

Lansim;. 

'll.  liiKiiii— .luly  2.'.,  I.y  A.  It.  St-ha.-f.'r 
nsid.-nl  .'imr.,  X.-wl..  rry.  <-..n.r.  t.-  i.avim? 
2  mi.  T.  I,.  12-l.i.  Si  hi.i.liTaft  fnrStat.- 

II. v.  la-pt.,  J,ansint;. 

Mi.-h.,  'Iii«k.-K.>ii — Jum-  2.'i.  l.v  Citv  CU-rk 
Kra.lin«,  4  an.l  li  in.  .-i.m-r.l.-  pavinV  ij  mi’ 
l,ak.-  .Mii'hlttan  Cark-lln.iisi.n  I'ark  I’av.-- 

ni.-nt,  . . .  and  Kra.lint;  2i  in.  sli.-.-t 

aspli;ilt  i.ii  .1  in.  macadam  paving  1.,".  mi 

liak.-  Shore  ltd.,  . . .  H.  ,1.  Lewis  City 

Hall,  .-iiftr.  Not.-d  Ma.\  li. 

'li.-h.,  'liiNk.-K.iii  ll.-iKhtN  (Ind.  sta. 
•Musk.-yon  t- — .lum-  21,  I.y  City  Ci.-rk,  City 
Hall,  ttra.lintt  and  .1  in.  .-oner.-t.-  pa\*inu 
l.i.nmi  sii.ycl.  .South  l*.-.k.  South  Hak.-r  and 
C.  A.  Haml.l.., 

t  ity  I  lall,  .-njtr. 

'Ii.-li„  "  .vaiiil.itir  -  -  .lum-  22,  liy  K.  C. 
lir.xan,  .-ity  t-lk.,  KradiiiK,  .  urhiiiK,’  and  S 
in.  ...ii.-r.-t.-  paviiiK  roads  in  Sp.-eial 
A-ss.-ssm.-nt  l>i.sls.  r.t,  r.r.,  and  .'.s.  i|uh- 
h.  II.  HarlK.-riiiK  A;  Koth.  2.:tn  Huhl  Hidir 
Ji.-trolt.  .-iittrs. 

III..  <ii)l.-NliiirK — .him-  21,  l.v  Hd.  I.ocal 
Iiiipyts..  ura.linn,  eurhinn.  nutt.-riiiK  and 
y.jlieal  lihre  l.ri.  k  on  .'.  in.  eom-r.-t.-  pavinir 
0...7I1  si|  yd.  Hawkinson  St.  A.  L.  Itieh.-v 
City  Hall,  .-n>;r. 

"  In.-.minIii  — .him-  21.  by  Slat.-  Hy.  l>.-pt., 
I>iv  t  Hli.-.-  .'i,  l.a  Crosse,  imiir.ivintt'n  r.7  mi' 
l-•.•.l.-ral  .\id  |•roj,-et  ;it;s-.\.  Tr.-mi>.al.au 
<  <>.,  I,.ili7  ell. yd.  t-arlh  «-xea\..  i:!,li,S7  eu  v.i 
borrow,  1,2'.'.  sipj.l.  shah-  ali.I  ;!21  .  u  yd 
kM-.-iv.-l  surfa.  iiut,  .-t.  .  .1.  T.  I  ioiia>;h'.-v, 

Ala.lison,  highway  .-imr. 

Ili-iiver  l>am — .lum-  2.'.,  by  Hd.  I'ub. 

'\  ks.,  \\,  A.  Cii-rtt.-n,  s.-ey.,  eurbini;,  trutt.-r- 
inu.  s.-w.-rs  and  eom  r.-t.-  or  \ibrolithi<-  .-on- 
.r.le  paviiiK  l'.l;:ii  s.|.yd.  York.  Hi  vision, 
l-n.iit,  l-;ast  .’li-.l,  ami  Haskell  .Sts.  I-;  I; 
Parsons,  4  la  .North  Washington  St.,  Wat.-r- 
toXMi,  .-iikM-.  .\ot.  d  Alar.  4. 

"  Ih..  .'lihi  auk.-.- — Jum-  la,  by  H.-pt,  Pub. 
ks..  It.  I-;.  Sloeltinn,  i-omr..  asphalt  r.-siir- 
fa.-iiiB,  .le.  14,1171  .s(|..\(|.  Lisbon  .V\t- 

Jleeker,  4th  and  l..ak.-  Sts. 

"  Ib.,  Ka.-iiii- — Jum-  la.  by  l!d.  Pub.  Wks  , 

H.  A.  .N’.lson,  s.-ey.,  r.in.-.-..n.  pavintr  eti’ 

2... mm  sii.jd.  .S  str.-ets.  ,1.  W.  H.-auirrand 
City  Hall,  i-iipr. 

-him-  22,  bv  Auditor 
til.ru-n  Co.,  trrailiiiK  11  mi.  s.-.-ondarj 
roads.  \\  .  L.  .\ud.-rson.  Prinitthar,  i-:i>;r. 

'linn.,  St.  Paul — Jum-  2',  by  (1.  ,1.  Hies 
ami.  Itamsev  C...,  trradinn,  iim-  course  eon- 
V.'''’'.  ''I'-  l-.'his  sii.vd.  County 

Koa.l  I-.  $2a.mm.  and  ,S2..'..'.0  .s.i..\d.  Proi.-e't 
2ti-ii2  $iaa,mm;  also  KradiiiK.  iiml  ft 
r.-m.-.-..n  d. .  k  girder  spams,  et.-.  on  Hiv.s.' 

■'  'V**  Ih  im  Hiv.  C  of  saim- 

roa.l,  L..'i.mm  and  $2.'..0mi  r.-speeti\ el\ 

P.  .V.  Coat.-s,  ami  C.uardiaii  Lift-  Hldi;  , 

.-IlkM-.  ’  I 

Kan.,  4. Irani — July  2.  bv  Crawford  «Ni 

Kan.,  tiirar.l — July  1.'.,  bv  Ch-rk  Craw-  ' 
lor.l  i  o..  improvinK  7. mi;!  mi.  Ped.-ral  Aid  - 
-.-'.e'.lV' n  “■'*  ‘  "X*-  ''Ni-av.,  I 

oi.,ii.u  ft.  h.-ilue  to  ^-rub.  :!4.4MI  lb.  reim- 
forems.  .-te.  .1.  w.  Ludlow,  (lirard  eo  ' 

ellKr.  ■  , 

N«-li..  Omaha — Jul.\  2,  bv  It.  1..  Cochran  I 
stall-  eiiKi-.,  Lincoln,  brick,  bituminous  coii-^  / 
.-r.-l.-,  sheet  asphalt  or  i-om-n-ti-  pavint;  i-t«-  1 

41‘.am.  s.|yd.  Ped.-ral  .'id  Proj.-T’isV  ^ 

is-“m  n''  'v  '  l^ixmilt.: 

f'.i.mm.  .N.ited  .Ma.\  2o.  ' 

\.  I»..  (iran.l  Fnrkn — .lum-  .111.  by  C  J  * 

'm-?teTy''  I'ilmm'""'  ’  'I''' "'k'-  .  •  lu.prox:  p 

«;!nlum  . *  s<i.yd.  various  sir.-et.-.  .1 

20.  by  C.  S.  .Sebiiltz  •' 

Irrav  i'.'-e  'V  .  k'radiiiK  ami  !< 

kraMlii.K,  .-te  i...>,\  mi.  various  stre.-is.  Hi  T 
ft.  i  1-..  Smith  Ai  Co..  Hurn.-tt  Hldir..  eiiKis-  I- 
.Nol.-d  Jum-  .!.  ^  •  f, 

'In.,  St  l.niilM  —  July  12,  bv  Hd  Pub  ^ 

S.  rx..  21.S  City  Hall,  asphalt,  warrenitl-  or  , 

.Iiiin-site  tiaviiiK,  etc.  7li.;itm  so.vd.  Kiiiirs- 
biuliway  Itlvd.,  $24S.i>2(i  ;  ami  2.sait  s-i  \d  V- 
ciVv'Vi.n'''’  Hoi-m-r.  "tl.; 

i  »t\  Mail,  K 

'In..  St.  l.niilH  —  July  Ifi,  bv  Hd  I*iib  ^ 

^  .  20X  City  Hall,  asphalt  paving  2,2.!;-;  a. 


u-irr.-ni.™''"'''*''  -  asphalt, 

so  vlt  .I.'i  'T..  " I'aviiiK,  i-tc.  2;:,  I  mi 
n-ivine.  :  ,*121.2011  :  Willite  asphalt 

>.‘l"  s<i.yd.  Lorraine  St.,  $1:!,- 

vd  ’'u-'j'*  J  .-t<-.  2.1  till 

iiHviniT  f  •ji''*’  ’  *'2.-'>0u:  and  amiesite 
.-to.  I,.tlo  si|.yd.  .\dkins  St.  $ll,2mi 
sv.r’  •'>-  Hd.  $l7.uso.  1,12.'.  s(i  vd 

-St  j‘^VumV’^"'v“vv  iV"'’  'V.vomimi 

Mn.  Se.ltilla— June  21,  bv  X.  L.  X.-lsoti 

n-.viiiL-^  ■  *»  JV*'!;  k'radimt.  ti  in.  com-r.-t.- 

IMMIIK,  et.-.  12.mm  s-i.yd.  If.th  St.  b.-- 

tueon  ftraiul  and  Harn-t  Avrs.  C  () 
•Manker,  City  Hall.  eiiRr. 

inT.r'" W.  P.  Parsl.-v, 
a KradiiiK  and  bridKinit 
i  iV  iJ  ■  H.-'l.-ral  Aid  Proje.  t 

.uIkv  *  *•'•', oOo.  It.  John.son,  (Iraham, 

okln-,  "  .-Iithi-rrnril  —  Jum-  21,  bv  S 
itamiie,  mayor,  praditiK.  curbing  and  con- 
I'n'sl'. ..ri:'*""  Hway.  ami 

ford  o  '"  V-  *'  'Vil.soii,  Weath.-r- 

lord,  t-ngr.  Xot.-d  Ala.v  I.'!. 

<  iiliromia— July  t!.  by  Stat.-  Hv.  Comn 
S.i.aamento,  grading.  .  rusli.-d  grav.-l  or 
■  tom-  .surfacing  a. a  mi.  road  b.-twe.-n  Hla.-k 
Hu  te  amt  Hlythe.  Itiverside  Co.;  also  X- 
<  r.-te  grading  and  jiax  ing  5  mi.  road 
b.-tw.-n  Oxnard  and  Ihi.-m-me  ltd  It  AI 
Alorton.  horum  HIdg.,  Sa.-ram.-nto,  .-iigr. 

<  illif.  I.OH  .\ngeli-H  —  Hd.  Pub  Wks 

7*  h'i"^<-on"‘r  /'“’■''"'.k'.  guttering,  walk.s  and 
.St  b.‘  w  n  '11"’“'"*’'  'reniple 

p.'.roV  n  ita  and  Hob.-rtson  Sts. 

Hall!  .' ngi-  "  *■‘‘-'‘•^■‘’■'1  •'  <’•  «to,w.  City 

Calif.,  tfaklaiiil  —  City  Council  1-:  K 
^  '  Hiking  bids  .-om-ret.-  ’.-urbing 

bitulit  ri,^\>n''r  "'arrenit.- 

nituiitliK  on  ti  111.  i-om-n-te  pavinn  ia->  rm-i 

mi.ft  portions  Orand  Av.-,*  San'ia  ciara 
Jum*  m.  "  Harmon,  city  ,-ngr.  Xot.-d 

Hm.'/.!‘^  -r  -Inly  .1,  by  Sup.-rvs 

Hutte  <  0.,  gra< bug  aO.mrn  eti.yd.  road  from 
Hogwallow  ,:ul,-h  to  Plumas  t'o.  line  rl! 
<-ngr!*^  *-o,mm.  11.  h  Hume,  OrovilU-,  co. 

.  Hut.,  I.eaNiile — June  2.'),  by  A.  T.  Lawson 
bituminous  on  i-om-r.-te  paving  2, mm  s.i  vd’ 
t.iruius  str.-ets.  $:!u.0mi.  d  j  r5;.o' 
Sow.h-rni  Av.-.,  .-ngr.  "■ 

•  hit..  KiverHiil. - Jum-  21,  bv  A  W 

irt”"'  ‘$Vo,Om, various 

.SaHkaf.-bewaii— Jum-  Hi,  l>v  H  .s  (-nr- 
p.-nter,  di-iiuly  minister  I).-tlt  Highways 
gra.Img  approximately  ,",9. mm  eu.v.b  Pn'.L 
i-.-t  ii-L  and  al.mm  eu..vd.  proje.-t  :i-AI. 
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Itogers  Corner  Cut-ofT,  Contr.  fit  i 

Hike  Drainag..,  Co  '  '  ' 

Lt)  ...m  mi,  Alermaid-AIilford  Cro^  i.i" 
ontr.  ('X-29  and  (4>  3.27  mi.  cree, 
t  jw.-ns  Station,  Contr.  CS-4S  (.'i  ,  - 
Llliotts-  Crossing-Hridgevill.-,  Com.  ?- 
from  1).  L.  O'Connell  &  Son,  Itidl.-\  i-  V 
•:*•.<!>  »4S,!'3,S  (*3)  *lmi.’r,29  am, 
»Ih,'l,',7:  from  J,  K.  O'Xeil.  Alt.  I'Ll 

7om'i  -Hnproving  H,  re:,  p,, 

a. ''  hi  I  n. ft.  4  in.  French  drain  gutor  , 
,.41...  cu.yd.  earth  ex.-av.,  and  .73 'C," 
t.  and  9  in  .-om-r.-t.-  r.-surfa.-ing, ’e’t, 

and'^nns.^!/]!'*’  Ave.,  ^ 

st.!^/;^ng!'‘:";;;:^:‘*juli::"V2!’*:!:;p^^ 


Bids  Rpcpived 


Co  .V.-ic.v  1)110)'  3S.; 


H.  pt.  I'ub.  Wks..  Bo.ston 
bituniinous  ma.-a.lam  iiaving  Slim  ft  high’ 

froiu'p  •‘’’i.V-'’  ‘n  A.!.I.burnh'^n,: 

*  JvvaHng,  I-itchburg,  $42,822  and 

»2...t,29  r,-speetiv.-ly.  ](i,7im  ft.  in  B.-lm.mt 
f^':"’.Ha%t;t..n  Cmstr.  Co  I'rovidenee.  It.  l! 

If.  and  J.  P.  cre.-n  Co..  220  Hidden  % 

st'IbIe‘'*'from“V""^  '^arn- 

'oV*”  !,'i  l-ane  Constr.  Co.,  37  Colony 

St..  Alend.-n.  Conn..  $4S,3.">4  ;  gravel  siir- 
fa.-ing  1,99  tt.  in  X.-w  Ashford,  from  c"  H 
Hindliolm,  24  Xorth  St.,  Pittslield  Jt!  77.;  • 
hard  paving  4.2mi  ft.  in  -i-Vvov *  ’fe 
June  "10.  ***'"'*  ’  ^“'"’•■'■land.  $10,777:’  Xoted 
'lilHHH.-liiiNettB-  -See  "Hridges  ” 

'ItiMs.,  H.iBt.ui— Dept.  Pub.  Wks  Tune  8 
r.-eut  granit.-  block  paving  Hoston  St..  from 
•I.  .1.  Al.-t  arthy  Co..  19]  H<,ut..o 

Don  lu-st.-r,  $37  291:  Xot.-d  June  3  ‘  ’ 

wiiV.,"  — V  "•  Hrandt.  comr.  High- 
"a.\s.  Alb.iny,  (e.  e.  ineaiiH  eiiginei-r  cHtl- 
iiuite)  re.-onstructing  2..',  mi.  Highway  8'“5o 
n”  mo '  T*?;  ‘'^“'te  Lim-Xyiu-k  ltd  ,  Par't  l’ 
Itoikl.ind  t  o.,  from  j.  Arborio,  59  Center 
x..,’.  *‘‘!v.-n.  Conn..  $180,854  e.  e.  $202  - 

wa.v’  ;85li.'"sandy IhlMiienV  ‘  Falls  “ltd  ’ 

vrX: 

June  8,  grading,  curbing,  sidewalks  and 
V*ibl"rtv*  “’^•’''alt  on  concr.-te  paving 

T'einia.’^o' O  ’  ^**^'* .  ''ve. ),  from  Cleveland 
Trinidad  I  a\ing  t  o..  Flushing,  $fi9,408  -  and 
Lilierty  Ave.  from  88th  to  Ito.-kawav-  lilvd 
f^roii.  Highway  Impvt.  .<•  ItepaSr  t'o?chureh 

N  oe  J  ^  U-'  ’  ^’<>t"d  Junir  .-L 

N.u  Jerae.y  —  State  H.v.  t'omn.  Trenton 
June  14,  grading  and  r.-in.-con.  ii’aving  55-! 

:  .'-s, tra, 

01.^’  x:d;-d  juiu^'j"  - 

I*.-b.ui.re  -State  H.V.  D.-pt.,  Dover  June 
ill  with  (a)  (h)  f^lae  (•) 

m.-tal  joint  (♦>  non-metal  j.dnt  (1)  o  f:!  mi. 


;  .'linn.,  St.  I'Hiil  -Shi-et  asnh-ilf  . 

,  ;V,">f«-x>mat.-ly  2  mi.  t.tto  Ave  1,  u."'f 

<  l.-M-land  and  Sm-lling  \ves  fmn,  mi  " 
t  ton  Bros.,  ;i,s  Kndic.tl  Hldgf,’  $-'9,9  t?.''"''"- 
Kuii..  CiiliiiiiitiiH  —  Ch.-r.)k.-e  Co  . 

i’n:^w.^*c:;:^^dun»2  7/j*-"* 

Cit'v’’il-ril'  Vnnl"  210 

Co‘"3'>3*V’c.^*'V'"  '■vkkin.son'"•Hr".:s.‘■^''';:::'"' 
4.433  ■;',,!yd.‘‘L‘owell‘‘st‘''’'f9?J73’e''" 

ilu'dlr 'iJIdL-"'"  Pa■ving^■■•;’;■ 

4rtA!7'iv!ir'i.r';'s 

”  St.  $7,958  e.  e.  $9..lo’o.  ,,.1 

tiiio  X:;t\"d  Alav',*3.'"‘-  ••  *'^- 

May'20.  V;;'rv^o"'’^sr/i:r^o^ 

Heiiver  Impvt.  Di.st.  2ti  $92,390.  ^  ’  ' 

W-it“son”  3-r  f  "H**"— Hrom’  Frederick.son  & 

00  so  ft**'  H'  r  cu.yd..  ’2x7:- 

b use  asnhnlt  J"fi<a.l.ini 

S';.".'?  'JU’ir  "-i!- 

irom  I,.  Creelman,  1079  25th  St  X  i,,, 

l-urbln^  al‘^$oVm-  ^  ft  ’con’.-r.t 

.urtiing  at  $0.30  per  ft.,  1.2r>5  ft  com-r.-i,- 

'%alks '$f  if/ln’t, von.  re^e  sfd.'* 
ai  d  19 -.m’  ^  i  v'u  Vd.  sub-grading  $o.«,i. 

and  13. 1 00  sq.yd.  7  In.  concrete  paving 

$5L2’5l‘  •  *52,186.  Kngrs.  est 

Contracts  Atvardpd 

.'liiNB.,  ItiiHt.iii — Dejit.  Pub.  Wk.s  sh.-.  t 
msphalt  paving  Wade  St.,  to  S  J 

9  8.!  ’  I-  .  Terrace,  Dorchester,  $:!:,,- 

Aotea  June  .J. 

—  State  Bd.  Pub.  Rd.s.. 

in  Fisr'im.’eid'"  *^'®']-  ynvlng  1.4  mi.  road 
in  Last  I'ro'udence,  to  Lane  Constr  Co  .37 
(  olony  St.,  Meriden.  Conn.,  $43,780  ami  ;i 
7"s  Vow'Lu'*  to  AI.  Oamniino. 

m.o«'.o  J  i'a-  Hrovidenee,  $129,619;  bitumi- 
nous  maiadam  paving  1  ml.  in  Hurrillville, 
y>  J.  I  .  (ii’eene,  Worcester,  Mass.,  $30  7?^:) 

l..>  mi.  in  Lincoln,  to  B.  C.  Jordan.  Provi: 

t!t"r’M^c’^^’i  Hortsmoutli. 

vt  ormlck.  Last  Providence.  $2is,. 
260.  Hrand  total  $468,543.  Xoted  June  hi 
Coo,?'"  Jk""'*  ~  Brandt,  highway 

*’•  '"•‘"'IB  engiiieer’B  i-Bli- 


.«.B*  \  « . f*  '  :  engineer'll  enn- 

r!,*,r’ w-‘‘‘l’"''‘*''ucting  2.44  mi.  Repair  Contr 
^>"'2  Fleming- Auburn  Kd  . 
(  a>uga  (  .1.  and  2.56  mi.  Highway  17:;:! 

(rraden\ iIIc-\\  illianisville.  Part  1.  Krie 

uia*^‘‘'^v*?on  Kng.  &  Contr.  Corp.,  Kllieoll 

*78.800  and  $131..!:!I 

respectively,  e.  e.  $97,326  and  $176  9h7 

Hlghvi-av^-ui  ’Irn  Hepair  Contr.  314'. 
H  g  w-tJ-  ‘  r94  ‘''‘J'vtyn  to  X.  K.  Center  Rd.. 
Highway  ,.34  N.  L.  Center-Sharon  Rd , 
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-  and  Hoads  (Continued) 
uisrliwav  70!*  Millerton  Co.  line  Ud., 
liiiti ’.•■s’s  (’o.,  to  New  York  Willite  Caving 
,  vri.  Hoehester,  $164,!*ltti,  e.  e.  $2t*S.0t;r.  ; 

"’J  I'd.  itepair  Contr.  152.1,  Highway  1!*H. 
Visit  .Nassau  Ud.  and  Highway  .55,  Hoags 
I’.'.rii'  rs  Ud.,  Hensselaer  Co.,  to  Troy  Caving 
cav  Bldg.,  Troy,  $282,824,  e.  e.  $171,- 

. . .  ini.  Highway  5712,  Williamstown- 

(Vl'  i^liurg  Hd.,  Cart  2,  Itensselaer  Co.,  to 
v;  1!  Van  Wagenen,  Inc.,  Uondout,  $2*11,- 
•"ir,  c.  e.  $424,418  ;  5.!t5  mi.  Uepair  ('ontr. 
iVci  Highway  5118,  Windsor-Heposit  Ud., 
itroo'in-  Co.,  to  Stento  &  Seratini,  84  Court 
St  I’.inghamton,  $141,561,  e.  e.  $421,847  ; 

•;  7!'  mi.  Uepair  Contr.  1526,  Highway  648, 
U’lSt  Henrietta-West  Hush  Ud.,  Monroe 
to  H.  W.  Caterson,  Hornell,  $112,22", 

,.  i-  .*176,658  ;  4.46  mi.  Uepair  Contr.  1524, 
fiigiiway  515,  Trumansburg-lthaea  Ud., 
Tiimi'kins  Co.,  to  K.  C.  Jones,  Ine.,  Sala- 
niama,  $170,260,  e.  e.  $221,12:*;  and  4.82 
mi  Repair  Contr.  1521,  Highway  5!*", 
tul'orn-Seneca  Falls  Ud.,  Ciirt  1,  Cayuga 
(’ll.  to  F.  Callahan,  Auburn,  $247.71*1,  e.  e. 
j:::!2.I62.  Grand  total  $1,841*, 060.  Noted 
June  1. 

\.  Y.,  Brooklyn  —  J.  A.  Guider,  pres. 
IJrooklyn  Boro,  Boro  Hall,  permanent  as- 
lihalt  paving  Fast  87t*i  St.  and  Liberty 
.\\e.,  to  Borough  Asphalt  Caving  Co.,  101 
MetrolM'litan  Ave.,  $1,806  and  $4,042  respee- 
tivelv,  also  Caton  Ave.,  to  Brooklyn 
Aleatraz  Asphalt  Caving  Co.,  407  Hamilton 
.\ve.  $4.71*1;  restoring  and  asphalt  repaving 
wlure  directed  on  various  streets,  to  Uvalde 
As|>halt  Caving  Co..  1  Kway..  New  York 
Citv,  $15,!*(*(*;  grading,  curbing  and  (lag¬ 
ging  Fast  4th  and  Fast  5th  Sts.,  to  G.  M. 
.Mandato,  111*  2!*th  St.,  $1,181  and  $3,668 
respectively.  Fast  37th  St.  and  Avenue  1, 
to  ("astle  Bros.,  Inc.,  Johnston  Cl.,  $834 
and  $1,213  respectively.  Fust  48th  St.,  to 
\V.  J.  McHale  Contg.  Co.,  1250  Jefferson 
Ave.,  $3,327.  Grand  total  $40,1*1*6.  Noted 
June  1. 

\.  V..  I.uekawaiinii  —  Concrete  paving 
Franklin  Ave.,  to  T.  11.  McDermott,  121 
11} an  St.,  Buffalo,  $42,765.  Noted  June  3. 

\.  Y..  Long  Island  City — M.  F.  Connolly, 
pres.  Queens  Boro,  Queens  Subway  Bldg., 
sheet  asjihalt  paving  Cooper  Ave.,  to  Uvalde 
Asphalt  Caving  Co.,  1  Bway.,  New  York 
City,  $22,855,  also  Ditmars  Ave.  and  sheet 
asidialt  on  granite  block  paving  Nelson  Ave., 
to  t’leveland  Trinidad  Caving  Co.,  Flush¬ 
ing.  $12,515  and  $8,11*1  resimctively  ;  granite 
hlixk  paving  Meadow  St.,  to  Welsh  Bros. 
I'ontg.  Co..  14  Queens  St.,  $66,642  ;  and 
lurbing,  guttering  and  sidewalks  Nelson 
Ave.,  to  t>'Brien  &  Kurth,  8625  137th  St., 
Jamaica,  $!*,7!*1.  Grand  total  $120,190. 
-Noted  June  3. 

\.  Y.,  New  York  —  H.  Bruckner,  pres, 
lironx  Boro,  Crotona  Cark,  3rd  and  Tre- 
inmit  Aves.,  grading,  cmlverts,  etc.,  in  Fast 
I’llth  and  AVest  263rd  Sts.,  to  S.  Nugent, 
Riverside  Dr.  and  170th  St.,  $4,707  and 
$3,625  respet'tively  ;  and  Wilson  Ave.,  to 
•A.  Gregorio  &  Co.,  1121*  Neill  Ave.,  $11,60(*; 
also  granite  block  paving  Boston  Ud.  to  L. 
I'i  .Minna,  2166  Lorillard  Cl.,  $140,856. 
Grand  total  $360,788.  Noted  June  10. 

N.  Y.,  St.  George  —  J.  A.  Lynch,  pres. 
Richmond  Boro,  Boro  Hall,  granite  block 
paving  2  ft.  width,  outside  and  adjoining 
trolley  tracks  on  Van  Duzeii  St.  from 
Victory  Blvd.  to  Hannah  St.  and  from  Swan 
to  Wright  Sts.,  to  Van  Bro  Constr.  Corp., 
21  Flizabeth  St..  West  New  Brighton,  $15,- 
252.  Noted  May  27. 

N.  4.,  Mt.  Holley — Burlington  Co.,  bitu¬ 
minous  concrete  paving  26. lot*  sq.yd. 
Florcnce-Stevens  Sta.  Ud.,  to  W.  S.  French. 
266  West  Main  St.,  Moorestown,  $71,411. 
Noted  June  3. 

\.  4.,  Seeaiieun  (Ind.  br.  Weehawken) — 
Rd.  Freeholders  Hud.son  Co.  (Jersey  City), 
concrete  paving  approximately  i  mi.  road, 
to  Clinton  Asphalt  Co.,  308  Chanler  St., 
Union,  $27,671. 

I’a..  rhila. — Dept.  Pub.  AVks.,  Bureau  of 
Kngineering,  to  1).  Dutlln,  6101  Roosevelt 
Rhd.,  grading  Algon,  Comly,  Frontenac, 
latngdon  and  Sanger  Sts.  $17,04  8,  to  R.  B. 
AVenner,  2313  AValnut  St.,  Fvarts  and 
1‘lacid  Sts.  $10,705,  to  E.  A.  Mullen,  Inc., 
•5512  A'lne  St.,  Grays  St.  $2,091.  to  Gud- 
knecht  &  Cullicon,  Torresdale  and  Robbins 
Sts.,  I.,oughIin  St.  $532.  to  Dewees  Bros., 
72"(»  Shelbourne  St.,  Shelbourne  St.  $1,227, 
and  to  F.  Mark  (''ontg.  Co.,  N  and  AVing- 
hocking  Sts.,  20th  St.  $3,065  ;  to  Eastern 
.Asphalt  Co.,  Penna.  Bldg.,  asphalt  paving 
(asse.ssment  work).  Belfleld  St.  $5,938,  Dyre 
.and  (Oakland  Sts.  $7,088.  Shawnee  St. 
$5,637,  Stenton  St.  $7,587,  Tulip  St.  $6,087, 
AVilmot  St.  $2,149,  and  67th  St.  $7,697,  to 
Union  Paving  Co.,  123  South  21st  St.,  Chea¬ 
ter  St.  $32,681,  M  St.  $16,406,  to  Mack 
Raving  &  Constr.  Co.,  Nlcetown  I.4ine  and 
Luzerne  St.,  Ellet  St.  $7,562,  Luzerne  St. 
$10,197,  Wooddale  St.  $9,547,  to  Barber  As- 
phalt  Paving  Co.,  239  North  30th  St..  Fay¬ 
ette  St.,  76th,  79th  and  80th  Aves.  $46,990, 


AVashington  lame  $6,089.  and  2nd  St.  $11,- 
944,  to  Fox-King  t'onstr.  (”o.,  Audubon, 

N.  J..  46th  St.  $15,871  ;  to  M.  Y.  Neely.  Inc., 
Oxford  Ave.  and  AA'akeling  St.,  improving 
Griffith  and  Solly  Uds.  $15,191,  to  M.  lam- 
wright.  424  Seville  St..  laiwnton  Ud.  $2,524, 
to  .A.  J.  Henderson.  825  Fast  AVashington 
lame.  Thompson  Ud.  $1,910,  and  to  B. 
Foster  (■’o.,  Inc.,  20th  and  A’enango  Sts.. 
58th  St.  $4,669;  to  Golden  Constr.  Co.,  261 
South  15th  St.,  repairing  .Adams  Ud. 
Bridge  45  $1,945.  to  J.  B.  McHugh.  Jr..  8922 
Markoe  St..  14th  St.  Bridge  257  over  Penn¬ 
sylvania  U.U.  tracks  $3,682,  Broad  St. 
Bridge  64  over  Philadelphia  &  Reading  Suti- 
way  $1,497,  and  Oak  Lane  Bridge  192  over 
North  Pennsylvania  Branch  Philadelphia  & 
Reading  U.U.  tracks  $l,5o5.  to  luitta  & 
Roberts,  Drexell  Bldg.,  Grays  Ferry  Bridge 
<’>  over  Schuylkill  River  $5,ooi*,  ;  nd  to 
Montgomery  iron  &  Steel  Co.,  1*18  AA’est 
Berks  St.,  21st  St,  Bridge  269  over  Bhila- 
deljihia  &  Reading  U.lt.  tracks  $1,126. 
Grand  total  $115,389.  Noted  June  10. 

I’ll..  I’lttHlnirgh — Grading,  curbing,  pav¬ 
ing.  etc.,  Breckenridge  St.,  to  Dunn  &  Ryan 
Co.,  1918  Swineburn  Ave.,  $65,14".  eiigrs. 
est.  $75,000;  also  A’irginia  .Ave.  and  Som¬ 
mers  St.,  to  Booth  Flinn  Ltd..  Forbes  St., 
$71,251  and  $26,1"!  reai«*ctively.  engrs.  est. 
$75,**""  and  $27,000  res|H'ctively.  Grand 
total  $164,492.  Noted  Feb.  25. 

I’a..  I’lttsbiirgh  —  Controller  .Allegheny 
Co.,  (e.  e.  means  eiicrs.  est.),  concrete  pav¬ 
ing,  etc.,  11.250  ft.  Duncan  .Ave.  extension. 

18  ft.,  to  J.  S,  Haley,  Pittsburgh,  $149.91" 
e.  e.  $150,"00;  rein. -con.  paving,  etc..  9,6"" 
ft.  AVarrendale-Bayne  Ud.,  to  Keiiuna  Lum¬ 
ber  Co.,  .Ambridge,  $126,191.  e.  e.  $la",0"l*; 
and  eliminating  curves,  rein. -con.  paving, 
etc..  1,901*  ft.  T.incoln  Ave.  extension,  18  ft., 
to  McCrady  Bros.  Co.,  Braddock,  $7", 798, 
e.  e.  $75,000.  Grand  total  $346,919.  Noted 
May  20. 

Maryland  -state  Roads  Comn..  Balti¬ 
more.  concrete  iiaving  1  mi.  Contr.  Cl-.>7, 
Carroll  (’o.,  to  F.  (’.  A’alentine.  Rock  Ridge 
$22,146,  and  1  mi.  Contr.  Q-37  Queen  .\nnes 
("o.,  to  J.  K.  Flick.  Sudlersville  $16."2;>  ; 
graveling  2  mi.  Contr.  S.M-15.  St.  Marys 
Co.,  to  Southern  Maryland  Constr.  Co.,__12 
Fast  Lexington  St.,  Baltimore,  $16,6a2. 
Grand  total  $54,823.  Noted  May  20. 

Maryland  —  State  Roads  Comn.,  Balti¬ 
more,  concrete  paving  1  mi.  Contr.  Ce-55, 
Cecil  (’o.,  to  Sutton  Contr.  Co..  Jefferson 
Bldg.,  Phila.,  Pa..  $20,185.  Noted  .Alay  13. 

Alarylanil  —  State  Roads  Comn.,  Balti¬ 
more.  concrete  paving  2.5  mi.  section  state 
highway  along  Robert  Crain  Highway 
between  Priest  Bridge  and  Upper  Marlboro, 
Contr.  P-66,  to  Christhilf  &  Fnsey  Co.,  1625 
Uidgely  St..  Baltimore  $70,104,  and  1.25 
mi.  along  Defense  Highway  from  Colling- 
ton  towards  Priests  Bridge,  Contr.  l’-62 
to  Thomas,  Bennett  &  Hunter.  AA’»-stminster, 
$52,516,  both  Prince  George  Co.  1  mi.  road 
between  Hereford  and  Monkton,  Contr.  B- 
76,  Baltimore  Co.,  to  H.  T.  Campbell  & 
Sons,  Towson  $26,119,  0.91  mi.  road  from 
Queen  Anne  to  Cordova,  Contr.  T-21,  Talbot 
Co.,  to  Hannemann-Burroughs  Co.,  Salis¬ 
bury  $21,467.  1.35  mi.  road  along  7th  St. 
Pike  between  D.  (7.  line  and  Norbei'k,  Contr. 
M-IO-C,  Montgomery  Co.,  to  (ilosnell, 
Uus.sell  Co..  Frederick  $25,952,  and  3.4  ml. 
road  between  Perryville  and  Principio, 
Contr.  Ce-lO-A,  Cecil  Co.,  to  T.  P.  Murray, 
Towson  $12,896;  graveling  2  mi.  road 
between  Harpers  corner  and  Hollywood,  and 
between  New  Market  and  Huntersville 
("ontr.  SM-22,  St.  Marys  Co.,  to  F.  R. 
JarlKie,  Mechanicsville  $13,613,  2.37  mi. 

road  lietween  State  Road  near  Milestown 
and  Bushwood  AA'harf,  between  lake’s 
Corner  and  Compton,  Contr.  S.  M.-36.  St. 
Marys  Co.,  to  Southern  Maryland  Constr. 
Co.,  12  Fast  Lexington  St.,  Baltim<ire  $19,- 
623,  and  1.75  mi.  road  from  Shady  Side 
Road  towards  Deale,  Contr.  AA-47,  Anne 
Arundel  Co.,  to  T.  Mullan,  3945  Green- 
mount  .Ave.,  Baltimore  $21,422.  Grand 
total  $263,712.  Noted  May  6  and  27  and 
June  3. 

Aid.,  Baltimore  —  Bd.  Awards  grading, 
curbing  and  concrete  paving  12,6""  sci.yd. 
Contr.  339,  to  J.  J.  Bresnan,  311  AA'oodland 
Ave.,  $35,667  ;  and  sheet  asphalt  paving 
4,500  8<i.yd.  Contr.  340,  to  P.  Flanigan  & 
Son,  Harford  Ud.  and  Baltimore  (t  Ohio 
R.R.  track.s,  $20,663.  Noted  June  1". 

AA".  A'a.,  Huntington — For  4  in.  brick  on 
6  in.  concrete  paving  2nd  Ave.  and  8th  St., 
to  A.  Trainer,  Huntington,  $4  4,027. 

AA'.  A'a.,  Huntington  —  (^abell  Co.,  vltr. 
brick  paving  2.75  ml.  Project  17.  Graijevine 
Rd.,  Project  1 8.  Cox  Hollow  Rd.,  and  Proj¬ 
ect  26,  Altivar  PL,  to  Hatfield  (T'onstr.  Co., 
21 8i  10th  St.,  $59,227. 

AA'.  A'a.,  Logan — Island  Creek  Coal  Co., 
grading  71  mi.  Holden-PIne  Creek  Rd., 
Logan  Co.,  to  P.  C.  Minottl,  Ixigan,  $250,000. 

N.  r.,  Gastonia — Paving  various  streets, 
to  Noll  Constr.  ('o.,  Charlotte,  $89,000. 

N.  C.,  Slier  City — Mayor  and  Bd.  City 
Comrs.,  curbing,  guttering,  concrete  or  as¬ 


phaltic  ]>aving.  etc..  10  bliM'ks  various 
street.s,  to  Hedrick  Constr.  Co.,  Salisbury, 
$115, "00.  Noted  May  11. 

Fla.,  Jarksonville  -  Bayshore  Co.,  con¬ 
structing  17  mi.  Bavshore  Blvd.  from  Jai  k- 
sonville  to  Ocean  along  St.  Johns  River,  to 
Foundation  Co,,  12"  Libertv  St..  New  A'ork 
City,  N.  Y  Fngrs.  est.  $750,""". 

AIInh..  I’uhh  ('lirlstiun  —  Mayor  H  Bd 
.Aldermen,  curbing,  guttering  sidewalks  and 
private  driveway  pavement,  to  Bower.s 
Constr.  Co.,  GulfiMirt,  $6". 275. 

Alls*  ,  AVIgglns — Stone  Co.,  grading,  etc., 
6.1  mi.  AA'iggins-Bogalousa  Rd..  to  II  L. 
Gadd.v,  Botnl,  $23,"""  ;  timlM-r  bridge,  to 
Newsome  Bros.,  Goss,  $5,1"". 

I.niiliiianu  —  State  Hy  Comn.,  Baton 
Rouge,  (  F.  .A.  I'.  meuiiH  Federal  .Aid  I’roJ- 
eet*  concrete  paving  7.119  mi.  F..A.P  16". 
Caddo  Parish,  to  J.  J.  Harrison,  Oklahoma 
City,  okla.,  $211,264;  and  bridge  ap¬ 
proaches  on  F.A.P.  16t-B.  in  Grand  and 
laiSalle  Parishes,  to  A'iiicenm-s  Bridge  Co. 
A'incennes.  Ind.,  $49,124  ;  approaches  on 
F.,A.P.  164-B.  Grant  Parish,  to  S  S. 
■Andrews.  Jena,  $15,518  and  $4,8(t8.  Grand 
total  $32".!*14.  Not.d  Feb.  25 

l.a.,  Cediir  (irove — C.  D.  Fvans,  engr..  41  I 
la-vy  Bldg.  ShrevejMirt.  grading,  curbing, 
guttering  and  rein. -con.  paving  12,21"  .s<i.yd. 
Caddo  .Ave.  from  59th  to  66th  Sts.,  ti> 
Fh-nniken  Constr.  Co..  Shreveisirt,  $48,169. 
Noted  May  2". 

l.a..  .Mansfleld  —  Town  Council  paving 
W'ashington,  .Monroe,  Gibbs  Sts.,  etc.,  to 
H.  .AI  Silver,  .Alansfield.  $77. "12. 

Tenn.,  NuMliville  —  Bd.  Pub.  AA'ks.  will 
surface  with  oil  Harrison  St..  7th  and  8th 
'A'V:'*  '  <lay  labor.  AA'.  AA'.  Southgate,  City 
Hall.  engr.  Noted  May  27. 

O..  rineiniiati — Hamilton  Co.,  oil  sur¬ 
facing  5"  mi.  various  macad.am  roads  to 
J.  S.  Tobitt  &  Co.,  125  AVyoming  .Ave.,  $27,- 
112.  Fngrs.  est.  $34,125.  Noted  June  1". 

O..  Cleveland  —  Comrs.  Cuyahoga  Co., 
guttering,  grading  and  macadam  paving 
4,9;."  sii.yd.  Cedar  Point  Hill  Rd..  to  Dhio 
Fng.  Co.,  Lorain.  $1t»,568,  engrs.  est.  $16,- 

""":  also  . . .  sij.yd  Fdgerton  Rd.  5,  to 

Garland  Bros.,  58"6  Franklin  Ave.,  Cleve¬ 
land,  $68,382,  engrs.  est.  $77. *>**".  Noted 
May  27. 

<>..  Cleveland  —  Cuyahoga  Co.,  grading, 
curbing,  guttering  and  vitr.  brick  paving 
2.  to  Cleveland 
Trinidad  I’aving  Co.,  The  Arcade,  $192,272. 
Fngrs.  est.  $222,947.  Noted  May  20. 

G.,  Hamilton  —  Butler  Co.,  grading  and 
traffic  bound  macadam  paving  4", 699  ft 
Princeton-Glendale  Rd.,  in  Liberty  and 
I  nion  Twps.,  to  Brelsford  &  Selby.  Hamil¬ 
ton.  $37,67  4. 

O.,  LakewomI  (Cleveland  I’.  O.) — Pav¬ 
ing  etc..  Adeline,  Crestline,  Hilda.  North¬ 
land  and  Phoenix  Aves.,  to  Cleveland 
Trinidad  Paving  Co.,  The  Arcade,  Cleve¬ 
land.  $3(*,778.  Noted  May  27. 

Indiana — State  Hy.  Comn.,  Indianapolis. 
(S.  R.  meaiiH  .state  Knail,  ami  e,  e,  meaiia 
engineers  estimate*  to  I-.  S  Tidiitt,  Tiffin. 
(>.,  bituminous  macadam  and  concrete  sur¬ 
facing  4".21  mi  S.R.  1,  12.  22,  39,  1,  48  21 
13,  17,  $25,652  e.  e.  $11,415;  to  Barrett ’Co.| 
Chicago,  Ill.,  17.15  ml.  S.R.  11.  17  II  15 
27.  21  $37.5"1  e.  e.  $48,728,  and  15.44  mi. 

S.R.  32,  44.  $15,"87  e.  e.  $19,47";  to  S.  G. 
Hayes,  Indianapolis,  47.2  mi  SR  1  5  16 

.18  4,  22.  32.  26.  $2",821  e.  e.  $28,217.  8  mi! 
S.R.  5  and  4".  $34,866  e.  e.  $44,899.  and 
41.2  mi.  S.R.  42.  8.  2,  10.  41,  42,  15,  $64,151 
e.  e.  $74,31*9.  Grand  total  $198,08".  Noted 
Apr.  1. 

.Allehlgan  —  State  Hy.  Dept.,  at  office 
'''I**'*'",  graveling  11. "11  mi.  State 
Kd.  7--4,  Alcona  Co.,  to  IVtcrson  OonMtr. 
Co.,  o02  Globe  Bldg.,  Minneaixilis,  Minn., 
$115,940.  Noted  May  13. 

Allehlgan — R.  A.  Beers,  engr..  Ill  McNair 
Bldg.,  Kalamazoo,  graveling  4.712  mi.  T.  L. 
41-9  Se<‘t.  A,  16  ft.,  to  J.  A'ennington, 
AA  atervliet,  $49,253  ;  and  concrete  paving 
0.;>!*6  mi.  Sei’t  B,  Barry  Co.,  2"  ft.,  to 
F.  A.  Campbell,  Kalamazoo,  $18,669  (incl. 
cement).  Noted  May  6. 

Alleliigan  —  State  Hy.  Comn.,  at  AA’est- 
pmilia,  graveling  6.563  ml.  Assessment  Dist. 
Rd.  466,  in  Clinton  and  Ionia  Counties,  to 
L.  M.  Perry,  Beaverton,  $54,224.  Noted 
Mar.  12. 

.Alleh.,  Iletrolt — To  I'*etrolt  Asphalt  Pav¬ 
ing  Co.,  901*  Transimrtatlon  Bldg.,  3i  in. 
sheet  asphalt  on  8  in.  concrete  jiaving  2, 3**0 
sii.yd.  Connors  Ave.  $82,713,  8,500  siryd 
Military  Ave.  $35,168,  6,320  a<|.yd.  Goulburn 
Ave.  $25,109,  8,110  sq.yd.  Corbett  Ave.  $31.- 
779,  4,78"  sq.yd.  Saratoga  Ave.  $19,168, 
2.150  s<i.yd.  Freer  Ave.  $9,482,  8,730  sq.yd 
AVilfred  Ave.  $34,063,  and  11,340  s»|.yd. 
Berkshire  Ave.  $43,391  ;  to  Cleveland 
Trinidad  Paving  Co.,  402  Hammond  Bldg., 
19,450  sq.yd.  Oakman  Blvd..  Sect.  1  $75,254. 
and  8,100  sci.yd.  Orc^'nlawn  Ave.  $31,889. 
Grand  total  $388,016. 
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Sirectw  and  Unada  (I’ontinutd) 

■Mich..  <;riiiiil  Kii|ii<U— Kent  Co.,  ••onorote 
piivinK  I  <><'7  ml  K*-<l«‘ral  Aid  21<',  Soi't.  A, 
to  I'  \V  <  »'Corinor,  Crand  Kaiiida,  $52,5*86; 
and  4,8;!6  mi.  Kt-d*  ral  Aid  122.  Soot.  I>,  to 
VandoFM-.n  i'on.str.  Co.,  Crand  Itaidd.**, 

$  1 5  7, 6  *15. 

Mil'll..  IJiii'iilii  I'ark  (mail  Ditroit)  — 
VillaKi',  (S.  \.  II.  moaiiH  Siioi'ial  AHHOHHmont 
lliNtrii't)  to  Iti.xhoii  A-  Wi-ir,  '.*55  Kaat  Jeffor- 
Kon  ,\vi'..  liftroit,  comri't*'  ourbint;  and 
KUtti-ririK  and  I  oourso  roniTott-  paving 
8.;*oo  SI|  vd.  S.A  I*.  87  $;55.t5H,  6,882  Hi). yd. 
S.A.l).  88  $28,:*(I6,  6,27!*  ail.yd.  S..\.I).  8!* 
$26,10(1,  24,185  .sii.yd.  S.A.l),  1*0  $1*4,761*,  and 

I, 557  s<|  yd  S.A.l*.  I'l  $6,481  ;  to  Western 

Constr.  ('o..  5122  Wesson  Ave.,  Detroit, 

sewer  in  S..'\.l*.  1*2  $2,1*87.  Crand  t*»tai 
$194,696. 

4lii'li..  Kivrr  Koiiite  - Asphalt  resurfacinK 
aiiiiroximately  31.50**  s*|.yd.  Jefferson  Ave., 
to  It  .1.  I’luvi'lson  <'*>.,  6520  Kpwortli  Hlvd., 
I**'lrolt,  $40,01)0.  Noted  Apr.  8. 

Mieh.,  StiirKlo — Oradinit.  eurbinK  and  oil 
asphalt  on  eonerete  paving  a|i|iroximately  3 
mi.  Sturttls  Ave.,  Main  and  Ceortte  Sts.,  to 
Crae*'  *’onstr.  I'o..  22**  Utility  St.,  Fort 
Wayne,  Ind.,  $122,546.  Noted  May  6. 

III.,  CliieuKiv — ltd,  I.s*oal  Impvts.,  Room 
207.  City  Hall.  KradiiiK  and  7  in.  eonerete 
pavinit  roadsvays  of  alley  between  Fast 
3Sth  St.  and  Fast  I’ershing  ltd..  South 
Miehittan  and  South  Wabash  Aves.,  alley 
between  West  52nd  and  West  52rd,  South 
Stale  and  South  Di'arborn  Sts.,  alley  be- 
tweet)  Fast  73rd  and  Fast  74th  Sts.,  Yates 
and  tiKlesby  Avi-.,  alley  Is-tween  Fa.st  76th 
and  Fast  77th  Sts.,  Yates  and  I’hillips 
Aves.,  alley  between  Robey  St.,  North  Win- 
I  hester,  ItloominKton  and  Wabansia  Aves., 
alleys  la-twi'en  AltKisid  St.,  WriKhtwood, 
North  llardiiiK  and  North  Crawford  Aves., 
to  John  Dillon  H  Co.,  2953  South  Halsted 
St.  ;  KradinK,  eurbintt,  KUtterinB  and  6  In. 
asphalt  on  eoneret*-  pavinB  Heldin  Ave. 
from  Ki-ystone  to  North  Kilbourn  Aves.,  to 

J.  V.  MeCarthy  Co.,  77  W^st  Washington 
St.,  North  Campb«'ll  Ave.  from  Clenlake  to 
Cranvill*'  Aves.,  Iowa  St.  from  North  Craw¬ 
ford  to  North  Kilbourn  Aves.,  North  Lin- 
*li‘r  Ave.  from  West  North  to  Wabansia 
Av*‘s..  South  Iiotus  Ave.  from  West  Harri¬ 
son  to  la'XinKton  Sts.,  North  Funa  Ave. 
from  West  .North  to  Wabansia  Aves.,  North 
Mason  and  North  Maylleld  Aves.,  from 
ItloomiiiKdale  Ave.  to  Cortland  St.,  to  White 
I’aving  *’o.,  1735  Fullerton  St.,  Chappel 
Ave  from  Fast  73rd  to  Fast  74th  Sts.. 
FKBlest*>n  Ave.  from  West  l*l7th  to  West 
l**!*th  Sts.,  South  Claremont  Ave.  from 
West  l*'3rd  to  West  107th  Sts.,  South  t)ak- 
l*'y  Ave.  from  West  103rd  to  West  105th 
Sts..  .South  IrvinK  Ave.  from  West  104th 
to  West  105th  Sts.,  and  West  l**4th  St. 
from  South  la-avitt  St.  to  South  Western 
Ave..  to  Amer.  Asphalt  UavinR  Co.,  133 
West  WashitiKton  St.,  West  22nd  St.  from 
South  Central  I’ark  to  South  Crawford 
.•\ves..  Pleasant  Ave.  from  West  90th  to 
South  Hjimilton  .Aves.,  South  Hamilton  Ave, 
from  West  lt2nd  to  West  93rd  Sts.,  and 
90th  St.  from  Pleasant  Ave.  to  Robey  St,, 
to  H  F.  Conway  Co..  844  Rush  St..  War- 
wiek  .Ave.  from  North  lauiK  to  North  I..in- 
ibr  .Avi'S.,  to  J.  A.  Saekley  Co.,  4608  Rel- 
mont  Ave.  ;  eurbinB,  sewers.  «'te.,  and 
granite  bbs-k  on  10  In.  eonerete  paving 
South  Clinton  St.  from  West  Harrison  St.  to 
Wes*  Uoosevelt  Rd..  to  J.  A.  MeCarry  & 
('*>.,  ISO  West  Madison  St.;  grading,  i-urb- 
ing  and  8  in.  eonerete  jiaving  West  55th  St. 
from  South  Honuin  to  South  Crawford 
Aves..  to  Hi'dges  Constr.  Co.,  64  West 
Uamli-lph  St.,  Federal  St.  from  We.st  84th 
::ts  to  ('alumet  Coal  t'o..  9022  Common¬ 
wealth  Ave..  Rrvn  Mawr  Ave.  from  North 
('rawford  to  .North  Kedvale  Aves..  Key- 
stom-  and  North  Karlov  Aves.  from  Rryn 
Mawr  to  Hollywood  Avi-s..  to  Home  Paving 
Co.  Noted  .Apr.  1  and  Apr.  22. 

WlieoiiHln- -State  Hy.  Dept.,  at  Offlee  9, 
Crant  Ibrald  Uldg.,  Fanea.ster.  eru.sh<‘d 
limestone  surfaeing.  ete.,  18.021  eti.yd.  Fi-d- 
eral  Aid  Project  415-A.  Crant  Co.,  to  T. 
H  .Arthur  Son  Co.,  Dodgeville.  $45,445  ; 
and  gritditig.  eulv«rts,  etc.,  same  road,  to 
Steven  Hros.,  612  Fndieott  Hldg ,  St.  Paul. 
Minn  ,  $52,930.  Noted  May  20. 

AA  lHi'imiiln — State  Hy.  Dept..  Madison,  to 
A*  .Nelson.  SuiH'rior.  improving  Federal  .Aid 
Project  40S-.A.  Polk  Co.,  231,52**  I'u.yd.  earth 
exi'iiv  at  $0.32  per  eu  yd.,  9,918  eu  yd.  loose 
r<M'k  exeav.  $0.5**.  1,380  eu.yd.  solid  rook 
exeav.  $2.5**,  2,510  eu.yd.  toi*  soiling,  etc. 
$**.50,  total  $166,370.  Noted  May  20. 

WU..  AlndiMon  -  For  7  and  8  In.  concrete 
p.'iving  2*'. 299  sij.vd.  various  streets,  to  J.  R. 
Cullinan.',  618  AVest  Dayton  St  .  $96,708; 
17.226  sq.vd.  various  stre«‘ts,  to  O'Dea  & 
Shafir,  1**19  (*r«>gon  Ave.,  $72,762;  and  22,- 
587  sii.vd.  various  streets,  to  N.  Quinn,  515 
AAest  .iohnson  St.,  $92,272.  Grand  total 
$262,742. 
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WIh.,  Alllwaiikre — Dept.  Pub.  AVks.,  R.  R. 
StiK'lting,  eomr.,  eonerete  paving  10  alleys, 
to  C.  H.  Slattery,  584  71st  Ave.,  $47,205;  3 
alleys,  to  F.  Hildebrand,  734  W'entworth 
Ave.,  $26,631  ;  1  alley  each,  to  F.  A. 

Retzlaff,  868  Island  .Ave.  $1,078  and  to 
Sehwerm  Pros.,  50  l.a'e  St.  $1,315.  Grand 
total  $76,229. 

Wis.,  Alilwuiiker — Pept.  Pub.  Wks.,  R.  E. 
Stoelting,  I'omr.,  to  Czerwlnski  Constr.  Co., 
816  Clinton  St.,  vibndithle  concrete  paving, 
et*'..  Fuelid  .Ave.  $55,429,  Fudlow  Ave. 
$7,433,  Mt.  A’ernon  Ave.  $11,314,  and  Park 
Hill  Ave.  $13,715,  to  J.  Hluhm  &  Son,  1298 
Achilles  PI  .  46th  St.  $3,527,  and  47th  St. 
$3,028  ;  and  to  Flncoln  Constr.  Co,,  eon- 
i-rete  curbing  and  guttering  Orchard  St. 
$2,497.  Crand  total  $96,943.  Noted 
June  3. 

AA  ls..  Mllnuiikee  — Dept.  Pub.  AYks.,  R.  F. 
Stoelting,  comr.,  sh<‘et  asphalt  resurfacing, 
etc.  8,572  sij.yd.  2nd  Ave..  to  AA’hlte  <2onstr. 
('o..  68  AA'iseonsin  St.,  $17,521*  ane  “s- 
jihaltic  concri'te  paving,  etc.  8,566  d. 
25th  St.,  t*«  Badger  i'on.str.  Co.,  97  AA’is- 
consin  .St.  $41,294.  .Noted  May  27. 

AVIs..  KIrhIund  Center — Richland  Co.,  to 
Burch  Constr.  Co.,  Madison,  imp* , wing 
State  Project  9145,  4,923  eu.yd.  earth 
exeav.  at  $**.45  la-r  eu.yd.,  10,692  eu.yd. 
borrow  $**.47,  3,129  I'U.yd.  shale  surfacing 
$1.50,  1,413  eu.yd.  graveling  2.  and  3,404 
s*|.yd.  concrete  paving,  etc.,  $2.70,  total 
$25,668. 

la.,  .AlKoiia — Kossuth  Co.,  to  M.  T.  Mc- 
Cuire,  Algona,  imiiroving  Primary  Project 
S-62.  19,096  eu.yd.  exeav.  at  $0.22  per 
<'U.vd..  1**0  cu.vd.  loose  riK'k  $1.50,  *'tc.. 

Project  S-64,  52,(*29  eu.yd.  exeav.  $0,228, 
etc.,  and  Project  66,  40,172  eu.yd.  exeav. 
$**.214,  etc.  This  corrects  reiM>rt  in  May 
20  issue. 

la..  Ft.  Madison — l.iee  Co.,  to  Cameron- 
Joyce  Co.,  Omaha,  Neb.,  improving  Federal 
Aid  Project  277,  75,712  eu.yd.  exeav.  at 
$0.28  per  eu.yd.,  5**0  eu.yd,  exeav.  $**.40, 
92, 0**0  sta.yd.  overhaul  $**.2**.  50  eu.yd. 

loose  rock  $**.75,  100  eu.yd.  8*di(l  rock  $1.75, 
4****  ft.  15  in.  culvert  labor  $**.20,  ami  360 
ft.  18  in.  culvert  labor  $0.40,  *'learing  right- 
of-way  $9,258.  Rejected  bids  18  I'ulverts 
and  1  pony  truss  bridge.  AA’ill  readvertise. 

la..  .Alarengn — Iowa  Co.,  to  R.  T.  Osman, 
Ames,  improving  5.455  ml.  Federal  Aid 
Project  244,  142,288  eu.yd.  exeav.  at  $0.2475 
per  eu.yd.,  1,050  eu.yd.  exeav.  $0.40,  85,000 
sta.yd.  overhaul  $0.02,  264  ft.  culvert  labor 
$1,  clearing  right-of-way,  $3,793. 

la.,  Ottumwa  —  AA'a|iello  Co.,  lm|>roving 
8.558  mi.  Federal  Aid  Project  159-B,  Pri¬ 
mary  Road  13,  31, •••*•*  eu.yd.  exeav.,  100,- 
47  4  S(i.yd.  paving,  etc.,  to  J.  C.  Blunk 
t'onstr.  Co.,  Ottumwa,  $231,981. 

la.,  Sibley  —  Osceola  Co.,  to  A’ander 
Stouwe,  Hull,  Impniving  Primary-Secondary 
Projects  S-22,  7,435  eu.yd.  gravel  1  mi.  haul 
at  $0.45  per  10,001  eu.yd.,  1  ml.  haul  $0.35, 
127,459  units  )  ml.  haul  $0.08,  9,200  eu.yd. 
stripping  $0.20.  Noted  May  13. 

la.,  Sioux  City — Concrete  paving  12,325 
s<j.yd.  AV'all  St.  from  6th  to  14th  Sts.  and 
at  railroad  tracks,  to  P.  C.  Hausen  &  Son, 
1422  Court  St.,  $37,884.  Noted  May  13. 

la.,  A'intoii--  BentJin  Co.,  to  R.  T.  Osman, 
■Ames,  improving  Federal  Aid  Project  258, 
16,161  eu.yd.  «'Xcav.  at  $0,249  per  eu.yd., 
50  eu.yd.  loose  rock  $0.50,  and  50  i-u.yd. 
solid  r*M'k  $1,  etc.;  to  Cameron-.Toyoe  ('o., 
Keokuk,  Federal  Aid  Project  263-A,  40, - 
666  eu.yd.  earth  exeav.  $0.32,  and  1**0  eu.yd. 
loose  rock  $1.5**  1**0  eu.yd.  solid  rock  $2.50; 
to  Shirley-Caldwell  Co.,  Omaha,  Neb., 
Ft'deral  Aid  Projects  278  and  285,  162,150 
eu.yd.  earth  exeav.  $0,278,  2**0  eu.yd.  loose 
rock  $1.50,  and  100  eu.yd.  solid  rock  $2.50. 
Not  I'd  Apr.  22. 

la..  Waterlnu — Black  Hawk  Co..  impr<iv- 
Ing  roads,  Incl.  30,875  eu.yd.  earth  and  500 
eu.yd.  rock  exeav.,  to  J.  A.  I^unkel  Constr. 
Co.,  AA'ebster  City,  $10,174;  1,426  ft.  8  in. 
and  17,914  ft.  6  in.  tile  drain,  to  F.  Fike- 
wald,  Fmm*'ttsburg,  $2,036  ;  bridges  1-12 
(inclusive)  to  Fitfield  Constr.  Co.,  AA’aterloo, 
$6,2**** ;  and  culverts,  to  AA'.  .A.  Burton, 
AA’aterloo  $9,39  4.  (Jrand  total  $27,804. 

la.,  AA'ebster  rif.v — Hamilton  Co.,  gravel¬ 
ing  Project  125.  to  Moore  &  Eldridge  Co., 
Clemons,  $24,43.2.  Noted  May  13. 

.Alliin.,  International  Falls  —  Concrete 
paving,  ete.  approximately  32,100  sq.yd. 
various  streets,  to  Johnson  &  Stubee,  In¬ 
ternational  Falls,  $116,465. 

Kan.,  Alma  -  AA’abaunsee  Co.,  to  J.  F. 
Collins,  Junction  City,  improving  6.053  mi. 
Federal  Aid  lYoject  292-1),  exeav.,  cable 
wiri'  and  hedge  $18,011,  drainage  structures 
$9,535,  Bridge  1  $3,528,  and  Bridge  2  $3,321. 
tlrand  total  $34,395. 

Kan.,  Columbus — Cherokee  Co.,  concrete 
paving  1.328  mi.  Federal  Aid  Project  96-A 
and  <^,18  ft.,  to  Du  Bols  &  Co.,  Pittsburg, 
$60,284. 

Kan.,  Neodasha  —  Brick  iiaving  various 
Streets,  to  J.  S.  A’ance,  Garnett,  $37,873. 


Kan.,  AA'ellingtnn — Sumner  Co.,  gr  .iinj. 
sand  clay  surfacing,  etc.  7.923  ml.  I-  i.-r-.i 
Aid  Project  323-C,  to  Shultz  Constr  *■„ 
Pittsburg,  $28,821.  Noted  May  13, 

N'eb.,  Gering — AV’arrenlte  bitulith*.  <f,n. 
Crete  paving,  etc.,  14,078  sq.yd.  v.riuus 
streets,  to  A.  H.  Read  Co.,  Omaha,  at  :,j 
per  sq.yd. 

N.  I).,  Grafton — AA’alsh  Co.,  gradint:  ,tr 
71,942  eu.yd.  road  from  here  north.!-'  t.i 
••ounty  line,  to  Graham  Bros.,  l-'riz.-.. 
Minn.,  $25,149. 

.Alo..  Clayton — A.  Kirk,  city  elk.,  gr.nlinc 
and  bituminous  matadam  paving,  et.  17. 
50**  sq.yd.  Hanley  Rd.,  to  Bangert  Urns 
Ferguson,  $66,470.  Fngrs.  est.  $77,iiimi' 
Noted  May  20. 

.Alo.,  Joplin  —  Asphaltic  concrete  i>a\ine 
etc.  14,000  sq.yd.  various  streets,  to  Gr-mjiH 
Bituminous  Paving  Co.,  1855  Rv.  i  xch 
Bldg.,  St.  Fouls,  $37,897.  Noted  .Aiay  J.. 

.Alo..  St.  Charles  —  Paving,  etc.  Kines- 
highway  between  ('lay  and  Morgan  St« 
and  Clark  St.  between  5th  St.  ind  Kings- 
highway,  to  Bangert  Bros.,  Ferguson  Jlm,. 
550  and  $10,725  respectively;  asphaltic 
coneret,.  paving,  etc.  3rd  St.  between  Clark 
anu  Monroe  Sts.,  to  Bridges  Asphalt  I'aving 
('().,  Buder  Bldg.,  St.  Fouis,  and  penetratien 
asphalt  i)aving,  etc.  4th  St.  b<tw*‘en  Clark 
and  .Alonroe  Sts.,  to  C.  P.  O’Reilly  c,, 
Wainwright  Bldg.,  St.  I.s>uis  ;  also 'coner.  ti- 
sidewalks  on  9th  St.  between  ('lay  and 
('lark  Sts.,  to  E.  II.  Rothermlch,  St.  Ch.-irl.-s 
$4,230. 

•Mo.,  St.  FniiU — Rd.  Pub.  Serv.,  2**8  City 
Hiill.  to  AA’ebb  Boon**  Paving  Co.,  .M**:: 
Fyler  Ave.,  asphalt  paving  10,090  sci  vd 
Glasgow  St.  $40,872,  asphaltic  <'otn  r,  te 
paving,  etc.  1.790  8*|.yd.  Bowen  St.  $9,s*;2 
5.103  sq.yd.  Duke  St.  $6,303,  1,330  s(i  vd 
Dunnica  St.  $9,267,  and  1,940  sq.yd  ;iMh 
St.  $10,745;  to  Trinidad  Asphalt  Mfg  Ci. 
Title  Guaranty  Bldg.,  jisphalt  paving,  et*' 
9,240  sq.yd.  I.rf'tllngwell  St.  $39,216,  «n<i 
asphaltic  con<'rete  paving,  etc.  1,430  s*i  vd 
Avail  St.  $9,342;  to  M.  F.  Flinn  Paving 
Co.,  Davidson  Bldg.,  Sioux  City,  la.,  asiihalt 
paving,  etc.  39,685  sq.yd.  Kingshighwav 
Blvd.  $157,943,  and  27,325  sq.yd  Haw¬ 
thorne  St.  $9u,816;  to  Bridg*'s  .Asphalt 
Paving  Co.,  Buder  Bldg.,  asphalt  coneotf 
paving,  etc.  985  sq.yd.  Sexauer  St.,  $7,0*'.!*  • 
to  Skrainka  Constr.  Co.,  Security  Bldg.,  con¬ 
crete  paving,  etc.  2,680  sq.yd.  Cutter  Ave 
$11,249.  720  sq.yd.  AVilcox  St.  $5,410,  and 
brick  paving,  etc.  1,155  sq.yd.  Newstead 
St.  $7,475  :  and  to  Central  Paving  &  ('onstr. 
Co.,  6161  Maple  Ave.,  warrenite  bitulithic 
paving,  etc.  Thekla  St.,  $27,866.  Grand 
total  $438,435.  Noted  May  13. 

Tex.,  Galveston — Asphalt  and  rein. -con. 
paving  35th  St.,  from  Bway.  to  Seawall 
Blvd.,  to  H.  J.  Hetkes,  3110  Ave.  F,  $88,458. 
Noted  June  10. 

Tex..  Galvest-on — C.  C.  AVashington,  engr. 
Galveston  Co.,  concrete  paving,  etc.,  5.*i*i3 
mi.  HighwaJ-  6,  Federal  Aid  Project  466-*J, 
to  .1.  P.  Foty.  AVichita  Falls,  $197.51*!*. 
Fngrs.  est.  $225,000.  Noted  June  10. 

Tex.,  Georgetown  —  AA'illiamson  *'0., 
grading,  bridging,  etc.  11.49  ml.  Highway 
29,  State  Aid  Project  652,  to  Armstrong 
Armstrong,  5**2  Houston  Bldg.,  San  Antonio, 
$66,400.  Fngrs.  est.  $67,000. 

Tex.,  IJberty  —  FIberty  Co.,  Bates  tvpe 
section  rein. -con.  paving  13.8  mi.  State 
Highway  3,  Federal  Aid  Project  352,  I’nit 
5,  18  ft.,  to  Hanson-Pearce  (Constr.  ('o.. 
Pryor,  Okla.,  $323,049.  Fngrs.  est.  $4**0.*»00 
incl.  10%  for  engineering  and  contingencies. 
Noted  June  10. 

Okla..  Carnegie — Grading,  curbing,  gutter¬ 
ing.  cross  walks  and  i-oncrete  paving  17, 811** 
sq.yd.  various  streets,  to  Gallamore  Constr. 
Co.,  Cushing,  $70,420. 

Okla.,  Oklahoma  City — Grading  and  sheet 
asphalt  paving  12,500  stj.yd.  20th  St.,  to 
AA’estern  leaving  Co.,  Tradesmens  Bldg., 
77,314.  Fngrs.  est.  $80,000. 

Nevada — State  Hy.  Dept.,  Carson  city, 
surfacing,  etc.  7.57  mi.  Sparks-Hafed  H*i . 
Route  1,  Sects.  B-4  and  B-2,  W’ashoe  ('<)..  to 
Nevada  Rock  &  Sand  Co.,  Reno,  $35,6*’>i'. 
Noted  June  10. 

Arizona — W.  C.  I>«'febvre,  Phoenix,  state 
engr.,  improving  Federal  Aid  Project  82-A, 
A’uma-Gila  Bend  Highway,  to  White  & 
Miller,  A’uma,  for  State  Hy.  Dept.  $99,92!'. 
Noted  May  20. 

AA'aHhington — State  Hy.  Dept.,  Olympia. 
(F.  A.  1’.  means  Federal  Aid  Project  and 
8.  K.  Means  State  Road)  grading  97,500 
eu.yd.  F.A.P.  131-B,  S.R.  12,  Fewis  Co.,  to 
Hendricks  &  Olson,  Chehalis,  $71,669; 
graveling,  etc.  10,285  eu.yd.  S.R.  8,  Clarke 
and  Skamania  Counti<*8,  to  F.  Welch,  P.  <  *• 
Box  205,  Goldendale,  $9,113  ;  concrete 
paving,  etc.  0.2  mi.  Mt.  A'emon-Anacort«s 
Highway,  Skagit  Co.,  to  Norris  Bros.,  Bur¬ 
lington,  $7,678  ;  constructing  40  ft.  rein - 
con.  thru  girder  bridge  over  Duncan  Creek, 
on  S.R.  8,  Skamania  Co.,  to  Attwell  Brc*.-'., 
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jsii.iis  and  Roads  (Continued) 

*l>,.ri  (>rchard,  $7,045;  and  loading  10,000 
sand  on  cars  at  Attalia  Sand  Pit 
ini  ':!’,  3.  Walla  Walla  Co.,  to  F.  Kpper- 
si.ri'  Payton,  $2,800.  Crand  total  $98,305. 
Not  d  May  6. 

(  iilirornia — State  Hy.  Comn.  Sacramentc, 
cradint;  and  screened  gravel  surfacing  3.8 
ini  road  between  point  4  mi.  west  of  Itieb^T 
■ind  Hieber.  Lassen  Co.,  to  J.  F.  Collins, 
Stoekton,  $65,019.  Engrs.  est.  $79,979. 
\iit.d  May  6. 

<  iilif..  Beverly  HIIIn  —  I).  J.  Firminger. 
,ity  elk..  2  in.  Warrenlte  on  6  in.  concret<‘ 
naming  Sv'ilshire  Rlvd.  between  city  limits, 
to  Hraun,  Bryant  &  Austin,  6244  Wash¬ 
ington  Blvd.,  Lais  Angeles,  $595,780.  .Noted 
June  3. 

Ciilit..  C'oroiia — (irading,  curbing,  walks 
and  in.  oil  macadam  paving  298,386  S(|.ft. 
9th.  6th  Sts.,  etc.,  to  A.  T.  Ingalls,  1604 
West  39th  St.,  lais  Angeles,  $4:1,050.  Noted 
.May  27. 

Calif..  I-«N  .Angeles — Bd.  Puh.  Wks.,  re- 
surfaeing  B.adger  Ave.  and  Ihick  St.,  to 
I’an-l’acific  t'onstf.  Co.,  Citizens  Natl. 
Hldg.  $76,700  ;  curbing,  guttering,  walks 
and  5  in.  concrete  paving,  etc..  Hosanna  St. 
between  Riverside  Dr.  and  Ripple  St.,  to 
SiHiieer  &  Holt,  402  Frost  Bldg.,  $66,900; 
and  8  in.  concrete  paving  Florence  Ave.  be¬ 
tween  South  I'ark  and  Vermont  Aves.,  to 
(!.  II.  Oswald,  366  East  58th  St.,  $233,9:15. 
('■rand  total  $377,535.  Noted  June  3  and  10. 

Calif.,  Ia»s  Angeles — Curbing,  walks,  as- 
lihalt  and  6  in.  concrete  paving,  etc.  22nd 
St.  between  Velasco  and  lairena  Sts.,  to 
(!.  H.  Oswald,  366  East  58th  St.,  $114,555. 
Noted  Mar.  4. 

Calif.,  Ia»s  .Angeles  —  lais  Angeles  Co., 
eoncrete  paving,  etc.,  418,546  s<|.ft.  ('"o. 

Inipvt.  524,  1  14th  St.,  etc.,  to  Curtis  I’av- 
ing  Co..  2440  East  26th  St.,  $116,527. 

4'aJlf..  la>s  Angeles — Supervs.  I.a>s  Ange¬ 
les  Co.,  concrete  paving  270,150  s(|.ft. 

Slauson  Ave.  between  I.giguna  Rd.  and 
lliKid  control  line,  to  Laguna-Maywiaid  I..;ind 
Corji.,  Consolidated  Bldg.,  at  $0.11  jier  s(|. 
ft  Noted  May  6. 

Calif.,  Los  Angeles — Los  Angeles  Co.,  6- 
to  8-in.  concrete  paving,  etc.,  584,809  sq.ft. 
K1  Monte  St.,  to  Pearson  &  Dickerson,  217 
lioring  Bldg.,  Riverside,  $69,970.  Noted 
June  10. 

Calif.,  Han  Diego — Common  Council,  5 
in.  concrete  paving,  eta.  197,577  sq.ft. 
.Newton  Ave.,  to  K.  S.  Heath,  National  City, 
$32,965.  Noted  Apr.  29. 

Calif.,  San  Diego — Common  Council,  im- 
liroving  WfKilman  Ave.,  to  J.  Hansen,  413 
Bancroft  Bldg.,  $93,914.  Noted  June  10. 

4'alif..  AVatts — (Irading,  curbing,  gutter¬ 
ing.  walks  and  6  in.  concrete  paving,  etc. 
Santa  Ana  Blvd.  between  Wilmington  Ave. 
and  Walton  Tract,  and  also  portions  110th 
St.  and  l)etiance  Ave.,  to  O.  H.  Oswald,  366 
Eii.st  58th  St.,  l.a>s  Angeles,  $35,625  and 
$31,390  respectively. 

((iiebee  —  Provincial  Government  Roads 
Pejit.,  Parliament  Bldgs.,  (Juebec,  bitu¬ 
minous  oiling  roads  in  St.  Reml,  Napier- 
ville,  Adirondack,  St.  Mathieu,  St.  Edouard 
and  Hemmingford,  also  in  De  Sales,  Mon¬ 
treal  North,  Ste.  Dorothee,  St.  Martin,  St. 
Ijeonard  de  Port  Maurice,  Maurice,  St. 
Vincent  de  I’aul.  Beaconsfield,  Highland, 
Vaudreuil  and  St.  Clet,  to  Imperial  Oil 
Ltd.,  918  St.  Patrick  St..  Montreal,  $31,990 
and  $37,863  respectively. 

Ontario — Waterloo  Co.,  asphaltic  (Concrete 
Iiaving  10,858  sq.yd.  and  concrete  paving 
6,369  sq.yd.  Eagle  and  Fountain  Sts.  in 
I’reston,  to  Standard  Co.,  Central  Chambers. 
Ottawa  ;  7,800  sq.yd.  road  Preston  to  Blair 
llridge  5,300  sq.yd.  in  Conestogo,  3,700 
s(|.y(l.  in  Waterloo,  and  3,700  sq.yd.  Huron 
St  in  New  Hamburg  to  Lichty  Bros., 
Wellesley.  Engrs.  est.  $75,000. 

tint.,  Hamilton — Concrete  paving  10,000 
sq.yd.  .suburban  roads,  Saltneet  Twp.,  to 
llrennan  Contg.  Co.,  400  Gage  Ave.  N. 
Kngrs.  est.  $30,000. 

Dnt.,  AVeston — Concrete  curbing,  gutter¬ 
ing  and  asphalt  on  concrete  paving  7,000 
s(|.yd.  Main  St.,  to  Constructing  &  Paving 
Co.  lAd..  Confederation  Life  Bldg.,  Toronto. 
Kngrs.  est.  $30,000. 


Buildings — Commercial 


Proposed  Work 

Alans.,  Boston — HOSPITAL — City,  Hos- 
jiital  Dept.,  having  sketches  made  by 
Maginnis  &  Walsh,  100  Boylston  St.,  3  story 
and  basement,  brick.  Harrison  Ave. 
$200,000. 

Alann.,  Boston — OFFICE — Natl.  Casket 
'"o.,  P.  B.  Heintz,  mgr.,  3  Park  St.,  having 
idans  prepared  by  Chapman  &  Frazer,  112 


Water  St.,  Boston,  4  story  and  basement, 
8,000  sq.ft,  floor  space,  brick,  355  Common¬ 
wealth  Ave.  To  exceed  $150,000. 

Alans.,  Boston — 1*(1L1CE  STATION — City 
having  plans  prejMjred  by  Mcl.aiughlin 
Burr,  88  Tremont  St.,  2  story  and  basement, 
rein.-c-on.  and  brick  police  station  and 
municipal  building  addition.  $150,000. 

Alans.,  Boston  —  SALES  and  SERVICE 
GAR.AGE  —  Suburban  Realty  Corp.,  200 
Devonshire  St.,  having  plans  prepared  by 
E.  B.  Stratton.  25  .Arch  St.,  3  story,  2,2oo 
s(i.ft.  fl(x>r  space,  rein  -con.  and  brick,  124- 
128  Brookline  .Ave.  $150,000. 

Alans.,  Boston — STOR.AGL — D.  W.  Dunn, 
Storage  Co.,  46  Bromlield  St.,  having  plans 
lirepared  by  E.  D.  H  Chapman,  c/o 
owners,  altering  and  c'  n.^tructing  6  .story, 
90  X  105  ft.,  brick  addition.  $160,000. 

Alans.,  Boston — Y.  M.  C.  A ,  .A.  S.  John¬ 
son,  pres.,  316  Hun‘ing>'>n  .'.vc..  plans 
raising  $500,000  funds,  Y.  M.  C.  A.  build¬ 
ing,  Dist.  4.  Engineer  a,id  architect  not 
.selected. 

Alans.,  (ainbrlilKe  (Boston  P.  O.)  — 
Hotel  and  STORE  —  Corjairation,  c/'( 

S.  Ernest,  1134  Massachusetts  Ave.,  jdai  a 
10  story  and  basement,  brick,  18-20 
Boylston  St.  $50o,ooo.  Engineer  and 
architect  not  selected. 

Alans.,  Cambridge  (Boston  P  O.)  — 

STOREHOUSE — E.  P.  Sand,  rson  (.'o.,  3id 
St..  East  Cambridge,  idans  rein. -con.,  Pin- 
ney  and  Munroe  St.s.  $15o,ooo  or  more. 
Engineer  and  architect  not  selected. 

Alans.,  Coliasset — TOWN  H.ALIj — Town, 
D.  W.  Gilbert,  chn.  building  com.,  having 
sketches  made  by  C.  M.  Baker,  25  .Arch 
St.,  Boston,  2  story  and  basement,  brick 
and  stone  town  hall.  $150,ooo.  Noted 
Apr.  30. 

Alans.,  Dorchester  (Boston  P.  O.) — FIRE 
STATION — Fire  De|)t.,  60  Bristol  St.,  Bos¬ 
ton.  i>lans  brick,  lire  station.  Parish  St., 
.Meetinghouse  Hill  Sect.,  here.  $150,000 
or  more.  Engineer  and  architect  not 
selected. 

Alans.,  Kverelt  (br.  Bo.ston)  —  CITA’ 
HA1..L  —  City,  L.  B.  Chisholm,  mayor, 
plans  memorial  city  hall,  probably  brick 
and  concrete,  Bway.  $500,000.  Engineer 
and  architect  not  selected. 

Alans..  New  bury  port — BANK — Newbury- 
port  Five  Cent  Savings  Bank,  G.  W. 
Richardson,  pres.,  74  State  St.,  plans  1 
story  and  basement,  rein. -con.,  brick  and 
granite  hank.  $150,000.  Engineer  and 
architect  not  sele<'ted. 

Alans.,  Norwood— THEATRE — T  Hay¬ 
den,  10  Central  St.,  having  preliminary 
plans  prei)ared  by  W.  G.  Upharn.  Bigelow 
Blk.,  1  story  and  basement,  brick,  stone 
and  steel  theatre.  $150,000. 

Alans.,  Koekland  —  MEMORIAL  —  Rock¬ 
land  Amer.  la^gion,  J.  E.  Gallagher,  doc¬ 
tor,  plans  1  or  2  or  more  story,  brick, 
stone  and  marble.  Union  St.  $150,000  or 
more.  Engineer  and  architect  not  selected. 

Alans.,  Springfleld — HOME — Boston  Sea¬ 
mans  Friend  Society,  274  Hanover  St., 
having  sketches  made  by  Brainard  &  Leeds, 

89  Franklin  St.,  2  or  more  story  rest  home, 
brick,  Franklin  St.  $250,000. 

Alans.,  Springfleld — OFFICE,  etc. — Kibbe 
Candy  Co.,  Harrison  Ave.,  plans  brick  and 
steel  ortice  and  cand>'  factorv,  Berkshire 
Ave.  $250,000. 

Alans.,  Springfleld— STORE  and  OFFICE 
— W.  T.  Young  Realty  Co.,  Temple  St.,  hav¬ 
ing  preliminary  plans  prepared  by  W.  E. 
Dibble,  21  Bease  PL,  6  story  and  basement, 

90  X  120  ft.,  brick  and  steel,  Dwight  and 
Hillman  Sts.  To  exceed  $150,000. 

.Alans.,  AA'altham  (Ind.  br.  Boston)  — 
STORE  and  APARTMENT— T.  A.  Joyce 
and  J.  T.  McCllnchey,  135  Moody  St.,  plans 
3  story  and  basement,  brick.  Main  and 
Bacon  Sts.  $150,000.  Engineer  and  archi¬ 
tect  not  selected. 

.Alans.,  AA'orcester  —  EXCHANGE  —  New 
England  Telephone  &  Telegraph  Co.,  50 
Oliver  St.,  Boston,  having  iwellminary  plans 
prepared  by  Itensmore,  I>'('Iear  &  Robbins, 
Park  Sq.  Bldg.,  Boston,  exchange.  Elm  and 
Chestnut  Sts.,  here. 

K.  I.,  Providence — BANK — Industrial 
Trust  Co.,  AVestminster  St.,  having  plans 
prepared  by  AValker  &  Gillette,  128  East 
37th  St.,  New  York  City,  23  story,  140  x 
200  ft.,  brick  and  steel,  AVestminster  St. 
$2,000,000.  Noted  Jan.  14. 

R.  I.,  Providenee  —  TEMPLE  —  Masonic 
Grand  Lodge,  having  revised  plana  pre¬ 
pared  by  Osgood  &  Osgood,  Grand  Rapids, 
Mich.,  and  Jackson,  Robertson  &  Adams, 
associated  archts.,  Turks  Head  Bldg.,  1 
and  2  story  and  basement,  brick,  granite 
and  stone,  Francis  and  Brownell  Sts.  To 
exceed  $150,000.  Noted  Oct.  2,  1924. 

Conn..  Hartford  —  GARAGE  —  F.  W. 
Arnold  &  W.  H.  A’an  Sant,  former  776 
Farmington  Ave.,  AA’est  Hartford,  plan  6 


story  garage.  Hicks  and  South  Ann  Sts., 
here.  $600.000-$700.000. 

Conn.,  Middletown — BANK — Middletown 
Savings  Bank  plans  bank.  Main  and  Court 
Sts.  $150,000  or  more.  Engineer  and 
architect  not  selected. 

Conn.,  New  llrltain — ’’'HEATRE — Owner, 
c'o  G.  l.ie  AA’itt.  299  Main  St.,  having  plans 
|)repared  2  story,  115  x  200  ft.,  brick  and 
steel,  AA'ashington  St.  $250,000.  I’rivate 
plans.  Noted  June  3. 

Conn.,  Stamford  —  C  L  H  B  —  A'oung 
AVomen's  .Assn.,  ISO  Summer  St.,  having 
plans  prepared  by  Butler  A-  Provost.  292 
Main  St..  4  story  and  basement,  3o  x  12o 
ft.,  and  2  wings,  brick  and  steel,  inel. 
swimming  immiI,  Summer  St.  $225,000 
X.  Y..  Krookl.vn  —  SERA'ICE  ST.VTION 
and  GARAGE — Bullard-Murtha  Motor  Co., 
Inc.,  c/o  11.  Holder,  engr.  and  archts.,  242 
Franklin  Ave.,  soon  takes  bids  rein. -con., 
brick  and  steel,  plain  foundation,  (JuentiiK' 
Rd.  $200, tmo. 

X.  Y..  Hrooklyn  THEATRF — .AIarlls.ro 
Theatre  Corp..  c/o  C.  .\.  Sandblom,  engr. 
md  archt.,  145  AA’est  45th  St.,  New  York 
City,  having  plans  |>repared  hrick,  steel 
and  stone,  plain  foundation.  22nd  Ave. 
$2.  0,000. 

X.  Y'.,  Xrw  York — HDTEL  and  OFFICE 
— South  Central  Park  Corp.,  F.  H.  Davol, 
Jr.,  pres.,  c.'o  Caughey  &  Evans,  engrs.  ami 
archts.,  29  West  34th  St.,  having  iilans 
prepared  brick,  steel  and  stone,  plain  Biiin- 
dation,  150  AA’est  59th  St.  $3,500,ooo. 

X.  Y’.,  Peeksklll- HOTEL  and  STORE— 
J.  Pollach,  c/o  GronenlH‘rg  &  la.‘uchtag. 
engrs.  and  archts.,  1385  Bway.,  New  A’ork 
City,  soon  takes  bids  5  story,  brick,  steel 
iind  stone,  plain  foundation.  North  Di¬ 
vision  St.,  here.  $350,000. 

Pa.,  New  Castle- -HOTEI> — Bd.  of  Trade, 
c/o  O.  1*.  Brown,  Greer  Bldg.,  having  plans 
prepared  by  A.  I...  Thayer,  6  story  and  base¬ 
ment,  100  X  160  ft.,  brick,  stone  and  steel, 
-Alercer  and  Fall  Sts.  $750,000.  A\’.  G. 

Eckles  Co.,  New  Castle,  engrs. 

Pa.,  Phlia. — OFFICE  and  LOFT — Owner, 
c/o  Barber  Hartman  Co..  Commonwealth 
Bldg.,  having  jilans  j)repared  by  Stuckert 
Co.,  Crozer  Bldg.,  8  story  and  basement, 
71  X  143  ft.,  rein. -con.  and  brick,  plain 
foundation,  13th.  AA’ood  and  Carlton  Sts. 
$500,000. 

Md.,  Baltimore — HOSPITAI.1 — Johns  Hop¬ 
kins  Hospital  t  AA’ilmer  Institute)  having 
plans  prepared  by  J.  E.  Sjierry,  Calvert 
Bldg.,  4  story.  Irregular  shaped,  brick  and 
steel,  plain  foundation.  Bway.  and  Monu¬ 
ment  St.  $700,000.  H.  F.  Doeleman,  509 
North  Charles  St.,  engr. 

X.  C..  (ireensiMiro — OFFICE  and  STORE 
— C.  S.  AV’atson,  plans  8  story  and  base¬ 
ment,  South  Greene  St.  $400,000. 

Fla..  Orlando — HOTEI.^ — C.  A.  Roberts 
Real  Estate  Co.,  plans  Orlando  Terrace 
Hotel,  AA’est  Central  Ave.  and  Hughey  St. 
$200, otto, 

Fla..  Tampa — OFFICE — Coates  Plumbing 
Supidy  Co..  312  AVashington  St.,  having 
plans  prepared  by  F,  J.  James,  Citizens 
Bank  Bhig.,  brick,  steel  and  rein. -con., 
13th  St.  and  5th  Ave.  $150,000. 

YIIss..  Biloxi— CLUB  HOUSE— Bay  Har¬ 
bor  Syndicate.  Inc.,  and  Grayson  &  Co., 
having  preliminary  plans  pretmred  by  C. 
Matthes,  Biloxi,  2  story  and  basement,  160 
X  336  ft.,  rein. -con.,  brick,  stone  and  tile, 
incl.  swimming  pool  enclosed  in  glass,  etc., 
I.4(ngley  Point.  $250,000. 

YIIsh.,  I.jiurei  —  HOTEI.<,  etc.  —  AA'.  B. 
Rogers,  et  al,  c/o  Liastman,  Gardiner  A 
Co.,  having  preliminary  plans  prepared  by 
Otis  &  Fuller,  6  North  Michigan  Ave., 
Chicago,  111.,  and  L.  AA’.  Duftee,  Norman 
Bldg.,  100  room  brick,  concrete,  stone  and 
terra  cotta  hotel,  lOo  stucco  cottages,  2 
golf  courses,  etc.,  near  west  city  limits. 
$2,000,000. 

I.a..  Alarksvllle  —  COl^T  HOUSE  — 
Avoyelles  Parish  Police  Jury,  plans  elec¬ 
tion  soon  $200,000  bonds,  brick,  steel  and 
rein. -con.  courthouse.  H.  J.  Duncan,  120 
Murray  St.,  Alexandria,  archt. 

(»..  Cleveland- Al’TO  SALES  and  SERA’- 
ICE — F.  R.  AA'alker  &  A.  H.  Tashjian,  c/o 
AValker  &  Weeks,  archts.,  1900  Euclid  Bldg., 
had  plans  prepared  2  and  5  story  and  base¬ 
ment,  76  X  376  ft.,  brick,  steel  and  concrete. 
2408  Prosi>ect  Ave.  $500,000.  Jones- 
Flnney  Co.,  3720  Prospect  Ave.,  Cleveland, 
lessee. 

O.,  Cleveland-  -POLICE  STATION — City, 
E.  D.  Barry,  dir.  Pub.  Safety,  City  Hall, 
having  plans  prepared  by  H.  Kregelfus,  604 
City  Hall.  2  story  and  basement,  brick, 
Brooklyn  Dist.  $200,000. 

O..  CnIumbiiH — THEATRE — I.s>ew8,  Inc., 
1540  Bway.,  New  York  City.  N.  A’.,  having 
sketches  made  by  T.  W.  Ijamb,  664  8th 
Ave.,  New  A'ork  City,  N.  Y.,  fireproof  motion 
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ISutliliiiKH — I'onimcrcial  (('ontinued  I 
plctun-  thi-aln-,  watinK  capacity,  I-:ast 

State  St.,  here.  $  1 

«»..  Shaker  lleiKhtH  (Cl.- v.Iand  I*  O.) — 

•  'OM.MKKf’lAI,  atid  Ar.XKT.MKNT — J.  M. 
Sands.  Kd^ehill  ltd.,  having  pre- 

lirninarv  plans  pr.-pansl  by  Morris  & 
WVinbf'rK.  :1»MpS  I':uclid  A\c.,  .'1  story  and 
basetiient,  »>ri<k.  Kinsman  and 

Warri-nsville  t%-nti-r  ltd.  $l.")0,(nm. 

Mbh..  Battle  t'reek  —  OFKIt'K  —  See 
‘•ItuildinKS— Kducational,  ItellKlous." 

Mhli.,  itearhoni  H.\XK  —  First  Natl. 
Hank  of  Dearborn,  baviiiK  plans  prepared 
liv  II  .S.  .\nt;ell,  tin?  Transportation  Hldt;  , 
lielroit.  4  story  atid  basement,  laa  x  DiO  ft., 
rem.-eo!i.,  Iirick  and  steel,  plain  founda¬ 
tion  $2<m,imo. 

Mleli.,  Hetrolt  t'O.M.MFNITY  llOFSl-: — 
Harper- \'an  Dyke  Husiness  .\ssn.,  c/o  V.  J. 
Waier  it  Co..  2ri:!!'  Woodward  .\ve..  having 
plans  preparetl  It  story  and  part  basement, 

I  Hi  X  24.'i  ft.,  rein. -eon.,  briek  and  ste«'l, 
plain  foundation,  llarjper  .\ve.  $Sn<i,(t(Hi. 

IIL.  <  hieuico— Al'AUTMi:.NT— M.  Thorck, 
S.'ai  Irvinjf  Dark  MUd..  haviiiK  plans  pre- 
pand  by  K.  iO.  France  &  Ci>..  l.'»5  North 
Clark  .St.  and  takes  bitls  about  Jul.v  X,  12 
stor.t  anil  ba.seinent,  .'lO  x  l.'io  ft.,  rein. -con., 
brick  and  terra  cotta,  ;!;ilK-24  Hake  Shore 
Dr.  $1,00(1, mm. 

111.,  f'lili'UKO — HDTFIj — OldiTest  &  Wil- 
liam.s.  archts.,  (io.">  North  MichiKan  Ave., 
prepariiiK  jilans  and  take  bids  about  .lul.v 
l>.  I  stor.v  and  basement,  71  x  132  ft., 
rein -con.,  brick  iitid  t<  rra  cotta.  1214-l.S 
North  State  .St.,  for  F.  Itroms,  1021  North 
Itejirborn  Ave.  $l..'>oo.oo0. 

HI..  4  hicHKO — OFFICK  and  KXClI.VNOlO 
—Chicago  .Merciintile  F.xch.,  13(1  West  laike 
St.,  havitiK  plans  prepared  1(1  story,  80  x 
120  ft.,  brick,  steel  and  stone,  WashinKton 
iind  Fratikliti  Sts.  $2. mm. mm.  Ktitrineer 
iitid  architect  not  selected. 

111..  flileuKo— THFATRK,  OFFICK  and 
STttRK  .Midwest  Sytidicate,  c oC.  Walter, 
eimr.,  3802  .North  llatnilton  .\ve.,  haviiiK 
plans  prepared  and  tak*s  bids  about  Jul.v 
I,  3  story,  lir.  X  223  ft.,  brick  atid  terra 
cotta,  CUero  !ind  Heldeii  Aves.  $700,000. 

III..  Macomb — ITOTFT., — Tommunity  Hotel 
t'orp.,  J.  W.  Haile.v.  treas.,  sooti  lets  con- 
trait  4  stor.v  and  hasi-ment,  6.”>  x  112  ft.; 
and  40  X  40  ft.,  rein. -con.,  brick  and  stone 
hotel.  $130,000.  Herder  it  Kelley,  t'ham- 
palKti,  archts. 

Win.,  Milwaukee  -.\P.\RTMKNT — O.  F. 
I'ricbe.  3301  Highland  lllvd.,  having  plans 
prepared  3  stor.v  and  ba-seiin-nt,  42  x  130 
ft.,  brick  atid  tile,  plain  foundation,  14th 
St.  $130,000.  ITivate  plans. 

Mis.,  Kacine  —  TlIKATltK  and  BI’SI- 
NIOSS  —  Mtihler  A-  Ihihler.  141S  WashiiiK- 
ton  .\ve.,  h'lvitiK  plans  prepared  by  K.  A. 
.Meyer,  2703  l.isbon  .\ve.,  Milwaukee,  2 
story  and  basement.  71  x  184  ft.,  rein. -con., 
brick  and  terra  cottii.  plain  foundation, 
WasliiiiKtotl  Ave.  $1  03, (too. 

Kan.,  Kansas  CIt.v — IIOTKT., — Ch.'imber 
of  Commerce  W.  I..  N'aimhti.  cbn.  com., 
17tlt  atid  ('etitral  Sts,  baviiiK  plans  pre¬ 
pared  hotel.  $(!mi,ooo.  11.  K.  Ferguson 
A-  t'o.,  0523  Kueltd  Ave.,  ClevelatKl,  t>., 
etlKI'S. 

•  Mu.,  Bean  I.ake  (liitan  P.  O. )  —  SAN- 
IT.MtlllM — 1.,.  A.  ticftfrlin  plans  sanitariutii. 
$I3il,00(i. 

Mu..  Kansas  <ll.v  —  .IPAKTMK.NT 
IIDTKI.  —  U.  T.  Collins,  c/o  Collins  Bros., 
Davidson  BIiIk.,  pbins  10  story  atid  base¬ 
ment,  rein. -con.  and  brick,  31st  and  Wom¬ 
an  Sts.  lOltKittecr  tind  architect  not  selected. 

Mu..  Kansas  C'it.v — KX('IIAN(ilO — Kans.as 
City  Te'ephone  ('o.  liavhiK  plans  prepared 
by  C.  A.  Stiiith,  SOO  Finance  lildK.,  3  story 
atid  bascmetit,  retn.-coti.  and  brick,  3;ith 
atid  Walnut  Sts. 

Mu.,  Kansas  City  —  HOTKL  —  10.  J. 
Willett,  3(Il!i  Bway.,  having  preliminary 
platis  prepared  12  stor.v  tind  basement,  134 
X  273  ft.  hotel,  37tb  St.  :itid  Bway.  lOn- 
Kitiecr  and  arihitcct  not  selected. 

Mu.,  Sf.  lainis — HOTKT.  and  OFFICIO — 
las'iil  Syndicjite,  c/o  H.  H.  Weisi'ls,  Ini’., 
73(i  Chesttiut  St.,  and  I!olbrook-14Iack- 
wcldcr  Heal  lOstate  Co,,  IJIO  Olive  St., 
havitiR  preliminary  plans  prepared  37  story 
tind  basement  hotel  and  13  stor.v  office 
builditiK.  rein. -con.,  brick,  steel,  stone  and 
terra  cottti,  12th  Blvd.,  13th.  ttlive  atid  Pine 
St.H.  $10,000,000.  (5.  I).  Barnett,  313 

Syndicate  Trust  BldR.,  archt. 

Tex.,  .\marillu — THIO.VTHIO — Dent  The¬ 
atre  Interests,  c/o  W.  K.  M'inch,  niRr.,  and 
B.  B.  Dent,  pres.,  plans  1500  scatiiiK  capa¬ 
city,  brick  and  rein. -con.,  Polk  St.  $150,000. 
lOnKineer  and  architio-t  not  selected. 

Tex.,  Amarlllu  -THKATRIO  and  OFFICK 
— J.  J.  Harden,  3405  Classen  St.,  Oklahoma 
('it.v,  Okla.,  plans  5  story  and  basement, 
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brick,  rein. -con..  West  fith  St.,  here.  $200,- 
000.  KnKineer  and  architect  not  selected. 
$200,000. 

Tex.,  BurxM  (mall  Hillsboro)  — llOTKB 
— H.  K.  McMillen,  Kansas  City,  Mo.,  hav¬ 
ing  plans  prepared  by  Kerr  &  Walsh, 
Amarillo.  3  story,  brick,  stone  and  rein.- 
con.  hotel,  here.  $150,000. 

Tex.,  CurpiiH  ClirlHti  —  HOTKB  —  J.  K. 
Poulos  &  Son,  c  o  Mecca  ('afe,  San 
Antonio,  haviiiR  plans  prepared  by  A.  B. 
and  H.  M.  Ayres,  c/o  Bedell  BldR.,  San 
Antonio,  4  or  5  story  hotel.  $175,000. 

Tex..  (ialveHtun  —  HOTKB —  Boulevard 
Hotel  Co.  liavinR  plans  prepared  by  P.  (I. 
Sillier  &  Co..  331  Bedell  BldK.,  San  Antonio, 
12  story  and  basement.  rein.-ciHi.  and 
brick,  jilain  foundation.  $1,330. mm. 

Tex.,  San  .\ntunin  —  HOTKB  —  Gunter 
Hotel  Co.,  having  plans  prepared  by  11.  S. 
Green,  c/o  Ahirno  Natl.  Bank  Bldn.,  3  story, 
brick  and  rein. -con.  top  addition,  et<-., 
Houston  and  St.  Marys  Streets.  $400,000. 
Noted  June  3. 

Tex.,  Sweetwater — CITY  HABIi — Klec- 
tion  June  2'.(,  $  Dio. mm  bonds,  new  cit.v  hall. 

M.  B.  Trammell,  secy. 

Okla..  Kiild — HOSPIT.M _ Knid  fleiieral 

Hospital  haviiiR  preliminary  plans  pre¬ 
pared  by  U.  W.  Shaw,  Knid.  3  story  and 
basement.  75  x  1  40  ft.,  rein. -con.  and  brick 
tiddition.  West  Randolph  St.  $150,000. 

Okla.,  MeAlester  —  COPHT  HOITSK  — 
Pittsburtt  ('<>.  voted  $200,000  bonds,  new 
court  house.  Noted  May  6. 

Nev..  Renu— HGTKB  —  APART.MK.NT  — 
<1.  lYlimtield,  Reno  Nall.  Bank  BldR..  plans 
probablv  4  story,  2(i3  room  hotel-apartment, 
here.  $300,000. 

Wash.,  BelliiiKliam  —  llOTKB  —  Hotel 
Byron  Co.  plans  Hotel  Beofiold.  |500,00o. 

M'lish.,  l*urt  .\nKeleH  —  BODGK  —  B.  P. 

< ».  K.  takes  bids  aliout  Aur.  1,  4  story  and 
basement,  90  x  imi  ft.,  brick,  terra  cotta 
and  cast  stone  lodRc  incl.  22  x  3ii  ft. 
swimminR  pool.  $l(!o,(mo.  C.  J.  Stanley, 
White-llenr.v  Bldg.,  Seattle,  archt. 

Wash.,  Seattle— PA  RT.MK,NTS—B.  N. 
Rosenbaum,  175  3th  Ave.,  New  York  City, 

N.  Y.,  havinR  plans  jirepared  b.v  Pretica  & 
Peters,  PantaRes  BldR.,  12  story  and  base¬ 
ment,  9th  and  Pine  Sts.,  also  10  story  and 
ba.sement,  9th  and  Pike  Sts.,  both  rein. -con. 

<  allf.,  Albaii.v— THKATRK  and  STORK 
— Albany  Theatre,  Inc.,  c/o  J.  Van  Der 
Binden,  archt.,  1241  Carrison  St.,  Berkeley, 
haviiiR  preliminiiry  plans  prepared  2  story, 
steel  and  rein. -con.,  San  Pablo  Ave. 
$160,000. 

4  allf..  Culver  City— BANK  and  OFFICE 
— Pacllic  BuildiiiR  &  Boan  Assn.,  haviiiR 
plans  iirejiarcd  by  Curlett  Beelman, 

I’nion  Bank  BldR.,  I,os  AtiReles,  16  story 
and  btisement,  73  x  115  ft.,  steel,  brick  and 
rein. -con..  Main  and  Putnam  Sts.  To 
exc(‘ed  $300,000. 

4'allf.,  Culver  City  —  KXCllANGK  — 
Southern  California  Telephone  Co.,  740 
South  Olive  St.,  Bos  AnReles,  haviiiR  jdans 
prei>arcd  by  Parkinson  &  Parkinson,  Title 
Insurance  BldR.,  Bos  AnReles,  4  story  and 
basement,  65  x  92  ft.,  phone  exchanRe, 
('jirdiff  Ave.,  here. 

Calif.,  Bun  A  iiReleN- A  PARTMKNT— E. 
W.  Knox,  c.'n  R.  D.  KIiir,  ariht..  Van 
Nuys  BldR.,  had  plans  prepared  5  story  and 
basement,  58  x  140  ft.,  rein. -con.,  Keiimore 
Ave.  near  6th  St. 

Calif.,  Bun  AiiReleH  —  APARTMK.NT  — 
M.  M.  Friedman,  ari-ht.,  Detwiler  BldR., 
pret)arinR  jdans  4  story  and  basement, 
brick,  WashiiiRton  St.  $150,000.  Owner's 
name  withheld. 

Calif.,  I. UN  .\niceleN  —  OFP'K'K  ,and 
STORK  —  Security  Title  Co.,  105  North 
Bwa.v.,  haviiiR  i)reliminary  plans  prepared 
b.v  J.  Braunswalder,  1413  Quintero  St.,  12 
story  and  ba.sement,  steel,  on  54  x  165  ft. 
site,  Bway.  north  of  1st  St.  $730,000. 

I'allf.,  Bun  AnxeleN  —  STORK  and 
OFFICK  —  Besser  &  Ro.seiiberR,  c/o  B.  A. 
Smith,  archt..  Film  Kxidi.  BldR.,  had  pre¬ 
liminary  fdans  i>repared  2  story,  brick 
Santa  Monica  Blvd.  $130,000. 

<'allf.,  Mar.vNvlIle  —  HOTKB  —  Interests 
headed  by  B.  J.  Dunwoody,  322  K  St., 
Sacramento,  plans  probablv  brick  hotel. 
$130,000. 

Calif.,  Oakland— HOTKB  and  STORK — 
.1.  Van  Der  Binden,  archt.,  1241  Carrison 
St.,  Berkeley,  preiiarinR  preliminary  plans 
6  story  and  basement,  brick  or  concrete, 
19th  St.  $150,000  or  more.  Owner’s  name 
withheld. 

Calif.,  Oakland — WARF.HOITSE — Carr  & 
Creston,  C  O  Roeth,  Couchot  &  Rosenwald, 
ari-hts.  and  enprs.,  1  404  Franklin  St.,  had 
plans  prepared  4  stor.v  and  basement,  reln.- 
con.,  4th  and  .Alice  Sts.  $150,000. 

Calif.,  PaNadena — HOTKIj — E.  Van  der 
Hover.,  archt..  Black  BMr..  lais  AnReles, 
s(M)n  takes  bids  6  story,  100  room,  rein.- 
con.  hotel  annex,  here,  for  Maryland  Ho¬ 
tel  Co.  Noted  June  3. 


Calif.,  San  OieRU  —  OFFICK  —  M>il;  ,. 
Dental  liulldinR  Cori).,  c/o  B.  R...  rs 
archt.,  Spreckels  BldR.,  havinR  jdans  |.:,I 
jiared  13  stor.v  and  basement,  11th  ac.i  c 
St.s.  $1,000,000. 

Calif..  Han  FranriNco — APARTMKN'I.s  _ 

O.  R.  Thayer,  archt.,  llo  Sutter  St,  .,,1 
plans  i>rei)ared  6  story  and  basein.  m 
Sacramento  St.  near  Franklin  St.,  aim 
story  and  basement.  O'Farrell  Ave.  i,.  ar 
Hyde  St.,  both  brick  and  steel.  $13ii  -iiii 
each.  Owner's  name  withheld, 

Calif.,  Sun  FrunrlNrn — AP.-\RTMENT  B 
K.  Yijuiir.  archt.,  2oo2  California  St  ,  j.r. - 
parinR  revised  jtians  and  soon  takes  bi.is  <; 
stor.v  and  basement,  concrete.  Chestnut  ami 
Beavenworth  Sts.,  for  M.  Healey.  $173. . . 

Calif.,  Han  FrunelNeo — A  PA  RT.M  FN'I'  -I 
California  Real  Estate  &  Finance  Co.,  ;',|',i 
De  YounR  BldR.,  had  jdans  jirejiand  l,y 

A.  A.  Barsem,  110  Sutter  St.,  two  3  st'.iy 
and  basement,  brick  ajiartments,  Sutter  si. 
West  of  Octavia  St.  $73,000  eacb. 

Calif.,  Han  FraiieiNeu  —  .\PARTM F.NT -- 

B.  B.  Ham,  103  MontRomery  .st.,  bail 
jdans  jirejrared  by  A.  J.  Horstman,  I  In 
.Sutter  .St.,  3  story  and  basement,  com  r.  te 
and  steel,  lairkin  and  Green  Sts.  $13(i.iimi. 

Calif.,  Han  FranelHru — AP.ARTMKNT— 
Owner,  c/o  J.  B.  Stewart,  703  Market  st  . 
haviiiR  jdans  jirejiared  6  stor.v  and  ba/-.' 
ment.  137J  x  137  4  ft.,  concrete  and 
Jack.son  St.  near  Jones  St.  $250,00(1. 

Calif.,  Han  FrunriNrn — CBFB — Kmbassy 
Clul(  haviiiR  jdans  jirejiarcd  by  W  ij. 
Weeks,  369  Pine  St.,  14  stor.v  and  lia.-e- 
ment,  in  downtown  section.  $l,500,0iiii. 

Calif.,  Huntu  Munlea — STORK  and  OF- 
FICK — F.  H.  Heej),  et  al,  c/o  Gable 
W.vant,  archts.,  634  South  Western  .\\r.. 
Bos  AnReles,  had  jilans  jtrejiared  4  story. 
73  X  13(1  ft.,  brick,  3th  St.  and  Bwa.v.  To 
exceed  $150,000. 

Calif..  Van  Nu.vn  —  THEATRE  -  \. 

Scheinla'rR,  jdans  lirejiroof,  Sherman  Wtiv 
and  Kittridge  St.s.  $150,000. 

Ont..  KuiiRe  Hill  —  CBUBHOl’SE  —  C. 
White  Co.,  92  Church  St.,  Toronto,  haviiiR 
jdans  jrrejiared  by  N.  A.  ArmstronR  Co,, 
Btd..  7  King  St.  K.,  Toronto,  1  and  2  story, 
brick  and  timber  clubhouse,  incl.  jiumji 
house  and  concrete  swimming  pool.  $130,- 
000. 

Out.,  Turuntu  —  THKATRK  —  R.  Mc- 
Ivclland,  2492  Yonge  St.,  having  jdans  jiie- 
jiared  by  Jl.  Brown,  Confederation  Life 
Bldg.,  2  or  3  story  and  basement,  rein. -con., 
brick  !ind  steel,  jdain  foundation.  Mount 
Pleasant  Rd.  $150,000. 

Out.,  Turuntu  —  THKATRK  —  R.  Mc- 
Belland,  Cajtitol  Theatre,  2192  Yonge  St., 
jdtins  2  or  3  story  and  basement,  rein. -con., 
brick  and  steel,  jilain  foundation.  Yonge 
St.  $130,000.  Engineer  and  architect  imt 
selected. 

B.  4'.,  Vane'uiiver — HOTKB  —  Syndicate. 
f 'o  Jli'Carter  &  Nairne,  archts.,  3(i9 
Richards  St.,  having  jireliminary  jdans  jire- 
jiared  10  story,  316  room,  rein. -con.,  jdain 
foundation,  Georgia  and  Ilovard  Sts.  $5,- 
000,000  incl.  site. 

Bids  Desired 

-Me.,  1‘urtland — STORE  and  OFFICK— I.. 
Kaniber,  225  Middle  St.,  taking  bids  3  story 
and  basement,  brick,  plain  foundation. 
Center  and  Congress  Sts.  To  exceed  $13n.- 
000.  Kroykn,  Browne  &  Rosenstein,  220 
Devonshire  St.,  Boston,  Mass.,  archts. 

Muhn.,  Bostun  —  SABKS  and  SKRVICK 
GARAGE — See  “Contracts  Awarded." 

Munn..  I..vnn— APARTMENT — See  "Con¬ 
tracts  Awarded.” 

Munn..  PlttNfleld— B.ANK — Berkshire  I.ife 
Insurance  Co.,  c/o  Harding  &  Seaver, 
archts.,  7  North  St.,  taking  bids  4  story 
and  basement,  rein. -con.,  steel,  granite  and 
limestone,  jdain  foundation.  West  and 
North  Sts.  $200,000. 

MhNH.,  Kuxbiir.v  (Boston  I’.  O.) — TIIK- 
ATRK  and  STORK  —  S.  Rudnick,  333 
Washington  St.,  Bo.ston,  taking  bids  1  story 
and  basement,  brick  and  steel,  Warren  and 
Waverly  Sts.,  here.  $230,000.  Blackall, 
Claj)j(  &  Whittemore,  31  West  St.,  Boston, 
archts. 

Munn.,  Hpriiigfleld  —  APARTMENT- S.  e 
“Contracts  Awarded." 

C'uiin.,  New  Haven — <)FFI(^K — June  21, 
by  Southern  New  England  Telejihone  Co. 
126  Court  St.,  12  story,  40  x  45  ft.,  and 
40  X  120  ft.,  brick  and  steel.  Court  St. 
$300,000.  R.  W.  Foote,  185  Church  St., 
archt.  Noted  Apr.  15. 

N.  Y.,  Rrnokl.vii — THEATRE — See  “Con¬ 
tracts  Awarded.” 

N.  Y.,  Ftica  —  OFFICE  —  XTtica  Gas 
Electric  Co.,  220  Genesee  St.,  taking  bids 
story  and  basement,  rein. -con.  and  briek 
office  building.  $600,000.  Bagg  &  New 
kirk.  255  Genesee  St.,  archts.  Schenck 
AVilliams,  Mutual  Home  Bldg.,  Dayton,  O.. 
consult,  archts. 
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lUitlilii'P'' — Commercial  (Continued) 

\in.,  Opelika — HOTKI, — July  1,  by  J.  L. 
I*r<  .ii  her,  S  story  and  bas»‘inent,  124  x  174 
ft.  rein. -con.,  inci.  roof  garden,  terrace, 
,.tr  Ave.  H.  $5(»0,(*00.  J.  L..  Preacher, 
Atl.  nta,  (la.,  archt. 

(iiilfport  —  HOTKLi — tJulfport  Hi>tel 
(•ill'!'.,  c/o  A.  I,.  JaKoe,  Ist  Natl.  Hank 
Hliii.'..  taking  bids  Markham  Hotel,  8  story, 
12  ;  ,\  125  ft.,  rein. -con.,  23rd  Ave.  and  14th 
St.  H.  H.  Marshall,  721  North  Michigan 
("hieago.  111.,  areht.  Noted  Mav  20. 

'  o..  Akron  —  OFFICK  and  (lARAHK  — 
June  22  (extended  date),  by  \V.  F.  Peters. 
(Ur.  I’ub.  Serv.,  1  and  2  story,  1.5t>  x  280 
ft.,  brick  and  steel,  plain  foundation, 
jdlinston  St.,  for  City.  1130,000.  (lood  & 
Wagner,  Mohawk  Hldg.,  archts.  M.  P. 
Tinker,  Municipal  Hldg.,  engr.  Noted 
June  10. 

O..  Clevelund — BATH  HOUSK,  etc. — June 
IS,  by  City,  W.  H.  Hopkins,  city  mgr.,  ('ity 
Hall.  1  story,  75  x  400  ft.,  rein. -con.  bath 
house  and  swimming  isiol.  Woodland  Hills 
Park.  $200,000.  H.  Kregelius,  C04  City 
Hall,  areht. 

(*.,  Cleveland — HABOUATOUY — June  23. 
bv  City,  W.  K.  Hopkins,  city  mgr..  City 
Hall.  2  story  and  basement,  51  x  170  ft., 
liriek,  steel  and  concrete  diagnostic  lab¬ 
oratory,  Scranton  Kd.  $300,000.  A.  Oar- 
tield.  Natl.  City  Bldg.,  areht.  Noted  Feb.  18. 

111.,  Chicago  —  APARTMENT  —  June  22, 
bv  R.  E.  France  &  Co.,  archts.,  155  North 
Clark  St.,  It  story  and  basement,  75  x  135 
ft.,  rein. -con.,  brick  and  terra  cotta,  Rose- 
niont  and  Winthrop  Aves.,  for  Rosemont- 
Winthro])  Building  Corii.,  c/o  architects. 

111..  Chicago  —  OFFiC'E  —  F.  D.  Chase, 
Inc.,  archts.,  720  North  Michigan  Ave., 
taking  bids  16  story  and  basement,  85  x  100 
X  1811  ft.,  173-181  West  Madison  St.,  for 
Syndicate,  c/o  Willoughby  &  Co.,  77  West 
Washington  St.  $1,000.(»00. 

WIs.,  Burlington — THEATRE,  etc. — W. 

I.,.  I'glow,  751  Chestnut  St.,  taking  bids  2 
story  and  basement,  57  x  127  ft.,  rein. -con., 
lirick  and  steel,  plain  foundation.  E. 
Tough,  Washington  Bldg.,  Madison,  archt. 
Noted  June  10. 

tVU.,  Kenosha  —  THEATRE  —  Woltl  & 
Rainstahl,  archts.,  453  Mitchell  St.,  Mil¬ 
waukee,  taking  bids  2  story  and  basement, 
«!*  X  176  ft.,  rein. -con.  and  brick,  plain 
foundation,  here,  for  Dahl  Con.str.  Co.,  1563 
Salem  Ave.  $150,000. 

WU.,  MllwHiikee  -APARTMENT — June 
21.  by  B.ackes  &  Uthus,  archts.,  216  West 
Water  St.,  6  story  and  basement.  46  x  160 
ft.,  brick,  concrete,  and  terra  cotta,  (Srand 
Ave.,  for  Sheridan  Co.,  c/o  architects. 

WIs.,  Milwaukee — t'l.il’B — June  21,  by 
I’niversity  Club,  401  Jefferson  St.,  and  J.  R. 
I’ope,  archt.,  542  5th  Ave.,  New  York  City, 
N.  Y.,  5  story  and  basement,  80  x  110  ft., 
brick,  stone  and  concrete,  Juneau  PI.  $400,- 
000.  Noted  Dec.  17. 

WIh.,  Milnuiikee — THEATRE,  etc.— June 
21.  by  Dick  &  Bauer,  archts..  328  Ontury 
I’ldg.,  2  story  and  basement,  160  x  240 
ft.,  brick,  concrete  and  terra  cotta,  plain 
foundation.  Farwell  Ave.,  for  Mai  Inve.st- 
nient  (?o..  425  East  Water  St.  $800,000. 
Noted  Feb.  1 8. 

Mo..  Kansas  City — BANK  and  OFFICE — 
June  25  (extended  date),  by  Holden.  Ferris 
&  Barnes,  archts.,  1022  Pioneer  Bldg.,  7 
story  (ultimately  14  story)  and  basement, 
85  X  115  ft.,  rein. -con.  and  brick,  18th  and 
Brand  Sts.,  for  City  Bank.  C.  Kemper,  pres. 
$600,000.  H.  A.  Noble,  719  Pioneer  Trust 
Hldg.,  structural  engr.  Noted  Apr.  29. 

Calif.,  bos  .Angeles — CITY  HAHI., — June 
.30,  by  Bd.  Pub.  Wks.,  general,  plumbing, 
heating  and  ventilating  contracts  for  city 
hall.  Spring  St.  $3,000,000.  Austin,  Parkin¬ 
son  &  Martin,  Chamber  of  Commerce  Bldg., 
archts. 

Calif.,  Oakland  —  TEMPDE  —  Schlrmer- 
Hugbee  Co.,  archts.,  Thayer  Bldg.,  taking 
bids  4  story  and  basement,  100  x  137i  ft. 
with  50  X  60  ft.  wing,  rein. -con.,  11th  and 
Franklin  Sts.,  for  Oakland  Labor  Temple 
.\ssn.,  c/o  architects.  $400,000. 

Calif..  San  Francisco — APARTMENTS — 
See  “Contracts  Awarded.” 

Qne.,  Campbell#  Bay  —  COCRT  HOPSE 
and  JAII.. —  June  23,  by  J.  T.  Metayer, 
deputy  minister  Pub.  Wks.  Dept.,  Parlia¬ 
ment  Bldgs.,  Quebec,  2  story,  42  x  los  ft. 
court  house,  and  2  story,  35  x  35  ft.  addi¬ 
tion  used  as  jail,  with  concrete  wall  around 
same,  here.  O.  St.  Michel,  Dept.  Pub. 
Wks.,  Parliament  Bldgs.,  Quebec,  archt. 

Qne.,  Montreal — OFFICE — WllHs  &  Co. 
Ltd.,  St.  Catherine  and  Drumond  Sts., 
taking  bids  10  story,  steel,  concrete  and 
stone,  St.  Catherine  St.  $300,000.  Ross  & 
McDonald,  1  Belmont  St.,  archts. 

Conlracts  Awarded 

Me.,  Lewiston — HOTEL — G.  Tapley,  c/o 
E.  Sales  Co.,  Portland,  3  story  and  base¬ 
ment,  rein.-con.  and  brick,  plain  foundation. 
Main  and  Temple  Sts.,  to  Kerr  &  Houston, 


272  Middle  St.  Archts.  est.  $150,000  or 
more. 

.Me.,  I’ortluiid  —  OFFICE  —  Pocahontas 
('oal  Co.,  E.  M.  Parker,  mgr.,  3  story. and 
basement,  35  x  70  ft.,  and  25  x  25  ft.  ell, 
rein.-con.  and  brick.  Commercial  St.,  to 
Gulliver  Co.,  120  Exchange  St.  Archts. 
est.  $150,00(». 

N.  H.,  Milford— STtlRE  and  OFFICE— 
Milford  Co-Operative  Society  2  story  and 
basement,  brick,  to  Osgood  t'onstr.  (N).,  25 
East  Hollis  St.,  Nashua.  Archts.  est. 
$150,000. 

N.  H..  Koehester  STORE,  OFFK'E, 
APARTMENT  and  POWER  PLA.NT— 
RiH-hester  Realty  Co.,  1  and  3  story  and 
basement,  brick  and  limestone,  Hanson, 
Wakelield  and  .Autumn  Sts.,  to  S.  Belanger 
&  Son,  308  Main  St.,  Nashau.  Archts.  est. 
to  exceed  $150,<!00.  Noted  June  10. 

.Mas#..  Boston  —  HOTEL  and  RES- 
TAl'RANT —  Hotel  Minerva,  216  Hunting- 
ton  Ave.,  altering  and  constructing  4  story 
and  basement,  brick  addition,  to  F.  S. 
Masilli,  154  Belgrade  .Ave.,  Rosindale. 
Archts.  est.  $150,000.  Noted  June  3. 

Alass.,  Boston  —  SALES  and  SERV’ICE 
(lARAOE — Noyes-Huick  Co..  857  Common¬ 
wealth  Ave.,  will  build  2  story,  rein.-con.. 
North  Beacon  St.  $175,000.  Work  will  b«‘ 
done  by  separate  contracts.  F.  A.  MeShef- 
frey,  owner’s  archt.  and  engr.  Noted 
June  10. 

.Muss.,  Boston — STORE  and  Oh''FlCE — H. 
F.  Winslow,  30  State  St.,  4  story  and 
basement,  brick,  Dartmouth  St.,  to  C.  A. 
Turner,  18  AVest  Canton  St.  Archts.  est. 
$150,000. 

.Mass..  Boston  —  STORE  and  OFFICE  — 
J.  A.  Rogers,  1125  Hoylston  St.,  altering 
and  constructing  7  story  and  basement, 
brick  and  steel,  to  Joslin  &  l.,andry,  107 
Massachusetts  Ave.  .Archts.  est.  $15o,000. 

.Alas#.,  Cambridge  (Boston  P.  O. )  — 

STORE  and  OFFICE  —  T.  DeWire,  413 
Washington  St..  Somerville,  2  story  and 
basement,  brick.  Massachusetts  Ave.  and 
Martin  St.,  to  Frankini  Bros.,  30  Mystic 
Ave.,  Medford.  Archts.  est.  $150,000. 

.Alas#.,  Cambridge  (Boston  P.  O. )  — 

STORE,  OFFICE  and  RESTAl^R.ANT — E. 
Sage,  Brattle  St.,  2  s.tory  and  basement,  60 
X  145  ft.,  brick  and  stone,  plain  founda¬ 
tion,  Church  and  Brattle  Sts.,  to  Askin  & 
Sullivan,  380  Main  St.  .Archt.s.  e.st.  $150,000. 
Noted  June  3. 

AIum#.,  Fall  Kiver — MEMORIAL — Goff 
Memorial  for  Children,  altering  and  con¬ 
structing  2  story  and  basement,  brick  addi¬ 
tion,  to  McNally  Constr.  Co..  1st  Natl.  Bank 
Bldg.  Archts.  est.  $150,000.  Noted  June  10. 

.Ala##.,  Lynn — APARTMENT— M.  Frisch, 
1 4  Chase  St.,  3  story  and  basement,  brick, 
plain  foundation,  Hanover  Terrat;e.  $200,- 
000.  Work  will  be  done  by  separate  con¬ 
tracts.  G.  A.  Cornet,  10  Central  Ave., 
archt.  Noted  May  27. 

Ala##.,  Alethiien  (br.  Lawrence)  — 
SCXJIETY — Amer.  I.,egion  Post,  122  Methuen 
St.,  2  and  3  story  and  basement  brick  and 
stone,  to  E.  A.  Richardson.  1 20  I»well 
St.,  Westfield.  Archts.  est.  to  exceed  $150,- 
000. 

Ma##..  New  Bedford  —  OFFICE  and 
STOREHOUSE — New  Bedford  Gas  &  Elec¬ 
tric  Co.,  Purchase  St.,  3  story,  brick,  to  T. 
E.  Earl  Co,.  30  North  St.,  Falrhaven. 
Archts.  est.  $150,000. 

Ala##.,  Roxbnry  (Boston  P.  O. )  — 
ADMINISTRATION — Peter  Bent  Brigham 
Hospital,  A’an  Dyle  St.,  6  story  and  base¬ 
ment.  brick  and  stone  addition,  to  L.  P. 
Soule  &  Son  Co.,  80  Boylston  St.,  Boston. 
Archts.  est.  $150,000.  Noted  June  3. 

Ala##.,  Springfield— APARTMENT— M.  L. 
Angers.  238  I.rf>ngmeadow  St.,  Longmeadow, 
will  build  4  story  and  basement,  rein.-con., 
brick  and  steel,  71  School  St.,  by  day  labor. 
$150,000.  E.  L.  Labine,  c/o  owner,  archt. 

Ala##.,  AA’«»ree#ter  —  STOREHOUSE  and 
BI.ACKSMITH  SHOP— M.  J.  Whlttal  Assn., 
4  and  1  story  and  basement,  85  x  125  ft., 
rein.-con.,  brick  and  steel,  Brussels  St.,  to 
E.  Whitehead,  62  School  St.  Archts.  est. 
to  exceed  $150,000.  Noted  May  20. 

R.  I.,  Providence  —  THEATRE  and 
OFFICE  —  J.  Conn,  104  Broad  St.,  1  and 
2  story  and  basement,  brick  and  steel,  to 
Mahoney  &  Tucker,  72  W’eybossett  St. 
Archts.  est.  $150,000.  Noted  Feb.  4. 

N.  Y.,  Brooklyn — THEATRE — Atlas  In¬ 
dustrial  Corp.,  c/o  C.  A.  Sandblom.  engr. 
and  archt.,  145  West  45th  St.,  New  A'ork 
City,  will  build  brick,  steel  and  stone,  plain 
foundation.  Prospect  Ave.  $200,000.  Work 
will  be  done  by  separate  contracts. 

N.  Y.,  Bnffalo  —  OFFICE  and  STORE  — 
Buffalo  Goodwill  Industries,  Inc.,  372 
Michigan  Ave.,  5  story,  150  x  175  ft.,  rein.- 
con.  and  brick,  Michigan  Ave.,  to  Metz 
Bros.,  600  Genesee  St.  to  est.  $200,000. 

N.  T..  White  Plain# — HOTEL — H.  Pan- 
chey,  Gramatan  Hotel,  Bronxvllle,  brick, 
steel  and  stone,  plain  foundation,  Fisher 
Ave.,  to  Dwight  P.  Robinson  &  Co.,  125 


East  46th  St.,  New  York  City,  .\rchts.  es>l. 
$1,500,000. 

N.  Y.,  Yonker# — BATH  HOUSE— West¬ 
chester  Co.  Park  Comrs.,  72  West  Pondfleld 
ltd.,  Bronxville,  bath  house  at  Tibls-tts 
BriKik  ,’ark.  to  Kenneth  MacKay,  2  Hud¬ 
son  St.,  $218,410.  Noted  May  27. 

I*M.,  M  ilkinKhiirg —  B.A.N  K — Wilkinsburg 
Bank.  W(M>d  St.,  altering  and  constructing 

2  and  3  story  and  ba.sement.  4  2  x  133  ft., 
brick  and  steel  addition.  Woods  St.,  to  F. 
Hoffman  Co.,  Wilkinsburg.  Archts.  est. 
$200,000.  Noted  Mav  27. 

Va..  ItHiiville  HoTEL  and  THEATRE  — 
C'.  B.  Clements,  general  contract  H*  story 
and  basement,  rein.-con.  and  steel,  to  -Anglo 
&  Blackford.  Greensoro,  N.  C..  $304,000; 
heating  to  Dermott  Ai  Co.,  Durham,  N.  C., 
$57,000.  -Noted  F»b.  18. 

S.  r.,  tireeiivllle-  IIGSPITAI, — Shriners, 

3  story  (2  wings)  145  x  348  ft.,  rein.-con., 
brick  and  steel,  plain  foundation,  near 
here,  to  Potter  (t  Sheackelfort,  Inc.,  Green¬ 
ville.  -Archts.  est.  $35o.ooo. 

All##.,  Jacknon — OFFICE — Standard  Oil 
Co.  of  laiuisiana,  R.  B.  Dobson,  (list,  mgr., 

2  story,  84  X  lo5  ft.,  rein.-con.,  brick  aiul 
steel,  to  Davis  Co.,  2023  .Ave.  C,  Birming¬ 
ham,  Ala.  Archts.  est.  $150,000. 

.All##.,  .Aleridian  -  H(  »TEL — Meyer- Florida 
Hotel  Co.,  T.  P.  Florida,  secy.,  general  con¬ 
tract  11  story  and  basement,  75  x  loi  ft., 
concrete,  brick,  steel  and  terra  cotta,  21st 
Ave.,  to  Gauger-Korsmo  Constr.  (^>., 
Fidelity  Bank  Bldg.,  Memphis,  Teiin. 
Archts.  est.  $450,000. 

La.,  New  OrIraiiH — HOSPITAL — Andre  & 
Feitel,  archts.,  Carondelet  Bldg.,  (1st  unit) 

3  story,  and  basement,  brick  and  stone, 
Mel|Miment  St.,  to  Genry-Oakes  Co.,  Inc., 
Title  Guarantee  Bldg.,  for  Mercy  Hospital, 
$237,000.  Noted  -Alay  6. 

Ia>.,  Shreveport  —  BUSINESS  —  Jones, 
Roessle,  Olschner  &  AA'einer,  archts.,  6 
story,  123  x  160  ft.,  rein.-con.,  brick  and 
stone,  Texas  Ave.  near  Grant  St.,  to  L.  H. 
laicy  &  Co.,  2632  Swiss  St.,  Dallas,  Tex., 
for  Johnson  Furniture  Co.  $207,000.  Noted 
May  27. 

Tenn.,  Kiiignport  —  BANK  —  First  Natl. 
Bank,  general  contract  2  story  and  mez¬ 
zanine.  !>0  X  140  ft..  firepriMif,  to  M.  L. 
Beeler  &  Co.,  Johnson  Citv,  $150,000. 

O. .  Canton— THEATRE  and  OFFICE — 
laiews,  Inc.,  154(»  Bway.,  New  York  City, 

4  and  7  story,  100  x  200  ft.,  Market  and 
Piedmont  Aves.  N.  E.,  to  R.  H.  Evans  (fc 
t'o..  Daily  News  Bldg.,  $300,000.  Noted 
-Apr.  15. 

O..  Cleveland— COMMERCIAL  and  THE¬ 
ATRE — Greenwald  &  Stecher,  c/o  A.  Green- 
wald  &  S.  H.  Stecher.  Society  for  Savings 
Bldg.,  2  story,  110  x  157  ft.,  brick,  steel  and 
concrete,  4166  AA’est  25th  St.,  to  Piscoisi 
Constr.  Co.,  1248  Walnut  Ave.  Archts.  est. 
$225,000. 

Ind..  Iiidianapoll#  —  THEATRE  —  O. 
Markum,  4020  East  New  York  St.,  general 
contract  brick  and  steel  theatre,  3432  North 
Illinois  St.,  to  B.  A.  Braunson,  Amer.  Cen¬ 
tral  Life  Bldg.  Archts.  est.  $150,000.  Noted 
Mav  13. 

AVI#.,  -Alilwaukee — WAREHOUSE— E.  D. 
Fryer,  1432  Stowell  Ave.,  4  story  and  base¬ 
ment,  83  X  480  ft.,  brick,  concrete  and  steel, 
plain  and  w(K)d  pile  foundation.  South 
AA’ater  St.,  to  H.  Danischefsky,  14  84  Hum¬ 
boldt  Ave.  Archts.  est.  $400,000. 

AVI#..  Milwaukee — AVAREHOUSE,  etc.— 
Hansen  Storage  Co.,  134  Jefferson  St.,  3 
story,  102  x  575  ft.,  brick  and  concrete 
warehouse  and  dock,  plain  and  wood  pile 
foundation,  Erie  and  Dock  Sts.,  to  W.  AV. 
Deflein,  Inc.,  86  Michigan  St.  Archts.  est. 
$250,000.  Noted  Apr.  29. 

AA’I#.,  Rhinelander  —  HOTEL  —  Oppen- 
hamer  &  Obel,  archts.,  Nic-olett  Bldg.,  (Sreen 
Bay,  3  story  and  basement,  60  x  103  ft., 
brick  and  (oncrete  addition,  here,  to  P.  J. 
Nickel,  103  South  Suffolk  St.,  IronwiMid, 
Mich.,  for  C.  E.  Blodgett,  Central  Ave 
Marshfield.  Archts.  est.  $150,000.  Noted 
May  6. 

HI..  Chicago— APARTMENT— G.  Abello, 
4554  Bway.,  general  contract  7  story  and 
basement,  50  x  125  ft.,  rein.-con.,  brick  and 
terra  cotta.  737  Junior  Terrace,  to  Rosen¬ 
thal.  Mayer  &  Lewis,  77  West  Washington 
St.  Archts.  est.  $250,000. 

HI..  Chicago — HOTEL — R.  F.  France  & 
(•(>.,  archts.,  155  North  Clark  St.,  general 
contract  29  story  and  basement  hotel. 
Ghestnut  St.  near  Seneca  St.,  to  Fitzgerald 
Constr.  Co.,  105  West  Monroe  St.,  for  M.  A. 
Howell,  4911  AVinthrop  Aves.  Archts.  est. 
$2,000,000.  Noted  Apr.  1. 

HI..  Chicago— OFFICE — F.  D.  Chase, 
Inc.,  archts.,  720  North  Micljlgan  Ave., 
general  contract  22  story  and  basement.  83 
to  90  ft.,  Monroe  and  ^uth  Clark  Sts.,  to 
Starrett-Dllkes  Co.,  160  North  La  Salle  .St., 
for  Syndicate,  c/o  J.  W.  Stevens,  1212  Lake 
Shore  Dr.  Archts.  est.  $1,500,000. 

HL.  Chicago  —  OFFICE  —  Medical  Arts 
Club,  30  North  Michigan  Ave.,  general  con- 
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KiillillriKH — ('onimtTclal  (('ontinucd ) 
tract  23  story  anti  Itascniifiit,  loo  x  120  ft., 
brick.  lliiK-stonc  and  terra  cotta,  Wabash 
Avc.  and  latke  St.,  to  Thoiiipson-Starrett 
tlo.,  lot  South  MithiKan  Avc.  Archts.  est. 
$4,500,000.  .N’otcd  May  0. 

Mo..  St.  l,oul»-  Al’.VKTMKNT — Alco  In¬ 
vestment  <;<».,  SOS  t'hestnut  St..  .3  story 
and  basement.  104  x  111  ft.,  rein. -con.  and 
brick.  4412-4422  North  Kloris.sant  Ave.,  to 
V.  A.  t'hinberB,  SOS  Chestnut  St.  Archts. 
est.  $200,000. 

Mo..  St.  I.oiil«— Al'AUT-MKNT — M.  Arm- 
stronK,  c/o  O.  J.  Kriett.  archt..  Arcade 
ItldK.,  7  story  and  basement.  53  x  63  ft., 
rein. -con.,  brick  and  terra  cotta,  Delmar 
ftlvd  and  l.jiurel  St.,  to  .S.  A.  .Armstront;. 
Windermere  Hotel.  Archts.  est.  $250,000. 

Mo..  St.  I.oiils— APARTMRNT — W.  Ware. 

3  story  and  basement.  OO  x  2oo  ft.,  reln.- 
<-on.,  brick  and  stone,  2119  South  ('ompton 
Ave..  to  William  H.  .Smith-Nelson  CunlifT 
Co..  110  North  7th  St.  An  ht.s.  est.  $200,000. 

Mo..  St.  I.oiiis  -Al’AUT.MKNT  —  F.  T... 
Williams,  4221  Knriirht  Ave.,  3  story  and 
bji.seineii*,  43  x  O.'i  ft.,  brit-k,  concrete  and 
stone,  to  William  11  Smith-Nelson  Cunliff 
Co..  110  North  7th  St. 

Mo.,  St.  I.ouU  COMMCNITY — Croatian 
Sokol  (lynmastic  Soii>-ty,  c/o  V.  lludrovich. 
chn.,  2322  South  12th  St.,  rein. -con.  and 
brick  community  house,  incl.  swimmiiift 
pool.  etc..  1431-45  Chouteau  Ave.,  to  C 
Moeller,  1431  Chouteau  Ave. 

Mo.,  .St.  I.oiiis  —  OFFICK  —  Heaumont 
Medical  HuildinK  Co.,  c/o  K.  Karn.st, 
do<di>r.  Humboldt  ItldK.,  Keneral  contract 
10  sttiry  and  basement.  56  x  140  ft.,  rein.- 
con.,  brick  and  stone,  Washington  Hlvd. 
west  of  (Irand  Ave.,  to  J.  Black  Masonry  & 
Constr.  Co..  Istuderman  Bldn.  Archts.  est. 
$6<t0,000.  Noted  Jan.  7. 

Mo..  St.  I.oiils — STOKH— Manne  Bros., 
Furniture  Co.,  5613  inimar  Blvd..  7  story 
and  basement,  50  x  157  ft.,  rein. -con.,  brick 
and  stone,  5615  Helmar  Blvd..  to  W.  H. 
Smith-Nelson  Cunlifl'  Ci>.,  1  H*  Nortli  7lh  St. 
Anhts.  est.  $250,000. 

Mo.,  I'ldverslty  (St  Bouis  B.  C.) — 
ABAUTMF.NT-  -MarKct  Realty  Co.,  819 
('hestnut  St.,  3  story  and  basement,  32  x 
132  ft.,  rein. -con.,  brick,  stone  and  terra 
cotta,  6648-52  WashiiiKton  Blvd..  to  V.  A. 
ChinberK.  808  Chestnut  St.  .Archts.  est. 
$150,000. 

.Ark..  Helena  —  WARKHOUSK  —  Wharf 
liiil>vt.  Hist.  1.  K.  M.  .Allen,  <-hn..  Keneral 
contract  loo  x  300  ft.  rein. con.  and  brick, 
river  terminal  warehouse,  to  Kaucher- 
llodKes  th>..  Shrine  BldK..  .Memphis,  Tenn. 
$213,000.  Noted  May  27. 

Tex..  Corpus  Christl — OFFICIO — S.  M. 
Nixon,  and  a.sso»-iates,  Robstown,  8  story, 
50  X  loo  ft.,  rein. -con.,  brick  and  stone, 
to  I,.  T  WriRht  &  ('o.,  c/o  Builders  Kxch. 
BldK.,  ^'On  .\ntonio.  $15(!,263.  Noted 
June  10. 

Tex..  Ilnllas  —  ABARTMIO.NT  —  J.  B. 
White.  5551  RIdKedale  St.,  Kciieral  contrai-t 

4  story  and  basement,  63  x  114  ft.,  brick, 
cal.s.son  foundation,  Live  ( >ak  St.,  to  A.  M. 
Wbite,  RidKcdale  St..  $155,000. 

Calif.,  IliiiitiiiKloii  I’urk  —  STORK  and 
HoTIOl,  —  Farrell  H  Miller,  archts..  West¬ 
ern  Mutual  Life  BldK-,  Bos  .VtiKeles.  3 
story,  115  X  150  ft.,  brick.  South  Blvd.,  here, 
to  Whipitle  &  McOonald,  253  South  Pacific 
Blvd.,  lluntinKton  Park,  for  J.  F.  McSwain. 
$154,500.  Noted  June  3. 

Calif.,  I,o«  .\nKelea — APARTMKNT — E- 
W.  Knox,  Keninore  Ave.  and  6th  St.,  5 
story  and  basement,  58  x  140  ft.,  brick  and 
reln!-con.,  to  Sarver  &  Zoss,  643  North 
Plymouth  lllvd.,  $150,000. 

Calif..  Bus  .Aiixelea  —  STORE  and 
oFFU’K  —  California  Pniperties  Co.,  8 
storv  and  ba.sement,  121  x  150  ft.,  steel, 
6th  and  Western  .Aves.,  to  Chisholm,  For- 
tine  (4  Meikle,  509  South  Western  Ave. 
Archts.  est.  $150,000.  Noted  Mar.  25. 

Calif.,  I.OB  .VnKelea — STORE  and  BOFT — 
Ratisohoff  Bros..  219  I'o.st  St.,  San  Fran- 
ci.s<'o,  3  story  and  basement.  30  x  152  ft., 
r<  in  -«-on..  Flower  St.,  to  Scofield  Constr. 
Co..  Piicilic-Finance  BldR.,  law  AnKeles,  to 
exceed  $150,000. 

4  allf..  Oakland — OFFICE — B.acon  I..and 
('o..  M.  R.  Monzi,  pres..  Title  Insurance 
BldK  ,  12  storv  and  ba.sement,  Franklin  St. 
b.tweeti  15th  and  17th  Sts.,  to  Thebo,  Starr 
44  .Anderton,  Sharon  BldK..  San  Francisco, 
approximately  $450,000. 

Calif..  Ontario  HOTEB — W.  B.  Benedict, 
1127  1'  St..  3  story,  approximately  60  x  100 
ft.,  brick  hotel,  A  and  la-mon  Sts.,  to 
Oaines  Investment  Co.,  5158  Hollywood 
Blvd  ,  lats  AnKcles,  $163,500. 

Calif.,  Pasadena — STORE  and  OFFICE 
— SinRcr  SewinK  Machine  Co.,  264  East 


Colorado  St.,  2  story  and  basi-ment,  70  x 
190  ft.,  rein. -con..  East  Colorado  St.,  to 
S.  M.  Benet  Co.,  1801  Santa  Monica  Blvd., 
Beverly  Hills,  $150,000. 

Calif.,  Nan  Franelseo— APARTMENTS — 
California  Realty  &  Finance  Corp.,  319  De 
A'ounK  BldK.,  w'ill  build  two  3  story  and 
bas«*ment.  frame  and  brick  veneer  apart¬ 
ments,  Ocary  St.  and  38th  Ave.,  by  day 
labor  and  sub-contracts.  $75,000  each.  J. 
C.  Hladik.  Monadnock  BldK..  archts. 

Calif.,  Sun  Franelseo — .APARTMENT — P. 
I>.  Tyler,  1438  Cabrillo  St..  Will  build  6 
story,  brick  and  steel.  Vallejo  and  Octavia 
Sts.,  by  day  labor  and  sub-contracts.  $150,- 
000.  W.  W'ethered,  16  Turk  St.,  archt. 

Calif..  Nan  .Mateo-  IIOTKB-  B.  Oetz.  De 
A'ounK  BldK..  Ban  Francisco,  (Ist  unit)  8 
story,  rein. -con.,  3rd  Ave.,  to  A.  Johnson, 
Call  BldK.,  San  Francisc'o,  approximately 
$265,000.  Noted  Dec.  17. 

Calif..  Trary— HOTEI., — P.  V.  Tuttle  & 
H.  4'.  Slocum,  archts.,  337  17th  St..  t)ak- 
iand,  2  story,  rein. -con.  hotel,  here,  to  J,  F. 
Shepherd,  1st  Natl.  Bank  BldR.,  Stockton, 
f<ir  Tracy  Community  Hotel  Co.,  Chamber 
of  Commer<-e.  Approximately  $145,250. 
Noted  Apr.  29. 

Calif..  Tulare —THEATRE,  STORE  and 
OFFK'E  -Miller  &  PflucKer,  archts.,  5So 
Market  St..  San  Francisco,  2  story,  150  x 
150  ft.,  rein. -con.  here,  to  Salih  Bros., 
Detwiler  BldK.,  Bos  .Angeles,  $155,000. 
Noted  Mar.  18. 


Buildings — Industrial 


Proposed  Work 

.Me.,  Portland — CHE.MICAB  PBANT  — 
Schlotter  Foss  Co.,  plans  chemical  plant. 
$50,000  or  more.  Private  plans. 

Mass.,  .Auburndale  (Ind.  hr.  Boston)  — 
PBA.NT — Fei'KU.son  &  Co.,  Inc..  8  Oakes 
St.,  haviiiK  plans  prepared  by  H.  A.  Mac¬ 
Donald,  6  HiKhland  Terract',  Newtonville, 
2  story  and  basimtent,  60x150  ft.,  rein.- 
con.  addition.  $50,o00. 

Munh.,  Boston — REPAIR  and  SERVICE 
(lARAOE — Baker,  Selesnick  &  Coplan,  22 
Watts  St.,  Chelsea,  having  plans  prepared 
by  S.  E.  Motile,  51  Cornhill,  Boston,  1  story, 
brick  and  stone,  Hampden  and  George  Sts. 
$50,000. 

Masa.,  Boston — REPAIR  and  SERVICE 
GARAGE — S.  Waldman.  101  Esmond  St., 
Dorchester,  having  plans  prepared  by  S.  S. 
Eisenberg,  46  (k)rnhill,  2  story  and  base¬ 
ment.  90  X  120  ft.,  rein. -con.  and  brick, 
Northampton  and  Washington  Sts.  $100,000. 

Mass.,  Cambridge  (Boston  P.  O.) — FAC¬ 
TORY — Industrial  Building  Co.,  c/o  F.  D. 
la^land,  archt.  and  engr.,  Kendall  Bldg., 
having  sketches  made  6  story,  252,000  scpft. 
Hwir  space,  rein. con.  and  brick.  Commer¬ 
cial  Ave.  $3,000,000. 

Mass.,  Gardner  —  FAfTTORY  —  E.  AV. 
Pierce,  32  Travers  St.,  having  plans  pre¬ 
pared  2  story,  45x105  ft.,  brick,  Travers  St., 
$50,000.  Private  plans. 

AlasH.,  Jamaira  Plain  (Boston  P.  O.)  — 
FACToilY — Buff  &  Buff  Mfg.  Co.,  Green 
St.,  having  plans  prepared  by  R.  B.  Wills, 
8  Beacon  St.,  Boston,  altering  and  con¬ 
structing  1  and  2  story,  timber,  addition. 
$40,000. 

MaNH.,  Jamaira  Plain  (Boston  P.  O.)  — 
REPAIR  SHOP  and  GARAGE — J.  Magnes, 
18  Tremont  St.,  Boston,  having  plans  pre- 
l)ared  by  .v  K.  Motile,  51  Cornhill,  Boston. 
1  story,  rem.-con.  rejtair  shop  and  garage, 
Floyd  anv.  -^..^swood  Sts.,  here.  $100,000. 

Atas«..  Bexiiigton  -  3  A  R  A  G  E  and 

storage  -  -  M.  Rubin,  294  WashiiiKton 
St.,  Bo';*.on,  plans  1  anu  2  story,  bri<-k.  rear 
405-421  Massachusetts  Ave.,  here.  $160,- 
000.  Engineer  and  architect  not  selected. 

Mush.,  Npringfleld — CANDY  FACTORA' — 
See  "Buildings — Commercial.” 

Mass.,  AA'Inrhester  —  FACTORY  —  Win¬ 
chester  Gelatine  Co.,  E.  A.  Perkins,  pres., 
having  plans  prepared  1  story,  brick  addi¬ 
tion,  Cross  St.  $40,000.  Private  plana. 

Muhr.,  AA'InoheRter — REPAIR  and  SHOW¬ 
ROOM — A.  T.  Stewart,  286  Centre  St.,  New¬ 
ton,  having  plans  prepared  by  S.  S.  Bevy, 
35  Court  St.,  Boston,  1  story,  125  x  145 
ft.,  brick  and  stone,  662  Main  St.  $75,000. 

Murb.,  AAorrester — REPAIR  and  SERV¬ 
ICE  GARAGE— O.  Neiber,  157  Bovell  St., 
having  plans  prepared  by  H.  B.  Meacham, 
120  Front  St.,  1  story,  brick  and  concrete, 
Bovell  St.  $40,000. 

R.  I.,  Pawtucket — ICE  PBANT — Owner, 
c/o  D.  F.  Dodd,  archt..  84  Broad  St., 
having  sketches  made  1  and  2  story, 
artificial  ice  plant.  $40,000  or  more. 


Conn.,  AVallingford — -FACTORY — \\ 
Ives  Mfg.  Co.,  (’herry  St.,  plans  1 
timber.  Cherry  St.  $40,000.  Enginc.-i 
architect  not  selected. 


N.  Y.,  AVhlte  Plains — GARAGE  lui.  ri, 
tional  Motor  Co.,  25  Bway.,  New  A'ork  fjiv 
soon  takes  bids  1  story,  170  x  275  ft.  i.-in  ’ 
con.,  brick  and  steel,  plain  founiiaii.n 
Kensico  Ave.,  here.  $175,000.  E.  E.  S.-.  ive 
101  Park  Ave.,  New  A'ork  City,  engr  .ind 
archt. 

N.  4.,  Trenton — ROUNDHOUSE— I’tiila. 
delphla  &  Heading  Ry.  Co.,  Terminal  HIiIe 
I'hila.,  Pa.,  plans  roundhouse,  here.  $7:.  ihmi' 
S.  T.  Wagner,  Terminal  Bldg.,  Phila  ,h 
engr. 

Pa..  I'hila.  —  BAIT.NDRY  —  J.  .S.,i,.s,,|,„ 
archt..  Broad  and  Girard  Sts.,  soon  let.--  .  in- 
tract  2  story  and  basement,  50  x  Bin  ft 
brick  and  steel,  3505-08,  Haverford  ’ 
for  .Stratford  Dump  W'ash  Baundrv  r,,' 
4720  Market  St. 


Mcl.,  Baltimore  —  FACTORY  — Maryland 
Meter  Wks.,  Saratoga  and  Guilford  Ave.< 
having  plans  prepared  by  T.  W.  Piet.sc’h' 
Amer.  Bldg.,  6  and  7  story,  110  x  164  ft 
rein. -con.,  plain  foundation,  Guilford  .\ve' 
and  Saratoga  St.  $250,000.  H.  F.  D.h.i,.. 
man,  509  North  Charles  St.,  engr. 

Gw.,  Cedartown  —  TIRE  FACTORY  _ 

Goodyear  Tire  &  Rubber  ('o..  East  Market 
St.,  Akron.  ().,  having  plans  prepared  by 
Ivockwood  Greene  Co.,  Healy  Bldg..  Atlanta. 
150  X  500  ft.  factory  addition,  here 
$300,000. 

I,B..  I.ake  CliurleH — CEBBUBOSE  PB.WT 
— Massoit  Mfg.  Co..  Fall  River,  Mass,,  |-  .■< 
I’almer,  representative,  plans  cellulnse 
plant,  here.  $200,000. 

Tenn.,  Erwin  —  PBANT  and  KII.NS  — 
Southern  Potteries  Co.,  iilans  enlarging 
plant  and  erecting  65  x  540  ft.  kilns.,  rein.- 
con.,  $40,000,  al.so  new  equipment.  $15,nin) 
I'rivate  plans. 

O..  Cleveland— SBAUGHTER  HGUSH— 

M.  Fromson  &  B.  Davis,  3261  W<‘st  65tli 
St.,  having  preliminary  plans  prepared  liv 

N.  Altschild,  5116  Woodland  Ave.,  1  stcir.v 
brick,  steel  and  concrete.  West  65th  St, 

<>..  Cleveland — STORAGE — Willard  Star 
age  Battery  Co.,  c/o  P.  H.  Voth,  Ea»<t  13 Ist 
St.  and  St.  (3air  Ave.,  had  plans  prepared 
3  story  and  basement,  64  x  122  ft.  acid 
storage  building,  brick  and  com-rete.  East 
131st  St.  $110,000.  Private  plans. 

O.,  Kenmure  —  FACTORY  —  Standard 
Novelty  Co.  plans  2  story.  60  x  100  ft, 
brick  factory,  also  boiler  house,  Springfield 
Rd.  $50,000. 

Ind.,  South  Bend — FAC’TORA' — M.  Kers- 
lake  plans  2  story,  brick  and  rein. -con.,  107 
South  Hill  St.  $42,000.  Private  plans. 

Ind.,  South  Bend — FACTORY — I’oledor 
Bros,  plan  3  story,  steel  and  rein. con.,  125 
North  Michigan  St.  $400,000.  Private 
plans. 

Ind.,  .South  Bend  —  FACTORY  —  Stude- 
baker  Corp.,  Main  and  Bronson  Sts.,  plan.>i 
factory,  Bafayette  and  South  Sts.  $55,000. 
Private  plans. 

Mich.,  Detroit— THREAD  FACTORY— 
Dean  &  Shark,  3220  Bellevue  Ave.,  having 
plans  prepared  by  Raseman  &  Freier,  520 
Murphy  Bldg.,  1  .story,  120  x  340  ft.  fac¬ 
tory  and  40  x  50  ft.  boiler  house,  rein. -con., 
brick  and  steel,  plain  foundation.  Ijawrence 
Ave. 

MIeh.,  Detroit  —  PAINT  FACTORY  — 
Ditzler  Color  Co..  40  West  Baltimore  Ave.. 
having  plans  prepared  by  W’e.ston  &  Elling¬ 
ton,  archts.  and  engrs..  1507  Stroh  Bldg.,  2 
story  and  basement.  60  x  190  ft.,  rein. -con 
and  brick,  plain  foundation.  Detroit  Ter¬ 
minal  Ry.  tracks  and  Chicago  Blvd. 

MIeh.,  Detroit  —  CREAMERY  —  Family 
Creamer.v  t'o.,  14106  Mack  Ave.,  having 

plans  prepared  by  Stahl,  Kinsey  &  Harl- 
wick,  828  McKercfiey  Bldg.,  2  story,  80  x  So 
ft.  creamery,  rein. -con.,  brick  and  steel 
$55,000. 

III..  Chicago — FACTORY — Belchenko  * 
Esser,  archts.,  38  South  Dearborn  St.,  takes 
bids  about  June  17,  5  story  and  ba.sement, 
100  X  125  ft.,  brick  and  timber,  Canalport 
and  South  Morgan  Sts.,  for  Chicago 
Macaroni  Co.,  c/o  architects. 

WIh.,  Berlin  —  POWER  PBANT  —  Wis¬ 
consin  Power  &  Bight  Co.,  16  North  Carroll 
St..  Madison,  having  plans  prepared  b\ 
Bolch  &  Bippert,  Gay  Bldg.,  Madison,  1  and 
2  story,  40  x  80  ft.,  and  40  x  55  ft.,  bri<'k. 
steel  and  rein. -con.,  plain  foundation,  here 
$40,000. 

WlR..  JaneRville  —  FACTORY  —  Fisher 
Body  Corp..  General  Motors  Bldg.,  W.  S 
Kmudsen,  geni.  mgr.,  Detroit,  Mich.,  having 
plans  prepared  1  story,  150  x  645  ft.,  rein  - 
con..  brick  and  steel,  plain  foundation,  here 
$200,000.  ITivate  plans. 

WIr..  Medford  —  PBANT  —  Medford  Co¬ 
operative  Creamery  Co.,  J.  J.  Frey,  pres.. 
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Paul,  Minn.,  1 
rein. -con.  and 


puildinBS — Industrial  (Continued) 

I,.,  vine  plans  prepared  by  Kampfer  & 
Ku.t'.w,  1380  Blair  St.,  St  “  ' 

5,;/,  50  X  52  ft.,  brick, 

itf.  I  |)lant  and  power  plant  150,000, 

U  In  Wausau  —  FACTORY  —  Hammer- 
hlow  fool  Co..  602  3rd  St.,  plans  rebuilding 
factiiry.  recently  destroyed  by  lire.  $100,- 


Te»a*— KLECTRIC  LIGHT  and  WATER 
PI. .\  .N'T — See  “Streets  and  Roads." 

Ti‘*..  Amarillo  —  STONE  CRUSHING 
pl^  \  ivX  —  Texas  Stone  Products  Co.,  Santa 
p,.  Hldg.,  Dallas,  having  preliminary  plans 
Dfipared  stone  crushing  plant,  near  here. 
$2iMt,000  incl.  machinery.  Private  plans. 

Tex.,  Dallas  —  ICE  PLANT  —  See 
"I'nilassitled.” 

Tex.,  Greenville — ICE  PLANT— N.  Bur¬ 
nett  plans  1  and  2  story,  108  x  216  ft. 
ice  plant,  Johnson.  Pickett  and  Crockett 
St.s,  $60,000.  Engineer  and  architect  not 
announced. 

Tex..  Nordhelm— ICE  STATION— Cen¬ 
tral  Power  Co.,  c/o  S.  M.  Udden,  Frost 
Bldg.,  San  Antonio,  having  plans  prepared 
by  J.  M.  Marriott,  Frost  Natl.  Bank  Bldg., 
San  Antonio,  1  story  ice  station,  brick  and 
rein. -con.  $40,000. 

Tex.,  Yoakum  —  LIGHT  PLANT  —  See 
“Waterworks.” 


Mash..  Bellingham  —  PAPER  MILL  — 
Pacific  Coast  Paper  Mills  plans  paper 
mill.  $150,000. 

t'alif..  Sail  Pablo — FACTORY — Standard 
Sanitary  Mfg.  Co.,  10th  and  Brannan  Sts., 
San  Francisco,  having  plans  prepared  by 
O,  \V.  Kelham,  Sharon  Bldg.,  San  Fran- 
ciik-o,  1  and  3  story,  350  x  1,250  ft.,  rein.- 
cvin..  here.  $500,000.  H.  J.  Brunnler, 
Sharon  Bldg.,  San  Francisco,  engr. 


(  alif..  Upland — PLANT — Lemon  Growers 
Assn,  had  plans  prepared  1  story,  150 
X  1X5  ft.,  hollow  tile  packing  plant.  $70,- 
000.  Hamm  &  Grant,  Ferguson  Bldg.,  Los 
Angeles,  engrs. 

Calif.,  Vallejo  —  LAUNDRY  —  Cascade 
Laundry  Co.,  F.  Jullian,  mgr.,  plans  brick 
<>r  concrete,  Pennsylvania  St.  $40,000  or 
more. 


«ue..  Hull  —  FT'RNITURE  FACTORY  — 

I..auglois  Furniture  Co.,  Cobourg,  Ont., 
plans  rein. -cun.  and  brick,  plain  foundation, 
here.  $100,000. 

tint.,  Toronto — GASOLINE  and  SERV¬ 
ICE  STATION  —  Imiierlal  Oil  Co.,  56 
Church  St.,  having  plans  prepared  by  L.  G. 
Wheaton,  56  Church  St.,  concrete,  brick  and 
steel,  V'illiers  and  Saulter  Sts.  $63,000. 

tint.,  Trenton — STRAWBOARD  MILL — 
Hinds  &  Dauche  Paper  Co.,  43  Hanna  St., 
Toronto,  plans  1  and  2  story,  rein. -con., 
brick  and  steel,  plain  foundation.  $350,000- 
$450,000.  Private  plan.s.  Excavation  con¬ 
tract  for  above  to  J.  J.  McNab,  Trenton. 


Bids  Desired 


MaHs.,  Cambridge  (Boston  P.  O. ) — FAC¬ 
TORY — See  “Contracts  Awarded.” 

Pa..  Phlla.  —  MANUFACTURING  —  See 
“Contracts  Awarded.” 

Pa..  PlttHbiirgh — FOUNDRY— See  “Con¬ 
tracts  Awarded.” 

WIs..  Two  Rivers  —  STEEL  PI.,ANT  — 
June  15.  by  I^ockwiwd,  Greene  &  Co.,  engrs., 
400  North  Michigan  Ave.,  Chicago,  111.,  3 
and  1  story,  70  x  151  ft.,  and  65  x  125  't., 
brick  and  steel  addition,  plain  foundation, 
also  addition  to  boiler  plant,  here,  for 
Hamilton  Mfg.  Co.,  Two  Rivers.  $80,000. 

Tex.,  Amarillo  —  LAUNDRY  —  J.  R. 
Smith,  archt.,  Amarillo,  taking  bids  1  story 
and  basement  laundry,  for  G.  F.  Lindsay. 
$45,000.  Noted  June  3. 

Tex.,  Houston — WAREHOUSE — See  "Un¬ 
classified.” 

Contracts  Awarded 


X.  H..  Rochester— POW'ER  PLANT— See 
“Buildings — Commercial.” 

.Mass.,  Brorkton  —  REPAIR  and  SERV¬ 
ICE  GARAGE  — City,  Pub.  Building  Dept., 
I  story,  concrete,  to  S.  Asci,  10  Beaver  St. 
Archts.  est.  $50,000. 

Mass.,  Cambridge  (Boston  P.  O. ) — FAC¬ 
TORY — F.  Mazza,  82  Park  Ave.,  will  build 
1  .story,  reln.-con.  and  brick,  Homer  Ave. 
$40,000.  W'ork  will  be  done  by  separate 
contracts.  Private  plans. 

Mass.,  New  Bedford— BOILER  HOUSE — 
Pocahontas  Fuel  Co.,  Inc.,  2  story,  brick 
and  terra  co^,  to  'W.  Young,  Spring  St., 
Kairhaven,  Conn.  Engra  est.  $40,000. 
.Noted  May  27. 

Mass..  Reading — GARAGE  and  REPAIR 
SHOP — Town,  Municipal  Lighting  Dept.,  1 
.story,  60  x  100  ft.,  brick  and  steel,  to  A. 
B.  Carter  &  Sons,  848  Tremont  Bldg.,  Bos¬ 
ton.  Archts.  est.  $50,000.  Noted  Apr.  22. 


BRIDGE— WISCONSIN 

Bid.s  were  opened  by  Wisconsin  Highway  Comn.,  Madi.son,  for  constructing 
Atwater  Bridge,  Milwaukee  Co.,  Federal  Aid  Project  No.  349-B,  concrete 
design,  (A)  Stein  Construction  Co.,  204  Grand  Ave.,  Milwaukee  (awarded 
contract);  (B)  Standish  Engineering  Co.,  Chicago,  Ill.;  (C)  Miller-Taylor 
Co.,  Waterloo,  la.;  (D)  M.  E.  White,  Milwaukee;  (E)  S.  M.  Siesel  Co.,  Mil¬ 
waukee;  Minneapolis  Bridge  Co.,  Minneapolis,  Minn.,  $323,905;  W.  Tubesign, 
Milwaukee,  $331,701 ;  W.  Oefiein  Co.,  Milwaukee,  $340,332.  The  unit  bids  of  the 
lowest  four  and  highest  bidders  are  as  follows; 


9,400  ru.yii.  concrete  class  \ . 

14,100  bbl.  cement,  handling  only 
6,20S  lin.ft.  treated  piling,  delivereil 
6,20$  lin.ft.  treated  piling,  penetration 
37,520  lin.ft.  untreated  piling,  dclivereti 
37,520  lin.ft.  untieateil  piling,  ptmetration 

771  concrete  balusters,  complete . 

400  cu..vd.  stone  riprap . 

265  lin.ft.  6  in.  cast  iron  pipe . 

950  lin.ft.  2  in.  galvanisevl  iron  pip<‘ 

65  lin.ft.  1)  in.  galvanized  iron  pi|M- 

8  floor  drains,  complete . 

4  manhole  frames  and  covers . 

16  concrete  lamp  standards . 

1 2  concrete  vases . 

4  concrete  benche* . 

1 10  tons  hydrated  lime  in  place  . 
Removal  of  old  bridge  (lump  sum) . 

Kxtendeil  totals . 


Maas.,  Somerville  (Boston  P.  O. ) — FAC- 
TORY— Bailie  Basket  Co.,  165  Federal  St., 
Boston,  2  story  and  ba.sement,  50  x  100  ft., 
brick  addition.  Beacon  St.,  to  J.  M.  and 
C.  J.  Buckley,  164  Federal  St.,  Bo.ston. 
Archts.  est.  $60,000.  Noted  Apr.  1. 

Maas.,  Watertown  —  FACTORY  —  Hood 
Rubber  Co.,  Nichols  Ave.,  Building  53,  1 
story,  100  x  380  ft.,  rein. -con.  and  brick, 
plain  foundation,  to  Aberthaw  t'o.,  8o 
Federal  St.,  Boston.  Archts.  est.  $75,000. 
Noted  June  10. 

Maaa.,  Wlnrheater — REPAIR  and  SERV¬ 
ICE  G.ARAGE — J.  Haggerty,  734  Main  St., 
1  story,  rein. -con.  and  brick,  704  Main  St., 
to  J.  Quigley  Jr.,  18  I>ake  St.  Archts.  est. 
$40,000.  Noted  Aug.  6. 

R.  I.,  .\iiburn  (mail  Providence) — MILL 
— Respro  Mills,  Inc.,  R.  I.  Midley,  treas.. 

21  story,  105  x  340  ft.,  brick  and  steel,  to 
J.  W.  Bishop  Co.,  109  Foster  St.,  Worcester, 
Mass.  Archts.  est.  $100,000.  Noted  June 
3  under  "Cranston.” 

R.  I.,  Providence — PLANT— J.  C.  Goff 
Co.,  31  Point  St.,  1  story,  brick,  Rawley 
and  Narragan.sett  Ave.,  to  Rawley  Constr 
Co.,  260  Central  Ave.,  Pawtucket.  .Vrehts. 
est.  $40,000. 

N.  Y„  Brooklyn— W'AREHOUSE— Stand¬ 
ard  Oil  Co.  of  New  York,  26  Bway.,  New 
York  City,  2  story,  rein. -con.,  brick  and 
steel,  plain  foundation,  55th  St.,  here,  to  J. 
L.  Burke  Corp.,  51  West  66th  St.,  Archts. 
est.  $60,000. 

N,  Long  Island  City  —  FACTORY  — 
Steinway  &  Son,  109  West  57th  St.,  New 
York  City,  5  story,  reln.-con.,  brick  and 
steel,  plain  foundation,  Ditmars  Ave.,  here, 
to  E.  E.  Paul  Co.,  101  Park  Ave.,  New 
York  City.  Archts.  est.  $750,000, 

N.  Y.,  <)aecns — PLANT — Ballinger  Co., 
archts.,  12th  and  Chestnut  Sts.,  Phlla.,  Pa., 

1  andl2  story,  100  x  458  ft.,  rein. -con.,  brick 
aiid  steel,  concrete  pile  foundation,  4617 
Flushing  Ave.,  here,  to  VV.  Kidde  &  Co.,  90 
West  Si.,  New  York  City,  for  M.  O’Neil. 
Supply  Co.,  25  Cllffslde  St.,  New  York  City. 
Noted  Apr.  22  under  “Long  Island  City.” 

N.  Y„  White  Plains  —  SERVICE 
GARAGE  and  REPAIR  SHOP  —  R.  E. 
Farley,  342  Madison  Ave.,  New  York  City, 

2  story,  rein. -con.,  brick  and  steel,  plain 
foundation,  to  Bamey-Ahlers  Constr.  Corp., 
100  West  40th  St.,  New  York  City.  Archts. 
est.  $150,000. 

Pa.,  Lewlstown— POWER  HOUSE — Bal¬ 
linger  Co.,  archts.,  12th  and  Chestnut  Sts., 
Phlla..  1  story  and  basement.  62  x  95  ft., 
reln.-con.,  brick  and  terra  cotta  addition, 
on  Juniata  River,  here,  to  W.  B.  Steinbach, 
Lewlstown,  for  Viscose  Co.,  Marcus  Hook. 
Noted  May  27. 

Pa..  Phlla.  —  MANUFACTURING  —  I. 
Ftsi'hman  &  Sons,  312  South  4th  St.,  will 
build  3  story  and  basement.  20  x  24  ft.,  and 

22  X  100  ft.,  brick  and  steel,  plain  founda¬ 
tion,  310-12  South  4th  St.  Work  will  b«‘ 
done  by  separate  contracts.  J.  Naschold. 
5234  North  2nd  St.,  archt. 

Pa.,  Phlla. — FACTORY — Schneider  Bow¬ 
man  Co.,  Inc.,  1612  Van  Dyke  St.,  2  story, 
100  X  100  ft.,  reln.-con.  and  brick,  plain 
foundation.  Van  Dyke  and  Paul  Sts.,  to 
Paul  Brr>8.,  2511  West  Huntington  St. 

Archts.  est.  $50,000. 

Pa..  Plttsbargli  —  FOUNDRY  —  Amer. 
Brake  Shoe  &  Fdry.  Co..  505  Preble  Ave., 
will  build  1  story,  29  x  39  ft.,  and  43  x  45 
ft.,  steel  and  corrugated  iron  addition. 
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I’reble  Ave.  $50,000.  Work  will  lx-  done 
by  seiMirate  contracts.  Private  itlans. 

La,,  Shreveport — ICE  PLANT — Shreve¬ 
port  Ice  &  Brewing  Co..  Ice  manufacturing 
plant  and  1,000  ft.  icing  dock,  creosoted 
timber,  to  T.  Green,  Shreveport.  Engrs. 
est.  $65,000. 

Ky..  Covington  —  FACTtlRY  —  Michaels 
Art  Bronze  Co.,  Scott  St.,  4  story,  60  x  60 
ft.,  rein. -con.  and  brick,  jilain  foundation, 
Scott  St.,  to  B.  T.  Wisenall,  Cre.scent  St., 
$40,000. 

K>..  Majsville— FACTORY — Ohio  Valley 
Pulley  Co.,  1  story,  60  x  300  ft..  reln.-»-on., 
brick  and  steel  addition,  plain  foundation, 
to  J.  F.  Hardeman,  Maysville,  $50.ooo 

O.,  Cleveland  FACTORY— German  Bap¬ 
tist  Publication  Assn.,  H.  P.  Donner,  mgr., 
3804  I'ayne  Are.,  2  story,  57  x  125  ft., 
brick  and  steel,  Payne  Ave.,  to  Metzel- 
Shields  Co.,  B.  F.  Keith  Bldg.  Archts.  est. 
$50,000. 

()..  Cleveland  —  FACTORY — Rickersberg 
Bra.Hs  Co.,  E.  Rickersberg,  pres..  East  37tii 
St.  and  Perkins  Ave.,  1  story,  120  x  236 
ft.  main  building,  and  66  x  200  ft.  foundry, 
brick  and  steel.  Kelly  Ave..  to  Van  Blarcorn 
Co.,  Natl.  (’Ity  Bank  Bldg.  Archts.  est. 
$150,000.  Noted  Apr.  1. 

Ind..  Indianapolis  —  WAREHOUSE  — 
Guarantee  Tire  &  Rubber  Co.,  brick  ware¬ 
house,  to  W.  P.  Junclaus  Co.,  825  Mas¬ 
sachusetts  Ave.  $40,000.  Private  plans. 

HI.,  Chirago — METAL  PRODUCTS  FAC¬ 
TORY — A.  S.  Alschuler,  archt.,  28  East 
Jackson  Blvd.,  1  story.  62  x  350  ft.,  brick 
and  terra  cotta  addition,  5700  West  Roose¬ 
velt  Rd.,  to  Heidel  &  Beck,  1704  West  18th 
St.,  for  PhiKill  Mfg.  Co.,  5700  West  Rixim*- 
velt  Rd.  Archts.  est.  $100,000.  Noted 
June  3. 

111..  Chirago  —  W'AREHOUSE— Plllsbury 
Flour  Mill  Co.,  302  Metropolitan  Life  Bldg., 
general  contract  1  stor>',  !15  x  350  ft., 
brick,  43rd  and  Lincoln  Sts.,  here,  to  Poirot 
Constr.  Co..  38  South  Dearborn  St.  Archts. 
est.  $50,000. 

HI..  Chicago— FACTORY — Standard  Gil 
Co.,  910  South  Michigan  Ave.,  masonry  and 
carpentry  contract  brick  factory,  2607  North 
Keeler  Ave.,  to  S<-own  Building  Co.  ;  36 
West  Randolph  St.,  $150,000. 

111.,  Murphysboro — SERVICE  STATION 
and  GARAGE — Standard  Oil  Co.  of  In¬ 
diana.  VV.  J.  I.aing,  dist.  mgr.,  2320  Division 
St..  2  story,  concrete  ana  brick,  19th  St. 
and  Mobile  &  Ohio  R.R.  tracks,  to  S.  H. 
Howell.  Murphysboro.  Archts.  est.  $100,- 
000.  Noted  Apr.  22. 

WIs.,  (irecB  Bay  —  GARAGE  —  Oppen- 
hamer  &  Obel,  archts.,  Nict)llet  Bldg.,  3 
story  and  basement.  75  x  172  ft.,  brick  and 
concrete,  plain  foundation,  to  H.  J.  Selmer 
Co.,  McCartney  Bank  Bldg.,  for  Brown  ' 
County  Motors,  Inc.,  610  Main  St.  Archts. 
est.  $100,000.  Noted  Apr.  22. 

WIs..  Milwaukee— PACTORY—Monarch 
Investment  Co..  765  Sherman  Blvd.,  re¬ 
modeling  1  and  2  story,  brick  and  timber 
factory,  near  west  end  Grand  Ave.  viaduct, 
to  J.  G.  Jansen,  1228  38th  St.  Archts.  est. 
$150,000. 

Wis.,  Owen  —  PI.,ANT  —  Oatbian  Con¬ 
densed  Milk  Co.,  Dundee,  III.,  I  story,  32 
X  69  ft.,  and  42  x  192  ft.,  reln.-con.,  brick 
and  steel,  plain  foundation,  here,  to  W'.  F. 
Weaver  Constr.  Co.,  Owens.  Archts.  est. 
$400,000.  . 

Wis..  RhIneUnder  —  PAPER  MILL  — 
Daniels  Mfg.  Co.,  1  story,  62  x  110  ft.,  brick 
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BuililinKH — Industrial  (fonlinueil) 
and  tiU-  addition,  idain  foundation,  here, 
to  1j.  a.  l»e  (;u<"re.  Mead- Witter  Hlk.,  Wis- 
t'onHin  Uapids.  Arehta.  •■at.  $4<i,0li0. 

la..  Cedar  Kapid* — FACTOKY — Lrf>febure 
I>-dKer  Co.,  120  x  2.'>0  ft.,  rein. -con.  and 
brick,  lat  Ave.  between  30th  and  Slat  Sts., 
to  O.  llalfhill,  1500  North  6th  St.  W. 
Archts.  cat.  $55,000. 

Nrl>.,  Omaha  —  (JAHACK  and  WAKK- 
llol’SK  —  J.  I..atenaer  *i  Sona,  an-hta.,  732 
Cetera  Trust  Hide.,  3  story  and  basement, 
13!t  X  172  ft.,  rein. -con.,  20th  and  Center 
Sts.,  Keneral  <-ontra<'t,  to  Selden  Breck 
i'onstr.  Co.,  205  Arthur  lildK.,  $22S,366  ; 
and  piumbinK.  heatiiiK,  etc.,  to  H.  (Irun- 
wald,  1110  Karnam  St.,  $26,<»12.  Noted 
May  27. 

Mo.,  M.  I.oula-  CKINTING  CHANT  — 
Christian  Hd.  of  Cublieatlona,  2704  Cine 
St.,  3  story  and  basement,  55  x  131  ft., 
rein.-<-on.  and  brick.  Cine  and  Beaumont 
Sts.,  to  C.  B.  McCormack  &  Son,  (^dumbia 
Bldtr.  Archts.  est.  $60,000, 

Tex.,  .\bllene — COTTON  OIN — Abilene 
f'otton  Oil  Co.,  2  story,  42  x  368  ft.,  brick 
and  rein. -con.,  to  J.  It.  Horn  &  Sons, 
Abilene.  $58,842.  Noted  Apr.  30. 

Tex.,  (ialveatoii  -CACKINO  I’I..ANT  — 
lliKh  Grade  CackinR  Co.,  ))lans  rein. -con. 
and  brick  imekinK  plant,  2627  1>  St.  $50,- 
000.  Stowe  &  Stowe,  31  1  4  22nd  St.,  eiiBrs. 

Cullf.,  I.oa  Anxelea — SHOCS — Cike  Auto 
Trailer  Wka.,  701  Hast  7th  St.,  1  story,  40 
X  200  ft.,  corruRated  iron,  Santa  Fe  Ave. 
near  26tii  St.,  to  J.  M.  Cooia-r,  Hives-Strong 
Bldg. 


Buildings — Educational, 
Religious 


Proposed  Work 


Mu*h.,  Attleboro  —  CHURCH  —  Cilgriin 
Itnitariiin  Church,  C.  W.  Corter,  pastor, 
plana  rebuilding  1  and  2  story  and  base¬ 
ment,  brick  and  stone,  recently  destroyed 
by  lire.  $150,000  Kngineer  and  ari’hitect 
not  selected. 

Mass.,  Attleboro  —  HOMK  —  Francis 
(Tandall  Fund,  A.  H.  Macumber,  chn., 
having  plans  prepared  by  (».  M.  Higgins, 
24  I’ark  St.,  2  story  and  basement  home 
for  aged  women.  $150,000. 

Mass.,  Huston — HAHGU.XTOUY — Harvard 
University,  c/o  Stevens  44  Hee,  archts.,  45 
Newbury  St.,  having  sketches  made  2  story 
and  basement,  anti-toxin  laboratory  addi¬ 
tion,  brick  and  stone.  Forest  Hills  Sect. 
$150,000. 

Mass.,  Hoston — St'HOOL. — St.  Catherines 
Homan  Catholic  Church,  T.  R.  McCoy, 
pastor,  40  Vine  St.,  Charlestown,  had  plans 
prepared  by  W.  B.  Colleary,  80  Boylston 
St.,  Boston,  altering  and  constructing  3 
story  and  basement,  40  x  230  ft.,  brick  and 
stone  addition.  $160,000. 

Mass..  Hoston — SCllOOI.!-  Dudley  Bapti.st 
Church,  130  Dudley  St.,  Roxbury,  having 
plans  jirepared  by  J.  W.  Beal  Sons  Co.,  185 
Devonshire  St.,  1  and  2  story  and  ha.sement, 
brick  and  stone,  Dudley  St.  $150,000. 

Mass.,  Boston — SCHOOL — City,  School- 
house  De|)t.,  plana  si-hool,  Huntington  Ave. 
$150,000  or  more. 

Mass.,  Cambridge  (Boston  P.  O. )  — 

CHAI’KIj — Harvard  University.  A.  Lowell, 
pres.,  having  sketches  made  by  Coolidge, 
Shepley,  Bulfinch  &  Abbott,  Ames  Bldg., 
Boston,  1  story  and  basement,  granite.  Col¬ 
lege  Grounds.  $1,000,000.  Noted  Apr.  30. 

Mass..  Cambridge  (Boston  1’.  (5.)  — 

CHKMISTRY — Harvard  University,  A.  A. 
Ia)well.  pres.,  having  sketches  made  by 
Coolidge,  Shepley,  Bulflnch  &  Abbott,  Ames 
Bldg.,  Boston,  chemistry  building,  Frisbie 
I’l..  Osford  and  Divinity  Sts.  $200,000. 

Mass..  Forest  Hill  (mail  Boston)  — 
St'HOOL  —  City,  Schoolhou.se  Dept.,  Bos¬ 
ton.  having  sketches  made  h.v  C.  Albright 
&  W.  ('.  Balney,  308  Boylston  St.,  Boston, 
1  story,  basement,  and  2  ells,  brick  and 
stone,  Francis  Barker  Dist.,  Waldron  Rd., 
here.  $150,000. 

Mass.,  Mattapan  (sta.  Boston) — SCHOOL 
— Dorchester  &  Mattapan  Hebrew  School, 

M.  K.  Schene,  pres.,  having  plans  prepared 
by  S.  S.  la-vy,  35  Court  St..  Boston,  3 
story  and  basement.  160  x  180  ft.,  brick 
and' stone,  Morton  St.  $400,000. 

Mass.,  Medford  (br.  Boston)  —  HIGH 
Si'HOOI., — City.  C.  H.  Lowell,  ch.  com. 
Schoolhouse  Dept.,  having  sketches  made 
hv  M.  A.  Dyer.  1  Beacon  St.,  Boston,  Senior 
l-iigh  SchiHil,  3  story  and  basement,  brick 
and  atone  addition.  Forest  St.  $600,000. 

Mass..  New  Bedford  —  CHURCH  and 
RKCTORY — Homan  Catholic  Society,  1948 
Acu.shnet  Ave.,  J.  C.  I.agnon,  pa'stor,  hav¬ 
ing  sketches  made  by  F.  A.  Rousseau,  222 


Main  St.,  1  and  2  story  and  basement, 
brick  and  stone,  Ashley  Blvd.  and  Tacoma 
St.  $150,000  or  more. 

Mass.,  Newton  (Ind.  br.  Boston) — HOMB 
—  Baptist  Home  of  Mas.sachusetts,  308 
Brookline  St.,  Cambridge,  having  pre¬ 
liminary  plans  prepared  by  Kendall,  Tay¬ 
lor  &  Co.,  142  Berkley  St.,  Boston,  3  story 
and  basement,  irregular  shajied,  brick  and 
limestone,  (^Commonwealth  Ave.  near  Lake 
St.  $300,000. 

Mass..  Norton — SCHOOI., — Town.  M.  H. 
FVrry,  secy,  school  com.,  plans  2  story  and 
basement,  brick  and  stone  school.  $150,000. 
Kngineer  and  architect  not  selected. 

-Mass.,  Somerset — SCHOOI.1 — Town,  G.  W. 
Simmons,  town  clerk,  plans  2  story  and 
bast  ment,  brick  and  stone,  Brayton  St. 
$150,000.  Kngineer  and  architect  not 
Selected. 

Mass.,  Waltham  (Ind.  br.  Boston)  — 
CHl'RCH — Lakeview'  Union  Church,  c/o  O. 
A.  Thayer,  archt.,  89  Franklin  St.,  Boston, 
plans  church.  $150,000  or  more. 

Mass.,  Webster  —  CHURCH  —  Methodist 
Kiiiscopal  Church,  W.  M.  Sharf,  pastor, 
having  plans  prepared  by  K.  T.  Chapin, 
340  Main  St.,  Worce.ster,  1  story  and  base¬ 
ment,  brick  and  stone.  Main  St.  $150,000. 

Mass.,  West  Koxbury  (Boston  P.  O.)  — 
SCHGOIj — City,  Schoolhouse  Dept.,  Boston, 
having  sketches  made  by  (1.  N.  Jacobs,  4 
1‘ark  St.,  Boston,  2  story  and  basement, 
brii-k  and  stone.  Wren  St.,  here.  $150,000. 

K.  I..  Providence  —  CHURCH  —  Church 
House,  160  South  Main  St.,  having  pre¬ 
liminary  plans  prejiared  by  K.  C.  Rich¬ 
mond,  io  Weybosset  St.,  2  or  3  story  and 
basement,  50  x  85  ft.,  brick  and  stone. 
South  Main  St.  To  exceed  $15il.000. 

K.  I.,  I’rovidence  —  HIGH  SCHOOL  — 
City,  office  of  City  Clerk,  City  Hall,  having 
preliminary  plans  prepared  by  J.  M.  Hart¬ 
well,  c/o  Commi.ssioner  of  Pub.  Buildings, 
Junior  High  School,  2  story  and  basement, 
brick,  Harlan  St.  To  exceed  $150,000. 

R.  I.,  Provideiiee  —  NURSKS  HOME  — 
Homeopathic  Hospital  Corp.,  Turks  Head 
Bldg.,  having  tentative  .sketches  made  by 
Jackson,  Robertson  44  Adams,  Turks  Head 
Bldg.,  2  or  more  story,  brick  home.  $150,- 
000  or  more. 

N.  V.,  Buffalo — CHURCH— St.  Casimir 
Roman  ('atholic  Church,  Weimer  and 
Cable  Sts.,  plans  church,  Weimer  St. 
$250,000. 

X.  J.,  I’ertli  Amboy — SCHOOIy — Middle¬ 
sex  Co.  ViH-ational  Bd.  New  Brunswick, 
rejected  bids  June  3,  vocational  school,  here. 
Will  readvertise.  Noted  May  20. 

X.  J.,  Ridgefield— HIGH  SCHOOI,— Bd. 
Kduc.  rejected  bids  June  8,  high  school. 
Noted  Apr.  29. 

Pa..  Cileii  Olden — Sf'HOOIj — -St.  Georges 
School,  c/o  G.  K.  Orr,  pastor,  having  revised 
plans  prepared  by  P.  F.  Getz,  Victory  Bldg., 
Phila.,  2  story  and  basement,  86  x  155  ft. 
school.  $200,000.  Noted  Mav  6. 

Pa.,  Plttabiirgh  —  CHURCH  —  Waverly 
I’resbyterian  Church,  Waverly  St.,  having 
plans  prepared  by  Ingham  &  Boyd,  Kmpire 
Bldg.,  1  and  2  story  and  basement,  irregu¬ 
lar  shaped,  stone,  Braddock  Ave.  and 
Forbes  St.  $250,000. 

I*a.,  Steeltuii — St'HOOL  and  CHAPKL — 
June  14.  by  St.  James  Roman  Catholic 
Church,  c/o  J.  C.  Thompson,  pastor,  2  story 
and  basement,  35  x  107  ft.,  rein. -con.,  brick 
and  steel,  plain  foundation,  here.  B.  E. 
Starr.  9  North  2nd  St..  Harrisburg,  archt. 

I>.  t'..  Wash. — SCHOOLS — Dist.  Comrs., 
District  Bldg,  plans  Borough  School  addi¬ 
tion,  17th  St.  N.  E.,  $245,000,  and  Extensible 
School,  Carlton  and  Central  Aves.  N.  E., 
$160,000. 

X.  C.,  (Ireensboro  —  St''HOOLS  —  Voted 
$2,300,000  bonds,  constructing  new  schools, 
for  Bd.  Kduc.  E.  B.  Jeffress,  Greensboro, 
mayor. 

O. ,  Cleveland  llelglitH  ( Warrensville  P. 
O.) — CHURCH — First  Baptist  Church  of 
Greater  Cleveland,  F.  W.  I.iovell,  temporary 
chn.,  2046  Kast  46th  St.,  Cleveland,  having 
plans  prepared  hy  Walker  &  W’eeks,  1900 
Euclid  Bldg.,  Cleveland.  1  and  2  story, 
brick,  steel  and  concrete,  Falrmount  Blvd. 
and  Eaton  Rd.  $750,000. 

O.,  Coliimbiin — CHURCH — Oakwood  Park 
Presbyterian  Church,  R.  E.  ('handler,  pas¬ 
tor,  322  Piedmont  Rd.,  having  sketches 
made  1  story  and  basement,  brick,  stone 
and  concrete.  Oakwood  Park  Ave.  $150,000. 

(>..  ColiimbuH  —  CONSERVATORY  and 
DORMITORY  —  Capitol  University.  2430 
Kast  Main  St.,  O.  AVees,  pres.,  had  plans 
prepared  by  Perkins,  Fellows  &  Hamilton, 
814  Tower  Court,  Chicago,  HI.;  music  con¬ 
servatory,  brick,  steel  and  concrete,  $200,- 
000,  also  girls  dormitory,  brick,  concrete 
and  stone,  $150,000,  each  3  story  and  base¬ 
ment,  Kast  Main  St. 

O.,  Youngstown- JEWISH  CENTER  — 
Youngstown  Temple  Emanuel  plans  Jewish 
Center  at  Chapel  PI.  $150,000. 

Ind.,  IndlanapoHs  —  CHURCH  —  Second 
Presbyterian  Church,  400  North  Pennsyl¬ 


vania  St.,  having  preliminary  plan-  ur,, 
iiared  by  F.  S.  Cannon,  21  Virginia  \vi. 
stone  church.  $250,000.  J.  S.  Milnta 
North  Talbott  St.,  pastor.  ‘ 

Ind.,  Indianapolis — SCHOOL — Bd.  S.  htw.i 
Comrs.,  150  North  Meridian  St.,  had  i  hn« 
iirepared  by  Vonnegut,  Bohn  &  Muell,  i  ‘fiui 
Indiana  Trust  Bldg..  Grade  School  33  lirirl 
12th  and  Sterling  Sts.,  C.  R.  Amm. niian 
92.1  Continental  Bank  Bldg.,  engr  ■  aKo  ilv 
Pierre  &  Wright,  1134  Hume  Man.sur  I'.ide 
Grade  School  14,  brick  and  reni.con  .  V'iq 
Ea.st  Ohio  St.,  W.  A.  Brenniger,  1134  Hiimt- 
Mansur  Bldg.,  engr.  $150,000  each.  .Not.-d 

Ind.,  Indianapolis — SCHOOI.1 — Bd.  ,<  ticMil 
Comrs.,  150  North  Meridian  St.,  had  elans 
prejiared  by  Kojif  &  Deery,  403  Imiiani 
Pythian  Bldg.,  Shortridge  High  Schotii  ‘> 
story  and  basement,  265  x  418  ft.,  l.r’jck 
and  rein.-con.,  34th  and  Meridian  Sts 
$1,000,000. 

Ind.,  New  Albany — HIGH  SCHOOI.,- 
SchtMil  Tru.stees  having  preliminarv  tilans 
prejiared  by  W.  C.  Findt,  38  New  Zininier- 
man  Bldg.,  Sjiringfleld,  O.,  brick  high  s<  IhmiI 
$320,000.  ' 

Mich.,  Battle  Creek— CHURCH  and  OF- 
F’ICE  —  First  Presbyterian  Church  havinc 
plans  prepared  by  A.  B.  Chanel.  Battle 
Creek,  12  story  and  basement,  rein. -eon 
brick  and  steel,  jilain  foundation.  $466  iiiim' 

Mich.,  Detroit  —  SCHOOL  —  Bd.  Kduc 
1354  Broadway  Ave.,  plans  (2nd  unit) 
Goodale  School,  2  story  and  basement 
rein.-con.,  brick  and  steel,  plain  foundation’ 
$237,000.  McGrath,  Dohmen  &  I’age,  2231 
I'ark  Ave.,  archts.  Van  Tuyl,  Heartt  & 
Barron,  Union  Trust  Bdg.,  engrs. 

Mich.,  Mount  I’leasunt — SCHOOL — Michi¬ 
gan  State  Normal  School  having  plans  jtre- 
jiared  by  Malcolmson  &  Higginbotham.  1219 
Griswold  St.,  3  story  and  ba.sement,  100  x 
300  ft.,  brick  and  steel,  plain  foundation 
$750,000. 


Mich.,  Pontiac  —  SCHOOL  —  Bd.  Kduc. 
having  jtlans  jirejiared  by  Malcolmson 
Higginbotham,  1219  Griswold  St.,  Detroit, 

2  story  and  basement.  64  x  160  ft.,  rein.- 
con.,  brick  and  steel,  jilain  foundation, 
Bagley  site.  $150,000. 

Wis.,  MadlNon — CHURCH  —  First  Con¬ 
gregational  Church,  R.  Barstow,  pastor,  121 
Bascom  PI.,  having  plans  jirepared  by  J.  R. 
and  E.  J.  I.,aw,  1st  Central  Bldg.,  2  -.tory, 
rein.-con.,  brick  and  steel  church.  $30n.(in'ii. 

WU.,  Oshkosh — SCHOOL — State  Normal 
Schools,  c/o  W.  J.  Kittle,  secy.,  Madison, 
having  plans  prejiared  by  A.  Peabody,  State 
Capitol,  Madison,  3  story  and  basement,  51) 
X  200  ft.,  rein.-con.,  brick  and  steel,  here. 
$225,000. 

Bis..  Racine — HIGH  SCHOOL— Inpind- 
ent  School  Dist.  having  jilans  jirejiared  by 
Croft  &  Boerner,  Inc.,  1004  Marguette  Aw., 
Minneajioli.s,  Minn.,  3  sttiry,  320  x  500  ft., 
rein.-con.  and  brick,  plain  foundation,  12th 
St.  and  AVashington  Park  -Ave.  $750,000. 

Kan.,  Ottawa  —  HIGH  SCHOOL  —  Rd. 
Kduc.  soon  takes  bids  high  school.  $210,- 
000  voted.  AA'a-shburn  &  Stookev,  Ottawa, 
archts. 

Kan.,  Paola  —  ADMINISTRATION  — 
TTrsuline  Academy  of  I'aola  (Mother  of 
Jerome  School),  having  jireliminary  plans 
Jirepared  by  Rose  &  Ridgway,  434  BrothiT- 
hood  Bldg.,  4  story  and  basement,  120  x 
230  ft.,  rein.-con.,  brick  and  stone,  plain 
foundation.  $350,000. 

S.  D.,  Aberdeen —  SCHOOL  — Bd.  Educ. 
having  plans  prepared  by  G.  F.  Fossum, 
Aberdeen,  2  story  and  basement,  71  x  20(1 
ft.  school,  $170,000;  also  1  storv  and  base¬ 
ment,  80  X  112  ft.  addition,  $50,000,  both 
rein.-con..  brick  and  stone. 

Mo..  Kansas  City  —  UNIVERSITA"  — 
Lincoln  &  Lee  University,  205  K.  C.  A.  C. 
Bldg.,  having  plans  prepared  by  Shephard 
&  AA'ieser,  1207  R.  A.  Long  Bldg.,  university 
buildings,  75th  St.  and  state  line.  $5,000,- 
000.  Noted  May  20. 

Mo..  Mexico  —  HIGH  SCHOOL  —  Bd 
Kduc.,  T.  J.  AA'illiams,  secy.,  having  plans 
jirejiared  by  Thomas,  McLennan  &  'niomas. 
Old  Colony  Bldg.,  Des  Moines,  la.,  and 
takes  bids  about  Aug.  1,  3  story  and  basi- 
ment,  rein.-con.,  brick  and  stone,  here. 
$300,000.  Noted  Feb.  18. 


Mo..  St.  Louis— HOSPITAL  and  NURSKS 
SCHOOI.! — St.  Louis  University,  c/o  C.  H. 
Cloud,  pres..  Grand  and  AVest  Pine  Blvds., 
having  preliminary  plans  prepared  rein.- 
con.,  brick  and  stone  hospital,  also  nursing 
school.  Grand  and  A'ista  Aves.  To  exceed 
$150,000. 

Ark.,  Little  Rock— CHURCH— Pula.ski 
Heights  Baptist  Congregation,  A.  M. 
Rodgers,  pastor,  having  preliminary  plans 
prepared  concrete  and  brlgk.  Cedar  and 
Prosjiect  Sts.  $150,000.  VEngineer  and 
architect  not  selected. 

Tex.,  Afinden  —  CHURCH  —  Methodist 
Congregation,  c/o  W.  R.  Lunsford,  trea.s.. 

Clans  2  story  and  basement,  rein.-con.  and 
rick,  plain  foundation.  $150,000.  En¬ 
gineer  and  architect  selected  soon. 
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j^uiiil.nRs — Kducational,  HeliKlous  (Cont.) 

1c\..  TexarkaiiH  —  COKI,K(JE  —  Voted 
jltiu.ioO  bonds.  Junior  ColleKe,  2  story, 
,„i,,  ‘  .on.  and  briek,  plain  foundation,  for 
Hd  Kduc.,  Witt,  Seibert  &  Halsey,  807 
Tt-xM-kana  Natl.  Bank  Bldg.,  archts.  Noted 
May  i:. 

Texarkana  —  SCHOOLS  —  Voted 
I  HM)  aoO  bonds  of  which  $200,000  for  Junior 
i’'()ll<  se,  balance  repairing  Ward  Schools, 
f,,r  ild.  Kduc.  Kngineer  and  architect  not 
i^l. ,  t.  d.  Noted  Apr.  29. 

T,.*.  Wiehita  Kails  —  CHl'RCH  —  J.  J. 
Verkins,  chn.  building  com.  Ist  Methodist 
Church,  rejected  bids  May  10,  2  story  and 
hiseiiient,  brick,  stone  and  rein. -con.,  10th 
‘ind  l,amar  Sts.  $400,000.  Will  revise 
Ilians  and  take  new  bids.  W.  C.  Hedrick, 
lit  -Vatl.  Bank  Bldg.,  Ft.  Worth,  W.  W. 
Watkins,  212  Scanlan  Bldg.,  Houston,  and 
('  I  Fate,  City  Natl.  Bank  Bldg.,  Wichita 
Kails,  associated  archts.  Noted  Apr.  29. 

ilkla.,  I’onea  City — HIGH  SCHOOIj — Bd. 
Kduc  had  plans  prejiared  by  Smith  & 
Senter,  400  Masonic  Bldg.,  3  story  and  base¬ 
ment,  rein. -con.,  brick  and  stone  high  school. 


}2.'>o,000. 

(  alif.,  Berkeley — CHURCH — St.  Clements 
Kpiscopal  Church,  San  Francisco,  having 
sketches  made  by  B.  G.  McUougall  &  B. 
kaines,  396  Sacramento  St.,  concrete,  Clare¬ 
mont  Court.  $150,000. 

Calif.,  Beverly  Hill*  —  SCHOOL  —  Los 
\ngeles  SchiMil  Dist.  having  preliminary 
iilaiis  prepared  by  R.  O.  Farquharson, 
Security  Bldg.,  I.ios  Angeles,  2  story,  65  x 
‘>00  ft.  classroom  building,  80  x  150  ft. 
auditorium  with  1,500  seating  capacity,  40 
X  150  ft.  domestic  science  building.  60  x 
160  ft.  shop,  and  2  gymnasiums  each  80  x 
SO  ft.,  all  brick,  here.  $400,000. 

Calif.,  DavU  —  AGRICULTURAL  EN- 
Gl.NEKRING — Regents  University  of  Cal¬ 
ifornia,  Berkeley,  had  plans  prepared  by 
W.  C.  Hays,  1st  Natl.  Bank  Bldg.,  San 
Francisco,  1  and  2  story,  steel  and  rein.- 
oin..  University  Farm.  $150,000.  Noted 


Keb.  4. 

CaUf..  Delano— HIGH  SCHOOL— V'^oted 
$150,000  bonds,  lireproof  high  ."whool,  for 
Delano  Joint  Union  High  School  Uist. 


Calif.,  Hollister — HIGH  SCHOOL — San 
Henito  High  School  Dist.,  Hollister,  had 
plans  prepared  by  W.  H.  VVeeks,  369  Fine 
St.,  San  Francisco,  (1st  unit)  1  story,  rein.- 
con.  high  school.  $35,000.  Total  $200,000. 
Noted  Jan.  14. 


Calif.,  Oakland — SCHOOL — City,  School 
Dist.,  having  plans  prepared  by  E.  T. 
Koulkes,  357  12th  St.,  Sequoia  School,  1 
story,  fireproof.  $150,000. 

Calif.,  Oakland  —  UNIV’ERSITY  HIGH 
Si'HOOL,  etc. — City  of  Oakland  School 
l>ist.  had  plans  prepared  by  Constr.  Dept. 
Hd.  Educ.,  steel  and  concrete  University 
High  School,  shops,  gymnasium,  etc. 
$150,000. 

Calif.,  Olinda  —  ADMINISTRATION, 
GYMNASIUM,  etc.  —  Brea-Ollnda  Union 
High  School  Dist.  having  plans  prepared 
by  T.  C.  Kistner  &  Co.,  1121  Detwiler 
Bldg.,  Ia)B  Angeles,  2  story  170  x  260  ft. 
administration  building,  1  story  50  x  170 
ft.  manual  arts  building,  and  1  story  90 
X  90  ft.  gymnasium  building.  East  Birch 
.St.  $320,000. 

Calif.,  Pasadena — CHURCH — Congregra- 
tional  Church  had  plans  prepared  by  H.  M. 
Patterson,  Chamber  of  Commerce  Bldg., 
I»s  Angeles,  and  L.  C.  Brockway,  Security 
Bldg.,  approximately  190  x  190  ft.  church, 
la*s  Robles  Ave.  To  exceed  $350,000. 

Calif.,  Santa  Barbara — HIGH  SCHOOL — 
Voted  M50,000  bonds.  Junior  High  School, 
fireproof,  for  Santa  Barbara  High  School 
Dist. 


Ont.,  Stoney  Creek — HIGH  SCHOOL — 
Saltfleet  Twp.,  E.  Lee,  elk.,  plans  2  story 
and  basement,  8  or  10  room,  rein.-con.,  brick 
and  stone  high  school.  $150,000.  En¬ 
gineer  and  architect  not  selected. 

Ont.,  Sudbury — COLLEGE — Sacred  Heart 
College,  plans  3  story,  rein.-con.,  brick  and 
.steel  addition,  plain  foundation,  $175,000. 
Engineer  and  architect  not  selected. 

Ont.,  Toronto  —  CHURCH  —  Runnymede 
United  Church,  432  Runnymede  Rd.,  plans 
1  and  2  story  and  basement,  rein.-con., 
brick  and  steel,  plain  foundation,  Runny¬ 
mede  Rd.  $175,000.  Engineer  and  architect 
not  selected. 

Bids  Desired 


Me..  Augusta  —  HIGH  SCHOOL  —  City, 
Hd.  Educ.,  taking  bids  2  story  and  base¬ 
ment,  brick  and  stone  addition.  $175,000. 
Bunker  &  Savage,  256  Water  St.,  archts. 

Me..  Caribou  —  HIGH  SCHOOL  —  See 
"Contracts  Awarded.” 

Mass.,  Bostoa  —  CONVENT  —  St.  Anns 
Parish,  J.  J.  O'Donnell,  pastor,  taking  bids 


3  story  and  basement,.  64  x  72  ft.,  and  52 
X  72  ft.,  brick  and  stone,  NejMinset  Ave. 
$160,000.  Private  plans. 

Muss..  Dorchester  (Boston  F.  O.)  — 
St'HUOl.,— See  “Contracts  Awarded.” 

Mass.,  Diixbiiry — HIGH  SCHOtHj — Town, 
S.  Soule,  chn.  com.,  taking  bids  2  story 
and  basement,  brick  and  stone  high  school. 
$150,000.  Brainard  &  I.a'ed.s,  89  Franklin 
St.,  Boston,  archts.  Noted  Mar.  25. 

Mass.,  Fitchburg — SCHOOl., —  June  18,  by 
St.  Bernard  Roman  Catholic  Parish,  J.  J. 
Donnelly,  pastor,  2  story  and  basement, 
brick  and  steel.  Summer  St.  $150,000.  J.  W. 
Donohue,  476  Main  St.,  Springfield,  archt. 

Mass.,  Mlililletown  —  SCHGOI..  —  Town, 
Schwil  Com.,  c/o  Dow,  Harlow  &  Kimball, 
archts.,  184  Boylston  St.,  Boston,  taking 
bids  2  story  and  basement,  brick  and  stone 
school,  here.  $150,000.  Noted  June  10. 

K.  1..  Providence — ATH1,ET1C- -Brown 
ITniversity  taking  bids  1  and  2  story,  brick, 
athletic  buildings,  Aldrich  Field.  To  ex¬ 
ceed  $150,000.  Clark  &  Howe,  Turks  Mead 
Bldg.,  engrs. 

Conn.,  .Middletown — SCHOOIj — Town,  F. 
J.  Bielfield,  chn.  com.,  taking  bids  1  story 
and  basement,  66  x  142  ft.,  brick.  Farm 
Hill  Dist.  $150,000.  School  Flans  Service 
Bureau,  363  Mnin  St.,  archts. 

Conn.,  New  Haven  —  HIGH  SCH(')OL  — 
July  1,  by  Com.  on  Buildings,  for  Bd.  Educ., 
Junior  High  School,  20  room  with  gymna¬ 
sium  and  assembly  hall.  Grand  Ave.  $200,- 
000.  Brown  &  Von  Bereii,  185  (.'hurch  St., 
archts.  Noted  Mar.  25. 

Conn.,  New  Haven — HIGH  SCHOOL — 
July  1,  by  City,  Bd.  Educ.,  3  story  and 
basement,  brick  and  steel.  Grand  Ave. 
$225,000.  Brown  &  V'on  Beren,  185  Church 
St.,  archts.  Noted  May  6. 

Pa..  Clairton — HIGH  SCHOOl., — June  21, 
by  School  Dist.,  and  C.  W.  Bates,  archt., 
77  12th  St.,  Wheeling,  W.  Va.,  2  story  and 
basement,  irregular  shajK-d.  brick  and  steel 
addition.  $150,000. 

Ky.,  Covington — HIGH  SCHOOL — June 
30,  by  Bd.  Educ.,  Court  Hou.se,  3  story  and 
basement,  100x230  ft.,  rein.-con.  and  brick, 
Madison  St.  $450,000.  C.  C.  and  E. 
Weber,  Ingalls  Bldg.,  Cincinnati,  O.,  archts. 

O.,  Bexley  (Columbus  P.  O.) — SCHOOL 
— J.  L.  Henney,  elk.,  taking  bids  Junior 
High  and  Elementary  School,  3  story  and 
basement,  130  x  150  ft.,  brick,  stone  and 
concrete,  for  Bd.  Educ.  $300,000.  Miller 
&  Reeves,  16  South  I-eed  St.,  Columbus, 
archts. 

Ind.,  Indiana  Harbor  (mail  East  Chi¬ 
cago) — CHURCH — Baptist  Church  taking 
bids  brick  and  stone  church.  $150,000.  VV. 
Ellwood.  218  West  Jefferson  St.,  South 
Bend,  archt. 

Mich.,  Dearborn — SCHfX)!., — June  23,  by 
A.  Sylvester,  dir.  Bd.  Educ.  Dist.  4,  2  story 
and  basement,  rein.-con.,  brick  and  ste«'I, 
plain  foundation,  Gulley  and  Ford  Uds. 
G.  D.  Mason  &  Co.,  508  Griswold  St., 
Detroit,  archts. 

Mleh.,  Detroit— SCHOOLS— June  23,  by 
C.  A.  Gadd,  bus.  mgr.  Bd.  Educ.,  1354 
Bway.  Ave.,  having  plans  prepared  by  Mc¬ 
Grath,  Dohmen  &  Page,  2231  Park  Ave., 
two  2  story  and  basement,  rein.-con.,  brick 
and  steel  Additions,  plain  foundations,  one 
at  MacculhK'h  School,  Wildmere  Ave. 
$236,950,  and  other  at  Dickerson  Ave. 
$237,000. 

Win.,  Madison  —  SCHOOL  —  Bd.  Educ., 
c/o  H.  W.  Pickford,  elk.,  22  West  Dayton 
St.,  taking  bids  2  story,  40  x  230  ft.,  rein.- 
con.,  brick  and  steel,  plain  foundation, 
Monroe  St.  E.  Tough,  Washington  Bldg., 
archt.  Noted  May  6. 

Mo.,  Columbia — SCHOOLS — June  29,  by 
Bd.  Educ.,  Hickman  Senior  High  School,  2 
story,  194  X  214  ft.,  7th  St.  and  North 
Blvd.,  $280,000 ;  Benton  School,  2  story, 
115  X  165  ft.;  $90,000,  and  addition  to 
I'iouglas  School  $40,000,  all  rein.-con.,  brick 
and  stone.  W.  B.  Ittner,  911  Locust  St., 
St.  Louis,  archt.  Noted  Feb.  18. 

Tex..  San  Antonio  —  CHURCH  and 
PARISH  —  St.  Marks  Church,  c/o  R.  P. 
Crum,  pastor,  taking  bids  2  story,  50  x  100 
ft.  parish  house,  and  3  story,  48  x  112  ft., 
church,  etc.  brick,  rein.-con.  and  atone. 
Pecan  and  Jefferson  Sts..  $160,000.  Giles 
&  Beckmann,  c/o  Moore  Bldg.,  archts. 
Noted  May  27. 

Calif.,  San  Franeliico  —  SCHOOL  —  July 
14,  by  Bd.  Pub.  Wks.,  general  contract, 
mechanical  equipment,  plumbing,  gas  fit¬ 
ting,  sprinkler  system,  and  electrical  work. 
Mission  Jr.  High  School,  16th,  17th,  Dehon 
and  Church  Sts.  $1,026,500.  J.  Reid,  Jr., 
city  archt. 

Qne.,  Mont  Lanrler — CONVENT — Soeurs 
Ste.  Croix  St.,  Laurent,  taking  bids  4 
story,  50  X  150  ft.,  rein.-con.,  brick  or 


granite  convent.  $250,000.  J.  Sawyer,  407 
Guy  St.,  archt. 

(Int.,  Toronto  HiGH  SCIKXIL- -June  18, 
by  (*  E.  Webster,  secy  Bd.  Trustees  York 
Twp.,  93  Greetsville  Ave.,  Mt.  Dennis,  2 
story  and  basement,  rein.-con.,  brick  and 
steel,  plain  foundation,  Vaughan  Hd.,  $175,- 
000.  liurden  &  Goeunlock,  lol  King  St.  W., 
archts. 

Bids  Received 

N.  V.,  Brookl.vn — -SCIUXIL — Bd.  EduC., 
500  Park  Ave.,  New  York  City,  general  con¬ 
tract  P.  S.  91,  here,  from  J.  Fallon,  225 
5th  Ave.,  New  York  City,  $295,000  ;  heat¬ 
ing,  from  Clermont  Heating  t’o.,  4So  Cler¬ 
mont  Ave.,  $35,785.  Noted  May  27. 

D.  C.,  Mash.— SCHOOD— Di.st.  Coinrs., 
Di.strict  Bldg.,  June  2,  McKinley  Manual 
Training  Sch<M)l,  etc.,  2  story  and  basement, 
brick  and  stone,  from  Parsons  &  Hyman, 
Equitable  Bldg.,  $1,979,997.  Noted  May  20. 

Midi.,  Bdirvllle  —  HIGH  SCHOOL  —  E. 
Dicks,  se<-y.  Bd.  Edui'.,  general  i-ontract  2 
story  and  part  basement,  62  x  213  ft.,  and 
58  X  85  ft.,  rein.-con.,  briik  and  steel, 

iilain  foundation,  Columbia  St.,  from  Siience 
Iros..  1  Brewer  BIk.,  Saginaw,  $164,525. 
Noted  May  2o. 

Calif.,  Lankershlm — HIGH  SCHOOL — 
Los  .\ngeles  Bd.  Educ.,  brick  high  school, 
here,  from  T.  H.  Reed,  3o25  Dalton  Ave., 
Los  Angeles,  $248,997.  Noted  Dec.  17. 

Calif.,  I.OH  Angdea  —  SCHOOL  —  Bd. 
Educ.,  May  26.  general  contract  brick  and 
stoiK-  school  and  gymnasium  buildings, 
from  W.  G.  Reed,  1914  South  Vermont 
Ave.,  and  Salih  Bros,,  Di-twiler  Bldg.,  $184,- 
IMMI  «-ach.  Noted  May  2n. 

Contracts  Awarded 

Me..  Caribou— HIGH  SCHOOl., — Town, 
Bd.  Educ.,  will  build  2  story  and  basement, 
brick  and  stone  high  school.  $175,000. 
Work  will  be  done  by  day  labor,  under 
sujH-rvision  Bunker  &  Savage,  archts.,  Au¬ 
gusta  Trust  Bldg.,  Augusta.  Noted  June  3. 

MaMN.,  Hrightnn  (sta.  Boston) — SCHOOL 
-  ("ity,  Schoolhouse  Dept..  Boston,  2  •■.t‘>rv 
and  basement,  brick  and  stone  Bennett 
Dist.,  Washington  St.  and  Corey  Rd.,  liere, 
to  Phandor  Co.,  18  Tremont  St..  $101,000. 
-Noted  June  3. 

Mass.,  Dorrheatrr  (Boston  P.  O. )  — 
SCHOOl- — Dorchester  &  tlattapan  Hebrew 
S<‘h(Md,  M.  E.  Schneld"r,  26  Pemberton  Sq., 
will  build  3  story  and  bas.-ment,  168  x  I'fo 
ft.,  brick  and  stone,  plai'.i  foundation,  800 
Morton  St.  $400,000.  tVork  will  be  done 
by  separate  contracts.  S.  S.  la'vy,  35 
Court  St.,  Boston,  archts.  Noted  May  27. 

Maas..  Hanover— HIGH  SCHOOL— Town, 
SchcHil  Com.,  Town  Hall,  2  story  and  base¬ 
ment,  65  X  115  ft.,  brick  and  steel,  plain 
foundation,  Hanover  St.,  to  Curtis  &  Swift, 
80  Boylston,  Boston,  Archts.  est.  $150,000. 
Noted  May  20. 

Maas..  Hanover  —  SCHOOL  —  Town, 
School  Com.,  Edmund  and  Sylvester 
St’hool,  2  story  and  basement,  brick  and 
stone,  to  Curtis  &  Swift,  Inc.,  80  Boylston 
St.,  Boston.  Archts.  est.  $150,000. 

Maaa.,  Pembroke  —  HIGH  SCHOOL  — 
Town,  Superintendent  SchiNils,  Senior  High 
Schtsil,  2  story  and  basement  brick  and 
stone,  to  H.  J.  Bals  A  Sons,  Rockland. 
Archts.  eat.  $150,000  or  more. 

Maaa..  Roxbtiry  (sta.  Boston) — SCHOOL 
— Roxbury  I-atin  SchfMil,  2  story  and  base¬ 
ment,  145  X  245  ft.,  brick  and  stone.  Spring 
and  Centre  Sts.,  to  I.,eightnn  &  Mitchell  (^o., 
99  Chauncy  St.,  Boston.  Archts.  est.  to 
exceed  $150,000.  Noted  May  13. 

Maaa.,  Taiinton  —  SCHOOL  —  City,  Pub. 
Property  ('om.,  C.  Carey,  chn.,  2  story  and 
basement,  60  x  90  ft.,  brii'k  and  stone, 
Harnum  St.,  to  G.  W.  Briggs,  88  Wlnthrop 
St.  Archts.  est.  $150,000. 

Maas.,  Taunton  —  SCHOOL  —  City,  C. 
Carey,  chn.,  2  story  and  basement,  60  x  90 
ft.,  brick  and  steel,  Barnum  Kt.,  to  W.  H. 
Barker,  4  Cohannet  St.  Archts.  est.  $150,- 
000.  Noted  May  27. 

Maas.,  Waltham  (Ind.  br.  Boston)— 
SCHOOL — H.  F.  Beal,  mayor,  3  story  and 
basement,  brick  and  steel,  Parmenter  Rd., 
to  C.  S.  Henry  Co.,  82  Devonshire  St., 
Boston.  Archts.  est.  $250,000.  Noted 
Apr.  15. 

Maaa.,  Waltham  (Ind.  br.  Boston)— 
SCHOOL — City,  H.  F.  Beal,  mayor,  2  story 
and  basement,  40x100  ft.,  brick  and  steel 
addition,  Trapelo  Rd.,  and  2  story  and 
basement,  40x120  ft.  addition  '  to  Bright 
School,  to  C.  S.  Henry  Co.,  82  Devonshire 
St.,  Borton.  Noted  May  13. 

Maaa.,  Weat  Newton  (Ind.  br.  Boston)— 
HIGH  SCHOOL — City  of  Newton,  E.  O. 
Childs,  mayor,  2  story  and  basement,  86 
X  275  ft.,  and  85  x  90  ft.,  brick,  stone,  and 
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ItullditiKH — Kducatlonal,  Religious  (Cent.) 
Kranite,  plain  founffcition,  Washington  St., 
here,  to  It.  W.  Itu-.,  2».'{  Hoylston  St,, 

liostoii.  $.‘I!<0,4'.M . 

Mhhh.,  Worienter — CHAf’KI,. — Sisters  of 
Ni.lre  Dame,  :!4  Vernon  St.,  1  story  and 
iia.Mement,  I'lantation  St.,  to  J.  R.  Keating, 

XI)  iioylston  St.,  Hoston.  Anhts.  est.  Jl.'iO,- 
0()(). 

Mann.,  Worcester — OH  I  ’ RI'H — Meth*>dist 
Kpiscopal  Church,  2  story  and  ba.semeiit, 
tirick  and  stone,  to  H.  Johnson.  4  Kenil¬ 
worth  ltd.  Archts.  est.  $150,1)00. 

WitHN.,  Worcester  —  SCIKMiL, — Worcester 
Hoys  Trade  School,  C.  K.  Marble,  pres.,  2 
.•<lory  and  basement,  brick  addition,  I’res- 
coit  St.,  to  K.  1’.  I'itfield  Co..  405  Main  St. 
Arctits.  e.st.  $150,000.  Not*'d  May  20. 

t'onn..  New  t'anaun — HHIH  SCHDOIv — 
Town.  W.  1*.  Simon,  chn.  School  Huilding 
Com.  general  contract  2  story  and  base¬ 
ment.  brii'k  and  steel.  South  Ave.,  to  K.  &  F. 
Constr.  Co.,  04  Wells  St.,  Hridgeiiort,  $101,- 
025.  Noted  June  2. 

I’H.,  rhlla.-  GYMNASIl'M,  etc. — Day  & 
Klauder  archts.,  1410  Chestnut  St..  2  story 
and  basement,  277  x  .'itt  ft.,  rein. -con., 
brii'k,  stone,  steel  and  terra  cotta,  concrete 
pile  foundation,  .‘l.'lrd  and  South  Sts.,  to 
H.  K.  Haten,  1712  Sansom  St.,  for  I'ni- 
versity  of  I’ennsylvania,  24th  and  Spruce 
Sts.  Archts.  e.st.  $400,000.  Noted  May  27. 

I’a..  Sharon — SCHOOI.1 — ltd.  Kduc.,  gen¬ 
eral  contract  2  story  and  basenient,  50  x  52 
ft.,  and  02  x  161  ft.,  brick,  steel  and  con¬ 
crete,  Wingler  Ave.,  to  Wallis  Carley, 
Sharon.  Archts.  est.  $200,000.  Noted 
.May  27. 

I’M.,  West  lloiiiestead  tllomeste.ad  R.  O.*) 

-  SCHOOIj — School  Dist.,  general  contract 
2  story  and  basement,  irregular  shaped 
grade  school,  to  Hodder  Constr.  Co., 
TallKHit  Ave.,  Rraddock.  $S!).500.  Noted 
Jan.  21. 

FIm..  Jaeksonvlllr  -CHITHCH,  etc. — First 
Kaptist  Churih,  12  story  t'hurch  and 
Sunday  school.  West  Church  and  Hogan 
Sts.,  to  U.  J.  tlallester,  Jacksonville,  $257,- 
000.  Noted  Feb.  ID. 

O.,  Akruii  — HIGH  SCHODI.— Bd.  ICduc., 

2  sttiry  and  bjisement,  brick,  Storer  Ave.,  to 
C.  W.  R.  Constr.  Co.,  lst-2nd  Natl.  Ibink 
Bldg.,  $li:!i.2!)|  Noted  .Mav  12. 

4>..  rieveland — SCHGtlUS — Bd.  Kduc.,  P. 
tl,  liogeii,  dir.,  Kast  6th  St.  and  Rockwell 
Ave.,  three  2  story  and  basement,  120  x 
220  ft.,  brick,  steel  and  concrete  grade 
schools,  one  at  West  54th  St.  and  Ira  Ave., 
and  one  at  Kast  185th  St.  and  Muskoka 
Ave.,  to  M.  B.  I’arker  Constr.  t’o.,  1836 
Kuc.lid  Ave.,  $344,834  and  $342,887  respec¬ 
tively;  also  one  at  3550  Kast  131st  St.,  to 
C.  Reterson  Constr.  Co.,  4500  Kuclid  Ave., 
$350,475.  Grand  total  $1,038,196.  Noted 
June  10. 

Mich.,  Kordson— SCHOOL — F.  K.  Yinger, 
sei-y.  Bd.  Kduc.,  2  story  and  basement, 
rein.-con.,  brick  and  steel,  plain  founda¬ 
tion,  Chase  ltd.,  to  Malow-Barry  Co.,  2631 
tVcMidward  Ave.  Archts.  est.  $250,000. 

III.,  Centralia  —  HIGH  SCHOOL  —  Twp. 
High  .School  Bd.  Kduc.,  3  story,  concrete, 
brick  and  stone  high  sch<M>l.  to  K.  L. 
Damon.  Centralia.  $150,057.  Noted  Feb.  11. 

M  is..  .Milwaukee — SCHOOI. — Van  Uyn  & 
DeGi'lleke,  archts.,  114  Grand  Ave.,  2  story 
and  basement,  40  x  60  ft.,  60  x  100  ft.  and 
62  X  250  ft.,  brick,  tile  and  concrete,  plain 
foundation,  Hartford  Ave.,  to  I'niversal 
Constr.  Co.,  915  Chestnut  St.,  for  Milwaukee 
I'niversitv  School.  560  Bway.  .Archts.  eat. 
$450,000.  ■  Noted  May  6. 

W  Is..  Spurtn — SCHDDI.. — State  Bd.  Con- 
tn>l.  A.  W.  Bagley,  secy..  2  .story,  60  x  145 
ft.,  rein.-con.,  brick  and  steel,  to  Nasu  Bros. 
Co.,  Sparta.  Noted  Apr.  29. 

la..  Corning— HIGH  SCHDDL— Bd.  Kduc. 
2  and  2  story  and  basement,  rein.-con., 
brick  and  stone,  plain  foundation,  to  C.  K. 
lairson.  Ft.  Dodge,  $122,878.  Noted  June  2. 

la..  Sbuix  <■»> — DOUMITGRY — Beuttler 
Sc  Arnold,  archts.,  407  Grain  Kxch.  Bldg., 
general  contract  2  and  3  story  and  base¬ 
ment,  56  X  133  ft.,  and  42  x  80  ft.,  rein.-con. 
and  brii'k,  concrete  pile  foundation.  Vine 
.\ve.  and  College  St.,  to  B.  S.  Short,  Sioux 
City,  $171,872;  (ilumbing  and  heating,  to 
Joseph  Rlumbing  A:  Heating  Co.,  Sioux 
CItv,  for  Mornlngside  (’ollege,  1500  Morning- 
side  .\ve.  $22,398.  Noted  May  13. 

Ark.,  KM.vettevlllr  —  AGRICITLTCU.AL 
and  KNGINKKRING  —  I'nlversity  of 
.Arkansas,  general  <-ontract  3  story,  88  x 
216  ft.,  and  68  x  256  ft.,  rein.-con.,  brick 
and  terra  cotta,  on  cam|>us,  to  George 
Fuller  Green  Constr.  Co.,  429  Rialto  Bldg., 
Kansiis  City,  Mo.,  $395,459  ;  |>lumbing,  ^as 
and  air  apparatus,  to  Kl  Dorado  Rlumbing 
.V  Heating  Co.,  Kl  Dorado,  $26,761  ;  steam 
heating,  to  Francis  &  Harmeier,  Ft.  Smith 
129,310,  Grand  total  $451,522.  Noted 
Mav  6, 

('  olo.,  U  reeley — 1 1 Y  M  N  ASl  ITM— Colorado 
Stjite  Tt'achers  College,  general  contract  150 


X  250  ft.,  brick  and  rein.-con.,  to  K.  Smith, 
4100  Irving  St.,  Denver,  $188,080.  Noted 
May  13. 

»v.,  Kenu  —  LIBRARA'  —  I’niversity  of 
Nevada,  3  story  and  basement,  50  x  150 
ft.,  concrete,  bi-ick  and  stone,  on  campus, 
to  C.  Stia-kholm  Sc  Son,  Hearst  Bldg.,  San 
Francisco,  Calif.,  $150, 000.  Noted  May  13. 

Calif.,  KNcundblo  —  SCHOdIj — Kscondido 
Fnion  High  School  Dist.,  general  contract 
2  story  and  basement,  75  x  180  ft.,  rein.- 
con.  and  brick,  to  J.  R.  Steele,  4714  South 
Western  Ave.,  Los  Angeles.  $92,990.  Noted 
Feb.  25. 

Calif.,  Oakland— HIGH  SCHOOL— Bd. 
Kduc.,  general  contract  1  story,  steel  and 
concrete  addition  to  Woodrow  Wilson 
Junior  High  School,  to  Lawton  &  Vezey, 
354  Hobart  St.,  $212,853  ;  ventilating,  heat¬ 
ing  and  plumbing,  to  A.  Feldhammer,  1004 
Park  St.,  Alameda,  $40,300.  Noted  June  10. 


Federal  Government 
Work 


Proposed  Work 

R.  I.,  Providence— Dredging — U.  S.  Kngl- 
neer  Office.  Wash.,  D.  C.,  plans  dredging  8 
mi.  channel  from  Ohio  Ia*dge  to  Siiuantum, 
and  repairing  Roint  Judith  Breakwater, 
$71,000 ;  also  dredging  Old  Harbor  at 
Block  Island,  $6,000. 

4'.  Z.,  Coen  Suin — Refrigei'ating  Plant — 
Spec.  5186 — Bureau  A'ards  &  Docks,  Navy 
Dept.,  Wash.,  1).  jilans  refrigerating  and 
ice  making  plant  at  Naval  Submarine  Base, 
here.  L.  K.  Gregory,  ch.  of  Bureau. 

P.  I.,  Cunucuo — Quarters — Spec.  5157 — 
Bureau  A’ards  Sc  Docks,  Navy  Dept.,  Wash., 
D.  C.,  plans  quarters  at  Naval  Hospital, 
here.  L.  K.  Gregory,  Wash.,  D.  C.,  ch.  of 
Bureau. 

Bids  Desired 

N.  Y.,  Brnuklyii — Kxteiisions — June  25,  by 
Treas.  Dept,  at  otlii'e  Supervising  Archt., 
Wash.,  D.  C.,  extending  mezzanine  floor 
and  office  of  assistant  superintendent  of 
mails,  etc.  at  IT.  S.  Rost  office  and  Court 
house,  here;  adv.  K.  N.-R.  June  17. 

I’a.,  Hazleton — Remodeling — June  30.  by 
Treas.  Dept,  at  office  Supervising  Archt., 
Wash.,  D.  C.,  remodeling  and  extending 
U.  S.  Rost  Office,  here. 

.Ala.,  Florence — Transformers,  etc. — July 
20,  by  U.  S.  Kngineers  Office,  transformers, 
high  tension  switching  equipment,  etc.,  for 
Wilson  Dam,  Tennes.see  River. 

MIhh.,  A’IckHhurg — Levee — July  7,  at  of¬ 
fice  Mississippi  River  Dist.,  R.  O.  Box  404, 
840.000  cu.yd.  levee  work  ;  adv.  K.  N.-R. 
June  17. 

K.V.,  Louisville — Metal  Work — July  15,  by 
F.  S.  Kngineer  Office,  R.  O.  72,  metal  work 
for  navigable  pass.  Dam  53,  Ohio  River; 
adv.  K.  N.-R.  June  17. 

Ind.,  Kvansville — Remodeling — June  30, 
by  Treas.  Dept.,  at  office  Supervising 
Archt.,  Wash.,  D.  C.,  remodeling  and  en¬ 
larging  post  office  and  custom  house,  here. 

Mo.,  St.  laiiiis — Repairs,  etc. — June  22,  by 
Treas.  Dept,  at  office  Su|)ervising  Archt., 
Wash.,  D.  C..  rep'Cring  roof  of  I’.  S.  Rost 
tfffice,  here. 

Calif.,  San  L"1b  Obispo — Stone — July  1, 
by  U.  S.  Kngineer  Oince,  Central  Bldg.,  Los 
Angeles,  2.01*0  tons  cione  for  breakwater  re¬ 
pairs.  here. 

Bifts  Received 

N.  •!.,  N’aHiiiia  —  Remodeling  —  Treas. 
Dept,  at  office  Supe>T^-ising  Archt.,  Wash., 
D.  C.,  June  3,  remodeling  and  enlarging 
IT.  S.  Post  Office,  here,  from  S.  Belanger  & 
Son,  Ns-hua,  $12,359.  Noted  May  20. 

Va.,  »4iiantlro — Dredging — Sjiec.  5163 — 
Bureau  Yards  &  Docks,  Navy  Dept.,  Wash., 
D.  C.,  dredging  at  Marine  Barracks,  here, 
from  Mcl^-an  Constr.  Co.,  Fidelity  Bldg., 
Baltimore,  Md..  $0.85.  Noted  May  27. 

La.,  New  Orleans — I’.  S.  Kngineer  Office, 
140  i>ecatur  St.,  June  8,  approximately 
225,000  cu.yd.  earthwork  in  Lake  Pontchar- 
train  Ia*vee  Dist..  from  Douglas  Buchanon 
A-  Crow,  Shreveport.  Noted  June  3. 

Tenn.,  N'aHlivillr — Houses — IT.  S.  Kngi¬ 
neer  Office,  3  frame  dwellings  at  Ia>cks  B, 
C  and  I),  on  Cumberland  River,  here,  from 
Moser-Quaintance  Con.str.  Co.,  I.s>banon, 
Tenn..  $22,362.  Noted  May  13. 

III.,  Ntirth  Chicago — Hos|)ital,  etc. — U.  S. 
Veterans  Bureau,  .Arlington  Bldg.,  Wash., 
D.  C.,  June  8,  (I)  general  construction  <S> 
plumbing  <3)  heating  (a)  hospital  (h)  con¬ 
tinued  treatment  patients  buildings  and 
(c)  administration  buildings,  from  N.  R. 
Severin.  105  West  Monrtte  St..  Chicago, 
(la)  $468,800  (1h)  $151,900  and  (Ic)  $43,- 


550 ;  from  Kissel  Bros.,  Hartford.  Wi.s 
(2a)  $53,900  (2b)  $12,500  and  (2r)  $.',  uiV' 
from  C.  A.  Htsiper  Co.,  453  West  Giiniiir 
St..  Madison,  AVis.,  (.3a)  $40,960  (3b)  .<1:!. 
660  and  (Sc)  $3,760.  Noted  May  6. 

AVIs..  Green  Bay — Dredging — U.  S.  Hn- 
gineer  Office,  Milwaukee,  June  11,  irnm 
Zenith  Dredge  Co.,  303  Glencoe  Rii].' 
Duluth.  Minn.,  300,000  cu.yd.  dredging  iii 
basin  at  $22.14  jier  cu.yd.,  in  Ist  sci n.m 
channel  at  $5.09,  2nd  section  13.10,  3rd  ..fo. 
tion  $4.27.  Noted  May  20. 

AI«.,  Nevada — -Sewers,  etc. — IT.  S.  I’l  ■;! 
erty  &  Disbursing  Officer,  Jefferson  •'itv 
sewers  and  disposal  |>lant,  at  Camp  Cl  irk 
here,  from  Reed  Sc  Wheelock,  (.'lay  (Tent,  r 
Kan.,  $22,057.  Noted  May  20. 

Ore.,  Kmpire — Compass  Station,  et.- 
S|)ecs.  5208  and  5198 — Bureau  Yard.-  a; 
IbH'ks,  Navy  Dept.,  Wash.,  D.  C.,  Junr  9. 
Naval  radio  com|)ass  station,  here,  froai 
J.  L.  Young,  Marshfield.  $12,800;  wharf 
and  )na.sts,  from  J.  W.  and  J.  R.  Hillstruni 
Marshfield,  $5,925.  Noted  May  13. 

California — Road — C.  H.  Sweetser,  di.-t 
fngr.  IT.  S.  Bureau  Rub.  Rds.,  9  Main  .St.. 
San  Francisco,  June  2,  grading,  bridging, 
etc.,  16.3  tni.  Covelo  Sectlon-Mendoiiiii) 
Pass,  Natl.  Forest  Rd.,  Mendocino  Co.,  fnini 
N.  Lovelace,  Berkeley,  $107,258.  Kngr- 
est.  $119,709.  Noted  May  27. 

Calif.,  Mare  Island — Chimney — Spec.  .'<19.'! 
— Bureau  Yards  &  Docks,  Navy  l)«-i>t.. 
Wash.,  D.  C.,  concrete  chitnney  at  Navv 
Yard,  here,  from  Weber  Chimney  Co., 

South  Michigan  Ave.,  Chicago,  Ill.,  $7,6r)ii. 
Noted  May  20. 

Contracts  Awarded 

Mass.,  Lynn — Reniodeling — Treas.  Deiit. 
at  office  Supervising  Archt.,  Wash.,  D.  c, 
remodeling  and  enlarging  tJ.  S.  Post  Of¬ 
fice,  here,  to  Bay  State  Constr.  Co.,  Lynn, 
$19,000.  Noted  June  10. 

R.  1.,  Newport — Tile  Lining — Spec.  5213 
— Bureau  Yards  &  Docks,  Navy  Dept., 
Wash.,  D.  C.,  tiling  swimming  pool,  at 
Naval  Training  Station,  here,  to  K.  S. 
Wires  Co.,  Inc.,  120  Boylston  St.,  Boston, 
Mass.,  $7,796  (45  days).  Noted  May  2*). 

Md„  Annapolis — Coal  Handling  Plant — 
Spec.  5175 — Bureau  Y'ards  &  Dock.s,  Navy 
Dept.,  Wash.,  D.  C.,  coal  handling  plant, 
to  Concrete  (511  Tank  Co.,  519  Mills  Bldg., 
Wash.,  D.  C.,  $31,351.  Noted  May  20. 

Va.,  Y'orktown — Fire  Protection — Spec. 
5116 — Bureau  Yards  &  Docks,  Navy  Dept,. 
Wash.,  D.  C.,  foam  fire  protection,  etc., 
here,  to  Amdyco  Corp.,  100  Kast  42nd  St.. 
New  York  City,  $59,884  (200  days).  Noted 
June  3. 

La..  Biirrwood — Creosoted  Riles — U.  .6 
Kngineer  Office,  329  Custom  House  Bldg.. 
New  Orleans,  90  creosoted  piles  45  x  65  ft, 
long,  and  40  untreated  piles,  45  ft.  long, 
f.o.b.  Burrwood,  to  Creosoted  Materials 
Co..  Hibernia.  Bldg.,  New  Orleans. 

MIrh.,  Camp  Custer  (br.  Battle  Creek)  — 
Curbs,  etc. — 1-.  S.  Veterans  Bureau,  Arling¬ 
ton  Bldg.,  Wash.,  D.  C.,  curbs  and  gutters 
at  U.  S.  Veterans  Hospital  100,  here,  to  H. 

C.  (love  Constr.  Co..  30  Kast  Prairie  Ave., 
Battle  Creek,  $11,643.  Noted  May  27. 

III..  Jacksonville  —  Kxtenslon  —  Treas. 
Dept,  at  office  Su|)ervlsing  Archt.,  Wash.. 

D.  C.,  extension  at  U.  S.  Post  Office,  here, 
to  A.  M.  Lundbei-g,  208  North  Bway.,  St. 
I.ouis,  Mo.,  $19,400.  Noted  June  3. 

Mo.,  Nevada — Sewer,  etc. — U.  S.  Prois'rty 
Sc  Disbursing  Officer,  Jefferson  City,  sewers 
and  dlsiH)sal  plant  at  Camp  Clark,  here,  to 
Carrothers  Constr.  Co..  309  Walsix  Bldg  . 
Kansas  City,  $24,676.  Noted  June  17. 

T.  II.,  Pearl  Harbor — Generator  Sets — 
S|)ec.  5200 — Bureau  A'ards  &  D<K'ks,  Navy 
Dept.,  Wash.,  D.  C.,  motor  generator  sets, 
etc.,  here,  to  General  Klectrlc  Co.,  River 
Rd..  Schenectady,  N.  Y.,  $29,916  (240  days) 
Noted  June  3. 


Unclassified 


Proposed  Work 

Swimming  Pools — Brockton,  Mass. — City. 
R.  Keith,  chn.,  plans  2  swimming  pools,  one 
on  Meadow  Lane  in  Campello  and  other  at 
Montello  station.  $90,000. 

Swimming  Pool — Clinton,  Maas. — Bigelow 
— Hartford  Co.,  made  plans  swimming  pool 
and  auditorium,  for  its  employees'  club. 
$40,000.  Private  plans. 

Swimming  Pook — Stamford,  Conn. — See 
'Buildings — Commercial.” 

Stadium  —  .Asbiiry  Park,  N.  J.  —  City 
Comn.  making  plans  concrete  stadium.  $80,- 
000.  Brinley  &  HolbrOok,  156  5th  Ave., 
New  York  City,  engrs. 

Tunnel — .Michigan — Detroit  River  Sub¬ 
ways,  Inc.,  c/o  J.  S.  Holden,  200  Huron 
Bldg.,  I'tetroit,  making  plans  2  tub<' 
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I  :  .  liisaified  (Continued)  railn>ad  columns.  U<H>scvelt  Avc.  east  of  <-ulverts,  to  Kitield  Constr  Co..  \VatcrliH». 

'i.i  ular  tunnel  connectinK  Detroit  and  Willets  Point  Hlvd.,  Koute  52,  Se»-t.  2,  here.  $fi,200. 

Windsor.  15,000,000.  D.  <}.  KnRholm,  Ajtreement  “KN."  ('ulverts  —  Watrriuu,  la. — See  Str«-ets 


T  ronto.  Mlc-h..  ensr. 


IliimpInK  Platform*,  etc.  —  New  York,  and  Koads. 


l(l•Hlllelltlul  Development — KaleiRh,  N.  C.  >’•  —  June  18.  by  Commissioner  Dept.  Tranamlaalon  l.liie  .\rkannaH  and 

(•ity  and  North  Carolina  AKricultural  Do<'ks.  Pier  "A."  North  Kiver,  dumping  l.ouUiana  —  Southwe.stem  Cas  A  Klectrlo 


•iirk  —  l-a  tiranKe.  On. 


Pier,  etc. — Houston,  Tex. — H.  J.  Cum-  III. 


Il.  nder,  chn.  Park  Comn.,  plans  develiiping  niins.  engr..  Hankers  Mortgage  Hldg.,  tak 


Swinimiiig  Po«il— SI.  I.oiiis.  Mo.  Se< 


lull  acres  ftir  park,  Incl.  8  acre  lake,  2  acre  ing  bids  800  lln.ft.  pier  extension  and  1  "Huildings  -Commcn  lal  ’ 


.swimming  ismjI.  club  house.s,  private  swim-  story,  250  x  600  ft.  warehous*-,  Manchester 


ling  pools,  etc. 


.stadium — .\iistln.  Tex. — Texas  Memorial 


. .  _  Wharf,  for  Houston  Compress  <;^o.,  c/o  A.  Stadium  Assn..  Inc.,  g»-neral  contract  12.- 

slied — Hialeah,  Fla. — Martin  Cement  &  H.  Mueller,  secy.-mgr.  jSOO.OOO.  500  .seating  capacity,  rein. -con.  and  steel 

Products  Co.  making  plans  50  x  100  ft.  tndergrade  Crossing — Callfomia — June  stadium  on  camtius,  to  Krov'ger-Hrisiks 
cir.ving  shed.  28,  by  State  Hy.  Comn.,  Sacramento,  con-  (*onstr.  Co..  Huilders  Kxch.  Hldg.,  San  An- 

Swimming  Pool  —  Biloxi,  Miss.  —  See  structing  undergrade  crossing  consisting  of  tonio.  116,766.  Noted  May  6. 

Huildings — Commercial."  2  concrete  abutments  with  wing  walls,  tlriiainental  l.lghtlug  System  —  l.o* 

Doir  Course* — l.uurel.  Miss. — See  "Build-  grading,  walks  and  paving,  etc.,  at  Brana-  .\iigele*.  Calif. — Sujs'rvs.  I.os  Angeles  Co., 
jim.s — Commercial."  ghn.  Orange  C’o.  H.  M.  Morton.  Korum  i:!o  pressed  steel  standards  on  (lortion 

tius  Ketalner  —  South  Bend,  Ind.  —  Hldg.,  Sacramento,  highway  engr.  M*-lrose  Ave.,  Co.  Impvt.  520,  to  (i.  W 

N’orthern  Indiana  Gas  &  Klectric  Co.,  219  r».  i  r»  •  j  Kemper.  P.  O.  Box  126,  .Mhambra,  $:n,'.»;>8 

.N'orth  Michigan  St.,  plans  gas  retainer,  HlflX  KPCPlVPfi  Noted  June  10. 


Cndergrade  Crossing — California — June  stadium  on  cum|ius,  to  Kroeger-Brisiks 
28,  by  State  Hy.  Comn.,  Sacramento,  con-  (*onstr.  Co..  Builders  Kxch.  Bldg.,  San  An- 


.Ightiiig  System  —  l.< 


iDiicrete  and  steel.  I’ennsylvania  Ave.  be¬ 
tween  High  and  Miami  Sts.  $225,000. 


ghn.  Orange  <2o.  H.  M.  Morton.  Korum  Hlo  pressed  steel  standards  on  (lortion 
Hldg.,  Sacramento,  highway  engr.  Melrose  Ave.,  t'o.  Impvt.  520,  to  (!.  W 

Kemper.  P.  O.  Box  126,  .Mhambra,  $:n,'j;>8 
Bid»  Rpcpivpd  .Noted  June  10. 


Ornamental  l.lghtlug  S,vstem — Sun  Diego, 
illf. — Common  t'ounel’.  ornamental  llghi- 


tween  High  and  Miami  Sts.  $225,000.  .T  ,  —  I  t  aiif. — common  counep.  ornamental  light- 

Private  plans.  ^  ork  State  Bridge  &.  Tunnel  Comn..  and  tng  sv.stem  i>n  I'niversitv  .\ve.  from 

\ir  I’ort.  etc. — St.  I'uul.  Mliin. — Klection  Jersey  Interstate  Bridge  &  Tunnel  Boundary  to  Kuelid  Aves.,  ti>  A.  C  Uice 

June  21.  $2y5.000  bonds,  constructing  air  ’  '''‘w'worth  -  cojopleting  in-  i-i.s;  Santee  St..  Hos  Angel-s,  $45,820 

iHirt  and  $450,000  bonds  river  terminal  terlors  of  New  \ork  Ktver  shafts  of  Hoi-  Viaduct — Toronto.  Calif. — Toronto  Ter 

fjii'flilips  i)n  Minsissippi  liiwr  Wis-  Xunnc*!  Inflow  lt‘V6l  tunn**l  8i<it?walk,  tiilnals  Ry.  Oo.,  Nt*w  l^nion  1,000  ft 

(•nnsiii  and  Welland  Aves.  G.  M.  Shepard,  from  De  Risso  Constr.  Co.,  viaduct,  to  P.  Dyall  &  Sons  Constr.  Co.,  12i 

.itv  engr  Hackensack  Plank  Kd.,  Jer.sey  City,  N.  J.,  st.  James  St.,  Montreal,  gue..  $1,500,000. 


Transmission  I.ine  —  Kansas  —  City  of  $84,680.  Noted  June  3.  »  .  ^  'rena — Toronto,  lint. —  l  niversiiy  oi 

Alexander  iilans  transmission  line  from  Station  Finish  Work-— New  ^ork,  N.  Y Toronto.  Queens  Park,  general  contract  1 
Mexander  to  McCracken.  $30,000.  K.  Transiwrtation,  J.  H.  Delaney,  chn.,  49  and  2  story.  Xo  x  195  ft.  ice  arena,  reln.- 

johnson,  Alexander,  engr.  Dafayette  St.,  June  7,  station  finish  work  con.,  brick  and  steel,  plain  foundation,  to 

Skating  Kink — Dallas,  Tex. — K.  Tobin,  at  Times  Square  Station  of  Rapid  Transit  Wit<-hall  &  Son,  156  St.  Helens  Ave.  Kngrs 

and  associates,  c/o  Crystal  Palace  Skating  R.R..  from  Ascher  Kng.  &  Constr.  Co.,  1457  est.  $150,000.  Noted  l)»‘t.  22. 

Kink.  516  West  Myrtle  St..  San  Antonio,  Bway.,  $178,712.  This  correv'ts  reis.rt  m 

having  preliminary  plans  prejiared  Ice  skat-  June  10  i.ssue.  — — 

ing  rink.  incl.  50  ton  ice  plant.  $350,000.  Culvert,  ete.  —  New  KiM-helle,  N.  Y.  1 

1‘rivate  plans.  We.stche.ster  Co.  Park  Comn.,  72  Pondtleld  jy|^|;0]*|a|c 

lee  Rink — San  .Yntuniu,  Tex. — San  Anto-  Hd..  Bronxvllle,  June  9,  excavating,  grad- 

nio  Ice  Rink  Co.,  c/o  t’ity  Natl.  Bank  Bldg.,  Ing  and  culvert  for  Approach  Rd.  from  . . .  '  . 

Iiaving  plans  prepared  by  G.  Willis,  c/o  Pelham  Bay  Rd.  to  Glen  Island  Park,  here. 

Huilders  Kxch.  Bldg.,  1  story,  60  ft.  square,  from  D.  J.  Selling,  Red  Bank,  N.  J.,  (a)  mtpttxpn  H  Orn 

u-e  rink  addition,  518  West  Myrtle  St.  $42,595  and  (b)  $42,580.  Noted  May  20.  firavel — I.ouisianu  State  Hy  Comn 

$40,000,  incl.  machinery.  ^  ,  j  j  j  Baton  Rouge,  cancelled  bids  to  have  beeil 

t:nderpasH — Teeumseh,  Okla, — .Atchison,  L-OtltruCtS  AWaruPa  o|>ened  June  29,  6.227  eu.yd.  washed  and 

Topeka  &  (  ohI  Pocket _ I  awrence  Mas*  _ A  A  screened  gravel  for  surfacing  State  Project 

«4Yn  Itidv  f  hlr»jicr4Y  111  r?  V  W  t  oai  ■  OCKPC  ■..aw  r«*nre.  is'.xii.cv*.*..  t  .v.v.v  ot.*..*. . .  . 


Ice  .Vrena — Toronto.  Out. — Cnlverslty  of 


uson,  Alexander,  engr.  ijaiayeiie  ni.,  juiie  i,  amiiou  looao  ooio  i-oii.,  iiricK  anu  sieei,  piam  lounaaiion,  to 

kating  Kink — Dallas,  Tex. — K  Tobin  at  Times  Square  Station  of  Rapid  Transit  Wit<-hall  &  Son,  156  St.  Helens  Ave.  Kngrs 

associates,  c/o  Crystal  Palace  Skating  R.R..  from  Ascher  Kng.  &  Con.str.  Co.,  1457  est.  $150,000.  Noted  Oct  22 

k.  516  West  Myrtle  St..  San  Antonio,  Bway.,  $178,712.  This  correv'ts  reis.rt  m 

ing  preliminary  plans  prejiared  Ice  skat-  June  10  i.ssue.  — — 

rink,  incl.  50  ton  ice  plant.  $350,000.  Culvert,  etc.  —  New  KiM-helle,  N.  Y.  —  TlJf 1 

,ate  plans.  Westchester  Co.  Park  Comn.,  72  Pondtleld  ixlSltCFldlS 


Propo»pd  ITorfc 


U’e  rink  addition,  518  West  .Myrtle  St.  $42,595  and  (b)  $42,580.  ?ioieo  May  2u.  firavel — I.ouisianu  State  Hy  Comn 

$40,000,  incl.  machinery.  r'  ,  .4  J  J  Baton  Rouge,  cancelled  bids  to  have  been 

i:nderpasH — Teeumseh,  Okla, — .Atchison,  L-OtltruCtS  AWaruPa  o|>ened  June  29,  6.227  eu.yd.  washed  and 

Topeka  &  Coal  I’ocket _ I  awrence  Mas*  _ A  A  screened  gravel  for  surfacing  State  Project 

son  Bldv  ,  C  hicago,  111.,  C.  F  \\.  Felt,  ch.  ‘J’"'  -“"Jrhm’si  “  "ii  .umket  Keller  s  I.ane-Simmesport  Highway, 

macks  K'e^re"  con^Tete'alid  UmW“f  t.r^rane!  sho  C.rinc‘;  Cou.He  Parish.  Noted  June  10. 

22‘*\^'5  OOtTbondi’  ,Vwri;^s^‘o'ver"  FHscS  ^  P««l— Wren'tham?  Mass.— A.  H.  Bids  Dpstrpd 

it.R.  tracks  at  Hern  St.V  and  $25,000  Heacon'’  St^'^  BosVon^  coniTete’  tw^mmiilg  Pipe,  etc.— New  York.  N.  Y.— June  23, 

l)ond.s,  overpass  over  Midland  A'allev  *\v  ^  •'  I>o'>ling.  comr.  Pun  hiise.  Munici- 

tracks.  on  Kast  6th  St.  t^  Schultz,  City  est  $25  OOO  Noted  »'?'  '’‘V."-  engineers. 

Hall  engr.  i  Kngrs.  est.  $2o.ooo.  Noted  plumbers  supplies,  etc.,  for  Depts.  Plants  & 

l.und  Development  —  Tulsa,  Okla.  —  '’“JJf, _ „,„„uivn  N  V _ Bd  Tnns-  ^‘cuctures.  Water  Supply.  Gas  &  Klectrlclty. 


„  ,,  w  V  Structures.  Water  Supply.  Gas  &  Kle<-trlclty. 

Subway — Brooklyn,  N.  Y. — Bd.  Trans-  ii  r. 


hydro-electric  project  on  (''owlitz  River,  to 
develop  207,000  hp.  (1st  unit)  to  be  built 
at  Mayfield.  Total  $20,000,000.' 

Swimming  Pool — Port  .Angeles,  Wash. — 
See  "Buildings — Commercial." 

Park  Improvements — Compton,  Calif.— 
Plans  election  $200,000  bonds,  park  (pub- 
li<-)  improvements. 

DrnamentuI  I.lghting  System — I.os  .Ange- 


Pu.  -Jun«‘  24.  by 
imrch.  agt.  Penn- 
rth  and  Filbert  Sts., 
Ontr.  6-1926,  Plan 
Broad  St.,  Sta.  ch 

ilia..  Pa. — June  25, 
,  purch.  agt.  Penn- 
ith  and  Filbert  Sts.. 


N.  a.— .xew  lorK  oiaie  nrioge  «  lunnei  ^ts..  steel  bar  shaiH-s,  plates,  black  and 
Comn.,  and  New  Jersey  Intersta^  BrWge  galvanized  sheets,  axles,  etc.,  Contr.  8. 


Impvt.  536,  Foothill  Blvd.,  and  Co.  Impvt.  J  Transit  H  F  ^lers  dm '  superheater  tubes,  stationary  Imller  tub.;s. 

539  Albright  Ave  $26  875  — Dept.  City  Transit,  H.  K.  Khlers,  dir.,  ^^fe  and  material.  Contr.  7-1926.  A.  C. 

Piet^ceanslde.'  Calif.— Plans  election  vi*/  iT.mJn  railroad. 

$100,000  bond.s,  probably  rein. -con.  pier,  r,il.'"tfrnod^  «t  ^  J*  AVIre,  Cable,  etc. — Phlla.,  Pa. — June  29, 

M  00.000.  xte*‘  Montgomer>'  Smith,  purch.  agt.  Penn- 

*  .yw  C]?Ofltr«  143,  to  nAlTH^rs  Co«f  WaI*  svlvAniA  K.  R.  i'o  nt  ITth  stiid  I**lll¥**Ft  MtM 

Pier  —  Ylnntreal,  Que.  —  Harbor  Comn.  Us  St.,  Milwaukee,  Wis.,  $222,078.  wMre  cable  barbed  wire  w^ven  wTr^ 

soon  tnlrea  hidu  hiirhwuter  concrete  Tier  A1..1 _  wire  eauie,  oaroeii  w  ire,  w  oveii  w  ire  leiic 


soon  takes  bids  highwater  concrete  pier,  AVharf  —  Yloblle,  Ala.  —  Alabama  State 
near  Ha.salle  Ave.  $500,000.  Dix-ks  Comn.,  State  Office  Bldg.,  Pier  No. 

Swimming  Pool — Bonge  Hill,  Ont. — See  1,  concrete  dock,  to  Doullut  *  Kwin, 


~ toK.  Pic.  A.  C.  Shand,  Broad  St.  Sta..  ch 
D<>ck»  Comn.,  State  Office  BldK.»  Pier  No.  en^r.  railroad. 


■  Du : Idin^s — Commercial.  * 

Bids  Dpsirpd 


1,  conCT^e  dock,  to  Ooullut  «  Kwin,  C'reoMoted  Plleie— »w  Orleann,  la*.— Jun»* 
Cr^cent  Bldg.,  New  Orleans  22,  by  Bd.  Port  Comrs.,  (Hurt  House  Bldg., 

$478,152.  Kngrs.  est.  $550,000.  Noted  hundred  fifty  85  ft.  oreosoted  piles. 

J  ,  r  .  >*»“<•  — Siddlera  Grove.  AVI*.— Village, 

AAharf  Sheds— Lake  Charles.  La.- I>ake  e/o  A.  H.  Krickson.  i.res.,  taking  bids  10,- 
Charles  Harbor  &  Terminal  Dlst.,  two  70  oOC  gal.  asphaltic  road  oil.  Private  plans. 

Kast  like“c^Lrms“Vn  sif*’  *“  Cable-Galvestoa.  Te,.--C.  C 

Gas  Main*  —  Mt.  Clemens.  Yllch.  —  Mt.  ^  R^°nnd^?r»mund"am^ 

Clemens  Gas  Co.  plans  extending  gas  mains  X o  «**  a  »tde  OnlvC* 

In  Crotint  Bd  Sit  oioir  niof  tr.  Rnaevilla  lln.ft.  rubber  covered  cable,  for  Galves- 


Heating— Boston.  Maw.— June  21.  by  Charles  Harbor  &  Terminal  Dlst..  two  70  pO'  gal  asohall 
>  hoolhouse  Dept.,  new  heating  systems  In  x  300  ft.  steel  wharf  sheds,  to  Knapp  &  «  k 

‘  liarles  G.  Perkins  School,  St.  Botolph  St.,  Kast  Lake  Charles  $(1581  F.leetrle  Cab 

nnd  Old  Gibson  School,  Thane,  Athel-  « J,  Mains _ Mt  Clemens  MIrh  Mt.  Washington,  en( 

Wold  and  School  Sts.  $25,000.  F.  E.  Slat-  Clemens  (las  Co.  plans  extending  gas  mains 

tery,  chn.  In  Gratiot  Rd.,  .St.  Clair  Dlst  to  KosevUle 

.Airplane  Hangars,  ete. — Kuffalo,  N.  Y'. —  and  Halfway,  also  Nine  Mine  Rd.  to  Van  I®®,  i-®-  .ee®’®®" 


June  22.  by  J.  P.  Mimre.  comr.  I'arks,  City  Lr>’ke  Ave.  and  Center  Line  Rd.  to  War-  ^  AttrnrAtnl 

Hall,  airplane  hangars  and  garage,  ren  Village.  $300,000.  Private  plans.  K^onirapis  /twurutru 

Genessee  St.  To  exceed  $60,000.  Heating  and  Plumbing — Hloiix  City,  in. —  Koad  Oil  —  I.ambertville,  N.  4.  —  City 

Foundations— Long  Island  City,  N.  T.—  See  "BulldlngSr-Kducational,  Religious.”  Comn.,  12,000  gal.  oil  for  various  roads  in 

June  25,  by  Bd.  Transportation,  J.  H.  CnlTerts— AVaterloo,  la. — Blaclt  HaOfk  Hunterdon  Co.,  to  Asphalt  Serv.  Co.,  84 

Delaney,  chn.,  49  I^afayette  St.,  New  Y'ork  Co.,  12  culverts  and  one  I-beam  bridge,  to  Bayard  St.,  New  Brunswick,  at  $0,105  iier 

City,  additional  foundations  for  elevated  W.  A.  Burton,  Waterloo,  $9,394  ;  and  12  gal.  Noted  June  3. 

Spp  proposal  advprtising  on  pagp  143  con^tr  yew»  papein 
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Market— E  N  G  1  N  E  E  K  I  N  G  N  E  W  S  -  K  E  C  0  R  V—Flace 


Vol.  96,  No.  24 


This  is  the  first  of  a  series  of  advertisements, 
addressed  to  Manufacturers  of  Construction 
Equipment  and  Materials,  setting  forth  the  aims, 
policies  and  advertising  utility  of  Successful  Methods, 
the  new  working  partner  of  Engineering  News- 
Record. 


Engineering  News-Record  Coverage 
plus  your  monthly  message  in  the 
hands  of  40,000  picked  “Field  Men”! 

^  That  is  what  we  mean  by  ^ 

SATURATION 

in  the  Marl^et  for  Construction 
Equipment  and  Materials 


The  Field  Man  in  Industry  is 
the  man  *  who  carries  on  the 
outside  work  of  construction, 
maintenance  or  operation. 

He  may  be  the  owner  of  a  con¬ 
tracting  business.  He  may  be 
the  superintendent,  field  engi¬ 
neer  or  foreman  in  a  large  con¬ 
struction  or  industrial  organi¬ 
zation. 

The  point  is,  that  he  is  a  practical 
“man  on  the  job,”  the  very 
nature  of  whose  work  demands 
that  he  know  machines  and 
methods  and  materials  from  the 
ground  up.  And  hence  his  opin¬ 
ion,  more  often  than  not,  becomes 
an  influential  factor  in  the  buying 


of  all  sorts  of  construction  equip¬ 
ment  and  materials. 

Successful  Meihodsy  in  conjunc¬ 
tion  with  Engineering  News- 
Record,  offers  the  manufacturer 
who  would  sell  the  construction 
and  allied  industries  a  long 
needed  opportunity  to  attain 
SATURATION  of  the  field,  sup¬ 
plementing  as  it  does  the  COV¬ 
ERAGE  of  the  key  men-  now 
achieved  through  Engineering 
News-Record.  The  two  papers 
in  partnership  constitute  what 
we  believe  to  be  the  most  prac¬ 
tical  and  economical  means  of 
reaching  every  specifying,  recom¬ 
mending,  approving,  and  buying 
factor  throughout  the  market. 


Forms  for  the  August  issue  must  he  closed  July  15/A.  Please 
write  or  wire  for  space  reservations  as  early  as  possible.  Our 
Service  Department  will  be  glad  to  help  in  preparing  suitable  copy. 

Successful 

Methods 

Now  a  McGraw-Hill  Publication 


r 


Engineering  News-Record,  June  i\,  1926 


Construction 

News 

Some  of  the  Week^s  Large  Projects 


AMON<r  th»‘  announcements  for  the  cur- 
.rcnt  week  are  the  following: 

Proposed  Work 

Automobile  plant,  Pontiac,  Mich.,  General 
Motors  Corp.  having  plans  prepared,  $5,- 
000,000. 

Street  work,  Los  Angeles,  Calif.,  plans 
■idening  6  mi.  Santa  Barbara  Ave.  and  5 
mi.  Exposition  Blvd.,  total  $4,500,000. 

Store,  San  Diego,  Calif.,  Holzwassers, 
Inc.,  plans  building,  $3,000,000. 

Hotel,  New  York,  N.  Y.,  I.  Chanin  having 
plans  prepared,  $3,000,000. 

Apartment,  Chicago,  Ill.,  R.  S.  De  Goyler 
having  plans  prepared,  $2,500,000. 

Plant,  Somerville,  Mass.,  First  National 
Stores,  Inc.  having  plans  prepared,  $2,000,- 
«00. 

Breakwater,  Santa  Monica,  Calif,  plans 
bond  election,  $2,000,000. 

Apartment,  New  York,  N.  Y.,  Lexington- 
50th  St.  Corp.  having  plans  prepared,  $2,- 
$00,000. 


Building,  New  York,  N.  Y.,  Solomon  & 
Kahn  having  plans  prepared,  $2,000,000. 

Hotel,  Chicago,  Ill.,  W.  C.  Bannernian 
&  Co.  having  plans  prepared,  $1,800,000. 

Theatre,  San  Antonio.  Tex.,  Interstate 
Amusement  Co.  plans  building,  $1,500,000. 

Office  and  store,  Lincoln,  Neb.,  Realty 
Syndicate  having  plans  prepared,  $1,200,- 
000. 

Sewers,  St.  Joseph,  Mo.,  plans  bond  elec¬ 
tion,  July  14,  $1,036,000. 

Hotel,  Boston,  Mass.,  Paul  Revere  Hotel 
Corp.  having  revised  plans  prepared,  $1,- 
000,000. 

Church  and  office.  Ft.  Worth,  Tex.,  First 
Methodist  Congregation  plans  16  story 
building,  $1,000,000. 

Bridge,  Louisana,  Mo.,  Missouri-Illlnols 
Bridge  Co.  making  plans  for  bridge,  $1,000,- 
000. 

Market,  Indianapolis,  Ind.,  City  plans 
building,  $1,000,000. 

Theatre,  Sioux  City,  Iowa,  Orpheum 
Circuit,  Inc.  having  preliminary  plans  pre¬ 
pared,  $1,000,000. 


Sugar  Fai'tory,  I’etrolia,  Ont.,  Peninsula 
Sugar  ('o.  having  plans  prepared,  $1,000,000, 

Bids  Wanted 

School,  Indianai>olis,  Ind.,  June  29  by 
Catholic  High  School,  $1,000,000. 

Club  House  and  auditorium,  Cleveland, 
O.,  Aug.  2.  Sperry  Realty  and  Investment 
Co.,  $1,000,000. 

Hoad  work,  Nebraska,  July  1,  by  R.  K 
CiM-hran,  highway  engr.  45  projects,  $1,000,- 
000. 

Contracts 

Hospital,  Newark  N.  J.,  Beth  Trael  Hos¬ 
pital  to  Starrett  Bros.,  $2,000,000. 

Office,  Oklahoma  City,  Okla.,  R.  Perrine 
to  Manhattan  Constr.  Co.,  $1,600,000. 

Club  and  Hotel,  San  FYanclsco,  Calif., 
Club  Farallon  to  Llndgren-Swinerton,  Inc., 
$1,175,000. 

Ix)ft,  New  York,  N.  Y.,  Trinity  Church 
Corp.  to  White  Constr.  Co.,  $1,000,000. 


Classified  Index  of  Bids  Wanted 


Waterworks 

Bids  close  Bee  Eng.  News-Record 


June  25  Dayton,  O . June  17 

June  25  Boston,  Mass . June  24 

June  28  New  York,  N.  Y . June  24 

June  28  Willimantic,  Conn . June  24 

Adv.  June  17  and  24. 

June  29  Milwaukee,  Wis . June  24 

June  29  New  York,  N.  Y . June  24 

June  29  Brooklyn,  N.  Y . June  24 

June  29  Wheeling,  W.  Va . June  24 

June  29  Detroit,  Mich . June  10 

June  30  Providence,  R.  I . June  10 

June  30  Newark,  N.  J . June  17 

Adv.  June  17  and  24. 

June  30  Burlington,  N.  J . June  24 

June  30  Connecticut  . June  24 

July  1  Berea,  O . June  17 

July  2  Cincinnati,  O . June  24 

July  2  Oakland,  Calif.  . June  24 

July  3  Columbus,  O . June  24 

July  6  Fairfield,  Calif.  . June  24 

July  9  Troy,  N.  Y . June  24 

Adv.  June  24. 


July  11  Grover  (Tiltonville),  O.... June  24 


July  13  Sioux  Fall.s,  S.  D . June  24 

Adv.  June  24. 

July  14  Binghamton,  N.  Y . June  24 

Adv.  June  24. 

July  19  Charleston,  Mo . June  24 

Adv.  June  24. 

July  22  Newark,  N.  J . June  24 

Adv.  June  24. 

Sewers 

June  25  Erie,  Pa . June  10 

June  25  New  York.  N.  Y . June  17 

June  28  South  Belmar,  N.  J . June  17 

June  28  Grandview  Heights  (Columbus 

P.  O.),  O . June  24 

June  29  St.  George,  N.  Y . June  24 

June  29  St.  Louis,  Mo . June  10 

June  29  Exeter,  Neb . June  24 

June  29  Winterset,  la . June  24 

June  30  Akron,  O . June  24 

July  1  Canton,  O . June  24 

July  1  Madison,  Wis . June  24 

July  6  Lynn,  Mass . June  3 

July  6  Jackson,  Mich . June  17 

July  7  White  Bear  Lake,  Minn.  ..June  24 

July  11  Grover  (Tiltonville),  O....June  24 

Adv.  June  24. 

July  12  Fulton,  Ky . June  17 

July  13  St.  Louis,  Mo . June  17 

July  13  Los  Angeles,  Calif . June  24 

Waste  Disposal 

July  12  Ambridge,  Pa . June  24 

Adv.  June  24. 

July  21  Orlando,  Fla . June  24 

Adv.  June  24. 


Bridges 


Bids  close  See  Eng.  News-Record 

June  26  Missouri  . June  24 

June  28  Providence,  R.  I . June  10 

June  28  New  Jersey . June  10 

June  28  Rock  Rapids,  la.  . June  24 

June  29  Maryland  . June  24 

June  29  Newton,  la . June  24 

June  29  Manhattan,  Kan . June  10 

June  29  North  Carolina  . June  17 

June  29  Bronxville,  N.  Y . June  10 

Adv.  June  10  to  24. 

June  29  Idabel,  Okla . June  24 

June  29  Oklahoma  . June  24 

June  30  Racine,  Wia  . June  10 

July  1  Louisiana  . June  10 

July  1  Missouri  . June  24 

July  2  New  Hampshire  . June  24 

July  2  Los  Angeles,  Calif . June  10 

July  2  Vero  Beach,  Fla . June  17 

July  6  California  . June  17 

July  6  Stockton,  Calif . June  17 

July  6  Red  Bluff,  Calif . June  24 

July  7  New  Jersey . June  24 

Adv.  June  24. 

July  9  Tribes  Hill,  N.  Y . June  17 

Adv.  June  17  and  24. 

July  9  Roanoke,  Va . June  17 

July  9  Hutchinson,  Kan . June  24 

July  12  New  Jersey  . June  24 

Adv.  June  24. 

July  13  Oskaloosa,  Kan . June  24 

July  15  Clayton,  La . June  17 

Adv.  June  17  and  24. 

July  15  Ixtulslana  . June  24 

July  16  Huntington,  W.  Va. . June  17 

July  21  Wilkes-Barre,  Pa . June  24 

Adv.  June  24. 

Dams 

June  30  Reading,  Pa . June  10 

Adv.  June  10  to  24. 


Excavation,  Drainage,  Irrigation, 


Levees,  River  and  Harbor 

June  25  Port  Burwell,  Ont . June  10 

June  25  Boston,  Mass . June  24 

June  28  Tampa,  Fla . June  24 

June  29  Welland,  Ont . June  10 

July  1  Scituate,  Mass . June  24 

July  2  Cleveland,  O . June  24 

July  3  Morgantown,  Ky . June  17 

Streets  and  Roads 

June  25  Seaside,  Ont.  . June  17 

June  25  New  York,  N.  Y . June  17 

June  25  Vermont  . June  24 

June  26  Waynesburg,  Pa . June  24 

June  26  Milwaukee  Wis . June  24 

*  June  28  St.  Paul,  Minn . June  17 


See  proposal  advertising  on  page  137 


Bids  close  See  Eng.  News-Record 

June  28  Kentucky  . June  3 

June  28  New  Jersey . June  10 

June  28  Larchmont,  N.  Y . June  17 

June  28  Muskegon,  Mich . June  17 

June  28  Milwaukee,  Wia  . June  24 

June  28  Evanston,  III . June  24 

June  28  Connecticut . June  24 

Adv.  June  24. 

June  28  Minneapolis,  Minn . June  24 

June  28  Grandview  Heights  (Columbus 

P.  O. ),  O . June  24 

June  28  Carroll,  la . June  24 

June  29  Tampa,  Fla . June  24 

June  29  Rutherford,  N.  J . June  24 

Adv.  June  24. 

June  29  Oklahoma  . June  24 

June  29  Carthage,  Tex . June  24 

June  29  Uvalde,  Tex . June  24 

June  29  Graham,  Tbx . June  24 

June  29  Omaha,  Neb . June  24 

June  29  Wisconsin  . June  24 

June  29  Galesburg,  III . June  24 

June  29  New  York,  N.  Y . June  24 

June  29  Brooklyn,  N.  Y . June  24 

June  29  Columbus,  O . June  24 

June  29  Trenton,  N.  J . June  17 

Adv.  June  17  and  24. 

June  29  Louisiana  . June  10 

June  29  North  Carolina  . June  10 

June  29  Kennett,  Mo . June  17 

June  29  West  Palm  Beach,  Fla.  ...June  17 

Adv.  June  17  and  24. 

June  29  Massachusetts  . June  17 

June  29  Massachusetts  . June  24 

June  29  Tampa,  Fla . ...June  24 

June  29  Arkansas  . June  24 

June  29  Columbus,  Miss.  . June  24 

June  29  Maryland  . June  24 

June  29  Louisiana  . June  24 

June  30  Keosauqua,  la . June  24 

June  30  Grand  Forks,  N.  D. . June  17 

June  30  New  York  . June  17 

Adv.  June  17  and  24. 

June  30  Cleveland,  O . June  24 

June  30  Brooklyn,  N.  Y . June  24 

June  30  Ontario  . June  24 

June  30  Portland,  Ore . June  24 

July  1  Nebraska . June  24 

July  1  Jamestown,  N.  D . June  24 

July  1  Anderson,  Tex . June  24 

July  1  Auburn,  Ala . Juae  17 

July  1  Gretna,  La . June  17 

July  1  Ft.  Scott,  Kan . June  24 

July  1  Missouri  . June  24 

July  2  Spencer,  W.  Va.  . June  24 

July  2  New  Hampshire . June  24 

July  2  Girard,  Kan . June  17 

July  2  Omaha,  Neb . June  17 

July  2  Nebraska  . June  24 

July  2  Maine  . June  24 

July  2  Dayton,  O . June  24 


July  3  Everitfstown,  N.  J . June  24 
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OILPHIA' 


TRADE 


“LEADITE” 


MARK 


Registered  U.  8.  Pat.  Office 


NO  CAULKING 


tr.  &  .s^t. 


East  or  West,  North  or  South, 
take  your  pick  of  the  cities — and 
you’ll  find  many  of  them  on  the 
customer  list  of  Leadite — 

The  country’s  principal  cities,  large  and  small 
— the  country’s  representative  water  works 
engineers,  construction  companies  and  water 
works  departments  of  industrial  plants,  rail¬ 
roads  and  mines  are  strong  for  Leadite  for 
jointing  cast  iron  water  mains — 

Are  demonstrating  what  you  will  be  able  to 
do  when  you  use  Leadite — 

What,  for  instance? — 

You  will  do  away  with  the  need  for  caulking 
—  or  the  need  for  digging  out  for  large  bell 
holes. 

You  will  be  able  to  use  Leadite  for  all  sizes 
of  pipe  from  4  in.  to  60  in.  diameter — ^under 
all  pressures  and  conditions — 

Give  Leadite  a  trial. 

Leadite  resists  electrolysis, 

Leadite  does  not  corrode  or  rust. 

Leadite  has  been  successfully  tested  and  used 
for  over  30  years. 

Thousands  of  miles  of  pipe  jointed  with  Leadite 
are  in  service. 

The  up-to-date  water  works  man  specifies  and 
uses  LEADITE. 

LEADITE  saves  at  least  75% 

LEADITE  is  the  pioneer  self-caulking 
material  for  c.  i.  pipe 

Be  Sure  It  Is  LEADITE 
and  Accept  No  Imitations 

THE  LEADITE  COMPANY,  Inc. 

1511  Land  Title  Building,  Philadelphia,  Pa.,  U.  S.  A. 


Is  a  list  of  the  satisfied 
users  of  LEADITE. 


Leadite  Users  are  Leadite  Boosters 


A  list  of  the  Country’s 
principal  cities,  large  and 
small — 


close  Sec  Eng.  News-Record 

3  Oarnett,  Kan . Jun«‘  24 

r>  Fowler,  Ind . June  17 

5  Williamsport.  Ind . June  17 

Jasper,  Ind . June  17 

T>  St.  I’etersburK.  Fla . lune  24 

New  AUKUsta,  Miss . lune  24 

t>  ('rawfordsville,  Ind . June  24 

K  San  Die^o,  ('alif . lune  24 

ti  Oroville,  ('alif . lune  17 

«  South  llend,  Ind . lune  17  1 

6  Auburn,  Ind . lune  17 

fi  C^alifornia  . June  17 

«  KinKston  (Ind.  br.  Wilkes 

Barrel,  Pa . June  17 

Adv.  June  17  and  24. 

fi  St.  Ix)uis,  Mo . ....June  17 

ti  Morsantown,  W.  Va . June  3 

ti  Akron,  O . June  24 

ti  Bedford,  Ind . June  24 

ti  Bound  Brook,  N.  J . June  24 

Adv.  June  24. 

6  Delhi,  IjH . June  24 

6  St.  Ixtuis,  Mo . lune  24 

7  Vero  Beach,  Fla . lune  3 

7  Pennsylvania  . June  17 

Adv.  June  17  and  24. 

7  New  Jersey  . June  24 

Adv.  June  24. 

7  Indiana  . June  24 

7  South  Bound  Brook,  N.  J. .June  24 

Adv.  June  24. 

8  Portland,  Ind . June  17 

!i  New  York  . June  24 

Adv.  June  24. 

!>  Palestine,  Tex . June  24 

12  Kentucky  . June  24 

12  New  Jersey  . June  24 

Adv.  June  24. 

13  St.  Liouis,  Mo . lune  17 

14  Delaware  . lune  24 

Adv.  June  24. 

14  Alabama  . June  24 

15  Olrard,  Kan . lune  17 

16  ('Inclnnatl,  O . lune  24 

in  Minneapolis,  Minn . lune  24 

19  Apalachicola.  Fla . June  24 

Adv.  June  17  and  24. 

25  Michigan  . lune  17 

27  Liouisiana  . June  24 

Buildings — Commercial 

e  25  Kansas  City,  Mo . June  17 

1*  25  Cleveland,  O . June  24 

H  25  Phila.,  Pa . June  24 

R  26  Chicago,  III . lune  24 

e  28  Milwaukee,  Wis . June  24 

e  28  Omaha,  Neb . June  24 

R  28  Northville,  Mich . June  24 

e  30  San  Antonio,  Tex . June  24 

p  30  Dos  Angeles,  Calif . lune  17 

R  30  Pittsburg,  Kan . June  10 

r  1  Texarkana,  Tex . Apr.  22 

'  1  Opelika,  Ala . lune  17 

r  1  Milwaukee,  Wis . June  24 

r  1  crhlcago.  III . June  24 

r  2  Norristown,  Pa . lune  24 

2  Cleveland.  O . lune  24 

r  6  Riverside,  Calif . June  10 

r  7  Sullivan,  Ind . June  3 


d  Bids  close  See  Eng.  News-Record 

i  Jul.v  12  (''harleston,  W.  Va . June  10 

.J  Sept.  1  Vancouver,  B.  C . Apr.  22 

7  Buildings — Industrial 

1  June  28  Cincinnati,  O . June  10 

,  June  28  Phila.,  l*a . June  24 

?  June  29  Falritort  Harbor  (br.  Paines- 

2  ville),  O . June  24 

I :  Buildings — Educational,  Religious 


June  25  Massillon,  O . June  J 

June  25  Bryn  Mawr,  Pa . June  2 

June  26  Hartford,  ('onn . June  2 

June  28  Springfield,  Mass . June  2 

June  28  Shaker  Heights  (mail  (’leve- 

land),  O . June  2 

June  28  Phila.,  Pa . June  2 

June  29  Dallas,  Tex . June  2 

June  29  Wanakena,  N.  Y . lune  1 

June  29  ('hicago.  111 . lune  1 

June  29  Columbia.  Mo . lune  1 

June  29  Indianapolis,  Ind . lune  2 

June  30  Bedford.  la . lune  2 

June  30  Des  Moines,  la . lune  2 

June  30  Covington,  Ky . June  1 

July  1  Newburgh.  N.  Y" . lune  1 

July  1  New  Haven,  Conn . June  1 

July  2  Morgantown.  W.  Va . lune  1 

July  2  South  Bend.  Ind . lune  2 

July  2  ('olumbus.  Miss . June  2 

July  6  South  Williams|«)rt  (Williams- 

IMtrt  P.  O. ).  Pa . June  2 

July  7  W’est  Brighton  (mail  West  New 

Brighton),  N.  Y . June  2 

July  14  San  Francisco,  Calif . .June  1 

Federal  Government  Work 

June  25  Extension — Rome.  N.  Y.  ..June  1 
June  25  Extensions,  etc. — Brooklyn, 

N.  Y . June  2 

June  28  Dredging — New  York, 

N.  Y . June 

Adv.  June  3  to  24. 

June  28  Breakwater  —  Milwaukee, 

Wis . June 

Adv.  June  3  to  24. 

June  28  I.ookouts,  etc. — Hamilton, 

O . June 

June  29  Dredging  —  Wilmington, 

Del . June 

Adv.  June  3  to  24. 

June  29  I.iock  Huust — Huntington, 

W.  Va . June 

Adv.  June  3  to  24. 

June  30  Revetment — Kansas  City, 

Mo . June 

June  30  Remodeling — Hazleton. 

Pa . June 

June  30  Remodeling — Evansville. 

Ind . June 

Jul.v  1  Engines,  etc. — Wash.,  D.  C..June 
■luly  1  Pier — Charleston.  S.  C. ...June 
Adv.  June  10  to  24. 

July  1  Remodeling- — Cumberland. 

Md . June 

July  1  Stone — San  Luis  Obisis). 

Calif . June 

July  2  Dredging  —  New  Haven, 

Conn . June 

Adv.  June  3  to  24. 


Bids  clo.se  Bee  Eng.  News-Record 

.Iul.\  6  Dike.s — Ro<'he|>ort.  Mo.  .  June  24 

Jul.v  6  Revetment — New  Orleans. 

I  •a . .lune  2  I 

July  7  Motors,  etc. — Wash..  D.  ('.  May  13 

Jul.v  7  I.,evees — Pittsburg.  Miss. .  .  Juiu-  17 

Adv.  June  17  and  24 

July  7  Dredging — Phila.,  Pa . June  24 

July  9  Hull — Memphis.  Tenn . June  10 

Adv.  June  10  to  24 
July  12  Rock  Removal — Newark. 

N.  J . June  10 

July  12  Tailraee.  etc.  —  Nebraska- 

Wyoming  . lune  10 

July  15  Dredging  —  Hawaii  . May  13 

July  15  Metal  Work — Louisville, 

Ky . lune  17 

,\<lv.  June  17  and  24 
July  20  Transformers  —  Florence. 

Ala . June  17 

July  23  Breakwater— Proviilence, 

R.  I . lune  24 

.\dv.  June  24. 

July  27  Hospital  —  North|s>rt. 

N.  Y . June  10 

.\dv.  June  24 

July  29  Dredging — lais  .-Xngele.s. 

Calif . June  24 

.\dv.  June  24. 

Unclassified 

June  25  Air  Compressor — Farmingdale, 

N.  \ . .lune  3 

June  29  Crand  Stand  and  Field  Hous«‘ 

—  Br<M>kIine  ( br.  Boston). 

Mass . lune  24 

June  30  Hull — Syracuse.  N.  Y . June  24 

Adv.  June  24. 

.Iul.v  1  Ornamental  Lighting  System — 

I'pland,  ('alif . June  24 

July  2  Swimming  INsil — t'leveland. 

O . June  24 

July  6  Ornamental  I.<ighting  System 

— Los  Angeles,  ('alif . June  24 

July  7  Platform  Extensions — New 

York.  N.  Y . lune  24 

.Iul.v  20  Electrical  Eiiuipnx  iit — New 

York.  N.  Y . June  24 

Aug.  16  Turbo-denerator — Moose 

Jaw,  Sask . June  24 

Sept.  30  ('rane  (lantrles,  etc. — Otahulu, 

New  Zealand  . May  20 

Materials 

June  25  Joint  Bars,  etc. — Phila., 

Pa . June  17 

.lune  25  Steel  Bar.s,  Shapes,  etc.  — 

Phila.,  Pa . lune  17 

June  25  Steel  Pi|»‘,  etc.  —  Phila., 

Pa . lune  17 

June  29  Oravel — lamisiana  . June  10 

.Tune  29  ('ement,  etc. — New  Orleans, 

I  lai . June  10 

June  29  Wire  Cable,  etc. — Phila., 

I  I»a . June  17 

.lune  29  Cement — New  York,  N.  Y..June  24 
June  29  Timbt-r,  etc.  —  Milwaukee, 

I  Wis . June  24 


^ews  of  iVeir  Work 


.June  24,  1926 


Waterworks ' 

Proposed  Work 

Mass.,  Springfleld  —  City,  Bd.  Water 
Comrs.  .plans  40  ft.  tstncrete  dam^  Colley 
Brook.  $25,000  or  more.  Morris  Knowles. 
Inc.,  507  Washington  Bldg.,  Pittsburgh,  Pa., 
engrs. 

W.  Va.,  Notter  Fort — Election  Aug.  3, 
$33,000  bonds,  waterworks.  H.  P.  S<iuires, 
mayor. 

III.,  rollinsville — Election  June  29.  $40,- 
000  bonds,  enlarging  and  repairing  water 
distribution  system.  Noted  Mar.  4. 

la..  Satherlanii  —  Making  preliminary 
plans  steel  tank  on  tower,  3  ml.  c.l.  dis¬ 
tribution  mains,  sewage  disiiosal  plant,  out¬ 
let  sewers,  etc..  In  various  streets.  $65,000. 
W.  E.  Buell  &  Co..  205  Davidson  Bldg., 
Sioux  City,  engrs. 

Minn.,  Mlaaeapalia  —  Bd.  Park  Comrs. 
making  plans  constructing  dam  and  sluice 
gates  in  Minnehaha  ('reek,  $7,000 :  also 
concrete  reservoir  $16,000.  A.  E.  Berthe, 
City  Hall.  engr. 

Kaa..  Claflln — Election  June  25,  $40,- 

000  bonds  new  waterworks.  W.  B.  Rollins 
4  Co.,  521  Railway  Exch.  Bldg.,  Kan.sas 
•'ity.  Mo.,  engrs. 

Kan.,  OwHatowomie  —  Defeated  $55,000 
imnds,  water  and  light  improvements. 
Burns  &  McDonnell  Eng.  Co.,  402  Interstate 
Bldg.,  Kansas  City.  Mo.,  engrs.  Noted 
Apr.  IS. 


Mo..  Kansas  City — Plans  waterworks  Im¬ 
provements  and  extensions.  H.  F.  McElroy, 
city  mgr.  $3,000,000-$4,000,000. 

Mo..  Kirkwood — Election  July  11.  $150,- 
000  Imnds  reconstructing  and  extending 
waterworks.  Noted  June  17 

Mo..  Smithville — Election  July  6.  $50,000 
Kinds,  waterworks.  W.  B.  Rollins  &  Co., 
521  Ry.  Exch.  Bldg.,  Kansas  City,  engrs. 

Wash.,  Shelton — Made  plans  8  in.  pipe 
line  and  200,000  gal.  wo»>d  stave  tank.  $65,- 
000.  C.  O.  Mannes,  citv  engr.  Noted 
Mar.  25. 


rHESE  reports  are  grouped  under 
each  class  {water-works,  sewers, 
etc.)  and  under  each  stage  of  the  work 
(proposed,  bids  desired,  etc.),  accord¬ 
ing  to  the  folloxcinp  geographic  sec¬ 
tions:  New  England.  Middle  Atlantic. 
South,  Middle  West,  between  Missis¬ 
sippi  and  Rocky  Afountatns.  Far  West, 
ana  Canada. 

Where  name  of  official  is  not  given 
inquiries  should  be  addressed  to  City 
Clerk,  County  Clerk,  or  corresponding 
official. 


Bids  Desired 

Mass..  Boston — June  25,  by  Dept.  Pub. 
Wks.,  laying  and  relaying  mains  In  Alaric, 
Perham  and  Whiting  Sts.,  Cottage  Ave.  and 
Hopkins  Rd.,  in  West  Roxbury  ;  and  Hurl- 


croft  Ave.,  In  Dorche.ster.  $15,000.  .1.  H. 

Sullivan,  comr. 

Connertirut  —  June  30,  by  Comn.  Water 
Supply,  c/o  Hartford  Connecticut  Trust  Co.. 
750  Main  St.,  Hartford,  N.  D.  Prince,  .se<’y., 
1,500  ft.  4  and  6  in..  3.900  ft.  8  in.  and  4,600 
ft.  10  In.  c.l.  pipe  for  Mansfield  State  Train¬ 
ing  S<’hcK)l  ;  also  400  ft.  4  and  6  in.,  600  ft. 
8  In.  and  6,600  ft.  10  in  .c.l.  piiie,  for 
Connecticut  Agricultural  College. 

('onn.,  Wlllimantie — June  28.  waterworks 
improvements.  Contrs.  1,  2  and  3.  H.  W. 
Taylor,  149  Bway.,  New  York  City,  consult, 
engr.:  adv.  E.  N.-R.  June  24. 

Y.,  Binghamton  —  July  14,  by  State 
Hospital  Comn.,  Albany,  sanitary  work,  re¬ 
placing  and  extending  watermains,  etc.,  at 
Binghamton  State  Hospital,  here ;  adv.  E. 
N.-R.  June  24. 

N.  Y.,  Brooklyn  —  June  29,  by  N.  J. 
Hayes,  comr.  Water  Supply,  (las  &  Ele*> 
trlclty.  Municipal  Bldg.,  New  York  City, 
mains  in  Clermont,  Fillmore  and  Lincoln 
Aves.,  AdelphI,  64th  Sts.,  etc.,  here. 

N.  Y.,  New  York  —  June  28,  by  P.  J. 
Dooling,  comr.  I'urchase,  Municipal  Bldg., 
c.l.  pipe,  special  and  valve  box  castings, 
etc.,  for  Dept.  Water  Supply,  (las  &  Elec¬ 
tricity. 

N.  Y.,  New  York  —  June  29,  by  N.  J. 
Hayes,  comr.  Water  Supply,  (las  A  Elec¬ 
tricity,  Municipal  Bldg.,  mains  in  City 
Island,  Edson.  Fenton,  Furman,  Ham- 
mersley  Sts.,  etc.  :  also  In  ('arpenter.  Manor, 
Matthews,  Metcalf.  Pugsley  Sts.,  etc. 

N.  Y.,  Troy  —  July  9.  by  Bd.  Contr.  A 
Supply,  City  Hall,  H.  (i.  Richmond,  secy., 
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Quick«Hardening  Concrete 
Makes  Driveway  Ready  for  Use 
With  Least  Interruption  to  Business 


Concrete  Placed  July  2  Ready  for  Use 
After  July  Fourth  Holiday 


A  driveway  was  needed  at  the 
plant. 

“But,”  said  the  president,  “this  is 
our  busy  season — we  can’t  afford 
to  tie  up  our  trucking  long  enough 
for  the  concrete  to  harden.”  , 

“With  this  new  discovery  we 
don’t  need  to,”  answered  the  su> 
perintendent.  “Now  we  can  get 
concrete  that’s  as  strong  in  3  days 
as  ordinary  concrete  is  in  28  days. 
By  using  the  methods  explained 
in  this  circular  [furnished  on  re* 
quest]  and  standard  Universal 
cement — the  same  kind  of  Uni¬ 
versal  we’ve  always  used — our 
contractor  can  place  the  concrete 
on  Friday  night,  July  2,  and  on 
Tuesday,  when  we  come  back  to 
work  the  driveway  will  be  ready 
for  use.  We  will  have  lost  only 
half  a  day.” 

“In  that  case,”  said  the  president, 
“let’s  get  the  contractor  on  the 
phone  at  once  and  make  arrange* 
ments  at  the  plant  to  start.” 


The  same  idea  can  be  applied  any 
Friday  and  the  improvement  or 
repair  will  be  ready  for  use  the 
following  Tuesday  with  an  inter* 
ruption  to  business  of  a  day  and 
a  half.  Detailed  information  on 
the  methods  for  obtaining  strong 
concrete  in  3  days  with  standard 
I  Universal  cement  sent  promptly 

I  on  request.  Simply  use  the  cou* 

I  pon  below. 

Universal  Portland  Cement  Co* 

Chicmso  Picubursh  Minneapolis  Duluth  Cleveland 
Columbus  New  Yoili 

I  Concrete  for  Permanence 

Universal  Portland  Cement  Co. 

210  South  La  Salle  Street.  Chicapo. 

Please  send  me  details  on  how  to  obtain  strong  concrete 
in  3  days  with  standard  Universal  cement. 

Name.  ......  ......  ......  .......................... 


Address.  .. 


Watt-rworks  (Continued) 

rerniring  Tomhannook  Spillway.  (}.  S. 
Thiaiipwon,  257  Hway.,  consult,  engr.  ;  adv. 
K.  N’.-K.  June  24. 

N.  J..  Burlington — June  30,  by  Bd.  Water 
Oomr-s..  1,460  lin.ft.  6  in.  mains,  etc.  in 
various  streets.  U.  A.  Allison,  Burlington, 

r. 

\.  4.,  Newark — July  22,  by  North  Jersey 
pist.  Water  Supply  Comn.,  24  Commerce 
St  ,  constructing  West  Brook  Viaduct. 

M.  It.  Sherrerd.  consult,  engr.  A.  H.  I’ratt, 
rh  engr.  ;  adv.  K.  N.-K.  June  24. 

Va., Wheeling — June  29,  by  City,  H. 
(’  latne,  clk.,  c.i.  pipe  and  fittings.  J.  N. 
('Hester  Knglneers,  Pittsburgh,  I*a.,  engrs.  ; 
adv  K.  N.-R.  June  24. 

(I.,  t'lnelnnati — July  2,  by  Comrs.  Hamil¬ 
ton  Co.,  82,349  ft.  6-  to  8-In.  c.i.  mains  in 
Water  Supply  I,ine  28,  Dist.  7  (Fruit  Hill 
anti  Korrestville),  $192,513.  I.,.  C.  Boyatt, 

Court  House,  engr.  Noted  Apr.  8. 

(».,  Columbus  —  July  3.  by  Bd.  Comrs. 
Franklin  Co.,  O.  Moore,  clk.,  12,810  ft.  6- 
to  12-in.  c.i.  water  mains,  etc.,  in  Sewer 
pist.  4,  $28,000  ;  also  11,630  ft.  8  and  10 
in.  vitr.  sewer  in  Sewer  Dist.  4,  $19,000. 
K.  <1.  Bradbury,  406  Court  House  Annex, 
engr. 

O. ,  firover  (Tiltoiivllle)  —  July  11,  by 
Village,  at  office  B.  Harris,  clk.,  water 
supply  and  distributitin  system.  H.  C. 
Altliar,  1st  Natl.  Bank  Bldg.,  Bellaire, 
engr.;  adv.  E.  N.-R.  June  24, 

III.,  Evanston — See  “Streets  and  Roads.” 
Wis.,  Milwaukee — June  29,  by  Central 
Bd.  Purchases.  J.  W.  Nicholson,  ch.  buyer, 
Sr>0  tons  Class  "C”  c.i.  pitH*  and  40  tons 
8|M'cial  castings.  J.  Schwada,  city  engr. 

S.  U.,  Sioux  Falls  —  July  13,  by  City 
Comrs.,  fabricating  and  erecting  300,000 
gal.  elevated  steel  tank,  wells,  well  houses, 
etc.  Maury  &  Gordon,  1445  Monadnock 
Blk.,  Chicago,  Ill.,  consult,  engrs. ;  adv.  E. 

N. -R.  June  24. 

Mo..  Charleston — July  19,  by  C.  I.i.  Joslyn, 
mayor,  and  E.  H.  Smith,  city  clk.,  water¬ 
works,  Incl.  wells,  etc.  F.  I.i.  Wilcox, 
('hentical  Bldg.,  St.  I.a)uis,  consult,  engr.  ; 
adv.  E.  N.-R.  June  24. 

I'ullf.,  Fairfield  —  July  6.  by  Supervs. 
Solano  Co.,  22,050  ft.  4-  to  8-in.  c.i.  mains, 
etc.  in  Vallejo  Annex.  To  exceed  $25,000. 

F.  A.  Steiger,  Fairfield,  co.  surv.  Noted 
June  17. 

Calif.,  Oakland  —  July  2.  by  Directors 
Ka.st  Bay  Municipal  Utility  Dist.,  Ray 
Bldg.,  furnishing  and  installing  gates  and 
.«M'reena,  etc.,  for  San  Pablo  and  Lafayette 
Screening  Chambers.  Mokelumne  River 
IToject,  Schedules  1  and  2. 


Bids  Received 

N.  Y.,  Long  Island  City  —  N.  J.  Hayes, 
eomr.  VVater  Supply,  tJas  &  Electricity, 
Municipal  Bldg.,  New  York  City,  mains  in 
Elmhurst,  Lamont,  5th.  Herrick,  34th  Aves., 
etc.,  here,  from  Bruno  Costanzo,  2777 
Myrtle  Ave.,  Brooklyn,  $6,930  ;  and  in  Elm¬ 
hurst.  Lamont,  37th  Aves.,  here,  from  G.  V. 
Cornell,  30  Egbert  PI  ,  St.  George,  $48,898. 
Noted  June  17. 

N.  y..  New  York  —  N.  J.  Hayes,  comr. 
Water  Supply,  Gas  &  Electricity,  Municipal 
Bldg.,  June  18,  mains  in  Bryant,  Garrison, 
Jerome,  Longfellow  Aves.,  etc.,  also  in  De- 
Kalb,  Harrison  Aves.,  etc.,  from  Riverdale 
Water  Works  Corp.,  335  East  113th  St., 
$12,500  and  $14,100  respectively.  Noted 
June  17. 

N.  Y..  St.  George  —  N.  J.  Hayes,  comr. 
Water  Supply,  Gas  &  Electricity,  Municipal 
Bldg.,  New  York  City,  mains  in  Bogert, 
('loverdale,  Craig  Aves.,  etc.,  here,  from 
Knight  &  DeMicco,  Inc.,  448  East  Tremont 
Ave.,  New  York  City.  $23,434.  Noted 
June  17. 

O. ,  Cinrinnati — Director  Pub.  Serv.,  June 
1.  120  tons  4-  to  24-in.  hub  and  spigot  c.i. 
pi|>e,  etc.  to  water  distribution  system,  for 
Mt.  Airy  Water  Tanks,  from  U.  S.  Cast 
Iron  Pipe  Co.,  Addyston,  $8,833.  Engrs. 
est.  $10,000. 

Wis.,  Milwaukee — Dept.  Pub.  Wks.,  R.  E. 
Stoeltlng,  comr.,  June  14,  8,337  ft.  c.i.  mains 
in  various  streets,  from  F.  E.  Kaminski, 
745  46th  Ave.,  West  Allis.  $27,124. 

Minn.,  Minneapolis  —  P.  S.  Gram,  city 
purch.  agt.,  June  15,  686  tons  24  in.  Class 
"B"  c.i.  pipe,  from  Amer.  Cast  Iron  Pipe 
Co.,  712  Plymouth  Bldg.,  $5.85  iJer  ft.  Noted 
June  10. 

8.  D.,  Mitchell — F.  McGovern,  city  aud., 
June  7,  elevated  steel  tank  and  tower,  from 
iMoneer  Bridge  Co.,  Mitchell,  $15,955.  Engrs. 
est.  $15,000. 

Contracts  Awarded 

Mass..  Amesburjr  —  Water  Works  Dept., 
iron  removal  plant,  1  and  2  story,  rein. -con., 
brl(dt,  to  S.  C.  Sperry  Co.,  292  Main  St., 
Cambridge.  $76,000. 

N.  T.,  Brooklyn  —  N.  J.  Hayes,  comr. 
Water  Supply,  Gas  &  Electricity,  Municipal 
Bldg.,  New  York  City,  steel  and  c.i.  mains 


in  Dcean  Parkway.  Church  and  Grave.send 
Aves.,  to  PenstiM'k  Constr.  Co..  Sharon.  Pa.. 
$451,644.  Noted  June  10. 

N.  J.,  Geeun  t'lt.v — City  Comn.,  extend¬ 
ing  main.s,  etc.,  in  variou.s  .streets,  to  A,  N. 
Bugbee,  219  East  Hanover  St..  Trenton, 
$86,090. 

N.  J.,  Rahway  —  Bd.  Water  ('oiiirs. 
•■oagulatlon  basin,  new  filter  plant,  etc.,  to 
Tuller  Constr.  t'o..  95  Monmouth  St.,  Red 
Bank,  $76,065.  Ni>ted  June  17. 

Pa.,  I’hila. — Dept.  Pul>.  Wks.,  Bureau  tif 
Water,  Contrs.  795  and  818,  to  Acme  Ma¬ 
chine  Co.,  316  North  17th  St.,  $24,398  and 
$21,517  resi)ectively  ;  Contr.  801,  to  Kober 
Constr.  Co..  34  South  17th  St.,  $254,435, 
and  Contr.  826.  to  P.  and  A.  J.  Ellis,  In<'., 
4th  and  Wyoming  Sts.,  $41,275.  Grand 
total  $341,625.  Noted  June  17. 

<).,  Cleveland  —  Comrs.  Cuyahoga  Co., 
9,000  ft.  6-  to  12-in.  c.i.  mains  in  t.'lague,, 
Hall  and  Dover  Center  Rds.,  Impvt.  1052, 
and  18,000  ft.  6-  to  12-In.  in  Cahoon,  Bas¬ 
sett  and  Bradley  Rds.,  Impvt.  1053,  to  F. 
Hadded,  Davis  &  Farley  Bldg.,  Cleveland, 
$47,520  and  $81,691  respt>ctively.  Noted 
June  17. 

.Midi.,  Berkley — Village,  6  and  8  in.  c.i. 
mains,  etc.  in  various  streets,  to  T. 
Brooks,  Jackson,  $28,000. 

.MIeh.,  Detroit  —  Bd.  Fire  Comrs.,  3.000  ft. 
of  6  in  Class  "B"  c.i.  pii>e.  to  U.  S.  ('a.st 
Iron  Pipe  Co.,  East  Burlington,  N.  J.  at 
$48.95  per  ton. 

HI..  Klmhiirst — Drilling  well  and  furnish¬ 
ing  pump,  to  S.  B.  Geiger.  1435  Old  Colony 
Bldg.,  Chicago.  Ill.,  $43,000. 

III..  Niles  Center — V'lllage.  6-  to  12-in. 
c.i.  mains  in  Devonshire  Manor  Subdivision, 
to  Krenn  &  Dato,  North  Michigan  Ave.  anti 
Walton  PI.  ;  in  Grosse  Pointe  ltd.  ami 
latramie  Ave.,  to  N.  Santucci,  Oak  Park. 
Noted  Feb.  19. 

Neb.,  Fremont — Water  &  Light  Comrs., 
general  contract  pump  house  pumi>s  ami 
piping,  to  Worthington  Pump  &  Mchy.  Co., 
115  Bway.,  New  York  City,  N.  Y.,  $17,310. 

N.  D..  Fargo — City  Clerk,  large  distribu¬ 
tion  main  at  west  end  of  city  between  north 
and  south  sides,  to  W.  E.  Kennedy,  Fargo, 
$66,256.  Engrs.  est.  $85,000.  Noted 
May  20. 

Mo.,  Conception — Abbey,  c/o  Procurator, 
1  m.g.  rein. -con.  storage  reservoir,  to  J. 
Reggie.  Conception. 

Mo.,  Webster  Groves  (Ind.  br.  St.  laiuis) 
— Steel  tank  on  tower,  to  V'.  E.  Taylor,  110 
Orchard  St.,  $23,069.  Noted  Apr.  1. 

Wash.,  Seattle — Bd.  Pub.  Wks.,  mains  in 
Ashworth  Ave.  et  al,  to  J.  L.  Smith,  304 
West  36th  St.,  $58,014.  Engrs.  est.  $63,- 
184.  Noted  June  17. 


Sewers 


Proposed  Worli 


Conn.,  New  Britain  —  Plano  extending 
sewers  in  various  streets  and  sewage  plant. 
$50,000.  J.  W.  Williams,  city  engr. 

Conn.,  West  Haven  (br.  New  Haven)  — 
Plans  sewerage  system  for  Allingtown  sec¬ 
tion.  $90,000. 

O.,  Canton — SfMjn  takes  bids  con.strucling 
2  mi.  West  Side  intercepting  sewer  from 
9th  St.  S.  W.  along  valley  of  W'est  Creek, 
connecting  with  North  Canton  sewer  at 
North  corporation  line.  $200,000.  W.  E. 
Sarver,  City  Hall,  engr. 

la.,  Sioux  City — See  “Streets  and  Roads.” 

la.,  Sutherland — See  “Waterworks.” 

Neb.,  Columbus — Making  plans  sewers  in 
various  streets.  $75,000.  C.  E.  Devlin,  Co¬ 
lumbus,  engr.  Noted  Apr.  8. 

Ark.,  Conway — Making  preliminary  plans 
sewage  disposal  plant  and  sanltao'  sewers 
in  various  streets.  $52,000.  E.  Hale, 
Citizens  Bank  Bldg.,  Pine  Bluff,  engr. 
Noted  Mar.  4. 

Mo.,  St.  Joseph  —  Election  July  14, 
$1,036,000  bonds,  sewers  in  various  streets. 
W.  M.  Spann,  City  Hall,  engr. 

.Mo.,  Smithvllle — Election  July  6,  $30,000 
bonds  sewage  disposal  plant  and  sanitary 
sewers  in  various  streets.  W.  B.  Rollins  & 
Co.,  521  Ry.  Exch.  Bldg.,  Kansas  City, 
engrs. 

Okla.,  Medford — Defeated  $30,000  bonds, 
sewers  in  various  streets.  E.  T.  Archer  & 
Co.,  609  New  England  Bldg.,  Kansas  City, 
Mo.,  engrs.  Noted  Apr.  8. 

Okla.,  Muskogee — Made  plana  18,182  ft. 
6  and  8  in.  sewers  in  Sewer  Dist.  62.  $40,- 

057.  J.  R.  March,  Muskogee,  engr. 

Okla.,  Red  Fork — Voted  $35,000  bonds, 
new  sewerage  system.  W.  E.  Davis,  Cole 
Bldg.,  Tulsa,  engr.  Noted  May  13. 

Calif.,  Los  Angeles  —  Los  Angeles  Co. 
made  plans  41,965  ft.  8-  to  12-ln.  cement 
main  sewers  and  49,000  ft.  6  in.  cement 
house  sewers,  etc.  in  Mountain  View  Ave., 
etc.  To  exceed  $100,000. 

Calif.,  Merced — Plans  election  $100,000  or 
more  bonds,  extending  sewerage  system. 


Bids  Desired 

N.  Y.,  81.  George  —  June  29,  by  .1  A 
I.ynch,  pres.  Richmond  Boro,  Boro  Hall, 
tem|M>rary  sanitary  sewer  in  Grand  Ave 
from  V’ictory  Blvd.  to  Rugby  Rd. 

«.,  .\kron — June  30.  by  W.  E.  Peters,  dir. 
Pub.  Serv..  15,000  ft.  8-  to  48-in.  storm 
and  sanitary  sewer  In  Riverside  Dr.  et  al  . 

2  $86,450.  and  3,755  ft  8-  to  30-in.  in 
Riverside  Dr.  et  al..  1  $27,300  ;  3,370  ft  8- 
to  42-in.  trunk  and  liK'al  sewers  and  house 
connections  in  Black  SI.  et  al.,  $31,100. 
also  5,975  ft.  8-  to  2o-in.  sanitary  sewer  In 
West  Exchange  St.  et  al..  $39,800  J.  K. 
Root.  Municipal  Bldg  ,  engr 

D.,  Canton-  July  1.  by  J.  A  Gossett,  dir. 
Pub.  Serv.,  3rd  Sect.  West  Side  Intercept¬ 
ing  Sewer.  11,250  ft.  brick,  segment,  blo«-k 
or  rein. -con.  pip**.  W.  E.  Sarver.  city  civil 
engr.  ;  adv.  E.  N.-R  June  24 

G..  Culiimbuii — See  “Waterworks." 

4)..  4irandvlew  llelghtn  (t'olumbus  P  D  ) 
— June  28,  by  G.  B.  Welsh,  village  clk..  ap¬ 
proximately  2,700  ft.  15-to  42-in.  vitr. 

sewer  in  various  streets.  Approximately 
$30,000.  Burgess  &  NIple.  568  East  Broad 
St.,  Columbus,  engrs. 

<>..  Grover  (Tiltonville) — July  11.  by  B 
Harris,  village  clk.,  sewer  in  1st  or  South 
Sower  Dist.  and  2nd  or  North  Sewer  Dist. 

H.  C.  Arthur,  1st  Natl.  Bank  Bldg.,  Bel¬ 
laire,  engr.  ;  adv.  E.  N.-R.  June  24. 

Wis.,  Madison — July  1.  by  W.  R.  Winck- 
ler.  city  clk.,  twin  grit  chamla'r,  grease  ex¬ 
tractor,  6  Imhoff  and  1  dosing  tanks,  etc., 
for  sewage  disposal  jilant.  E.  E.  I’arker, 
City  Hall,  engr. 

la.,  W  internet — June  29,  by  E.  Travi.s, 
city  clk.,  89,700  ft.  8-  to  18-ft.  clay  or 
c*‘ment  sewers,  pumping  plant  and  disisisat 

iilant.  etc.  Burns  ft  McDonnell  Eng.  Co., 
nterstate  Bldg.,  Kansas  City,  Mo.,  engrs. 
Noted  Mar.  25. 

Minn.,  White  Bear  I.ake — July  7,  by 
L.  M.  Rief,  city  clk.,  67,631  ft.  8-  to  21-in. 
vitr.  sewers  In  various  streets,  also  2  pump¬ 
ing  stations  and  dis|Misal  plant.  $50,000. 
Pillsbury  Eng.  Co.,  2344  Nicollet  Bldg., 
Minnea|M>lis,  engr. 

Neb.,  F.veter — June  29,  by  Village,  c/o 
P.  R.  Farmer,  clk.,  20,384  ft.  8-  to  12-in 
sewers,  15,000  ft.  ditch  flushing,  pumping 
station,  outlet  main  and  disposal  |>lant. 
$47,000.  Grant,  Fulton  &  I.«etton,  525 
South  13th  St..  Lincoln,  special  engrs. 

('alir.,  Los  Angeles — July  13,  by  Los  An¬ 
geles  Co.  Sanitation  Dist.  1,  iiortlon  Wright 
Rd.  Trunk  Line  Sewer.  7,566  ft.  24  in., 
3,333  ft.  27  in.,  2,843  ft.  20  in.  reln.-coa. 
pipe  or  vitr.  clay  pl|)e.  A.  K.  Warren,  Law 
Bldg.,  Ix)8  Angeles,  engr. 

Bids  Received 

wis..  La  Crosse  —  Bd.  Pub.  Wks.,  Juno 
11,  12,135  ft.  8-  to  15-ln.  vitr.  sewers,  etc. 
in  9  streets,  from  E.  T.  Webster,  1463 
Goodrich  Ave.,  St.  Paul,  Minn.,  $34,812. 

Calif.,  Oakland — From  Smith  Constr.  Co., 
Syndicate  Bldg.,  sewers  in  Edith  St. 
between  Park  Rd.  and  Florence  Ave.  and 
also  portions  Florence  Ave..  5,475  ft.  8  In. 
vitr.  pipe  at  $3.50  jier  ft.,  570  ft.  10  in.  vitr. 
pil>e  $3.60,  15  ft.  10  in.  wrought  iron,  steel 
pipe  $4,  etc. 

Calif.,  Oreanside — J.  H.  I.,andes,  city  clk., 
vitr.  and  c.i.  sewerage  system,  from  O.  K. 
Hearte,  1530  Paloma  St.,  Pasadena,  $165,- 
580.  Noted  June  3. 

Contracts  Awarded 

N.  Y.,  Long  Island  City — M.  E.  Connolly, 
pres.  Queens  Boro,  Queens  Subway  Bldg., 
outlet  barrel  stave  sewer  and  pumping  fa¬ 
cilities  at  5th  Ave.  near  10th  St..  Flushing 
Bay,  College  Point  Rd.,  Ward  2,  incl 
pumping  stations  and  connections  between 
sewers,  to  Fishbach  ft  Moore,  Inc.,  222  East 
42nd  St.,  New  York  City,  $39,470.  Noted 
May  13. 

Md.,  Salisbury — W'ater  and  Sewer  Comn., 
25,000  lin.ft.  sewers  in  North  Division  and 
13  other  streets,  to  Martin  Constr.  Co.,  Al¬ 
bert  I.s?a,  Minn.  $47,400. 

O.,  Cleveland  —  (Tomrs.  Cuyahoga  Co.. 
9,000  ft.  8  and  24  In.  vitr.  tile  sewer  in 
Overlook  Dr.,  Impvt.  95,  to  I.,angenhan 
Constr.  Co.,  Marshall  Bldg.,  $67,434.  Noted 
June  17. 

O.,  CleveUnd— For  2,870  ft.  12-  to  24-In 
vitr.  tile  11.470  ft.  3-C  and  1,470  ft.  2|  ft. 
C  brick  sewer  in  W'est  150th  St.,  t<» 
Kassouff  ft  Co.,  3182  West  25th  St.,  $32,080; 
1,135  ft.  12-  to  24-In.  tile  sewer  In  Crescent 
Ave.,  to  E.  Cesa,  2462  Baldwin  Rd.,  $6,161  ; 
and  875  ft.  12-  to  18-in.  in  Guardian  Blvd., 
to  Yahya  Bros.,  3196  W'est  25th  St.  Noted 
June  17. 

O.,  Cleveland — Vitr.  tile  sewer  in  Pearl 
Rd..  to  Amata  Constr.  Co.,  706  The  Arcade. 
$53,222.  Noted  June  17. 

O..  Cincinnati — Director  Pub.  Serv.,  587 
ft.  24  in.  vitr.  clay  and  460  ft.  33  In.,  1.170 
ft.  36  in.,  326  ft.  51  in.  brick  trunk  sewer 
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WHAT’S  IN  A  NAME? 


mHE  name  Industrial  on  a  machine  stands  for  the  ideals  of 
the  firm  which  built  it,  guaranteeing  to  owners  all  over  the 
world  the  basic  principles  of  honest  workmanship  which  have 
made  the  name  synonymous  with  all  that  is  dependable  and  efficient. 

Since  the  day  of  its  inception  fifty-three  years  ago,  the  INDL’STRIAL 
Works  has  been  engaged  in  designing  and  building  the  finest  ma¬ 
terial  handling  equipment  in  the  world.  The  plant  with  its  name 
has  backed  its  products  to  the  last. 

Industrial  cranes  and  other  products  are  built  complete  in 
Industrial  Works  shops.  This  includes  all  units  such  as  machinery 
units,  boilers,  cars,  trucks,  tractors,  booms,  tanks,  etc.  The  highest 
standard  of  quality  of  materials  is  always  maintained. 

Who  says  “things”  haven’t  souls?  Souls  are  built  into  INDUSTRIAL 
products  with  just  as  much  care  and  attention  as  the  engines  and 
gears.  INDUSTRIAL  WORKS  service  extends  a  long  sheltering  arm 
over  Industrial  products  scattered  throughout  the  world.  The 
contact  with  the  home  plant  helps  keep  the  soul  alive  in  them  long 
after  other  equipment  finds  refuge  in  the  scrap  pile. 


INDUSTRIALS  DO  EXCEL! 


INDUSTRIAL  WORKS,  BAY  CITY,  MICHIGAN 


June  24,  1926 
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Scwtrs  (Continued) 

in  r;ivine  north  of  Koley  Rd.,  to  J.  J.  Well- 
ine  2943  Llaeher  Ave.,  $23,503.  Kn^rs. 
^st'  $2ti,700.  Noted  June  10. 

o.,  Mimiiillon  —  Sanitary  sewer  In  Co- 
)uiiil)ia  HelKhts,  Oak  and  tVarriek  Sts.,  to 
j  whitman  Co.,  Massillon,  $27,540.  Knftrs. 
,.k.  $25,000. 

Mii-h..  Detroit— Vitr.  briek  and  eonerete 
iK-u'-rs  in  tunnel  2,801  lin.ft.  in  Seven  Mile 
Rd.  Arm,  Sect.  5,  and  I.iateral  Sewer  4601, 
to  Rossi,  5307  Pennsylvania  Ave.,  $128,- 
458  and  $17,500  resiteetviely  ;  4,955  ft.  Ash¬ 
land  Ave.  Sewer,  Sect.  3,  to  B.  Hayes,  Inc., 
Meyers  Rd.  and  Union  Belt  Bine  R.R. 
tracks,  >195,670;  4,596  ft.  Ashland  Ave. 
Sewer,  Sect.  4,  and  5,155  ft.  Sect.  5,  to 
I  Central  Contg.  &  Kng.  Co.,  17576  Wyoming 

I  Ave.,  $168,205  and  $123,442  respectively; 

2,542  ft.  Bedford  Rd.  Sewer,  Sect.  4,  to  P. 
Capitello,  9779  Kresge  Ave.,  $29,661  ;  4,592 
ft.  Schoenherr  Rd.  Arm,  Ashland  Ave. 

Sewer,  to  W.  Blanck  Co.,  40  Seven  Mile 
Kd.,  $154,249  ;  Lateral  Sewer  4578,  to  J. 
and  A.  Pontarelli,  Transportation  Bldg., 
$11,450;  I.*teral  Sewers  4597  and  4602,  to 
United  Sewer  Corp.,  516  Transportation 

Bldg.,  $32,000  and  $13,600  respectively; 

Lateral  Sewer  4603,  to  Ixtuwers  &  Sommer- 
ville,  8014  Grand  River  Ave.,  $8,770, 
Lateral  Sewer  4614,  to  F.  DIvito,  4174  Rus¬ 
sell  St.,  $2,100.  Grand  total  $885,106. 

111.,  Decatur— -City,  North  Side  Sewer  Im¬ 
provement,  incl.  mains,  laterals,  etc.,  to 
Merkle  Constr.  Co.,  Davidson  Bldg.,  Kansas 
City,  Mo.,  $358,212.  Kngrs.  est.  $442,876. 
.Noted  Jan.  21. 

Is..  Schsller  —  M.  E.  Currie,  city  elk., 
sewage  disposal  plant  and  1,200  ft.  12  in. 
outlet  sewer,  etc.,  in  various  streets,  to 
Weighton  Constr.  Co.,  436  Grain  Kxch., 
Sioux  City.  Engrs.  est.  $25,000.  Noted 
Apr.  1. 

Kan.,  Wathena  —  Disposal  plant  and 
sewers  in  various  streets,  to  Asplund 
('onstr.  Co.,  Tecumseh,  Neb.,  $33,705. 
Noted  May  13. 

Tex.,  Panhandle  —  City,  c/o  W.  P. 
Stephen,  secy.,  sanitary  sewerage  system 
and  disposal  plant,  to  W.  B.  Carter,  Sioux 
City,  la.,  $111,899.  Noted  June  10. 

4'sllf.,  Long  Bruch  —  Constructing  Pump 
Hist.  6  (Burnett  St.,  etc.),  to  J.  Artukovich, 
626  North  Bunker  Hill  St.,  Ix)s  Angeles, 
$173,385.  Noted  June  17. 

Calif.,  Los  Angeles  —  Los  Angeles  Co., 
vitr.  sewers  in  West  Hollyw<K>d  and  Sher¬ 
man  Dists.,  Co.  Impvt.  140,  to  Dalmatin  & 
•Nikcevich,  841  West  62nd  St.,  Los  Angeles, 
$170,670. 

Calif.,  Redwood  City — City  Council,  17,- 
140  lin.ft.  4-  to  8-in.  vitr.  sewer,  etc.,  in 
Central  Park  and  Wooster-Witton  and 
Montgomery  subdivision,  to  G.  D.  De- 
(iolyer.  Bacon  Bldg.,  Oakland,  $20,567. 
Noted  May  6. 

tint-,  Toronto — York  Twp.,  4,350  lin.ft. 
21-  to  42-in.  vitr.  tile  trunk  sewer  in 
Sunnybrae,  (Trescent,  Jane  St.,  Bartonbelle, 
Cornell,  Emmett  and  Buttonwood  Aves.,  to 
Nelson  River  Constr.  Co.,  Bank  of  Hamil¬ 
ton  Bldg.,  $51,884.  Engrs.  est.  $50,000. 

Man.,  Gypsumville— Dept.  Pub.  Wits.,  Re- 
<'lamHtion  Dept.,  Parliament  Bldgs.,  Winni- 
I)eg,  constructing  drain,  here,  to  Tomlinson 
('onstr.  Co.  Ltd.,  711  Confederation  Life 
Kldg.,  Winnipeg,  at  $0,215  per  cu.yd. 
Bngrs.  est.  $43,000. 


Waste  Disposal 


Bidg  Desired 

Pa..  Ambridge — July  12,  at  office  A.  W. 
Johns,  boro,  mgr.,  garbage  incinerators, 
chimney,  building  and  ramp;  adv.  E.  N.-R. 
June  24. 

Fla.,  Orlando— July  21,  by  L.  M.  Autrey, 
mayor  and  City  Comn..  City  Hall,  incinera¬ 
tor.  J.  A.  Stinson,  city  elk. ;  adv.  E.  N.-R. 
June  24. 


Bridges 


Proposed  Work 

New  Hampshire — State  Hy.  Dept.,  Con¬ 
cord,  plans  1  span,  32  ft.  rein.-con.  deck 
girder  bridge  over  Hampton  River,  $40,- 
000,  also  bridge  and  approaches  on  0.056 
mi.  East  Side  Rd..  $40,000,  both  in  Hamp¬ 
ton,  Rockingham  Co.  F.  E.  Everett,  comr. 
W.  A.  Grover,  Portsmouth,  div.  engr. 

Md.,  Olenbumle  (br.  Baltimore) — State 
Roads  Comn.,  Baltimore,  making  plans  con- 
<  rete  bridge  over  Marley  Creek,  near  here. 
$25,000.  J.  N.  Mackall,  Garrett  Bldg.,  Bal¬ 
timore,  chn. 

IIL,  Chicago — City  soon  takes  bids  super¬ 
structure  210  X  86  ft.  trunnion  bascule 


bridge  over  Chicago  River  at  Iji  Salle  St. 

T.  G.  Philfeldt,  City  Hall.  engr.  Noted 
Mar.  11. 

Kun..  I.uwrrnee — iKiuglas  ('o.  plans  one 
40  ft.,  one  .56  ft  and  iuie  122  ft.  marsh 
arch  bridge,  on  Federal  Aid  Project  315-D. 

K.  K.  Trueblood.  l.,jiwrence,  engr. 

Mo..  l.oiiiMiaiia  -  Missouri-llllnois  Bridge 
Co.,  c/o  <_'.  (5.  Buffum  Lumber  i'o.,  making 
plans  rein.-con.  and  steel  vehicular  bridge 
c«)nnecting  Illinois  and  Missouri  State  High¬ 
way  Systems,  here.  $1,00(1.000.  Harring¬ 
ton.  Howard  &  Ash.  1012  Baltimore  St., 
KaiKsas  City,  engrs  Noted  May  2o. 

Tex..  ItntPHvillr  —  See  "Streets  and 
Roads.” 

Tex.,  ('lalrenioiit  —  See  "Streets  and 
Roads." 

Tex.,  Laredo — See  "Streets  and  Roads." 
Tex..  Lubbock — See  "Streets  and  Roads.” 
Okla.,  Shawnee — State  Hy,  Dept.,  Okla¬ 
homa  City,  making  preliminary  plans  new 
2  span  140  ft.  steel  truss  bridge  t>n  concrete 
piers  over  Canadian  River,  on  Highway  3, 
Pottawatomie  Co.,  here.  $35,000.  J.  M. 
l*age,  highway  engr. 

Bids  Desired 

New  Hampshire  —  July  2.  by  State  Hy. 
l»ept.,  ('oncord.  three  1  span,  50  ft.  rein.- 
con.  bridges,  one  on  Sta.  5  plus  00  one  Sta. 
26  plus  00  to  26  plus  50,  and  other  Sta. 
59  plus  75,  all  in  Marlboro.  F.  E  Everett, 
ctunr.  E.  S.  Hastings,  engr. 

New  Hampshire  —  See  "Streets  and 
Roads. 

New  Jersey^ — July  7,  by  State  Hy.  Dept., 
Trenton,  reconstructing  5  bridges  on  Route 
7,  Se<-ts.  6  and  7.  Middlesex  and  Monmouth 
t'ountles.  A.  L.  Grover,  secy.  ;  adv.  E. 
N.-R,  June  24. 

New  Jersey  —  July  12,  by  State  Hy. 
Comn.,  Trenton,  reconstructing  bridge  «>ver 
Pensauken  ('reek  at  M.  P.  3.6  on  Route  2, 
in  Burlington  and  Camden  Counties.  A.  L. 
Grover,  sei'y.  ;  adv.  E.  N.-R.  June  24. 

I’a..  Wilkes-Barre — July  21,  by  T.  T. 
Butts,  i'ontroller  Luzt-rne  ('o..  removing 
existing  stone  masonry,  etc.  and  construct¬ 
ing  new  rein.-<'on.  and  stone  bridge  at 
Market  St.  B.  M.  Iiavis,  Whitehall  Bldg., 
New  Ytirk  ('ity,  engr.;  adv.  E.  N.-R. 
June  24. 

Marylanil  —  June  29,  by  State  Roads 
Comn.,  Baltimore,  60  ft.  span  rein.-con. 
arch  bridge  over  Ballenger  (/reek,  on 
Buckeytown  Pike,  about  3  mi.  south  «if 
Frederick,  Contr.  F-84,  Frederick  Co.  J. 
N.  Mackall,  chn.  ;  adv.  E.  N.-R.  June  24. 

I.oiiisiana — July  15,  by  State  Hy.  Comn., 
Baton  Rouge.  Bayou  Macon  Bridge,  12(1 
ft.  riveted  steel  thru  truss  span,  on  Federal 
Aid  Project  170  A,  I.Jike  Providence-Oak 
Grove  Highway,  Ea.st  and  West  Carroll 
Parishes.  W.  B.  Robert,  Reymond  Bldg., 
Baton  Rouge,  engr. 

WIs.,  Milwaukee — See  “Materials.” 
la..  Newl«in — June  29,  at  oflice  Auditor 
Jasper  ('o..  1  pony  truss,  3  I-beam  and  9 
slab  bridges,  also  80  box  culverts.  It.  Mc- 
Murray,  Newton,  co.  engr. 

la..  Rock  KapiflH  —  June  28,  at  office 
-Auditor  i,yon  t'o.,  one  40  x  2((  ft.  pony 
truss  and  two  26  x  28  ft.  l-la-am  bridges, 
also  9  box  and  23  circular  culverts. 

Kan.,  OskaliMwa — July  13,  by  Clerk  Jef¬ 
ferson  Co.,  three  40  ft.  deck  girder  and  one 
140  ft.  steel  truss  span  bridges,  and  grad¬ 
ing  Federal  Aid  Project  222.  R.  C.  Ham, 
Ctskaloosa,  co.  engr. 

MiHMMiri  —  July  1,  by  State  Hy.  l»ept., 
Jefferson  ('ity,  10  rein.-con.  and  steel 
bridges  In  Benton.  Cooper,  Dent,  Putnam, 
Ripley  and  Wright  Counties.  B.  H.  Plep- 
meier,  ch.  engr.  Noted  June  17, 

-Alo.,  BuHworth — June  26,  by  Carroll  Co. 
(Carrollton)  and  Chariton  Co.  (Keytes- 
ville),  constructing  542  ft.  steel  span.  14 
ft.  in  Carroll  Co.  and  104  ft.  span  in 
('hariton  Co.,  with  175  ft.  center  span, 
over  Grand  River,  near  here.  $50,000. 
Noted  Apr.  15  under  "Missouri.” 

Oklahoma — June  29,  by  State  Hy.  Dept., 
Dklahoma  City,  1  span  88  ft.  truss  bridge 
on  concrete  piers  at  Durant,  Bryan  t'o.,  8.05 
tons  reinforcing,  840  ft.  concrete  piling,  etc., 
$30,000  ;  1  80  ft.  steel  truss  bridge  on  con¬ 
crete  piers  at  same  town,  10.63  tons  rein¬ 
forcing,  1,200  ft.  concrete  piling,  etc.,  $38,- 
000 ;  concrete  culverts  on  Federal  Aid 
Project  141-C,  14.21  tons  reinforcing,  210  ft. 
concrete  pipe,  etc.,  $25,000,  on  same  road. 
Sect.  D,  6.08  tons  reinforcing,  etc.,  $25,000, 
on  Federal  Aid  Project  142-A,  5.87  tons  re¬ 
inforcing,  253  ft.  concrete  plite,  etc.,  $25,000, 
on  same  road  Sect.  B,  5.58  tons  reinforcing, 
140  ft.  concrete  pipe,  etc.,  $25,000,  and  on 
same  road.  Sect.  C,  23.84  tons  reinforcing, 
2,400  cu.y(i.  excav.,  2,100  ft.  concrete,  and 
1,320  ft.  wooden  piling,  etc.,  $25,000,  all  at 
Marietta,  Love  f'o.  ;  concrete  »rulvert  on 
Federal  Aid  Project  220-0,  at  Adair,  Mayes 
(  o.,  7.23  tons  reinforcing,  etc.,  $25,000.  J. 
M.  Page,  highway  engr. 


(Ikla..  Idwbel  —  June  29,  by  Stale  Hy. 
iH’pt.,  Oklahoma  ('Ity,  2  span  100  ft.  truss 
bridge,  here.  Mcl'urtain  ('o.  $25,000.  J. 

M  Page,  highway  engr. 

f'wllL,  Red  Bluff— July  6.  by  State  Hy. 
('omn.,  515  Forum  Bldg.,  Sacramento,  three 
70  ft.  span  rein.-con.  giroer  bridge  across 
Reeds  ('reek.  here.  Tehama  Co.  R.  M. 
Morton,  highway  engr. 

Bids  Receinnl 

Mass.,  I-aweaster  —  Concrete  bridge  and 
approaches,  from  Milliken  Armstrong, 

57  Eddy  St,,  Providence,  R.  1.,  $25,459. 
Noted  June  10. 

N.  V.,  Br€M»kl.vii  —  A.  Gcddm.an,  comr. 
Plant  *  Structures,  Municipal  Bldg.,  New 
York  ('ity,  new  center  pier  fender  at 
.Metropolitan  Ave.  Bridge  over  English 
Kills,  here,  from  Rhodes  &  .Manvel,  Inc,,  90 
West  St.,  New  York  City  $17,900.  Noted 
June  10. 

New  Jersey — State  Hy.  f'omn..  Trenton. 
June  21,  constructing  bridge  over  4'<H)|H-r 
River,  on  Camden  t/onnecting  Road-South, 
Camden  ('o.,  from  Brann  &  Stuart,  ('om- 
inercial  Trust  Bldg.,  I’hila.,  Pa..  $118,847  ; 
also  removing  old  bridge  over  Raritan 
River,  between  Perth  Amboy  and  South 
Amboy,  Middlesex  ('o.,  from  G.  Wickla-rg 
tic  Son,  130  t'atalpa  St.,  Perth  Amboy,  $78,- 
000.  Noted  June  3. 

Pennsylvania  —  Comrs.  Allegheny  Co. 
(Pittsburgh),  masonry  and  approai'h  tilling 
for  bridge  over  Monongahela  River,  con¬ 
necting  McKeesport  and  Du(|uesne,  from 
Vang  ('onstr.  Co.,  Bes8«*mer  Bldg.,  $429,445. 
Engrs.  eat.  $510,000. 

I*a..  Mereer-^'omrs.  Mercer  Co.,  con- 
stru«-ting  ('larksville  Bridge  1802,  Pymatun- 
ing  Twp.,  from  Milliron  Constr.  Co.,  Dubois, 
$54,049.  Noted  Mav  13. 

Illinois— .State  Dept.  Pub.  Wks.  &  Build¬ 
ings.  Div.  Highways,  Springfield,  June  9, 
23  ft.  span  concrete  slal)  and  50  ft.  si>an 
concrete  girder  bridges  on  Route  7,  S«‘ct. 
31-B,  I-a  Salle  ('o..  from  Porter-Mc('ulley 
Conjitr.  t'o.,  Mackin.aw,  $21,407  ;  30  ft.  span 
concrete  slab  liridge,  100  ft.  and  60  ft. 
span  »-on<rete  substructure  on  Route  13, 
Sect.  28-B,  St.  ('lair  ('o.,  from  G.  11.  G<M)d- 
link.  Igiwrenceville.  $19,478;  100  ft.  .sp»tn 
and  60  ft.  span  steel  suiierstructure  on 
Route  13.  Sect.  28-('.  St.  Clair  ('o.,  233.260 
lb.  reinforcing,  etc.,  from  Vincennes  Bridge 
Co.,  Vincennes,  Ind.,  $16,440  ;  six  70  ft. 
spans  concrete  arch  bridge  on  Route  1 8, 
Sect.  13-D.  Kendall  tN>.,  from  ('hernus 
Constr.  Co.,  524  Mt'Knlght  Bldg.,  Min¬ 
neapolis,  Minn.,  $76,849.  Noted  May  27 
and  June  3. 

Contracts  Awarded 

New  Hampshire — State  Hy.  D*'pt.,  Con¬ 
cord,  concrete  bridge  and  bituminous 
macadam  approat^hes,  in  East  Kingston,  to 
Ames  ('onstr.  Co.,  Somersworth.  Engrs. 
est.  $25,000. 

Alassarhusetts — ('ommonwealth  of  Mas¬ 
sachusetts,  D«-|it.  Pub.  Wks.,  Boston,  con¬ 
crete  bridge  in  Westminster  and  Winchester 
to  A.  W.  Ia>ud,  42  Brook  St..  Wollaston, 
$61,058.  Noted  May  20. 

.Massaehiisetta— D<-pt.  Pub.  Wks.,  Boston, 
2  concrete  bridges  with  bituminous  mac¬ 
adam  approaches  in  Conway  to  O.  J.  Ken¬ 
nedy  &  Co..  Inc..  Hol.voke,  $46,529  ;  and 
concrete  bridge  and  approaches  on  section 
Highway  in  Middleborough,  to  Milliken  & 
Armstrong,  Providence,  R.  I..  $20,683. 

Noted  June  17. 

Mass.,  Cambridge  ( Bo.ston  P.  (). )  — 
Harvard  I’niversity,  granite  limestone  and 
brick  memorial  foot  bridge  over  ('harles 
River  connecting  Harvard  University  and 
Harvard  Business  S<'hool  (Brighton),  to 
T.  Stuart  &  Son,  22  I’earl  St.,  Boston, 
$194,845.  Noted  May  20. 

AfasH..  Falmouth  —  Bd.  Selectmen,  con¬ 
crete  and  timber  bridge  over  Herring  River, 
to  F.  O.  Taylor,  190  Kempton  St.,  New 
Bedford.  Engrs.  est.  $25,000. 

N.  Y.,  Cohoes — Bd.  Contr.  &  Supply,  City 
Hall,  bridge  over  Mohawk  River,  connect¬ 
ing  Bridge  Ave.  and  Ship  St.,  to  T.  F.  Grat- 
ton  Co.,  Cohoes.  Noted  May  27. 

Virginia — See  "Streets  and  Roads.” 

Va.,  Alexandria — State  Hy.  Comn.,  Rich¬ 
mond,  bridge  over  Hunting  Creek,  on  Rlch- 
mond-Washington  Highway,  here,  to  E.  K. 
Williams,  Richmond,  $25,000.  Noted 
May  20. 

North  Carolina — State  Hy.  Dept.,  Raleigh, 
rein.-con.  bridge,  etc.  t>n  Project  6690, 
Rowan  Co.,  to  J.  S.  Bowers,  Whltevllle, 
$30,881.  Noted  Mar.  18. 

Mleh.,  Grand  Raplils  —  Director  Pub. 
Serv.,  1,500  ft.  rein.-con.  viaduct,  to  Fol- 
well-Ahlskog  (?o.,  393  North  Michigan  Ave., 
Chlj-ago,  111.  $190,000.  Noted  Apr.  29. 

Mleh.,  Grosse  I'ointe  Park  (br.  Detroit) — 
V’illage,  2  rein.-con.  arch  bridges  at  Fox 
Creek,  Whittier  and  Audubon  Aves.,  to 
Swingle  &  Robinson,  South  Biddle  Ave., 
Wyandotte,  Mich.  Engrs.  est.  $25,000. 

Corutr.  Setoa  paffe  402 
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outlast  youi* 


^^^USINESS  Street,  residence 
avenue  or  country  high¬ 
way,  they  are  all  the  same  from 
the  viewpoint  of  the  Tax- 
Payer^  s  Pocketbook.  Only 
one  type  of  pavement  avail¬ 
able  at  reasonable  first  cost 
has  repeatedly  proved  its 
ability  to  outlast  the  bonds 
issued  to  pay  for  it — VIT¬ 
RIFIED  BRICK. 

• 

Think  this  over — name  any 
street  or  road  in  your  neigh¬ 
borhood  not  paved  with 
brick  which  has  given  even 
20  years  of  service.  And  then 
recall  the  fact  that  here  in  the 


United  States  there  are  brick 
pavements  in  use  which 
were  laid  35  to  45  years  ago, 
while  Holland  is  using  brick 
pavements  built  at  Napo¬ 
leon’s  order. 

Which,  to  your  mind,  is  the 
economical  policy  in  paving 
—to  build  wito  “cheap,”  short¬ 
lived  materials  which  will  re¬ 
quire  continuous  repair  and 
may  not  last  even  10  years 
— or  to  pay  an  only  slightly 
higher  first  cost  for  vitrified 
brick  and  get  a  pavement 
that  will  outlast  the  bonds 
and  may  even  outlive  you? 


VITRIFIED 


PAVEMENTS 


June  24,  1926 
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bridges  (Continued) 

III.,  Chicago — Bd.  Bub.  Wk«.,  Room  406. 
City  Hall,  A.  A.  Sprague,  comr.,  ele«’trieal 
e<|i>ipinent  for  double  leaf  trunnion  baaeule 
bridge  over  Calumet  River,  at  lOOth  St.,  to 
Norwood,  Noonan  Co.,  450  West  Suin-rior 
St.,  $48,226.  Noted  June  .1. 

n  !•..  liaCroBoe  —  C.  C.  Congdon,  City 
Hail,  engr.,  160  ft.  rein. -eon.  deek  girder 
bridge  over  lai  Crosse  River,  to  W.ausau 
Iron  Wks.,  738  South  loth  Ave.,  Wausau, 
$t:?,400.  Noted  May  27. 

Iowa  —  Shelby  Co.  (Harlan)  15  high 
tru.ss  and  4  high  truss  bridges  with  I-beam 
approaches  in  various  se<-tions  county,  to 
,standard  Bridge  Co..  1302  City  Natl.  Bldg., 
tiiiiaha.  Neb.,  $127,788. 

Iowa — State  Hy.  Comn.,  Ames,  one  32  ft. 
and  one  35  ft.  deck  girder  bridge,  one  40 
ft.  I-beam  bridge  and  19  culverts  in  Craw¬ 
ford  Co.,  to  Jensen  Constr.  Co.,  Kimb.allton, 
$29,858  :  one  40  ft.  I-beam  bridge  and  21 
culverts  in  Mills  Co.,  to  Wilson  Concrete 
Co.,  Red  Oak,  $12,360. 

Kan..  Medicine  lanige — See  “Streets  and 
Roads.” 

South  Dakota — State  Hy.  Comn.,  Pierre, 
constructing  150  ft.  through  steel  tru.ss  and 
1110  ft.  tlniDer  trestle  approach  spans,  etc. 
on  State  Aid  Project  134,  Stanley  Co.,  to 
We.stem  Bridge  Co.,  748  Peters  Trust  Bldg., 
Omaha,  Neb.,  $13,975;  also  180  ft.  through 
concrete  girder  bridge,  on  Federal  Aid  Proj¬ 
ect  12,  Minnehaha  Co.,  to  W.  R.  I.airson 
Constr.  Co.,  '>ioux  Falls,  $19,473  ;  and 
grading  1.29  ml.  State  Aid  Project  42, 
i'orson  Co.,  to  Kngland  &  England,  Murdo. 
$17,416.  Grand  total  $50,864.  Noted 
May  27. 

Wyoming — See  "Streets  and  Roads.” 

Idaho — Comrs.  I’ub.  Wks.,  at  Idaho  Ho¬ 
tel,  C«s-ur  d’Alama,  128  ft.  steel  span  and 
575  ft.  pile  trestle  over  Spokane  River,  on 
p’ederal  Aid  Project  101 -A.  Kootenai  ('o..  to 
Illinois  Steel  &  Bridge  t'o.,  Hutton  Bldg., 
Spokane,  Wash.,  $43,322.  Noted  May  20. 

California— State  Hy.  Comn..  Sacramento, 
(e.  c.  means  engineers  estimate),  live  54 
ft.  and  eight  36  ft.  9  In.  span  rein. -con. 
girder  bridge  across  Santa  Ana  River, 
Orange  Co.,  to  C.  &  F.  W.  Steffgen, 
Spreckels  Bldg.,  San  Diego,  $98,875  e.  e. 
$102,817  ;  two  8  X  10  ft.  rein. -con.  box  cul¬ 
vert  extensions  at  Hess  Brook.  6  x  8  ft. 
rein. -con.  box  culvert  at  Maddocks  Creek, 
2(1  ft.  span  rein. -con.  girder  bridge  across 
Boulder  Creek,  and  4  x  4  ft.  rein. -con.  box 
culvert  at  an  unnamed  stream,  all  foregoing 
in  Santa  Cruz  Co.,  to  Noble  Bros.,  San 
Jose,  $14,833  e.  e.  $13,652;  ten  19  ft  .span 
timlH'r  bridge  across  New  River,  two  28  ft. 
s|>an  across  Tamarack  Canal,  and  one  19 
ft.  span  across  Trlfollum  Canal,  all  fore¬ 
going  in  Imiterlal  Co.,  to  N.  B.  Conway, 
Hoitville,  $14,199  e.  e.  $14,203.  Grand  total 
$127,907.  Noted  June  10. 


Dams 


Bids  Desired 

Tex.,  Norona — Nocona  Country  Club,  c/o 
W.  F.  Leonard  c/o  F.  &  M.  Bank,  taking 
bids  900  ft.  earthern  dam.  15  ft.  high  9,427 
vd.  borrow  and  333  yd.  core  wall  channel 
excav.,  also  360  yd.  plain  rip  rap.  $30,000. 
Private  plans. 

Contracts  Awarded 

WU.,  Stevens  Point  —  Wi-sconsin  River 
Paper  &  Pulp  Co.,  201  Wisconsin  Ave., 
Neenah,  replacing  with  concrete,  approx¬ 
imately  800  ft.  dam.  22  ft.  high  on  Wis¬ 
consin  River  south  of  here,  to  C.  R.  Meyer 
&  Son.  Co.,  50  State  St.,  Oshkosh.  Noted 
May  20. 

California — R.  C.  Storrle  &  Co.,  (con¬ 
tractor)  Alexander  Bldg.,  San  Francisco, 
sub-let  contract  constructing  main  Bucks 
Creek  Storage  Dam,  1,200  ft.  long  on  top, 
125  ft.  high,  In  Plumas  Co.,  to  H.  H. 
Boomer,  Zelgler  Bldg.,  Spokane,  IVash.,  for 
Feather  River  Power  Co.  Approximately 
$1,000,000. 


Railways 


Proposed  Work 

IllinoU — St.  Louis,  Troy  A  Elastem  R.R. 
Co.,  St.  Louis,  Mo.,  B.  L.  Brown,  ch.  engr., 
plans  extending  1.53  mi.  railroad,  etc.  In 
Madison  Co.,  hef*.  $863,000. 

Minnesota  —  Chicago,  Milwaukee  &  St. 
Paul  R.R.  Co.,  Union  Station,  Chicago,  Ill.. 
C.  F.  Lowther,  ch.  engr.,  plans  10.5  mi. 
extending  to  Southern  Minnesota  dlv.  from 
Hollandale  to  Maple  Island,  Freeborn  Co., 
here. 


Mliinesola  —  Chicago,  Ris-k  Island  & 
Pacific  R.R.  Co.,  Morse,  ch.  engr..  La  Salle 
Sta..  Chicago.  III.,  plans  extending  9.3  mi. 
lowa-Minnesota  dlv.  from  Clarks  Grove 
through  Hollandale  to  Maple  Island,  F’ree- 
born  Co.,  Minn. 

Bids  Desired 

Quebec — See  “Contracts  Awarded.” 

Bids  Received 

i’eniiHylvania  —  A.  C.  Shand,  ch.  engr. 
Pennsylvania  R.R.  Co.,  Broad  St.  Sta., 
Phila.,  June  H),  constructing  concrete 
viaduct,  abutments,  piers,  laying  track,  etc. 
along  Delaware  River  Extension  in  25th  St. 
between  Ellsworth  St.  and  Passyank  Ave., 
Contr.  18,  from  D’Neill  Co.,  127  East 
Mermaid  Lane.  Phila.,  $1,595,571.  Noted 
June  3. 

Contracts  Awarded 

New  York — New  York  Central  R.R.  Co., 
Grand  Central  Terminal,  New  York  City, 
grading  for  3rd  track  from  Voorheesvllle  to 
South  Schenectady,  to  Walsh  Constr.  Co., 
605  Kahl  Bldg.,  Daveiuxirt.  la.,  $975,000. 

.MiniieHuta — Northern  Pacific  Ry.  Co.,  Ry. 
Bldg.,  St.  Paul,  approximately  laying  4  ml. 
tracks,  constructing  3  rein. -con.  and  steel 
bridges  over  streets  .and  laying  75,000  cu.yd. 
excav.,  etc.  for  grade  separation  work  in 
northeast  Minneapolis,  to  Industrial  Contg. 
Co.,  3050  4th  Ave.  South,  Minneapolis,  ap¬ 
proximately  $100,000.  Owner  furnishes 
materials. 

MinneHuta  —  Minnesota  Western  Ry.,  E. 
D.  Luce,  vice-pres.  and  genl.  mgr.,  2823  6th 
Ave.,  Minneapolis,  grading,  etc.  approx¬ 
imately  100,000  cu.yd.  track  bed  between 
Minneapolis  and  Igike  Lillian,  to  Lobnitz 
&  Davy,  Olivia.  Engrs.  est.  $25,000.  Noted 
May  20. 

rHlifornla — Southern  Pacific  R.R.  Co.,  65 
Market  St.,  San  Francls<'o,  grade  embank¬ 
ments  in  railroad  yards,  in  San  Jose,  to  San 
Jose  Sand  &  Gravel  t'o.,  San  Jose,  $29,200. 
Noted  Mar.  18. 

Quebec— C^anadlan  I'aclflc  Ry.,  Windsor 
Sta.,  Montreal,  J.  M.  R.  Fairbairn,  ch.  engr., 
will  build  6  mi.  railway  line  between 
Maniwaki  and  Chelsea,  by  day  labor.  Noted 
June  3. 

Rritisli  Columbia — Pacific  Great  Eastern 
R.R.  t'o.,  736  Granville  St.,  Vancouver,  ap¬ 
proximately  1  mi.  cutoff,  north  of  Tillooet, 
to  Georgia  Constr.  Co.,  Ltd.,  Bank  of 
Toronto  Bldg.,  Vancouver,  $130,000. 


Excavation,  Drainage, 
Irrigation,  Levees, 
River  and  Harbor 


Proposed  Work 

Tex.,  Eagle  Pass — Maverick  Co.  Irriga¬ 
tion  Dist.  voted  $50,000  bonds,  defray  ex¬ 
penses  surveying,  etc.  irrigating  65,000  to 
100,000  acres  In  Maverick.  C.  E.  Wright, 
Eagle  Pass.  co.  engr. 

Tex.,  Lnling  —  L.  H.  Bridges  &  J.  T. 
Dickens,  making  preliminary  plans  Irrigat¬ 
ing,  etc.,  3,000  acres  on  Plum  Creek.  $60,- 
000.  Private  plans. 

Bids  Desired 

Mass..  Boston — June  25,  by  Schoolhouse 
Dept.,  excavating  for  2nd  unit  High  School, 
Warren  and  Townsend  Sts.,  Lewis  Dlst. 
$25,000.  F.  E.  Slattery,  chn. 

Mass..  Hcitaate — July  1,  by  Bd.  Select¬ 
men,  dredging  channel,  building  bulkhead, 
making  (ill  and  installing  certain  drains. 
$25,000.  Private  plans. 

fla..  Tampa — June  28,  hy  G.  B.  Knowles, 
1st  Natl.  Bank  Bldg.,  Bradenton,  construct¬ 
ing  392,374  cu.yd.  mains,  laterals,  etc.,  in 
Hillsborough  Co.,  here,  for  Manatee  Valley 
Drainage  Dlst.  $40,000. 

O..  Cleveland — July  2,  by  City,  bulkhead¬ 
ing  Edgewater  Park  along  Lake  Erie,  4,000 
ft.  sheet  piling  and  atone  work.  $400,000. 
R.  Hoffman,  City  Hall,  engr.  Noted  Apr.  29. 

Tex.,  Nocona — See  "Dams.” 

Ont..  Valleyfleld  —  June  22,  by  L.  E. 
O'Brien,  secy.  Dept.  Pub.  Wks.,  Ottawa, 
dredging,  deepening  channel,  35,000  cu.yd. 
clay,  hardpan,  gravel,  etc.,  here.  $50,000. 
K.  M.  Cameron,  Dept.  Pub.  M/kfl.,  Ottawa, 
engr. 

Bids  Received 

Mo.,  8*.  Loots — Bd.  Pub.  Serv.,  208  City 
Hall.  June  15.  excavating  open  well 
caissons,  constructing  foundation  piers  and 
enclosure  of  New  Civil  Courts  Building,  at 
12th  and  Chestnut  Sta,  from  FTuln-Conlon 
Constr.  Co.,  Merchants  Laclede  Bldg.,  $240.- 
000.  Noted  May  20. 


Contracts  Awarded 

New  %'ork — T.  F.  Farrell,  t-omr.  Canal.s 
&  Waterways,  Albany,  repairing  Glens 
Falls  Feeder  Barge  Canal,  Contr.  M-ia,  to 
W.  M.  Bronk,  Hudson  Falls.  $24,779  ;  bank 
protection  in  Champlain  Canal,  Contr.  M-15. 
to  J.  W.  Holler,  Inc.,  Fort  Edward.  $22,241  . 
new  movable  dam  at  R<H-ky  Rift,  Conlr 
M-16.  to  Scott  Brt>s.  Constr.  Co..  117  North 
Washington  St.,  Rome.  $85,953  ;  dredging 
in  Champlain  Canal.  Contr.  M-14,  and  In 
Barge  Canal  from  Vlscher  Ferry  to  lj<H'k 
14.  Contr.  230,  to  Amer.  l’i|>e  &  Constr.  Co  . 
I'ackard  Bldg.,  Phila.,  Pa.,  $102,764  and 
$88,427  res|)ectviely,  from  Isx’k  21  to 
Sylvan  Beach,  Contr.  M-17.  to  1.  M.  laid- 
dington’s  Son.  Inc..  Rochester.  $96,000.  Hot 
Martlnsvllle-Pendleton.  Erie  Co.,  Contr. 
M-18,  to  Dunbar  &  Sullivan  Dredging  I'o.. 
2312  Buhl  Bldg.,  Detroit.  Mich.,  $45,200, 
and  Barge  Canal  from  Indian  Castle  ti» 
Herkimer,  Contr.  231.  to  J.  W.  Hennessey. 
Inc.,  452  Bway.,  $166,938.  Grand  total 
$626,302.  Noted  Mar.  11,  Apr.  1  and  15. 

Minnesota — See  “Railways.” 

Neb..  Omaha  —  Paplo  Valley  D.  D.  2. 
Douglas  Co.  1,053,700  cu.yd.  drainage  work, 
to  Callahan-Walker  Constr.  Co.,  804  1st 
Natl.  Bank  Bldg.,  at  $0.0524  p«'r  cu.yd. 
Noted  June  10. 

Wash.,  Bellingham — Bellingham  Terminal 
Syndicate,  400,000  cu.yd.  excav.  and  filling 
22  acres,  etc..  In  Squalicum  Creek  Water¬ 
way,  to  Puget  Sound  Bridge  &  Dredging 
Co.,^>ntral  Bldg.,  Seattle,  and  Columbia 
Valfey  Lumber  Co.,  Bellingham.  $100,000. 

«)nt..  taoderirh — S.  E.  O'Brien,  secy.  Dept. 
Pub.  Wks.,  Ottawa,  dredging  In  harbor, 
here,  to  W.  L.  E''orrest,  Goderich,  $42,500. 


Streets  and  Roads 


Proposed  Work 


New  Hampshire — State  Hy.  Dept.,  Con¬ 
cord,  plans  grading.  gra%'el  surfacing  1.091 
ml.  Contoocook  Valley  St.,  In  Hillsboro, 
$28,000.  F.  E.  Everett,  comr.  A.  E.  White, 
Keene,  div.  engr. 

New  York — A.  W.  Brandt,  comr.  High¬ 
ways,  Albany,  rejected  bids  June  11,  con¬ 
structing  Repair  Contr.  3147-1522.  High¬ 
way  856,  Sandy  Hill-Glens  Emails  Rd.,  War¬ 
ren  Co.  Will  readvertise.  Noted  June  3. 

N.  J.,  Trenton  —  Bd.  Freeholders  Mercer 
Co.  plans  bituminous  paving  1.5  mi.  Penn- 
ington-Centerville  Rd.  $60,000.  H.  E’. 
Harris,  Court  House,  engr. 

N.  J.,  IVestwood — Mayor  and  Boro  Coun¬ 
cil  rejected  bids  June  1,  grading  and  mac¬ 
adam  paving  Clairmont  Ave.  Will  read¬ 
vertise.  Noted  June  10. 

I’a..  Swissrale — Defeated  $200,000  bonds. 
Improving  various  streets.  J.  D.  Hall,  city 
engr.  Noted  Apr.  8. 

Pn.,  Tarentiim — Plans  brick  paving  9,000 
yd.  7th  Ave.,  and  concrete  paving  9,000  yd. 
7th  Ave.  C.  El.  Miller,  city  engr. 

W.  Ya.,  Chnrirston — Washington  Dlst., 
Kanawha  Co.  election  July  1,  $61,000 

bunds,  improving  roads.  R.  N.  Moulton, 
co.  elk. 

Miss.,  .4mor}-  —  Bd.  Aldermen  rejected 
bids  May  24,  grading,  curbing  and  ruck  as¬ 
phalt  paving,  etc.,  22,500  sq.yd.  various 
streets.  Will  readvertise.  A.  L.  Dabney, 
Columbian  Tower  Bldg.,  Memphis,  Tenn., 
engr.  Noted  May  20. 

Miss.,  Bay  Springs  —  Jasper  Co.  plans 
election  $100J)00  bonds  grading  and  gravel¬ 
ing  14  ml.  Dlst.  3  (Louln-Newton  High¬ 
way).  J.  L.  Wheless.  Hattiesburg,  engr. 

Miss.,  Columbia — Marlon  Co.  soon  takes 
bids  grading  and  graveling  11  ml.  Co- 
lumbia-Bogalousa  Rd.,  and  8  mi.  Columbia- 
Bassfleld  Rd.  J.  L.  Wheless,  Hattiesburg, 
engr.  Noted  June  17. 

Tenn.,  Covington — Plans  paving  various 
streets.  $25,000  bond  issue  soon. 

Ky.,  Cynthlana  —  Harrison  Co.  voted 
$150,000  bonds,  improving  various  roads. 
Noted  May  6. 

O. ,  Lisbon — Comrs.  Columbiana  Co.  soon 
take  bids  grading  and  resurfacing  5  mi. 
Elast  LiverpooUE^last  Palestine  Rd.,  16  ft. 
$70,000.  L.  C.  Kirk,  Lisbon,  engr.  Noted 
Sept.  17. 

Michigan  —  State  Hy.  Dept.,  Lansing, 
takes  bids  about  June  25,  grading,  etc.,  1.5 
ml.  T.  L.  39-13.  Ingham  Co.  C.  Vinton, 
Jackson,  resident  engr. 

Michigan  —  State  Hy.  Dept.,  Lansing, 
takes  bids  about  June  30,  grading  and 
concrete  paving  7  ml.  F.  A.  138,  Midland 
Co.  R.  W.  Roberts,  Saginaw,  engr. 

Michigan — H.  C.  Fleming,  resident  engr.. 
Grand  Rapids,  takes  bids  about  June  29. 
grading,  etc.,  2.5  ml.  T.  L.  54-17  In  village 
Newaygo,  for  State  Hy.  Dept.,  Lansing. 

Mich.,  Muskegon  Heights — Making  plana 
and  takes  bids  about  July  1,  grading  and 
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Gravel  Bank. 
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streets  and  Roads  (Continued) 

I'onerete  paving  15,000  sq.yd.  Baker,  South 
7th  and  South  Peck  Sts.  $50,000.  C. 
Camble,  City  Hall,  engr. 

111.,  Chicago  —  Cook  Co.  Highway  Dept, 
takes  bids  concrete  paving  Cicero  Ave. 

from  147th  to  l»5th  Sts.  $336,047.  ('ounty 
furnishes  concrete.  G.  A.  Quinlan,  County 
Hhlg'.  engr. 

111.,  Kant  St.  DnuU  —  Soon  takes  bids 
curbing  and  asphalt  paving  on  old  base  St. 
('lair  Ave.  from  V.  &  C  Ry.  tracks  to  33rd. 
St..  $71,000;  also  curbing  and  concrete  or 
asiihalt  paving  St.  Douis  Ave.  from  21st  to 
2>.»th  Sts.,  $81,700.  W.  McK.  Brown,  City 
Ball,  engr.  Noted  May  2o. 

111.,  Kdwardsvllle  —  Making  preliminary 
plans  straightening,  grading,  curbing  and 
concrete  paving  Schwarz  St.,  Incl.  subway 
under  Illinois  Traction  System.  $34,000. 

111.,  Fairfield — Making  preliminary  plans 
grading,  curbing  and  concrete  paving  vari¬ 
ous  streets.  $100,000.  Edward  Klad  &  Co., 
920  Chemical  Bldg.,  St.  Louis,  Mo.,  engrs. 

la.,  Iowa  City — IMans  concrete,  brick  or 
asphalt  paving  15  blocks  various  streets. 
$2.5,000-$ 40,000.  F.  E.  Young,  city  engr. 

la.,  Nevada — Soon  takes  bids  asphalt  re¬ 
surfacing  18  blocks  Lincoln,  Lst  to  alley 
between  11th  and  12th  Sts.,  Avenues  K 
and  J  from  5th  to  8th  Sts.,  and  Avenue  J, 
Avenue  E  to  Chicago  &  Northwestern  R.R. 

la.,  'sioiix  City — Soon  takes  bids  curbing 
and  concrete  paving  2,500  sg.yd.  South 
Hennipln  St.,  6,600  sq.yd.  Gilman  Terrace 
and  3,500  sq.yd.  South  Cedar  St.,  also 
9,000  ft.  sewers  In  Myrtle,  Silver  Bluff, 
West  8th  and  West  20th  Sts.  L.  N. 
Hintgen,  City  Hall,  engr. 

la.,  Vinton — Benton  Co.  voted  $1,500,000 
bonds,  paving  51.4  mi.  and  gravel  surfac¬ 
ing  30.2  ml.  primary  roads,  and  78.6  ml. 
st!Condary  roads.  M.  A.  Hall,  Vinton,  co. 
engr.  Noted  Mar.  18. 

la.,  Washington  —  Washington  Co. 
defeated  $962,160  bonds,  grading,  surfacing, 
etc.  137  mi.  various  roads.  W.  P.  Rawn, 
Court  House,  engr.  Noted  May  13. 

.Mo.,  Joplin  —  Soon  takes  bids  bituminous 
paving  Joplin  St.  between  20th  and  32nd 
Sts. :  also  squeegee  asphalt  on  one  course 
rein. -con.  paving  Chestnut  St.  between  9th 
and  10th  Sts.,  and  14th  St.  between  Main 
St.  and  Byers  Ave.  S.  P.  Ashcraft,  Jr., 
City  Hall,  engr. 

Mo.,  Joplin  —  Soon  takes  bids  warrenlte 
bitulithic  concrete  paving,  etc.  10,500  sq.yd. 
A  St.  $21,000;  tlintkoat  paving,  etc.  2,550 
sq.yd.  Sergeant  St.,  $2,550  ;  grading  and 
paving,  etc.  3,835  sq.yd.  various  alleys. 
S.  P.  Ashcraft,  Jr.,  City  Hall,  engr. 

Mo..  Lamar— <^ity  Council  plans  paving 
around  Public  Square.  $35,000. 

-Mo.,  St.  Joseph — Election  July  14,  $813,- 
000  bonds.  Improving  streets  and  park¬ 
ways.  W.  M.  Spann,  City  Hall,  engr. 

Ark.,  Texarkana — Soon  takes  bids  grad¬ 
ing.  curbing,  concrete  paving,  etc..  Paving 
Dist.  49.  $57,860.  C.  S.  Christian.  425  State 
Natl.  Bank,  engr. 

Ark.,  Warren — Soon  takes  bids  grading, 
curbing,  brick,  asphalt  or  concrete  paving 
Street  Impvt.  Dist.  4.  $80,000.  E.  F. 

Peterson,  Texarkana,  engr. 

Tex.,  Batesville  —  Zavalla  Co.  making 
plans  grading,  bridging  and  gravel  sur¬ 
facing  32  mi.  Highway  55,  18  ft.  f390,Q00. 

G.  Lott,  Carrizo  Springs,  engr. 

Tex.,  Brenham — Wa.shington  Co.,  c/o  J. 

H.  Chappell,  judge,  takes  bids  after  June 
28,  concrete  paving  18.3  mi.  Highway  36. 
$560,000.  State  appropriates  $300,000 
towards  cost.  G.  A.  Brother,  Brenham, 
engr.  Noted  June  17. 

Tex.,  Clairemont — Kent  Co.,  c/o  H.  W. 
Davis,  judge,  takes  bids  after  June  28, 
grading,  bridging  and  gravel  surfacing  40 
ml.  Highway  84.  $400,000.  State  appro¬ 

priates  $200,000  towards  cost.  L.  M.  Ferlet, 
Clairemont,  engr. 

Tex.,  La  Grange — Fayette  Co.,  c/o  T.  H. 
Lueders,  making  plans  grading,  bridging 
and  gravel  surfacing  6  ml.  Highway  44, 
$119,475.  R.  E.  Schiller,  La  Grange,  engr. 

Tex.,  Lare<l» — Webb  Co.  making  plans 
grading,  bridging  and  bituminous  macadam 
paving  12.4  ml.  Highway  12-A,  $299,000; 
al8f>  1.24  mi.  same  road  at  Aqullares  cross¬ 
ing,  $31,000.  T.  E.  Huffman,  Laredo,  engr. 

Tex.,  Lubbm-k  —  Lubb<K-k  Co.,  c/o  C. 
Nordyke,  judge,  making  plans  grading  and 
bridging  17.587  ml.  Highway  7,  Federal 
Aid  Project  603-C.  $160,000.  B.  K.  Gar¬ 

rett,  Lubbock,  engr. 

Okla.,  Frederick  —  Making  preliminary 
plans  brick  paving  in  Dist.  16,  $25,000; 
and  In  Dists.  17  and  18,  $30,000.  Benham 
Eng.  Co.,  512  Gumbel  Bldg.,  Kansas  City, 
Mo.,  engrs. 

Wash.,  Seattle — Bd.  Pub.  Wks.,  rejected 
bids  May  28,  Improving  40th  Ave.  N.  et  al. 
$50,000.  J.  D.  Blackwell,  City  Hall,  engr. 
Will  readvertlse.  Noted  June  17. 

California — State  Hy.  Comn.,  Sacramento, 
withdrew  bid  call  of  July  6,  concrete  grad¬ 


ing  and  paving  5  mi.  road  Is-twi-en  Gxnard 
and  Hueneme  Rd.  R.  M.  Morton,  Forum 
Bldg.,  Sacramento,  engr.  Noted  June  17. 

Calif.,  Burlingame — City  Trustees  take 
bids  about  July  6,  improving  Easton  Dr., 
etc.,  8,544  cu.yd.  grading,  101,733  8<i.ft.  con¬ 
crete  guttering,  227,650  sq.ft.  4}  in.  con¬ 
crete  base,  li  in.  Warrenite  surfacing,  etc. 
To  exceed  $80,000.  J.  James,  city  engr. 

Calif.,  K1  Centro — Supervs.  Impt^rial  Co., 
o|ien  bids  about  July  16,  improving  about 
30  mi.  road  from  p«>int  2i  mi.  east  «)f  Bond 
Corner  Store  to  Seeley,  1,728,909  a<i.ft.  6 
in.  and  820,326  sti.ft.  5  in.  macadam  ttav- 
ing,  12,742  s(i.ft.  5  in.  and  3,776  8<i.ft.  6 
in.  concrete  guttering,  26,215  cu.yd.  excav., 
etc.  To  exceed  $500,000.  P.  E.  Kressly, 
H.  W.  Heilman  Bldg.,  Los  Angeles,  engr. 
Noted  May  15. 

Calif.,  Los  Angeles  —  Plans  widening  6 
mi.  Santa  Barbara  Ave.  b«'tween  Alam*‘da 
St.  and  Mesa  Dr.,  $1,5(10,000;  and  5  mi. 
Exposition  Blvd.  between  Main  St.  and 
Jefferson  St.,  $3,000,000.  J.  C.  Shaw,  City 
Hall,  engr. 

Calif.,  Los  Angeles — Los  Angeles  Co.  re¬ 
jected  bids,  curbing,  walks  and  3  in.  mac¬ 
adam  paving  133,340  8<|.ft.  Impvt.  399,  Ia)H 
Angeles  Ave.  between  Michigan  and  Syca¬ 
more  Aves. 

Calif.,  San  Rafael — Supervs.  Marin  Co. 
soon  take  bids,  grading  and  r<x;k  surfacing, 
etc.,  8,000  cu.yd.  I’oint  Reyes  Rd.  from 
Flood  Gate  to  point  7  mi.  west.  J.  C. 
Oglesby,  San  Rafael,  co.  engr.  Noted 
Oct.  22. 

Bids  Desired 

Maine — July  2,  by  State  Hy.  Comn., 
Augusta,  bituminous  macadam  paving  1.9 
mi.  Federal  Aid  Project  100- A,  in  Calais ; 
graveling  3.75  ml.  Federal  Aid  Project  94- 
A,  Gilead,  4.35  ml.  Federal  Aid  Project 

96- A,  In  Jay,  2.87  ml.  Federal  Aid  Project 

97- A,  In  Strong-Avon,  and  3.01  ml.  Federal 
Aid  Project  98-B,  Gouldsboro-7.  I*.  D. 
Sargent,  ch.  engr. 

New  Hampshire  —  July  2,  by  State  Hy. 
Dept.,  Concord,  waterbound  macadam 
paving  and  3  bridges  1.48  mi.  Monadnock 
Rd.  in  Cheshire,  $100,000;  bituminous  mac¬ 
adam  and  crushed  gravel  paving  1.89  mi. 
Dartmouth  College  Stretes  in  Grafton,  $61,- 
000.  F.  E.  Everett,  comr.  C.  H.  Brooks, 
Littleton,  div.  engr. 

Vermont — June  25,  by  State  Hy.  Dept., 
Montpelier,  rein. -con.  paving  1  ml.  highway 
in  Manchester.  $30,000-$  40,000.  A.  J. 
Runnells,  State  House  engr. 

MasHa<'husetts — June  29,  by  Dept.  Ihib. 
Wks.,  Boston,  bituminous  macadam  paving 
4,000  ft.  highway  in  Rockport,  and  2,500 
ft.  In  Shirley.  W.  F.  Williams,  comr. 

R.  I.,  I'rovldeiiee  —  June  28,  by  City, 
12,301  sq.yd.  sheet  asphalt  or  bitulithic 
resurfacing  12,301  sq.yd.  driveway,  Roger 
Williams  Park.  ITivate  plans. 

Connecticut  —  June  28,  by  J.  A.  Mac¬ 
donald,  highway  comr.,  bituminous  mac¬ 
adam  paving  in  Westport  and  Wilton  ;  reln.- 
con.  paving  in  Columbia  and  Windham, 
Waterford  and  Montville ;  concrete  paving 
In  Manchester ;  stone  macadam  paving  In 
Preston  ;  trap  r<K‘k  macadam  paving,  grade 
crossing  elimination  and  bridge,  etc.  in 
Farmington  ;  grading,  etc.  in  Westport  and 
Fairfield;  gravel  surfacing  in  Naugatuck: 
and  concrete  bridges  In  New  Hartford  and 
Canton;  adv.  E.  N.-R.  June  24. 

N.  Y..  Brooklyn — June  29,  by  I’ark  Bd., 
at  office  Dept.  Parks,  Arsenal  Bldg.,  5th 
Ave.  and  64th  St.,  New  York  City,  improv¬ 
ing  Shore  Rd.  from  4th  Ave.  to  Bay  Ridge 
Ave.,  here. 

N.  Y.,  Brooklyn  —  June  30,  by  J.  A. 
Guider,  pres.  Brooklyn  Boro,  Boro  Hall, 
granite  on  6  In.  concrete  paving  Marginal 
St.  within  lines  of  29th  St.,  same  stre«>t 
within  lines  of  35th  St.,  and  approaches 
across  same  street  between  Flatbush  Ave. 
and  Mill  basin. 

N.  Y.,  New  York — June  29,  by  H.  Bruck¬ 
ner,  pres.  Bronx  Boro,  Crotona  I’ark,  3rd 
and  Tremont  Aves.,  sheet  asphalt  on  con¬ 
crete  paving  River  Ave.  from  East  165th 
St.  to  Jerome  Ave. 

New  York — July  9,  by  A.  W.  Brandt, 
comr.  State  Dept.  Pub.  Wks.,  Bureau  High¬ 
ways,  Albany,  constructing  highways  in 
Allegheny,  Cattaraugus,  Cortland,  Dela¬ 
ware,  Rockland,  Seneca,  and  Chenango 
Counties ;  also  reconstructing  roads  in  Erie, 
Montgomery,  Onondaga,  Suffolk,  West¬ 
chester  and  Warren  Counties;  adv.  E.  N.-R. 
June  24. 

New  Jersey — July  7,  by  State  Hy.  Comn., 
Trenton,  widening  Route  1,  Rahway- 
Metuchen  Rd.,  Middlesex  Co.,  and  Route  4, 
Sect.  4,  Mays  Landing-Egg  Harbor  Rd., 
Atlantic  Co.  A.  L.  Grover,  secy. ;  adv. 
E.  N.-R.  June  24. 

New  Jersey  —  July  12,  by  State  Hy. 
Comn.,  Trenton,  grading  and  rein. -con. 
paving  Sussex-Hamberg  Rd.,  Route  8,  Sect. 
8,  Sussex  Co.  A.  L.  Grover,  secy. ;  adv. 
E.  N.-R.  June  24. 


N.  J..  Rverittstnwn  ~  July  3.  by  H  W. 
Weller,  elk.  Alexandria  Twp  .  .Mt.  Pleasant, 
IM'netration  macadam  paving  3.172  mi. 
Everlttstown-PIttaton  Rd.  G.  Davis,  White- 
hous«-  Station,  engr. 

N.  J..  Boiinil  Brook — July  6,  by  Mayor 
and  Boro  Council,  grading,  curbing  ami 
concrete  paving,  etc.  Mountain  A>e.  ladweeii 
Main  St.  and  I’nion  AVe.  E.  L.  Belli,  boro, 
elk.  ;  adv.  E.  N.-R.  June  24. 

N.  J.,  Rutherford  —  June  29,  b.v  Boro 
Council,  City  Hall.  rein. -con.  luiving.  etc. 
tirient  Way  la-tween  Station  Sq.  and 
Rutherford  Ave.  H.  E.  Allen,  boro.  engr.  ; 
adv.  E.  N.-R.  June  24. 

N.  J..  South  Bounil  Brook — July  7.  by 
Mayor  and  Boro  Council,  Main  St.,  grading, 
curbing  and  concrete  (uiving  Main  St.  from 
Canal  Bridge  to  boro  line.  11.  C.  Van 
Emburgh,  boro  engr.  ;  adv.  E.  N.-R. 
June  24. 

I’a.,  Waynrsburg  —  June  26,  at  office 
Scott  &  Htaik,  attys.,  406  Peoples  Bank 
Bldg.,  bituminous  reconstructing  17,154  ft. 
Ruffs  Creek  Rd.,  16  ft.,  Morgan  Twp., 
Greene  Co. 

Urlwwarr — July  14,  by  State  Hy.  Ihqit., 
Dover,  grading,  etc.,  2.1  ml.  Cedar  Neck 
School  tow-ards  Milford,  Contr.  68  ;  4.2  ml. 
Townsend-IJexters  Cor.,  Contr.  CN-33  ;  and 
4.71  ml.  Harbeson-Indian  Mission,  Contr. 
CS-54  ;  adv.  E.  N.-R.  June  24. 

Maryland  —  June  29,  by  State  Ronds 
Comn.,  Baltimore,  sheet  asphalt  imving  o.5f> 
mi.  Cont.  BC-61,  Baltimore  Co.  J.  N. 
Mackall,  chn. 

\V.  Ya.,  Npeiicer-  July  2,  hy  Roane  Co. 
C«)urt,  grading,  bridging,  etc.  2.5  ml.  Curtis 
District  Rd.  from  Sis-ncer-Curtis  Line  to 
Tanners  Run,  Curtis  Dist.  S.  P.  Whitney, 
Roane,  co.  engr. 

Fla..  Apalaehleola  —  July  19,  by  F.  B. 
Wakefield,  city  treas.,  con»-rete  paving  ap¬ 
proximately  43,000  s<|.yd.  various  streets; 
adv.  E.  N.-R.  June  24. 

Fla..  St.  I’eterMbiirg  —  July  5,  by  S.  G. 
Martin,  dir.  Finance,  widening  30th  Ave. 
north  fnim  9  ft.  to  40  ft.  $25,000. 

Fla..  Tampa — June  29,  by  t^  N.  Tucker, 
city  purch.  agt.,  City  Hall,  3  In.  vitr.  brick 
paving  9,500  sq.yd.  Taliaferro  St.,  $26,000; 
9,500  sq.yd.  WiKidlawn  Ave.,  $25,000;  9.0OO 
sq.yd.  I’enlnsula  Ave.,  $25,000  ;  15,000  sq.yd. 
Virginia  and  Indian  Aves.,  $40,000  ;  15,000 
s<|.yd.  Bridge  and  Georgia  Aves.,  $40,000 ; 
15,000  sq.yd.  Plymouth  and  Orient  Sts., 
$40,000;  and  15,000  sq.yd.  Fribley  and 
Davis  Sts.,  $40,000.  R.  D.  Martin,  City 
Hall,  engr. 

Fla..  Tampa — June  29,  by  City  Comrs., 
widening  and  3  in.  vltr.  brick  on  na-k  or 
shell  paving  9,000  sq.  ft.  Morgan  St., 
Jefferson  St.  from  Whiting  to  Cumls-rland 
Sts.  an(l  Jeffersiin  St.  from  Cumberland  to 
Water  Sts.,  $25,000  ;  9,420  H(|.yd.  Jefferson 
St.  from  I’olk  to  Whiting  Sts.,  $25,000  ;  also 
13,000  sq.ft.  Jackson  St.  Grand  Central 
and  Swan  Aves.  $40,000.  R.  D.  Martin, 
City  Hall,  engr. 

Alabama — July  14,  by  State  Hy.  Comn., 
Montgomery,  grading,  etc.,  27  ml.  Heffin- 
Georgla  State  line  Rd,  Cleburne  Co.  $78,- 
000,  11  ml.  Grand  Bay-Theodore  Rd..  Mobile 
Co.  $36,000,  14  4  ml.  Selma-Montgomery 

Rd..  Montgomery  Co.  $150,000,  8  ml. 

Florida  Short  Route  from  Jackson  <!ap  to 
Camp  Hill  $25,000,  3  ml.  Abbeyville-Ft. 
Gaines  Rd.,  Henry  Co.  $34,000,  and  11  ml. 
Haleyvllle-Phil  Campbell  Rd.,  Marion, 
Franklin  and  Winston  Counties  $36,000; 
all  above  roads  18  ft.  wide. 

Miss.,  r»lumhii« — June  29,  by  Mayor  and 
Citv  Council,  grading,  curbing,  guttering 
and  paving  5,807  sq.yd.  various  streets. 
R.  !>.  Tottem,  Inc.,  co.  engr. 

Miss..  Fayette — July  6,  by  Red  Lick  Rd. 
Comrs.,  c/o  Chancery  Clerks  office,  grading, 
graveling,  etc.  I>»rman-Clalrborne  Co.  llne- 
Red  Lick  Rd.,  Jefferson  Co.,  $90,000.  W.  C. 
Stowell,  Fayette,  engr. 

MIhs..  New  Augusta  —  July  5,  by  Bd. 
SuiK-rvs.  Perry  Co.,  grading,  gravel  sur¬ 
facing,  etc.  13  mi.  various  roads.  $150,000. 
J.  Ij.  Wheless.  Hattiesburg,  engr. 

Louisiana— July  27.  by  State  Hy.  Dept., 
Baton  Rouge,  graveling  6.916  mi.  I.,ake 
Providence-Oak  Grove  Highway.  Federal 
Aid  Project  170-B,  East  Carroll  Parish, 
and  2.729  ml.  same  road.  Federal  Aid  Proj¬ 
ect  170-C,  West  Carroll  Pariah.  W.  B. 
Robert,  Reymond  Bldg.,  Baton  Rouge,  high 
way  engr. 

Louisiana — June  29.  by  State  Hy.  Comn., 
Baton  Rouge,  graveling  11.72  mi.  Ob»-rlin- 
DeRi^er  Highway,  Federal  Aid  Project 
167A,  Allen  Parish;  4.95  ml.  Rustvllle- 
OlH-rlln  Highway,  Federal  Aid  Project  466 
Bl,  and  11.22  mi.  l>eRldder-Ob«-rlln  High¬ 
way.  Federal  Project  167C.  both  in  Beaure¬ 
gard  I’arlsh.  W.  B.  Robert,  Reymond 
Bldg.,  highway  engr. 

La..  Delhi — July  6,  by  Mayor  and  Bd. 
Aldermen,  E.  S.  Smith,  town  elk.,  1,536  lln. 
ft.  concrete  sidewalk  on  various  streets. 

Kentucky — July  12,  by  State  Hy.  I)ept.. 
Frankfort,  (F.  A.  P.  means  Federal  Aid 
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Strefts  and  Roads  (Continued) 

I’rojri-t  uihI  N.  I*,  meanii  Mtate  Aid  I'roJ- 
erll,  Krading.  etc.  14. *i  mi.  Murray-Kggners 
Kerry  Kd..  S  A.I*.  42-A.  Marshall  and 

('alliiway  Koinitles  and  :1.4  mi.  Uix  kiK)rt- 
Meaver  l>am  ltd.,  S.A.I’.  tfj-C,  Ohio  Co.; 
surfailng  7  mi.  Hardw.  11-Mickman  »’o.  line 
Ud..  K.X.IV  lSl-15.  Carlisle  Co.,  4.2  ml. 

Stovey-Heiiderson  Co.  line  Kd..  K.A.I*.  74, 

1  >avie.sM  Co.,  12  mi.  Hi<'kman-Keelf(M>t  I..iike 
ltd.  SA.I’.  .^4-C,  Kulton  Co..  .'>.5  mi. 

l,**hiirion- Movh‘  <'<».  lim*  ltd.,  S.A.I*.  2!>-A, 
Marion  <’o.',  and  10.7  mi.  Taylorsville- 
.left.  rson  i'o  line  ltd.,  S.A.I*  18-A.  Spencer 
Co  !■;  N.  Todd,  highway  eiigr. 

«».,  Akriin  .luly  *>,  hy  \V.  K.  Keters,  dir. 
I'lili  Serv.,  grading,  curliing,  walks  and 

vitr.  l»rl<k  paving  :i,'J40  .sq.yd.  Schumacher 
St.,  $2ti,70()  ;  H.’.tS.')  si|  yd.  Itu.vmond  St.. 

|r.t'i,7(MI  ,  20,t>.'>0  .Si|.yd.  West  Kxehange  St.. 
$140,000,  and  10,100  sq.yd.  Kastland  Ave., 
$«;t.r>oo  K.  A.  Kemmler.  Municipal  HIdg., 
eiigr  Noted  June  3. 

<»,.  Ciiieliiniitl — Jul.v  Itl.  hy  ltd.  Rapid 
Transit.  eurhing.  guttering,  sidewalks, 
granite  l)l<M'k  paving  2,100  sq  yd.,  sheet 
asphalt  paving  12,500  sq.yd.  and  concrete 
paving  2. '.too  scj.yd.  Central  I'arkway  from 
Mohawk  to  Rrighton  (Sect.  3).  $158.027 ; 
vitr.  brick  paving  fi,300  .sq.yd.  granite  blu<-k 
paving  8.100  8<i. yd.  and  sheet  asphalt  pav¬ 
ing  31,500  si|.vd.  Central  Parkway  from 
llway  ti>  12th  St.  (Sect.  1),  $435,016;  verti¬ 
cal  fibre  brick  10,400  stj.yd.,  granite  block 

10,200  s«i.yd..  sheet  asphalt  80,000  sq.yd., 
atid  concrete  2.300  s(|.yd  Central  Parkway 
from  Itway.  to  Mohawk  (Sects.  1.  2  and 
3),  $ll'.t4.676  ;  also  vertical  fibre  brick  4,100 
s<i.yd.  and  sheet  asphalt  S6,0(i0  sq.yd.  On- 
tral  Parkwav  from  12th  to  Mohawk  (Sect. 
2).  $405,436.  K.  Raschig.  (^ity  Hall,  engr. 
Noted  Mar.  4. 

O..  Clevelanil — June  30.  by  City,  paving 
Kjist  37th  St..  Tarrymore  Rd.  N.  K..  Mo¬ 
bile  Court,  Hillgrove  Ave.  N.  K..  Lakota 
Ave.  S.  W.,  lai  Salle  Ave.  N.  K..  La  Verne 
Av*'.  S.  \V..  Ryric  Ave.  S.  W..  Mitchell  Ave. 

N.  W..  Muskoka  Ave.  N.  K..  Rathbun  Ave. 
S.  W..  Sable  Ave.  N.  K.,  S«'henley  Ave. 

N.  K.,  Rosena  Ave.  N.  K.  from  laike  Shore 
Rlvd.  to  Hast  185th  St.,  and  Rosena  Ave. 
N.  K.  from  Dorchester  Rlvd.  to  laike  Shore 
I’.lvd,  R.  Hoffman,  City  Hall,  engr. 

O..  ColoiubiiK—  June  20.  by  W.  H.  Duffy, 
dir.  Pub.  Serv.,  grading,  curbing,  brick  and 
asphalt  paving,  etc.,  4,5'.(K  ft.  Cres<'ent  Rd.. 
laiuden  Ave.,  Hagu«>  Ave.  from  Sulllvant 
Ave.  to  DartnuMir  Rd..  and  Hague  Ave. 
from  Rroad  St.  to  Cleveland.  Cincinnati, 
Chli-ago  &  St.  laiuis  R.R.  tracks,  26  ft., 
brick  $110,660,  asphalt  $02,24  2. 

O..  I>a>t<in — July  2.  by  (5.  F.  Raker,  dir. 
Pub.  Serv.,  rein-con.,  asphalt,  vibrolithic 
concrete  or  amiesite  paving  35,000  a<i,yd. 
r>  alleys,  tlverlook  Ave..  Hast  3rd.  Rrooks 
and  Paw  Paw  Sts.  $100,000.  J.  F.  Hale, 
city  engr. 

O.,  tirandview  llrlglits  (Columbus  P.  O. ) 
— June  28,  by  (1.  R.  Welsh,  village  elk., 
grading,  *'oncrete  »'urbing.  asphaltic  con¬ 
crete  or  sheet  asphalt  paving  OOO  ft.  IJti- 
coln  Rd  ,  3i»  ft.  roadway.  $28,000.  Rurgess 
A  .Niplc.  568  Hast  Rroad  St.,  Columbus, 
engrs 

Indiana — July  7,  by  J.  D.  Williams,  dir. 
State  Hy.  Coinn.,  Indian.apolis.  bituminous 
macadam  paving  Rd.  15,  Sect.  "S."  Carroll 
Co 


Ind..  Krslford  —  July  6,  by  Comrs. 

I. awrciicc  (*o..  constructing  Redford  and 
Heltonville  Rd..  $64,775  ;  also  Redford  and 
Ka.vetteville  Rd.,  $48,064.  J.  H.  Taylor. 
Redford.  aud. 

Ind.,  Crawfordavllle  - Jul.v  6.  by  Comrs. 
Montgomery  Co.,  grading  and  paving  24,378 
ft  Todd  and  Miller  Rds.,  $25. .62  ;  also  20.- 
050  ft.  Rvnch  and  Canine  Rds.,  $26,507, 
l«>th  30  ft.  wide.  B.  K.  May,  Crawfords- 
ville,  and 

111.,  Kvanston  —  June  28,  by  Bd.  Bocal 
Inqivts.,  t'oncrete  paving  tTniversity  PI., 
Seward  and  Park  Sts.,  I*rospect  and  Cen¬ 
tral  Park  Aves.  ;  and  c.i.  mains  In  Dodge 
and  Barton  Aves.  $128,000. 

111.,  (ialeHliiirK  —  June  20,  by  Bd.  L<K'al 
Impvts.,  grading,  curbing,  guttering  and 
vertical  fibre  brick  on  4  In.  concrete  sur¬ 
facing  6,320  sq.yd.  North  Pearl  St.  A.  B. 
Richev,  Citv  Hall,  engr. 

Wiscunsln — June  20,  by  State  Hy.  Comn., 
at  DIv.  Otilce  7.  Court  House,  Rhinelander, 
(K.  A.  I*,  means  Federal  Aid  Project), 
graveling,  etc.  11,810  cu.yd.  F.A.P.  404-A. 
Iron  Co.,  and  2.L56  cu.yd.  F.A.P.  ,436-A. 
Dnelda  ("'o.  ;  topsoillng.  etc.  470  cu.yd. 
S  A  P  Job  7712,  Oneida  Co.,  1,036  cu.yd. 
F  A.P.  414-A,  Vilas  Co.,  2.667  cu.yd  F.A.P. 
431-A,  Bincoln  Co.,  and  3,707  cu.yd.  Sta.  24 
plus  21  ti>  Sta.  441  plus  32,  also  concrete, 
amiesite  or  warrenite-bltullthlc  paving,  etc. 
14,118  sq.yd.  F.A.P.  426-A,  Florence  Co. 

J.  T.  Donaghey,  Madison,  ch,  engr. 

WIs.,  Milwaukee— June  28,  by  Holy  Cross 
Cemetery  Assn.,  J.  Fischer,  supt.,  Burleigh 
and  BIsbon  Rds..  bituminous  macadam  on 
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waterbound  paving,  etc.,  12,000  sq.yd.  drive¬ 
ways.  $25,000.  Steinhagen  A  Steinhagen, 
845  38th  St.,  engrs. 

WIs.,  Milwaukee — June  26,  by  Dept.  Pub. 
Wks.,  R.  K.  Stoelting,  comr.,  asphalt  paving, 
etc.,  12,707  stj.yd.  Maryland,  Shepherd  and 
Summit  Aves.  J.  Schwada,  city  engr. 

la.,  t'arrwII  —  June  28.  at  office  Auditor 
Carroll  Co.,  improving  7  ml.  road,  7,000 
cu.yd.  gravel  and  75.000  units  overhaul,  etc. 
J.  F.  Maher.  Carroll,  co.  engr. 

la..  Keuaauqua  —  June  30.  at  office 
Auditor  Van  Buren  Ci>..  improving  14.487 
ml.  B4)naparte  Rd..  etc.  243,335  cu.yd. 
excav.,  95,800  cu.yd.  overhaul,  etc.  » 

Minn.,  Mlnneapolla — June  28,  by  A.  P. 
tCrickson,  aud.  Hennepin  ('o..  grading,  etc.. 
Forest  Bake  Cutoff  Rd.  between  Bowry 
Ave.  and  Minneapolis  and  Minnesota  Trunk 
Highway  1,  through  New  Brighton.  $125,- 
000.  J.  W.  Shaffer.  Court  House,  co.  surv. 
Noted  June  17. 

Minn.,  Minneapolis  —  July  19,  by  A.  P. 
Krhtkson,  aud.  Hennepin  Co.,  paving,  etc. 
approximately  18,764  sq.yd.  ap(>roaches  to 
Mendota  Bridge  over  Mississippi  River. 
$40,000. 

Kan.,  Ft.  Scott — July  1,  by  Clerk  Bour¬ 
bon  (7o.,  improving  3.005  mi.  Federal  Aid 
Project  339-A,  19,595  cu.yd.  earth  and  1,023 
cu.yd.  rock  excav.,  20,186  lb.  reinforcing, 
etc.  H.  Mc(.'urley,  Ft.  Scott,  engr.  Noted 
Apr.  15. 

Kan.,  tiiraril — July  2,  by  Clerk  Crawford 
Co.,  improving  3.513  mi.  Federal  Aid  Proj¬ 
ect  347-A.  18.457  cu.yd.  excav.,  27,597  lb. 
reinforcing.  7,070  cu.yd.  chat  surfacing,  11.- 
524  cu.yd.  chat  surfacing  1  mi.  haul,  etc. 
J.  H.  Budlow,  Girard,  co.  engr.  Noted 
June  3. 

Kan.,  (iarnett— July  3,  (extended  date) 
by  Clerk  Anderson  (Jo.,  grading  0.173  ml. 
Federal  Aid  I*roject  113-C  and  one  30  ft. 
subway  span  on  same.  F.  T.  Bonebrake, 
Garnett,  co.  engr.  Noted  May  13. 

Kan.,  ilutfhinson- -July  9,  by  (Jlerk  Reno 
Co.,  grading  0.464  ml.  Federal  Aid  Project 
232-A,  and  eight  35  ft.,  and  one  90  ft.  span 
concrete  arch  bridges  on  .same  road.  W.  A. 
Staley,  Hutchinson,  co.  engr. 

Kan..  Hntehlnson — See  “Bridges.” 

Kan..  OskalooBW — See  “Bridges.” 

Nebraska — July  1  and  2,  by  R.  li.  CiK'h- 
ran,  highway  engr..  State  ('apitol  Bldg., 
Bincoln,  grading,  graveling,  bridging  and 
paving,  etc.,  45  projects.  $1,000,000. 

Neb..  Omaha — June  29.  by  J.  P.  Hoctor, 
city  elk.,  paving,  etc.,  35th,  Drexel,  Sara¬ 
toga.  28th.  Miami,  49th.  43rd  and  Pinkley 
Sts.,  also  alleys  in  Dists.  2354,  2581,  2927, 
2974,  3006,  3011,  3012,  3014,  3028  and  3027. 

H.  K.  (’’otton,  asst,  city  engr. 

N.  I).,  Jamestown — July  1,  City,  c/o  W. 
1).  DuPut,  city  aud.,  paving  approximately 
20  blocks  various  streets.  $75,000.  Noted 
Feb.  18. 

MlHsourl  —  July  1,  by  State  Hy.  Dept., 
Jefferson  City,  grading,  graVeling,  etc., 
65.891  mi.  roads  In  DeKalb,  Dent.  Cooi>er, 
Camden.  Howard,  Platte,  Putnam,  Ripley. 
Holt,  Shannon,  Sullivan,  Stone,  Reynolds, 
Taney  and  Wright  Counties.  B.  H.  Plep- 
meier,  ch.  engr.  Noted  June  17. 

.Mo..  Kansas  City  —  See  “Contracts 
Awarded." 

Mo.,  St.  Louis — July  6.  by  Bd.  Pub.  Serv., 
208  City  Hall,  asphalt  paving,  etc.,  2,265  sq. 
yd.  Kdwards  St.,  $17,800  ;  asphalt,  war- 
renite  or  amiesite  paving,  etc.,  23,160  sq.yd. 
9th  St.,  $121,200  ;  willite,  asphalt  paving, 
etc.,  1,710  s(i.yd.  Borraine  St.,  $13,2(»0  ;  as¬ 
phaltic  concrete  paving,  etc.,  2,160  sq.yd. 
Wanda  Ave.,  $12,500  ;  and  amiesite  paving, 
etc.,  1,310  s(|.yd.  Adkins  St.,  $11,200,  2,445 
sq.yd.  Penrod  Rd..  $17,080,  1,125  sq.yd.  38th 
St.,  $7,800,  and  1,915  sq.yd.  Wyoming  St.. 
$13,000.  W’.  W.  Horner.  300  City  Hall, 

engr.  This  corrects  reitort  In  June  17  issue. 

Arkansas — June  29,  by  State  Hy.  Dept., 
Bittle  Rock,  (F,  A.  P.  means  Federal  Aid 
Projeet),  improving  1.45  ml.  Corning-Plg- 
gott  Rd.,  F.A.P.  238-A,  Clay  Co.,  5.9  acres 
clearing  and  grubbing,  32,044  cu.yd.  excav., 
2,202  cu.yd.  gravel  surfacing,  6,557  cu.yd. 
overhaul,  etc.  and  9.59  ml.  Hope-Ijewisvflle 
Rd..  F.A.P.  216-B.  Bafayette  Co.,  16.48 
acres  clearing,  17.66  acres  grubbing,  55,332 
cu.yd.  excav.,  12,943  ft.  treated  timber,  16,- 
979  lb.  reinforcing,  etc.  ;  concrete  timber 
bridge  with  treated  timber  approach  spans 
and  earth  embankment  over  Ouachita  River, 
near  Mt.  Ida,  F.A.P.  196-A.  Montgomery 
Co.,  3.323  cu.yd.  earth  and  rock  excav., 

19,200  ft.  untreated  and  17,230  ft.  treated 
timber,  105,000  lb.  reinforcing,  etc.,  one 
95  ft.  arch  span  and  two  30  ft.  concrete 
girder  approach  spans  with  embankment, 
etc.  over  Caney  River  at  Glenwood,  Pike  Co., 

I, 203  cu.yd.  earth  and  rock  excav.,  28,100 
lb.  reinforcing,  etc.,  and  1,294  ft.  treated 
timber  bridges  on  Corning-Piggott  Rd., 
F.A.P.  238-A.  Clay  Co..  198,213  ft.  treated 
timber,  7,364  ft.  treated  piling,  etc.  R.  C. 
Bimerick,  highway  engr. 

Tex.,  Anderson— July  1,  by  R.  W.  Barry, 
judge  Grimes  Co.,  grading,  bridging,  etc. 


8.8  mi.  State  Highway  90,  State  Aid  Proj.  ct 
610  D.  26  ft.  $73,700.  O.  A.  Seward.  Jr 
Navasuta,  engr. 

Tex..  Carthage — June  29,  by  H.  Most-li  y 
chn.  State  Hy.  ('omn.,  Austin,  grading  atni 
bridging,  etc.  4.106  ml.  State  Highway  C! 
Federal  Aid  Project  481-C,  26  ft.  $25.5119' 

D.  K.  Martin,  Carthage,  co.  engr.  Niii..(i 
May  27. 

Tex.,  firulium  —  June  29,  by  State  Hy 
Comn.,  Austin,  H.  Moseley,  chn.,  grading 
bridging,  etc.  9.75  mi.  Highway  67,  In  r..' 
Young  (*o.,  26  ft.  $60,000.  G.  R.  Johnsi  n,' 
Graham,  engr. 

Tex.,  Hubbard — See  "Contracts  Award.-d  " 
Tex..  Palestine — July  9,  by  W.  C.  (Junk, 
judge  Anderson  Co.,  constructing  graii.-d 
earth  approach  to  bridge  across  ’Trinity 
River  between  Anderstm  and  Freestmi.- 
Counties,  26  ft.  $27,500.  K.  W.  Davi.--, 
Palestine,  co.  engr. 

Tex.,  I’vulde  —  June  29.  by  H.  Mosel. ■>•. 
chn.  State  Hy.  Dept.,  Austin,  gravel  resur¬ 
facing  23.1  ml.  Highway  3,  17  ft.  $36,iiii(). 
M.  B.  Hodges,  Uvalde,  co.  engr. 

Oklahoma — June  29,  by  State  Hy.  Dept., 
Oklahoma  City,  concrete  slab  surfacing  5(1 
260  .sq.yd.  Minnehah  Rd.,  State  Road  2 
Grady  Co.  $112,000,  and  53,720  sq.yd.  Ru.sil 
Springs  Rd.,  State  Road  2,  $110,000  li.ith 
Grady  Co.,  52,800  sq.yd.  Holdenville  Kd . 
State  Road  3  $66,000  and  31,180  si(  yd. 
Wetumka  Rd.,  State  Road  24,  $52,000  Imlli 
Hughes  Co.,  34,700  .sq.yd.  Okmulgee  Kd 
State  Road  19  $60,000.  and  34,700  sq.yd. 
Morris  Rd.,  State  Road  19  $61,000  both 
Okmulgee  Co.,  and  29,219  .sq.yd.  Federal 
Aid  Project  140-F,  Kay  Co.  $71,000;  al.so 
asphaltic  concrete  surfacing  31,160  sq.yd. 
Harrah  Rd.,  State  Road  3,  Oklahoma  Co., 
$70,000.  J.  M.  Page,  highway  engr. 

Oklahoma — June  29,  by  State  Hy.  Dept,, 
Oklahoma  City,  (F.  A.  P.  means  Federal 
Aid  Projeet  and  M.  .\,  P.  means  State  .\id 
ProJe«-t),  grading,  etc.,  23  mi.  Shawnee- 
Harrah  Rd.,  F.  A.  P.  211,  Pottawatomie  Co.. 

117,200  cu.yd.  earth  and  1,600  cu.yd.  rock 
excav.,  27.4  tons  reinforcing,  etc.,  $70,000, 
14  ml.  Sayre-Klk  City  Rd.,  F.  A.  P.  212, 
Beckham  Co.,  91.400  cu.yd.  earth  and  3,6(io 
cu.yd.  rock  excav.,  21.2  tons  relnforcittg. 
etc.,  $56,000,  8  mi.  Stigler  Rd.,  F.  A.  P.  196. 
Haskell  Co.,  26,600  cu.yd.  earth,  and  4.700 
cu.yd.  n)ck  excav.,  16.2  tons  reinforcing, 
etc.,  $30,000,  12  mi.  Clavin-Allen  Rd.,  F.  A 
P.  214,  Hughes  Co.,  77,300  cu.yd.  earth  and 
3,600  cu.yd.  ro<‘k  excav.,  16.4  tons  reinforc¬ 
ing,  etc.,  $60,000,  10  mi.  Calvin  Kd.,  F.  A. 

P.  182,  Hughes  Co.,  113,200  cu.yd.  earth 
and  7,400  cu.yd.  rtK’k  excav.,  14.6  tons  re¬ 
inforcing,  etc.,  $51,000,  12  mi.  Blackwell- 
Kansas  State  line  Rd..  F.  A.  P.  165,  Kay 
Co.,  71,300  cu.yd.  earth  and  1,100  cu.yd 
rock  excav.,  28.4  tons  reinforcing,  etc., 
$67,000.  6  ml.  Cimarron  Rd.,  F.  A.  P.  124, 
Kingfisher  Co.,  48,200  cu.yd.  earth  excav., 
10.6  tons  reinforcing,  etc.,  $25,000,  10  mi 
Spiro-Haskell  Co.  line  Rd.,  P’.  A.  P.  196, 
lai  F’lore  (’o..  34,700  cu.yd.  earth  and  3.100 
cu.yd.  ro<-k  excav.,  20  tons  reinforcing,  etc., 
$38,000,  8  ml.  Burbank  Rd.,  F.  A.  P.  153. 
Osage  Co.,  47,700  cu.yd.  earth  and  6,100  cu. 
yd.  rock  excav.,  19.6  tons  reinforcing,  etc., 
$38,000,  2  ml.  Yale  Rd..  F.  A.  P.  198,  Payne 
Co..  21,200  cu.yd.  earth  and  1,360  cu.yd. 
rock  excav.,  12.4  tons  reinforcing,  etc.,  $25.- 
000,  11  mi.  Cardell  Rd.,  F.  A.  P.  226, 
Washita  Co.,  81,200  cu.yd.  earth  and  13,200 
cu.yd.  rock  excav..  12.2  tons  reinforcing, 
etc.,  $45,000,  8  mi.  Comanche  Rd.,  F.  A.  P 
187,  Stephens  Co.,  47,600  cu.yd.  earth  and 
2,210  cu.yd.  rock  excav..  20.7  tons  reinforc¬ 
ing.  etc.,  $41,000;  grading  and  concrete 
surfacing  84,200  sq.yd.  Shawnee  Rd.,  F.  A. 

P.  222,  Pottawatomie  Co.,  $240,000,  12,629 
sq.yd.  Tonkawa  Rd.,  S.  A.  P.  280,  Kay  Co., 
$37,000,  32,260  sq.yd.  concrete,  Edmond- 
Oklahoma  (To.  line  Rd.,  F.  A.  P.  137,  Okla¬ 
homa  Co.,  $78,000,  4  mi.  Pawhuska  Rd., 
F.  A.  P.  152,  Osage  Co..  42,115  cu.yd. 
excav.,  etc.,  $112,000,  85.210  sq.yd.  Clare- 
more  Rd.,  F.  A.  P.  183,  Rogers  Co.,  $216,- 
000.  J.  M.  Page,  highway  engr. 

Okla.,  Rnid— June  26,  by  R.  T.  Williams, 
city  elk.,  grading,  curbing  and  concrete  pav¬ 
ing  11,480  sq.yd.  West  Bway.  and  West 
Main  Sts.  $37,250.  F.  C.  McGruder,  Enid, 
engr. 

Ore.,  Portland  —  June  30,  by  Comrs. 
Multnomah  Co.,  Court  House,  constructing 
Rock  Island  Bridge  approaches,  5,000  cu.yd 
excav.,  6,600  sq.yd.  sand  and  gravel  fills. 
5,825  sq.yd.  6  and  8  In.  pavement  and 
38,700  lb.  reinforcing,  etc.  G.  W.  Buck. 
Court  House,  engr. 

Ontario — June  30,  by  S.  B.  Squire,  deputy 
minister  highways.  Dept.  Pub.  Wks.. 
Toronto,  concrete,  bituminous  ma(»dam 
paving,  grading,  etc.,  various  roads.  $575,- 
000.  R.  M.  Smith,  110  University  Ave., 
Toronto,  ch.  engr. 

Bids  Received 

New  Hatapshlre  —  State  Hy.  Dept, 
Concord,  June  11,  rein. -con.  paving  10,400 
sq.yd.  Highway  in  Hillsboro  and  Manches- 
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dale  St.  26,651,  from  Union  Favinf;  Co.,  8 


WU.,  Milwaukee — Dept.  Pub.  Wks..  R  K. 


ifr  :md  bituminous  macadam  paving  8,596  S*'*^*'  ?*•  ?i'T***"*i'  Jtttx*  10,  14,435  ft.  6-  to 

in  (traftnn  and  Plvmouth  friim  St  Bastern  Asphalt  Co.,  Penn.  Kldg.,  66th  St.  16-in.  c.l.  mains  in  various  streets,  from 
Tibans  Constr  Co.?  Portland,^ M  f6il83;  from  Curtis  hros.  State  and  Unruh  Wen.el  &  Henm-h  Constr.  Co.,  498  27th  St  , 

and  *21,820  respectively,  engrs.,  est.  *47.-  Kd«-.  B inKham,  ,^^,^wndale,  *15^545. 


Ossipee  *17,687.  <»>  *7,912  (b>  *7,600,  from  A.  J.  Mender-  eonsir.  i  o.,  izi6  souin  t.rana  Hlvd.,  »14,- 

Masaarhnsetts — Dept.  Pub.  Wks.,  Boston,  »nn.  826  Bast  Washin^on  I^ane,  Hermitage  146:  recut  granite  bltK'k  paving,  etc.,  17,950 
bituminous  macadam  paving  2,100  ft.  high-  and  Rector  Rds.  *2,490;  from  J.  B.  Me-  sq.yd.  Cass  Ave.  from  .Skrainka  Constr. 
way  in  Bnfleld,  from  D.  O’Connell  ^ns,  Hugh,  Jr.,  892  North  Marko*-  St.,  erecting  Co..  Security  Bldg.,  *106,136;  shallow 
480  Hampden  St.,  Holyoke  *16,229,  6,417  steel  smoke  shield  on  34th  St.  Bridge  257  granite  block  paving,  etc.,  18,530  s«i  yd. 
ft  in  Winchendon,  from  C.  E.  Home,  Mill-  over  Pennsylvania  R.R.  tracks,  *2,915;  Cass  Ave..  from  Perkinson  Bros.  Constr. 
bun-  *40,792,  5,732  ft.  in  Middleboro,  from  from  Mundy  Paving  &  Constr.  Co.,  226  Co.,  3237  Carter  Ave.,  *132,611;  and  war- 
powers  Bros.,  161  Montello  St.,  Brockton  South  Warnock  St.,  replacing  wtsiden  l>Bulithlc  naving  18,000  sti.yd.  West 

*30  364,  2,950  ft.  in  Freetown  from  Canedy  trusses  with  steel  beams  in  Penrose  F'erry  Florissant  St.,  from  (Iranite  Bituminous 

Constr.  Co..  Clifford  *20,951,  4,500  ft.  in  Bridge  10.  over  Schuylkill  River,  *1,753.  I’aving  Co.,  Ry.  Bxch.  Bldg.,  *99,179.  Noted 

Uikeville,  from  Z.  L.  (ianedy,  Lakeville  Ohio — tl.  F.  Schlesinger,  dir.  Highways  &  May  20. 

*19,226,  2,700  ft.  in  Sharon  from  Unity  Pub.  Wks.,  Columbus,  cancelled  bids  to  Tex.,  Houston — Paving  iKiwling  St.  from 
Constr.  Co.,  42  Prospect  St.,  ^mervllle  have  been  opened  June  11,  grading  and  pav-  Elgin  to  Southmore  Aves.,  from  (Juif 

*13.910,  and  5,866  ft.  in  Stockbridge,  from  ing,  etc.,  5.345  mi.  Sect.  ’’A"  Cleveland-  Bitulithic  Co..  801  Bankers  Mortgage  Bldg  , 


*13,910,  and  5,866  ft.  in  Stockbridge,  from  ing,  etc.,  5.345  mi.  Sect.  ’’A"  Cleveland-  Bitulithic  Co..  801  llankers  Mortgage  Bldg  , 
Lane  Constr.  Co..  37  Colony  St.,  Meriden,  Sandusky  Rd.,  Cuyahoga  Co.,  and  6.881  ml.  *116,611. 

Conn.  *44,390.  Noted  June  10.  Sect.  "C”  Delphos-Upper  Sandusky  Rd.,  ,  Cnilfornin — State  Hy.  Dept.,  Sacramento, 

Mass.,  Boston — Sheet  asphalt  or  bitulithic  Hancock  Co. ;  surfacing  8.82  ml.  Sects.  "C"  June  7,  gravel  or  decomposed  granite  sur- 
naving  Tremont  St.  from  Washington  St.  and  "D"  Cincinnati-Chillicothe  Rd..  Clinton  facing  roadway  la-tween  Brawley  and 
to  Newton  Line  from  H.  F.  Malley,  174  Co.,  and  3.5  mi.  Sects.  "A”  and  "C”  Paines-  Westmoreland,  from  S.  C.  Peyton,  Nor- 
Hlllslde  Ave.,  Roxbury,  *33,733.  vllle-Warren  Rd.,  Lake  Co.;  concrete  ^alk,  *93,641  and  *100,291  res|H-ctively. 


N.  ¥.,  Brooklyn  —  J.  A.  Guider,  pres,  widening  6.618  ml.  Sect.  -O-l”  Cincinnati- 


Br<M>klyn  Boro.,  Boro  Hail,  June 


Calif..  Los  Angeles— Bd.  Pub.  Wks.,  from 


Bnmkiyn  Alcatraz  Asphalt  Co..  407  Hamil-  and  2.604  ml.  Sect.  "D”  Dayton-Chillicothc  J®® 

ton  Ave.,  sheet  asphalt  paving  Bay  Ridge  Rd.,  Montgomery  Co.;  grading  and  bitumi-  portion  59th  St.,  grading  *4,250,  193,707 

Ave.  *6,989,  Brooklyn  Ave.  *4,242,  Bast  nous  concrete  on  concrete  paving,  etc.,  *’?'“'-®4  *!' wvir^  *0.188  per  sq.ft., 

3l8t  St.  *8,683  and  East  35th  St.  *5,396  :  0.937  mi.  Sect.  ”1”  Mansfield-Mt.  Gllejid  eta,  total  *43,047.  Noted^une  17. 

from  Borough  Asphalt  Co.,  1301  Met-  Rd  ,  Richland  Co.  Noted  June  10.  r. 

nipolitan  Ave.,  Atkins  Ave.  *7,214,  Hersel  o.,  Akron— W.  F.  Peters,  dir.  Pub.  Serv.,  Paving  Co..  2440  l«^st  26th  St.,  improving 

St.  *5.435  and  Hinsdale  St.  *4,332,  from  (e.  e.  means  engineers  estimate),  from  Me-  Alcott  St.,  grading  *2,000  94,084  sq  ft.  6  In. 

Sicilian  Asphalt  Paving  Co.,  41  Park  Row,  Court  Constr.  Co.,  369  South  Main  St.,  ’ 

New  York  City,  I»rmier  St.  *39,733,  from  grading,  curbing  and  vitr.  brick  paving,  v."’  .f^O 

Uvalde  Asphalt  Paving  Co.,  1  Bway.,  New  etc.,  5,900  sq.yd.  Peerless  Ave.,  *36,754  e.  e.  Manchester  Ave.,  grading 

York  City,  Sackman  St.  *9,582,  from  B.  *50,500,  6,925  sq.yd.  Packard  Dr.,  *40,252  170,493  sq.ft.  7  in.  concrete  paving 

Turecamo  Contg.  Co.,  8906  Bay  12th  St.,  e.  e.  *56,700.  5,680  sq.yd.  Orlando  Ave.,  *0.209  per  sq.ft.,  etc.,  total  *43,370.  Noted 
East  9th  St.  *7,241,  East  13th  St.  *8,105,  *37,150  e.  e.  *48,900:  from  Shullo  &  De 

and  54th  St.  *6,737;  from  M.  J.  O’Hara,  Luca  Constr  Co  140  North  Summit  St,  Calif-.  North  Narramento — Trustees,  June 

Neptune  Ave  and  W’est  19th  St.,  grading  645  sq.yd.  Hillside  Terrace,  asphalt  *3,498,  L’,  Paving  6.000  fu  Del  Paso 

and  asphalt  block  paving  41st  St.  *27,041,  brick  *3,768  e.  e.  *4,200  1,185  sq.yd.  Whit-  Blvd.,  from  (  lark  A  Henery  Constr.  Co., 

and  5_l8t  St.  *21,685,  also  asphalt  paving  ney  Ave..  asphalt  *6,980.  brick  *7,604  e.  e.  Francisco,  *56,068. 

G.  M.  Mandato,  129  *8.300: 


|.yd.  Hillside  Terrace,  asphalt  *3,498,  L’l  "v  paving  b. 000  fu  Del  Paso 

*3,768  e.  e.  *4,200,  1,185  sq.yd.  Whit-  -  '“*■**„*  Henery  Constr.  Co^, 

ve.,  asphalt  *6,980,  brick  *7,604  e.  e.  -  brancisco.  *5b,068. 


Id  w  yanc 
,  Chico, 


$25,443.  Noted 


and  from  Castle  Bros.,  54th  St.,  etc.,  $2,741.  ^  dx.k  Chico,  $25,443.  Noted 

Noted  June  10.  »  •  ▼  »  Cinrinnati — Director  Pub.  Serv.,  June  27. 

N.  V..  New  York  —  H.  Bruckner,  pres.  Calif.,  Oxnard  —  From  Fleming  Constr. 

Bronx  Boro,  Crotona  Park  Rd.  and  Tremont  ’  North  I’ark  Ave.,  I’omona,  improv- 

N.  Y..  New  York  —  A.  Goldman,  comr. 


Plant  A  Structures,  Municipal  Bldg.,  pav-  L»ept.  ^d.  WKa  A  uutia-  Pnnirni^im 

ing  and  sidewalks  easterly  end  1.55th  St.  ing;8,  DIv.  Highways,  Springfield,  June  9,  ^OnSroctS 

viaduct,  from  P.  Cramer,  154  East  50th  T^'^Aclng  0.^  ml.  Route  7,  Sect. 

St.,  *28,690.  Noted  June  10.  30-X,  18  ft..  La  Salle  Co.,  from  S.  J.  Groves  Massarhusetta — Dept.  Pub.  Wks.,  Boston. 

N.  Y.,  New  York — J  Miller,  pres.  Man-  *  Sons  Co.,  306  Globe  Bldg.,  Minneapolis,  bituminous  macadam  paving  4,000  ft.  high- 

battan  Boro,  Municipal  Bldg.,  June  21,  Minn.,  *17,867,  5.05  mi.  Route  7,  Sect.  31,  way  in  Newbury,  to  Welch  A  Moynihan, 
grading,  curbing  and  sheet  asphalt  paving  H..  La  Salle  Co.,  from  Central  Eng.  Co.,  15  Front  St..  Salem,  *10,986,  26,670  ft.  in 
West  134th  St.  and  I.Aurel  Hill  Terrace.  Putnam  Bldg.,  Davenport,  la.,  *105^725,  Goshen  and  Williamsburg,  to  Lane  Constr. 

from  Asphalt  Constr.  Co.,  208  Bway.,  *15,-  ^  mi.  Route  4,  Sect.  63,  24  ft.,  St.  Clair  Corp.,  37  Colony  St.,  Meriden,  Conn.,  *261,- 

908  and  *20,679  respectively  ;  grading  and  ttnd  Madison  Counties,  and  2.62  ml.  Route  710,  26,033  ft,  in  Paxton  and  Worcester,  to 
granite  block  paving  West  and  Marginal  J®,  Sect.  29,  18  and  20  ft.,  St.  f^lair  Co.,  D’Onfro  Bros.,  Inc.,  712  Main  St.,  Leo- 
Sts.,  from  W.  J.  Fitzgerald,  Inc.,  547  West  from  Hoeffken  Bros.,  Belleville,  *49,500  and  minster,  *240,044  ;  and  rein. -con.  paving 
45th  St.,  *600,831  ;  laying  sidewalks  when  *61,093  respectviely,  2.27  ml.  Route  8,  Sects.  3,400  ft.  In  Plalnvllle,  to  F.  P.  Manning,  27 
and  where  directed  during  1926,  from  J.  L.  20  and  4  ft..  Tazewell  Co.,  from  Coral  St.,  Fall  River,  *39,111.  Grand  total 

Brennan.  839  Grand  Ave.,  *5,416.  Noted  Hartman-Clark  Bros.  Co.,  Peoria,  *41,000,  *551,851.  Noted  June  10. 

June  17.  '-22  ml.  Route  23,  Sect.  5,  18  ft..  La  Salle  Massachusetts — Metropolitan  Dist.  Com., 

N,  Y.,  New  York — J.  Miller,  pres.  Man-  f'o.,  from  Keokuk  Quarry  A  Constr.  Co.,  1  Ashburton  PI.,  Boston,  grading,  surfacing, 

hattan  Boro,  Municipal  Bldg.,  June  16,  Keokuk,  la.,  *23,538  ;  concrete  surfacing  etc.,  Lechmere  Sq.  in  Cambridge  and 
grading  and  sheet  asphalt  repaving  Madi-  7.19  ml.  and  gravel  surfacing  0.21  ml.  Somerville,  to  Coleman  Bros.,  245  State  St., 
son  Ave.,  from  Cleveland  Trinidad  Paving  Route  7,  Sect.  30.  La  Salle  Co.,  from  Dun-  Boston,  *287,523. 

Co.,  Flushing,  *59,531  ;  widening  and  sheet  fan  Constr.  Co.,  La  Salle,  *138,265;  grad-  Massachusetts — Dept.  Pub.  Wks.,  Boston, 

asphalt  repaving  5th  Ave.,  from  Uvalde  •"K  6.15  ml.  Route  13,  Sect.  28-A,  St.  Clair  bituminous  macadam  paving  10,100  ft. 
Asphalt  Paving  Co.,  1  Bway.,  *227,315;  f*o.,  118,966  cu.yd.  excav.,  etc.,  from  Tripp  highway  in  Barnstable,  to  Lane  Constr. 

grading  and  asphalt  block  repaving  Bros.,  Belleville,  *51,892,  1.06  mi.  Route  7,  Corp.,  37  Colony  St..  Meriden,  Conn.,  *48,- 
Bethune  St.,  from  J.  Meehan  A  Son,  West  Sect.  E,  La  Salle  Co.,  24.885  cu.yd.  excav.,  354,  3,540  ft.  in  Westborough,  to  H.  and  J.  P. 
St.  Bldg.,  *8,502  Noted  June  10.  ftc.,  from  E.  L.  Tegge  Constr.  Co.,  Papineim,  Oreen  Co.,  220  Holden  St.,  Worcester,  *21.- 

N.  Y..  New  York  —  Park  Bd.,  Arsenal  *12.692,  and  2.17  ml.  Route  14.  Sect.  12-X,  0O8,  10,700  ft.  In  Belmont,  to  l^awton 

Bldg.,  Central  Park,  June  15,  permanent  White  Co.,  23,651  cu.yd.  excav.,  etc.,  froin  Constr.  Co.,  Providence,  R.  I.,  *75,874,  8,100 

walks  in  Crotona  and  Claremont  Parks,  M.  E.  Leffler,  Benton,  *16,412.  Noted  ft.  In  Stow,  and  3,800  ft.  In  Ashburnham, 

Bronx  Boro,  from  Valatia  Constr.  Co.,  15  May  27.  to  J.  P.  Keating,  Fitchburg,  *42,822  and 

East  40th  St.,  *34,990.  HI..  East  St.  Louis  —  For  8  in.  concrete  *25,629  respectively;  gravel  surfacing  699 

New  Jersey — State  Hy.  Comn..  Trenton,  paving  5,340  so.yd.  42nd  St.,  from  Moore  ft.  in  New  Ashford,  to  C.  B.  Llndholm,  24 
June  21,  widening  WTiltehorse  Pike,  Route  Hfo*  .  V®  North  8th  St..  *22,584  ;  curbing  North  St..  Pittsfield.  *6,776 ;  hard  paving 
.3,  Sect.  11-A.  Berlin  to  Hammonton,  Cam-  nnd  8  in  concrete  surfacing  ^720  sq.yd.  4  200  ft.  In  Savoy,  to  Warner  Bros.,  Sunder- 

den  Co.,  from  M.  Staub,  Pitman,  *303,840.  38th  St.,  from  L.  Rich  Constr.  Co.,  Arcade  j^nd.  *16,777.  Grand  total  *237,240.  Noted 

Noted  June  3.  Bldg..  *42,311.  Noted  Feb.  25.  June  17. 

Pa.,  Phila. — Dept.  Pub.  Wks.,  Bureau  of  WIs..  Fond  du  Lae  —  J.  Hohensee,  city  Massachusetts — State  Hy.  Dept.,  Boston, 


lUinols — State  Dept.  Pub.  Wks.  A  Build¬ 


ing  and  sidewalks  easterly  end  155th  St.  Ings,  DIv.  Highways,  Sprin^eld,  June  9, 
viaduct,  from  P.  Cramer,  154  East  50th  "!,*•  Ho«lf  7,  Sect. 

St.,  *28,690.  Noted  June  10.  30-X,  18  ft..  Salle  Co.  from  S  J.  Groves 

N.  Y.,  New  York— J.  Miller,  pres.  Man-  *  ’  Minneapolis, 


May  27.  to  J.  P.  Keating,  Fitchburg,  *42,822  and 

HI..  East  St.  Louis  —  For  8  in.  concrete  *25,629  respectively ;  gravel  surfacing  699 
paving  5,340  so.yd.  42nd  St.,  from  Moore  ft.  in  New  Ashford,  to  C.  B.  Llndholm,  24 
Bros.,  926  North  8th  St.,  *22,584  ;  curbing  North  St.,  Pittsfield,  *6,776 ;  hard  paving 
and  8  in.  concrete  surfacing  8,720  sq.yd.  t,200  ft.  In  Savoy,  to  Warner  Bros.,  Sunder- 


Noted  June  3.  Bldg..  »4Z,3ii.  jvotea  Fen.  zb.  June  17. 

Pa.,  Phila. — Dept.  Pub.  Wks.,  Bureau  of  WIs..  Fond  do  Lae  —  J.  Hohensee,  city  Massarhusetta — State  Hy.  Dept.,  Boston, 

Highways,  June  17,  from  E.  Garlick,  Sr.,  elk.,  June  3,  paving  approximately  55,000  bituminous  macada.m  paving  22,161  ft. 
2948  East  Venango  St.,  grading  Almond  sq.yd.  various  streets,  from  Ford  Paving  highway  in  Chelmsford  and  Westford,  to  A. 
St.  *996,  from  E.  A.  Mullen,  Inc.,  5512  Vine  Co.,  Cedar  Rapids,  la.,  rein. -con.  at  *2.68  Pollatto,  Dracut,  *175,923  ;  and  rein. -con. 
St.,  Folsom  St.  *568,  and  Yocum  St.  *1,276,  per  sq.yd.,  vibrolithic  concrete  *3.08,  sheet  paving  10,116  ft.  in  Methuen,  to  P.  J.  Hol- 
from  ’T.  H.  Neely,  27th  and  RItner  Sts.,  asphalt  *2.89,  asphaltic  concrete  *2.49,  and  land.  Lawrence,  *91,822.  Noted  June  10. 
Hutchinson,  Marshall.  Percy  and  Sheridan  asphaltic  concrete,  on  Trinidad  paving  Conn.,  Hortford— Sheet  asphalt  on  ^n- 
Sts.  *2,930,  from  F.  Mark  Constr.  Co.,  North  *2.59.  Noted  May  27.  crete  paving  46,900  sq.yd.  Asyluim  Blue 

Winghocking  St..  4th  St.  *981  ;  from  Bar-  Wl#..  Milwaukee — Dept.  Pub.  Wks.,  R.  E.  Hill  and  New  Britain  Aves..  to  Edward 
her  Asphalt  Co.,  239  N<irth  30th  St.,  as-  Stoelting,  comr.,  June  7,  asphalt  resurfac-  Balf  Co.,  14  Haynes  St.  Engrs.  est.  *60,- 
phalt  paving  (assessment  work),  Dltman  St.  ing,  etc.,  Becher  St.,  6th,  Wlndlake  and  2nd  000. 

*4,486,  Glenmore  St.  *4,183,  Kenmore  Rd.  Avea,  from  White  Constr.  Co.,  69  Wisconsin  Conn.,  Meriden  —  Sheet  asphalt  on 
*4,«44.  Vankirk  St.  *18,386,  Worth  St.  St.,  *31,734  ;  and  27th  St.,  from  Badger  macadam  paving  2  ml  Camp  and  Liberty 
*2,206,  from  Mack  Paving  A  Constr.  Co.,  Constr.  Co..  97  Wisconsin  St..  *15,225.  Sts..  Bunker  and  Sherman  Aves.,  U> 
Nioetown  Lane  and  Luzerne  St.,  Summer-  Noted  June  3.  ^ 
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paving  10,116  ft.  in  Methuen,  to  P.  J.  htoi- 
land,  Lawrence,  *91,822.  Noted  June  10. 

Conn.,  Hortford— Sheet  asphalt  on  con¬ 
crete  paving  46,900  sq.yd.  Asylunn,  Blue 
Hill  and  New  Britain  Aves..  to  Edward 
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StrcetH  and  Roads  (Continued) 

Robison  &  Powers,  Inc.,  35  Colony  St., 
Knttrs.  est.  $75,000. 

New  York — A.  \V.  Itrandt,  eomr.  HiKh- 
ways,  Albany,  (e.  e.  meunn  enKlneera  rn- 
timate),  e<instr»ictinK  and  reconstructinR 
4.44  mi.  HlKhway  17.'t4.  Newark-Sodus  Kd., 
Part  .1,  and  4.5  mi.  Repair  Coiitr.  152.'i. 
HiKiiway  537S,  Ontario  ('enter-Williamson 
ltd.,  ixiih  Wayne  I'o.,  to  .1.  W.  Ournett. 
Watkins,  $200,741  and  $150,411  respe<-tively, 
e.  e.  $205,241  and  $105,240  resp'ctively  ; 
5.31  mi.  Repair  Contr.  1510,  Highways 
5234,  I,ils-rty-«'<>unty  RiJie  I’art  2,  and  5340 
Kast  RraiH-h-.Sullivan  (’o.  Rine  hiKhways, 
IH-Iaware  and  Snllivan  <-ountiea,  to  J.  Ar- 
l»orio,  50  (’enter  St.,  New  Haven,  (’onn., 
$201,020.  e.  e.  $330.00H  :  5.62  ini.  Repair 
('ontr.  1510,  Highway  5335,  Watkins  Vil- 
lafce- Franklin  St.,  lliKhway  5334,  W’atkins- 
Yates  ('o.  line  ltd.,  and  Jlifthway  5018, 
.North  Reading- Dundee  Rd.,  Part  1,  to 
Rochester  Vulcanite  PavinK  Co.,  Rochester, 
$227,137,  e.  e.  $280,666;  4.73  mi.  Hifthway 

8251,  Cazenovia-ChIttenanKO  Rd.,  Madison 
<'o.,  to  Scott  Pros.  Constr.  Co.,  Inc.,  117 
North  Washington  St..  Rome,  $323,762,  e. 
e.  $432,707  ;  6.12  ml.  Highway  8249,  West 
Kton-Pecksport  Rd.,  Madison  Co.,  to  J.  F. 
I’addelford,  Sherburne,  $201,530,  e.  e.  $394,- 
016;  5.4  mi.  Repair  Contr.  1504,  Highway 
398,  County  Rine  Rd.,  Orleans  and  Monroe 
('ounties,  to  H.  W.  I’atterson,  Hornell, 
$169,582,  e.  e.  $222,433  ;  9.68  mi.  Highway 

8252,  Conewango  Valley-Balcom  Highway, 

i'hautau<iua  Co.,  to  Constantine  Constr. 
Co.,  7  Kxchange  SR,  Buffalo,  $431,948,  e.  e. 
$580,683;  6.48  ml.  Highway  8132,  White- 
hall-Dresden  Rd..  Part  2,  and  Dresden  Cen¬ 
ter  Dresdi-n  Rd.,  Washington  Co.,  to  P. 
H.  Murray.  2226  16th  SR,  Troy,  $105,306, 
e  e.  $146,567.  (trand  total  $2,108,343. 
Noted  June  3.  .  „  ^ 

N.  Y..  I.ong  Island  City— M.  E.  Connolly, 
pres.  (Juts*n8  Boro,  Queens  Subway  Bldg., 
grading,  curbing,  sidewalks,  and  permanent 
sheet  asphalt  f>n  concrete  paving  Rl^rty 
Ave.  to  Brooklyn  Boro  line  to  88th  St. 
(Boyd  Ave.),  to  Cleveland  Trinidad  Paving 
Co.,  Flu.shing,  $69,408;  and  Rlberty  Av& 
from  88th  St.  to  Rwkaway  Blvd.,  to  HiBh- 
way  Impvt.  &  Repair  Co.,  Church  St.,  New 
York  City,  $43,463.  Noted  June  17. 

New  Jersey — State  Hy.  Comn.,  Triton, 
gratling  and  rcin.-<'on.  jmving  5  mi.  Rfiute 
20.  Millville  to  Vineland,  (’umberland  Co., 
to  E.  H.  Ellis,  6017  Christian  St.,  Phila., 
Pa.,  $205,015.  Noted  June  17. 

New  Jersey — Bd.  Freeholders  Ocean  C<y, 
Toma  River,  rein.-eon.  paving  25,800  sq.yd. 
Washington  St..  Dover,  and  14,550  sq.yd. 
(’entral  Ave.,  l.rfikewood.  to  S.  S.  Thompson 
Co  Herl>.-rt  St.,  Red  Bank.  $100,454  and 
$53,964  resix-etively.  .Noted  May  2(). 

N  J..  Freehold — Monmouth  Co.,  sheet  as- 
iihalt  paving  35,482  sq.yd.  Red  Bank-Fair 
Haven  Rd,  through  Rumson,  to  Muni(;ipal 
Constr.  (h>..  Ptiea  City  Natl.  Bank  Bldg., 
IHica.  N.  Y.  $34,189.  Noted  May  27. 

N.  J..  WeslwoiHl — Mayor  and  Boro  Coun¬ 
cil,  Center  St.  Firehou.se,  piiving  and  curb¬ 
ing  Ia!Xington  Ave.,  to  Abbate  &  Buniva, 
Tenatly,  $14,963;  and  paving  4th  Ave.  to 
Taveniere  &  Johnson,  Closter.  Noted 
June  10. 

I’eniisylt  ania — State  Hy.  Dept.,  Harris- 
huix.  <  H-  nie«n»  K4»ute  and  A.  meann  Appll- 
cation)  rein. -con.  paving,  etc.,  26,300  sq.yd. 
R  449,  York  Co.,  to  Continental  Contg.  Co., 
Knickerbo«  ker  Bldg.,  Baltimore,  Md.  $107,- 
721  •  31,655  sq.vd.  R.234.  Cambria  Co.,  to 

E.  H.  Brua.  Hollidavsburg  $129,940,  39,003 
sq.yd.  A. 3001  and  382.5,  Chester  Co.,  to  (i.  I. 
Thompson,  Clearfield  $143,350,  4,9(10  sq.yd. 
Rs  182  and  240,  Montour  (’<).,  to  Reitz  Bros.. 
Sunbury  $34,589.  7,600  sq.yd.  R.296, 

Susciuehanna  Co.,  to  .1.  Booth,  Carbondale 
$40,218,  27,088  sq.yd  R.296,  A. 4000.  Susque- 
lianna  Co.,  to  Freland  Constr.  Co..  Hazelton 
$1  16,664,  18,222  .sq.yd  R.129,  Dauphin  Co., 
to  Swanger  Factler  Constr.  Co.,  I^-banon 
$88,089.  46.067  sq.vd.  R.214  Clarion  Co.,  to 
\V'.  C.  Quick  &  (Ni.,  Brookville  $176,54.5, 
48,300  sq.yd.  R.181,  A. 3729,  Westmoreland 
Co.,  to  (leorges  Constr.  Co.,  Pniontown 
$194,408,  4,738  sq.yd.  A. 3995,  Tioga  Co., 
to  Montour  Constr.  Co.,  Montoursville  $21.- 
613,  and  40,281  sq.yd.  R.522,  Franklin  Co., 
to  Britti  &  I<ozzi.  Hagerstown  $154,879, 
also  grading,  etc.  51,725  ft.  R.105,  Cameron 
and  Clinton  Counties,  to  W.  C.  Cuncheon 
&  Co..  Harrisburg  $192,926.  32.713  ft.  A. 3587 
Berks  Co.,  to  S.  J.  Droves  &  Sons  Co., 
Duncannon  $76,787,  and  11,466  ft.  R.33. 
Mittlin  Co.,  to  shamrock  Constr.,  Co., 
Shamokin  $108,437.  CSrand  total  $1,586,166. 
N  ited  Mar.  4 

I'ennsylvanlH — State  Hy.  Dept.,  Harris¬ 
burg,  (K.  means  Kmite  and  A.  means  .\p- 
nllratlnn).  rein. -con.  paving  43,624  sq.yd. 
R  260-537.  Blair  Co.,  to  Miller  Contr.  Co.. 
Pnnxsutawney,  $199,052  :  66,192  sq.vd.  R. 
538,  Sis-t  2,  Beaver  Co.,  to  H.  E.  Bunce, 
(Mean,  N  Y..  $284,513;  46,001  sq.yd.  A. 
2842-2588,  Northampton  Co.,  to  Souder 
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Constr.  Co.,  I.jincaater.  $163,967,  38,141  sq. 
yd.  R  337,  A.  3760-391.5,  Indiana  Co.,  to 

F.  D.  Ro.sa,  Bradford,  $159,353;  and  66,113 
sq.yd.  R.  538,  Sei-t.  1.  Allegheny  Co.,  to  J. 

R.  Plummer,  Inc,,  Johnstown,  $425,998, 
Crand  total  $1,232,883.  .Noted  May  20. 

I*a.,  (ireenshiirg  —  W.  A.  Arter,  con¬ 
troller  Westmoreland  Co.,  18  ft.  rein.-con. 
repa%'ing,  eta.  aiiproxim.ately  12,255  ft. 
Pricedale  Rd.,  to  Donora  Constr.  Co., 
Donora.  $123,239.  Noted  May  20. 

.Md.,  Baltimore — Bd.  Awards,  sheet  as- 
lihalt  paving  22,000  sq.yd.  Contr.  341,  to 
Baltimore  Asphalt  Blo<-k  &  Tile  Co.,  1320 
•North  Monroe  SR,  $83,216;  and  concrete 
paving  11,000  sq.yd.  (Jontr.  342,  to  Arundel 
Constr.  (’o.,  Knickerbocker  Bldg.,  $29,290. 

Virginia  —  State  Hy.  (’omn.,  Richmond, 
improving  4.076  mi.  road,  incl.  bridge  over 
Warwick  Swamp  near  Petersburg,  to 
Roberta  Paving  Co..  Salisbury.  Md..  $129,- 
221  :  t:oncrete  surfacing  3.935  mi.  road  in 
Prince  William  Co.,  to  .1.  H.  Montague, 
•Sanderson,  $157,190,  3.83  mi.  Route  31, 

Dinwiddle  Co.,  to  Weinbrunn  &  Carpenter, 
Rii'hmond,  $119,543  ;  widening  14.79  mi. 
concrete  road  between  Virginia  Beach  and 
•Norfolk,  to  Hudson  &  Scruggs,  Wilming¬ 
ton,  N.  C.,  $127,058  ;  and  bituminous  mac¬ 
adam  surfacing  4.01  ml.  road  in  Allegheny 
Co.,  to  Moore  &  Ijesley,  Staunton.  $119,216. 
(Jrand  total  $652,278.  Noted  May  20. 

().,  Akron— Summit  Co.,  grading,  bridging 
and  rein. con.  paving  36,800  sq.yd.  South 
Main  St.,  to  McCourt  Constr.  Co.,  369  South 
Main  St..  $121,551.  Engrs.  est.  $154,000. 
Noted  June  10. 

O..  Chesapeake — Brick  paving  9,000  sq. 
yd.  2nd  Ave.,  Ist,  2nd.  3rd.  4th.  and  5th 
Sts.,  to  T.  C.  Cloran.  Ironton,  $29,250. 
Noted  Mar.  4. 

O.,  Cleveland — City,  to  Cleveland  Trini¬ 
dad  Paving  Co.,  The  Arcade,  grading,  curb¬ 
ing  and  vitr.  brick  paving  East  172nd  St. 
$22,880,  asphalt  paving  Albers  Ave.  $9,547, 
and  Benwood  Ave.  $22,055,  to  Rieley  Bros., 
407  The  Arcade,  East  22nd  St.  $6,835 ;  to 
(Jould  &  Maybach.  16311  Sararfec  Rd.,  East 
171st  St.  $17,460,  and  brick  paving  Rlnn 
Dr.  $4,544,  to  H.  D.  Herring.  Wayside  Rd., 
Wemple  Rd.  $3,126,  to  Baldwin  Bros.,  4500 
Euclid  Ave..  Canova  Ave.  $9,641,  and  con¬ 
crete  paving  Havel  Ave.  $3,422.  Grand 
total  $99,510.  Noted  June  10. 

(>.,  Cleveland  —  Concrete  paving,  etc., 
Avery  Ave.,  to  Enterprise  I’aving  &  Constr. 
Co.,  8444  Bway.  $4,586,  and  Reroy  Ave.,  to 
Bentley  Bros.,  Hanna  Bldg.,  $2,686  ;  also 
asphalt  paving  Grovewood  Ave.,  to  Gould  & 
Maybach,  16311  Saranec  Rd.,  $37,932.  Work 
involves  5.730  lin.ft.  stone  curbing,  7,000 
cu.yd.  earth  excav.,  7,860  .sq.yd.  sheet  as¬ 
phalt,  and  1,380  sq.yd.  concrete  paving,  etc. 
Grand  total  $45,204. 

O.,  Cleveland — Improving  with  (a)  brick 
(b)  asphalt  Geraldine  Ave.  (2)  Gedeon  Ave. 
(3)  Milford  Ave.  (4)  Sacramento  Ave.  (5) 
West  33rd  St.  («)  West  120th  St.  (1  to  6 
inclusive).  Involves  5,790  lin.ft.  atone  curb¬ 
ing,  4,950  cu.yd.  earth  excav.,  9,310  sq.yd. 
paving,  etc.  (7)  Westdale  Ave.  (8)  Elmwood 
Ave.  (9)  Normandy  Ave.  (10)  East  175th 
St.  (11)  East  121st  St.  (7  to  11  inclusive), 
involves  5,410  sq.yd.  paving,  8,300  cu.yd. 
earth  excav.  to  Roehl  Bros.  Paving  & 
Constr.  Co.,  7002  Denison  Ave.  (al)  $12,074 
(u2)  $4,567  (a3)  $2,532  (a4)  $9,373  (a5) 
$2,299  (aO)  $19,355  :  to  Cleveland  Trinidad 
Paving  Co.,  The  Arcade  (a8)  $17,365  (aO) 
$15,761  (b7)  $17,384  (hlO)  $12,538  (bll) 

$11,152.  Grand  total  $124,400. 

()..  Cleveland — Comrs.  Cuyahoga  Co.,  re¬ 
surfacing  North  Ridge  Rd.,  to  Highway 
Conatr.  Co.,  Guarantee  Title  Bldg.,  $68,625. 
Engrs.  est.  $107,400. 

().,  Dayton — G.  F.  Baker,  dir.  Pub.  Serv., 
brick  paving,  etc.  5th  St.,  to  Hoolihan  & 
Wangler,  1414  Riverview  Ave.,  $94,120; 
Washington  St.,  to  J.  Heier,  415  Hqpeland 
St.,  $64,662  ;  and  Findlay  St.,  to  Wright 
Bros.,  1219  Huffman  Ave.,  $39,422.  Grand 
total  $198,164.  Noted  June  3. 

Indiana— J.  D.  Williams,  dir.  State  Hy. 
Comn.,  Indianaimlis,  (H.  R.  means  State 
Road  and  e.  e.  means  engineers  estimate), 
concrete  paving,  etc.,  20.283  ml.  S.  R.  1, 
Miami  and  Fulton  Counties,  to  Wabash 
Constr.  ('o.,  Vincennes,  $346,048  e.  e.  $414,- 
486;  17.878  mi.  S.  R.  1.  Fulton  and 

Marshall  Counties,  to  G.  T.  Miller,  Leba¬ 
non.  $297,600  e.  e.  $337,288  ;  10.637  mi. 

S.  R.  11.  Huntington  Co.,  to  Tri-Lake 
Constr.  Co.,  Columbia  City.  $219,119  e.  e. 
$241,214;  10.608  mi.  S.  R,  8.  Lake  and 
Porter  Counties,  to  Indiana  Road  Paving 
Co.,  Rochester,  $184,411  e.  e.  $235,907; 
9.585  ml.  S.  R.  25,  Steuben  Co.,  to  J.  E. 
O’Conner  &  Sons,  Ft.  Wayne.  $184,891  e.  e. 
$210,886  ;  9.244  mi.  S.  R.  10,  Benton  Co.,  to 
Western  State  Paving  Co.,  Davenport,  la., 
$151,911  e.  e.  $188,105  ;  8.078  mi.  S.  R.  10. 
Vigo  and  Parke  Counties,  to  J.  F.  Kelly  & 
Co..  3001  South  4th  SR,  Terre  Haute,  $128,- 
225  e.  e.  $162,277;  10.558  ml.  S.  R,  7,  Knox 
Co.,  to  Lanahans  A  Konon,  Vincennes, 
$159,114  e.  «.  $204,188;  10.622  mi.  a  R. 


11,  Grant  and  Huntington  Counties  m.i 

8. .335  mi.  S.  R.  7,  Huntington  ('’o..  to  <  ■m 
ningham  Constr.  Co.,  1801  Kentucky  .x 
$193,987  and  $152,975  respectively, 
$228,648  and  $181,424  respectively; 


Hill,  $35,910  e.  e.  $54,118.  Grand  total  ; 
098,812.  .Noted  Apr.  1. 

Mleh.,  Detroit — To  M.  R.  Hanna  Co.,  2700 
Six  Mile  Rd.,  3$  in.  sheet  asphalt  on  h  in 
concrete  paving  5,800  sq.yd.  Greenlawn 
Ave.  $23,759,  6,630  sq.yd.  Mendota  Ave 
$26,253,  3,750  sq.yd.  Manor  Ave.  $15,416' 
and  3,700  sq.yd.  Robson  Ave.  $i4,79(},  to 
Detroit  Asphalt  Paving  Co.,  909  Trans- 
Iiortation  Bldg.,  1,090  sq.yd.  Crlstiancy  .-(t 
$5,345,  6,840  sq.yd.  Traverse  Ave.  $26,78.7 
3,659  sq.yd.  Caniff  Ave.  $14,343,  IROOii  .s,,’ 
yd.  Jerome  Ave.  $42,099,  5,030  sq.yd.  Viol.  t- 
lawn  Ave.  $21,019,  7,930  sq.yd.  Manor  Ave 
$31,196,  2,253  .sq.yd.  Lyman  PI.  $10,io;n 
and  15,500  sq.yd.  Oakman  Blvd.  $59,:;'t(' 
Grand  total  $290,460. 

111.,  Anna — Grading,  curbing,  and  con¬ 
crete  paving  Dists.  6  and  7,  to  W.  C.  John¬ 
son,  Twenhoefel  Bldg.,  Belleville,  $31,;;r,ii 
and  $26,784  respectively.  Noted  May  27 

111.,  Chirago — Bd.  Ixical  Impvts.,  Room 
207,  City  Hall,  6  ft.  concrete  sidewalks  on 
both  sides  South  Lincoln  St.  from  West 
79th  to  'W’est  83rd  Sts.,  Forest  Glen  Ave. 
from  Caldwell  Ave.  to  South  Branch  Chi¬ 
cago  River,  Chappel  Ave.  from  East  73r(i 
to  East  74th  Sts.,  North  Side  East  64th  .st 
from  Kimbark  to  Greenwood  Aves.,  to 
Simpson  Constr.  Co.,  133  West  Washington 
St.  ;  on  West  side  Torrence  Ave.  from 
East  117th  to  East  124th  Sts.,  on  both  sides 
Colfax  Ave.  from  East  93rd  to  East  95th 
Sts.,  on  East  104th  PI.  from  Corli.ss  to 
Cottage  Grove  Aves.  on  Ea.st  side  South 
Robey  St.  from  West  37th  St.  to  We.st 
Pershing  Rd.,  on  West  aide  South  Richmond 
St.  from  West  57th  to  West  58th  Sts.,  to 

G.  Kehl  Sons,  1225  North  Maplewood  Ave  ; 
on  both  sides  Altgood  St.  from  North  Keeler 
to  North  Tripp  Aves.,  on  south  side  Cortez 
St.  from  Kostner  to  North  Kilbourne  Aves, 
on  south  side  Homer  St.  from  North  Leam¬ 
ington  to  North  l.aramie  Aves.,  on  east 
side  Laporte  St.  from  Dickens  to  Armitage 
Aves.,  on  east  aide  North  Laramie  Ave 
from  alley  to  Fullerton  Ave.,  on  \ve.st  side 
North  Luna  Ave.  from  Lawrence  Ave.  to 
Giddings  St.,  on  both  sides  Leclaire  Ave 
from  Avondale  to  Wilson  Aves.,  on  east 
side  North  Laramie  Ave.  from  Roscoe  St  , 
to  Belmont  Ave.,  on  west  side  North 
fjaramle  Ave.  from  Giddings  St.  to  Mil¬ 
waukee  Ave.,  and  on  west  side  North  Har¬ 
lem  Ave.  from  Pratt  Ave.  to  Northwest 
Highway,  to  Siewert  Calhsen  Co.,  3865  Mil¬ 
waukee  Ave. ;  on  west  side  Avenue  F,  from 
East  103rd  to  East  105th  Sts.,  to  Hanson 
Constr.  Co.  ;  on  both  sides  Chauncey  Ave 
from  93rd  to  94th  Sts.,  on  west  side  Cali¬ 
fornia  Ave.  from  West  57th  to  West  5Sth 
Sts.,  on  south  side  Ea.st  82nd  St.,  264  ft.  to 
Ellis  Ave.  and  on  both  .sides  East  78th  St 
from  Clyde  to  Jeffery  Aves.,  to  Superior 
Constr.  Co.,  1105  East  52nd  St.;  on  West 
side  Euclid  Ave.  from  East  Slat  St.  to  South 
Chicago  Ave.,  to  James  Galvin ;  on  both 
sides  South  Francisco  Ave.  from  West  57th 
to  West  58th  Sts.,  on  east  aide  North  Kil¬ 
patrick  Ave.  from  Fulton  to  Walnut  Sts.,  on 
both  sides  East  99th  St.  from  Commercial 
to  Eacanaba  Ave.s.,  on  both  sides  West 
77th  St.  from  Ixiomis  St.  to  South  Ashland 
Ave.,  and  on  both  sides  Paul  Ave.  from 
Ijeclare  to  North  I.,aramie  Aves.,  to  Brunck- 
horst  Constr.  Co.,  384  North  Harding  St. ; 
on  both  aides  North  Ratrobe  St.  from  Ful¬ 
lerton  to  W’est  Grand  Aves.,  on  North  side 
West  72nd  St.  from  South  Lincoln  to  South 
Robey  Sts.,  and  both  sides  West  59th  St 
1.252  fR  to  South  Robey  St.,  to  Aldrich 
Conatr.  Co.,  140  South  Dearborn  St.  ;  on 
both  sides  South  Michigan  Ave.  from  East 
124th  to  East  127th  Sts.,  on  West  98th  St 
from  Ixingwood  Dr.  to  South  Robey  St.,  on 
East  noth  St.  from  Vernon  to  South  Park 
Aves.,  on  South  Paulina  St.  from  West  90th 
to  West  91st  Sts.,  on  East  77tb  Sts.  from 
Constance  to  East  End  Aves.,  on  east  side 
South  State  St.  from  East  121st  to  East 
123rd  Sts.,  and  on  south  side  East  124th 
St.  from  Indiana  to  South  Michigan  Aves. 
to  H.  Johnson  &  Co.,  430  West  111th  St., 
on  both  sides  Seneca  St.  from  East  Wal¬ 
ton  to  East  Pearson  Sts.,  to  C.  Schroeder 
&  Son  Co.,  3440  Jansen  Ave.  Noted  May  20 

III.,  Depue — Bd.  I.iOcal  Impvts.,  at  office 
C.  E.  Pope,  city  elk.,  grading,  curbing  15.- 
150  sq.yd.  various  streets,  to  Trompeter  * 
Sons,  Peru.  $46,600.  Noted  May  27. 

III.,  Mount  Carmel  — .  Grading,  curbing 
and  concrete  paving  12  blocks  1st  and  Wal¬ 
nut  Sts.,  to  H.  A.  Kribs,  Edwardsville. 
Noted  Apr.  15. 

WIs..  Milwaukee — Dept.  Pub.  Wks.,  R.  E 
Stoelting,  comr.,  asphalt  repaving  Auer 
Ave.,  to  White  Constr.  Co.,  68  Wisconsin 


Asphalt  PavinK  Co.,  Hud«-r  HIdK.,  asphaltic 
concrete  paving,  etc.,  1,085  sq.yd.  Art  Hill 
PI.,  $7,326  e.  e.  $9,360,  1,255  sipyd.  Frieda 
Ave.,  $6,780  e.  e.  $8,400,  2,000  sq.yd.  Hoff¬ 
man  St.,  $9,161  e.  e.  11,150,  Hoffman  St. 
between  Watson  Rd.  .and  Clifton  Ave., 
3,674  e.  e.  $4,500,  1,865  sq.yd.  .N’ichoison  PI., 
$9,105  e.  e.  $11,500,  1,155  sq.yd.  Winnebago 
St.,  $7,958  e.  e.  $9,600,  and  2,900  s<|.yd. 
Shreve  Ave.,  $14,970  e.  e.  $18,600.  Crand 
total  82.447.  Noted  June  17. 

Arkansas — State  Hy.  Dept.,  I.iittle  Rock, 
<F.  A,  1*.  means  Federal  .\id  Frojeet),  to 
R.  J.  Lynch,  Little  Rock,  improving  7  95 
mi.  Federal  Aid  Project  231-A.  Ashley  Co.. 
14,451  cu.yd.  gravel,  etc.,  $10,863,  5.07  ml. 
F.  A.  P.  199-A.  lYairie  Co..  19.036  cu.yd. 
excav.,  6,601  lb.  reinforcing,  etc.,  $15,917. 
6.31  mi.  F.  A.  P.  229-A,  Pradley  Co.,  22.56 
acres  clearing  and  grubbing,  69,892  cu.yd. 

_  excav.,  24,922  sta.yd.  overhaul,  1,390  ft. 

3,157  treated  and  27,475  ft.  untreated  timber,  18,- 
449  lb.  reinforcing,  etc.,  $28,974  ;  to  E.  Ij. 
Terry  &  Co.,  Brinkley,  11.02  mi.  F.  A.  P. 
64  240-B,  Independence  Co.,  12.25  acres  grub¬ 

bing,  18,956  cu.yd.  solid  rock  and  47,850  cu. 
yd.  earth  excav.,  22,465  sta.yd.  overhaul. 
34,740  lb.  reinforcing,  6,830  lb.  structural 

_  steel,  etc.,  $57,983,  10.9  ml.  Tuckerman- 

450  Alicia  Rd.,  Impvt.  Dist.  8,  Jackson  Co., 
11.23  acres  grubbing,  74,584  cu.yd.  excav., 
20,567  cu.yd.  gravel  surfacing,  23.657  cu. 
yd.  overhaul,  39.371  ft.  treated  timber,  etc., 
$47,650 :  to  W.  P.  McOeorge  &  Co..  Pine 
Bluff.  4.91  ml.  F.  A.  P.  194-A.  Drew  Co.. 
20.83  acres  grubbing,  78,173  cu.yd.  excav., 
45,691  ft.  treated  and  2,500  ft.  untreated 
timber,  6,789  lb.  reinforcing,  etc.,  $30,195: 
to  H.  Brown,  North  Little  Rock,  1.65  mi. 
F.  A.  P.  241-A,  Lawrence  Co.,  4,292  cu.yd. 
excav.,  3,540  cu.yd.  graveled  shoulders,  17.- 
414  sq.yd.  concrete  surfacing,  etc.,  $45,166. 

...  _ ,  -  -  -  Grand  total  $236,748.  Noted  May  27. 

60,  Dlvs.  A  and  B,  62,000  cu.yd.  Tex.,  Hubbard  —  Cit.v  will  pave  with 
1,000  cu.yd.  overhaul.  1,100  cu.yd.  rein.-con.  various  streets,  by  day  labor, 
and  12,000  cu.yd.  graveling,  under  supervision  T.  A.  Bullock,  engr., 
"  67  Builders  Exch.  Bldg.,  Hillsboro.  Approximately  $45,000. 

Noted  4)kla..  Oklahoma  City  —  Oklahoma  Co., 
grading  and  sheet  asphalt  paving  12,210  -sq. 
—Barber  Co.,  sand  yd.  Spencer-Jones  Rd.,  and  concrete  slab 
Federal  Aid  Proj-  surfacing  2  ml.  East  Avenue  <J  Rd.,  to 
~  — ...  t  Green-Boots  Co.,  519  West  Main  St.,  $24,- 

821  and  $27,914  respectviley.  Engrs.  ests. 
$25,000  and  $29,000  respectviely. 

Idaho  —  Comrs.  Bd.  Pub.  W'ks.,  Court 

. - „  House,  Sand  Point,  improving  5.24  ml.  Fed- 

to  Monarch  eral  Aid  Project  100-B,  North  and  South 
Highway,  Bonner  Co.,  to  S.  Orino,  Ea.st 
3008  Sharp  St.,  Spokane,  Wa.sh.,  with  c.l. 
-Asphaltic  concrete  pipe  $45,850,  concrete  pi|)e  $46,303.  Noted 
,  I  streets  in  Dists.  May  13. 

I’aving  Co.,  Grand  California — State  Hy.  Dept.,  Sacramento, 

(e.  e.  means  engineers  estimate),  crushed 
gravel  or  stone  surfacing  and  grading  ap¬ 
proximately  10.8  mi.  road  between  Alturas 
and  Royce  Ranch,  Modoc  Co.,  to  J.  P.  Hol¬ 
land,  Inc.,  San  Francisco,  $59,102  e.  e. 
$49,600  ;  asphaltic  concrete  widening  and 
surfacing  approximately  1.1  ml.  road  be- 

.  - ,  —  tween  fllobe  Iron  Wks.  and  El  Camino  Ave., 

Federal  Aid  Sacramento  Co.,  to  Clark  &  Henery  Constr. 
Jr.,  Ashley,  Co.,  San  Francisco,  $28,839  e.  e.  $31,135. 
Noted  May  27. 

Calif.,  Los  Angeles  —  Los  Angeles  Co., 
curbing,  guttering,  and  oil  macadam  paving, 
etc.  208.637  sq.ft.  Impvt.  393,  portion 
Los  Angeles  Ave.,  to  G.  T.  Mcl,ain,  1184 
North  Berendo  St.,  IjOS  Angeles,  $39,635. 

.  Calif.,  San  Carlos  —  Grading,  curbing. 

9  log  guttering,  etc.,  various  stn'Cts  in  White 
"  to  Oaks  Tract,  to  Frederickson  &  Watson,  354 
Hobart  St.,  Oakland,  $94,308.  Noted 
June  17. 


Sti'cets  and  Roads  (Continued) 

St.  $5,682  :  also  Galena  St.  and  Keefe  A%'e., 
to  Badger  Constr.  Co.,  97  Wisconsin  St., 

Il»,974  and  $25,253  respectively.  Grand 
total  $41,919. 

la.,  lies  Moines — To  Wright  Constr.  Co., 

1325  Main  St.,  concrete  surfacing  5,047 
80. vd.  Southwest  12th  and  13th  Sts.  at  $2.18 
pi-r  sq.yd.,  19,944  sq.yd.  38th  St.  and  in 
Chautauqua  I’ark  addition  $2.17,  brick 
paving  1,430  sq.yd.  Center  St.  $3.04,  and 
2,.'’>80  sq.yd.  4th  St.  $3.38  ;  to  Union  Constr. 

Co..  200  New  York  Ave.,  concrete  paving 
2,719  sq.yd.  East  24th  St.  $2.18,  to  Des 
Moines  Asphalt  Paving  Co.,  2nd  and  New 
York  Sts.,  1,022  sq.yd.  East  8th  St.  $2.12, 

I. 462  sq.yd.  Allison  St.  *2.16  1,699  sq.yd. 

Hayes  SL  $2.16,  2,545  sq.yd.  Edwards  Ave. 

$2.22,  3,301  sq.yd.  40th  St.  $2.20,  10.645 
sq.yd.  14th,  School,  West  16th  and  Linn 
Sts.,  North  and  South  Alleys  $2.15,  3,632 
sq.yd.  40th  PI.  $2.19,  brick  jtavini 
.sq.yd.  8th  St.  $3.26,  1,958  sq.yd.  Murph; 

St.  $3.39,  sheet  asphalt  paving  416  sq.y 
Goddard  Court  $2.56  and  grading  5,1 
cu.yd.  in  Chautauqua  Park  addition  $0.65. 

la..  Ft,  Madison — Lee  Co.,  to  Cameron- 
Joyce  Co.,  Keokuk,  widening,  resurfacing 
etc.,  1.4  ml.  Keokuk-Montrose  River  RtL 
3,800  cu.yd.  stone  at  $1.70  per  cu.yd., 
cu.yd.  screening  $1.25  and  150  cu.yd.  chips 
$1.80.  Noted  Apr.  15. 

Minnesota  —  State  Hy.  Dept.,  St.  Paul, 

(S.  P.  means  State  Project),  grading,  etc., 

91,000  cu.yd.  S.  A.  P.  8-33,  F.  A.  P.  276,  to 
Nelson,  Mullen  &  Nelson,  355  Temple 
Court,  Minneapolis,  $32,507  ;  and  gravel¬ 
ing  38,400  cu.yd.  S.  P.  6-40,  Sect.  1,  to  S. 

J.  Reader,  209  Kasota  Bldg.,  Minneapolis, 

$23,843.  Noted  June  10. 

.Minn.,  St.  Pant — G.  J.  Ries,  aud.  Ram- 
sev  Co.,  Improving  Capitol  Highway  be¬ 
tween  Rich  Valley  and  Minnesota  Trunk 
Highwa;  ^ 

excav.,  L _ 

special  excav..  _ 

to  W.  M.  Swan  Co..  _ .  - 

$30,075  and  $10,948  respectively. 

May  20. 

Kan.,  Medicine  Lodge- 

clay  surfacing  4.172  mi. - - - 

ect  333-B,  to  Shultz  Constr.  Co.,  Pittsburg, 

$28,110  :  six  30  ft.  span  deck  girder  bridges, 
to  E.  E.  Rhodenbaugh,  Hazeltown,  $12,679. 

Neb.,  Falls  City — M.  F.  Naylor,  city  elk.. 

National  Lake  asphaltic  c-oncrete  paving 
43,774  sq.yd.  various  streets,  to  Monarch 
Eng.  Co.,  Falls  City,  $130,628.  Noted 
June  10. 

Neb.,  Grand  Island¬ 
paving,  etc.  12,788  sq.yd. 

59  and  64,  to  Trail  - „  - 

Island,  at  $2  39  per  sq^d. 

S.  D.,  Aberdeen  —  Reinforced  vibrolithlc 
concrete  paving,  etc.,  approximately  15 
blocks  various  streets,  to  Booth  &  Olson, 

120  Virginia  St.,  Sioux  City,  la.,  $68,313. 

Noted  June  3. 

North  Dakota  —  State  Hy.  Dept-  and 
Comrs.  LaMoure  Co.,  at  Court_House,  1^ 

Moure,  grading  64,935  cu.yd. 

IToject  298-A,  to  J.  Herr, 

$29,013.  Noted  Apr.  29. 

Wyoming — State  Hy.  Comrs.,  Cheyenne, 

(F.  A.  P.  means  Federal  Aid  I'roject),  grad¬ 
ing  4.146  mi.  F.A.P.  161-B.  Big  Horn  Co., 
to  Basin  Constr.  Co.,  Basin,  $22,937,  7.4 
mi.  F.A.P.  188  Lincoln  Co.,  to  Taggart 
Constr.  Co.,  Cody,  $51,112;  and  6.148  mi. 

F.A.P.  189-A,  Johnson  Co.,  and  r  !  „ 
bridges  on  15  ml.  F.A.P.  187,  Weston  Co.,  to 
Bagley  Bros.,  Wheatland,  $18,517,  and  $35,- 
884  respectively ;  also  constructing  bridge 
on  F.A.P.  189-A,  to  W.  P.  Roscin?,  Billings 
Mont.  $14,742.  Grand  total  $143,192.  Noted 
May  27. 

Mo.,  Joplin  —  M.  E.  Fones,  city  elk., 
amiesite  paving,  etc.,  11,850  sq.yd.  Virginia 
Ave.,  to  Independent  Gravel  Co.,  214  West 
4th  St.,  $17,775  :  warrenlte  bituminous  pav¬ 
ing  19,140  sq.yd.  Pennsylvania  Ave..  to 
Granite  Bituminous  Paving  Co.,  Ry.  Exch. 

Bldg.,  St.  Louis.  $37,897 ;  also  grading  and 
macadam  paving  3  blocks  Park  Ave.,  to 
BuBois  &  Co.,  Pittsburgh.  Kan.,  $2,733. 

Grand  total  $58,405. 

Mo.,  Kansas  City — Bituminous  macadam 
paving,  etc.  20,300  sq.yd.  Gladstone  Blvd. 
between  Van  Blunt  and  Belmont  Sts.,  to 
Hoover  Bros.  Constr.  Co.,  1300  East  18th 
St.,  at  $2.37  per  sq.yd. 

Mo.,  Kansas  City  —  Jackson  Co.  will  -con  i 

improve  85th  St.  and  various  roads  by  day  ni„jn  foiindnti’on 
labor.  $96,825.  L.  Koehler,  Kansas  City,  Med  fori 

engr.  Noted  Apr.  1.  ATHE. ’’STORE  i 

Mo.,  Kansas  City  —  L.  E.  Koehler,  engr.  Locatelll,  Hlghla 
Jackson  Co.,  Court  House,  to  Halpin  &  story  and  basemi 
Boyle.  19th  and  Main  Sts.,  Improving  Leed  foundation.  Plays 
Rd..  12,788  cu.yd.  earth  excav.  at  $0.50  per  plans, 
cu.yd.,  20,320  sq.yd.  concrete  paving  $2.18,  Mass.,  PIttsfle 
etc.,  total  $50,947.  Noted  May  20.  Life  Insurance  C< 

Mo.,  St.  Lonls — Dept.  Pub.  Serv.,  208  City  tract  4  story  and 
Hall,  (o  f>  means  engineer’s  estimate),  to  limestone.  $300, 
Perkinson  Broa  Constr.  Co.,  3237  Carter  7  North  St.,  arch 
Ave.,  concrete  paving,  etc.,  4,435  sq.yd.  Conn.,  HartfiN 
Lowell  St.  $23,473  e.  e.  $23,900 ;  to  Bridges  Pallottl,  1029  Mi 


pared  by  I).  A.  Guerriero.  1029  Main  St.,  5 
story,  65  x  100  ft..  bri<-k,  steel,  stone  and 
terra  cotta.  Asylum  St.  $150,000. 

Conn..  Hartford  —  HOME  —  Hartford 
Orphan  Asylum,  Albany  Av<-.,  having  |>lanH 
prepared  by  G  Atterbury,  139  East  53rd 
St.,  New  York  City,  i-onvr.lescent  home  for 
children.  $400,000 

Conn.,  Middletown — Y.  M.  C.  A.,  F.  S. 
Selleck,  campaign  mgr.,  plans  Y.  M.  C.  A. 
building.  $350,000. 

Conn.,  New  Britain  —  THEATRE  —  I.«- 
IVitt,  Farley  &  McDonough.  299  Main  St., 
having  plans  prepared  2  .story  and  bas«-- 
ment,  115  X  2oo  ft.,  rein.-con.  and  st'-el, 
Washington  St.  Ti>  exceed  $150,000. 

Conn.,  Putnam  —  THEATRE  —  S.  A. 
Realty  Co.,  30  Pleasant  St.,  having  plans 
prepared  by  C.  E  Horn,  1476  Bway.  New 
York  City,  theatre.  Main  and  I.e>e  Sts. 
$150,000. 

N.  Y..  New  York  —  APARTME.NT  — 
la-xington-SOth  St.  Corp.,  c/o  E.  Roth, 
engr.  and  archt.,  119  We.st  40th  St.,  having 
plans  prepared  brick,  steel  and  stone,  plain 
foundation,  l.,exington  Ave.  $2,000,000. 

N.  Y..  New  York  —  APARTMENT  —  G. 
Smith,  c/o  W.  Kop|>e,  engr.  and  archt.,  565 
East  'Tremont  Ave.,  having  plans  prepared 
6  story,  brick,  steel  and  stone,  plain  founda¬ 
tion,  Bway.  $200,000. 

N.  Y..  New  York  —  APARTMENT  — 
Solomon  &  Kahn.  151  West  42nd  St.,  having 
plans  prepared  by  Schwartz  &  Gross,  engrs. 
and  archts.,  347  5th  Ave..  20  story,  brick, 
steel  and  .stone,  plain  foundation,  77th  St. 
and  West  End  Ave.  $2,000,000. 

N.  Y.,  New  York — CLUB  HOUSE — Boys 
Club,  161  Ave.  A.  having  plans  prepared 
by  J.  F.  Jack.son,  engr.  and  archt.,  137  East 
45th  St.,  6  .story,  brick,  sti-el  and  stone, 
plain  foundation,  31.'!  East  111th  St.  $650,- 
000. 

N.  Y.,  New  York - HOS PITA le— French 

Hospital,  450  West  34  th  St.,  soon  takes 
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Kuil<UnK8 — Commercial  (Continued) 

Mich..  Detroit — OKKICK — J.  J.  Barium, 
206  Kaet  (Jrand  Uiver,  havingr  plans  pre- 

Kil  by  Bonnah  &  Chaffee,  300  Barium 
35  story  and  basement,  80  x  120  ft., 
rein. -con.,  brick  and  steel,  plain  foundation, 
('^illac  S<i. 

111.,  BI«»omln«(on  —  HOTKL  —  J.  F. 
Humphreys  having  plans  prepared  by  H. 
L..  Stevens  &  Co..  30  North  Michittan  Ave., 
t'hlcaKO,  remodellnK  *  story  Humphrey 
(Commercial  BuildinK,  Into  125  room  brick 
and  stone  hotel.  $165,000. 

III.,  Chleaao— APAHTMKNT— R.  S.  I>e- 
(Joyler,  et  al.,  307  North  Michigan  Ave., 
having  plans  prepared  and  takes  bids  about 
July  19  or  Au(f.  3,  17  story  and  basement, 
108  X  150  ft.,  .State  and  tloethe  Sts.  $2,500,- 
000. 

111.,  f’hlraro  —  APARTMKNT  —  Devon 
Ave.  BuildinK  Corp.,  c/o  Oldefest  &  W'il- 
fiams,  archts.,  605  North  Michigan  Ave., 
having  plans  prepared  and  takes  bids  about 
July  15  or  30,  7  and  9  story  and  basement, 
50  X  150  ft.,  rein. -con.,  brick  and  terra 
cotta,  6332  Wlnthrop  Ave.  $350,000. 

III.,  Chlrago — HOSPITAL — H.  J.  Gaul, 
archt.,  228  Kast  Su|)erlor  St.,  takes  bids 
about  July  1,  6  story  and  basement,  rein.- 
c*on.,  brick  and  stone,  (900  Thomas  St.,  for 
St.  Annes  Hospital  I’<M)r  Handmaids  of 
Jesus  Christ,  (900  Thomas  St.  Noted 
D.H-.  10. 

III.,  Chlcag®— HOTKIj — W'.  C.  Banner- 
man  &  (Co.,  77  West  Washington  St.,  having 
plans  prepared  by  R.  S.  De  Goyler  &  Co., 
307  North  Michigan  Ave.,  16  story  and 
basement.  57  x  170  ft.,  brick,  steel  and 
terra  cotta,  Incl.  swimming  pool,  etc.,  2136 
Lincoln  Park  West.  $1,600,000. 

III.,  (lien  KIlyn — LODGE — Glen  Ellyn 
Ijodge  950,  A.  F.  and  A.  M.  J.  I^eMessurier, 
secy.,  Glen  Ellyn  State  Bank  Bldg.,  will  not 
build  2  story  and  basement,  125  x  220  ft., 
rein. -con.,  brick  and  stone  temple.  Project 
abandoned  for  present.  $160,000.  Noted 
Mar.  11. 

WIs..  Ma^llson — APARTMENT — Badger 
Building  Serv.,  Inc.,  ((5  Milwaukee  St., 
Milwaukee,  having  revised  plans  prepared 
by  I'eacock  &  Frank,  ((5  Milwaukee  St., 
Milwaukee,  (  story  and  basement,  112  x 
150  ft.,  rein. -con.  and  brick,  plain  foun¬ 
dation,  here.  $250,000.  Noted  Dec.  3. 

la..  Mount  Ayr— COPRT  HOUSED — Ring- 
gold  Co.  voted  $150,000  bonds,  new  court 
house.  C.  Palmer,  Mt.  Ayr,  aud.  Noted 
May  20.  ^  ^ 

laL,  Stniix  City — THEATRE — Grpheum 
Circuit,  Inc.,  190  North  State  St.,  Chicago. 
HI.,  having  preliminary  plans  prepared  4 
and  8  story,  (,000  seating  capacity,  reln.- 
wn.,  brick,  steel,  stone  and  terra  cotta, 
6th  and  Pierce  Sts.,  here.  $1,000,000. 

Neb..  IJnroln — OFFICE  and  STORE— 
Realty  Syndicate,  c/o  W.  E.  Sharp,  pres.. 
Terminal  Bldg.,  having  plana  prepared  by 
J.  G.  McArthur.  Keeline  Bldg.,  Omaha,  15 
storv  and  basement,  100  x  1(2  ft.,  brick, 
steel,  terra  cotta  and  stone,  plain  founda¬ 
tion.  $1,200,000. 

Neb..  Wilber — COURT  HOUSE] — Saline 
Co.  defeated  $175,000  bonds  court  house. 
Noted  June  10. 

M*..  Joplin — OFFICE - Empire  Elec¬ 

tric  Co.  takes  bids  about  July  1,  (  story 
and  basement,  50  x  120  ft.,  rein. -con.  and 
brick  office  building.  To  exceed  $150,000. 
C.  A.  Smith,  800  Finance  Bldg.,  archt. 
Noted  Mar.  25. 

Mo.,  St.  I.ouls  —  MARKET  and  COM¬ 
MUNITY  CENTER— Bd.  Pub.  Serv.,  208 
City  Hall,  having  preliminary  plans  pre¬ 
pared  by  L.  R.  Bowen  &  A.  Osburg,  301 
City  Hall,  2  story  and  basement,  rein. -con., 
brick  and  stone,  Soulard  and  7th  Sts. 
$267,000.  L.  R.  Bowen  &  H.  Updike,  301 
Citv  Hall,  engrs. 

Mo..  St.  I.oiils — OFE'ICE — Central  State 
Life  Insurance  Co.,  3207  Washington  Ave., 
having  preliminary  plans  prepared  by  T.  P. 
Barnett,  Arcade  Bldg.,  converting  club  into 
3  storv  and  basement.  150  x  200  ft.  office, 
3663  Llndell  Blvd.  $160,000. 

Ark..  Hot  Springs  —  THEATRE  —  S.  M. 
Nutt,  c/o  Central  Theatre,  plans  113  x  198 
ft.  theatre.  Prospect  and  E]xchange  Sts. 
Private  plans. 

Tex.,  College  Station  —  LIVE  ST<X:K  — 
Southwestern  Cattlemen's  Assn.,  c/o  J.  Q. 
Childers,  member  com..  Temple,  making 
preliminary  plans,  etc.  3  story  live  stock 
nuilding.  $300,000.  Private  plans. 

Tex.,  San  Antonio — THEATRE  and  OF¬ 
FICE— Interstate  Amusement  Co.,  c/o  K. 
Hoblitxelle,  Dallas,  plans  Majestic  Theatre, 
16  story,  rein. -con.,  brick  and  stone,  plain 
foundation,  Houston,  St.  Marys  and 
Navarro  Sts.  $1,500,000.  Noted  Mar.  25. 

Nev^  Elko— BANK  and  OFFICE— First 
Natl.  Bank  had  plans  pret>ared  by  F.  J.  De- 
Ijongchamps,  Gazette  Bldg.,  Reno,  2  story, 
brick  and  terra  cotta  bank  and  office  build¬ 
ing  $150,000. 
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(»rr.,  Klamath  FaUa — THEATRE — H.  W. 
Poole  having  sketches  made  by  Reid  Bros., 
105  Montgomery  St.,  San  Francisco,  Calif., 
Class  A  theatre.  Main  and  8th  Sts.  $150,- 
000-$200,000. 

Calif.,  Culver  City- BANK  and  OFFICE 
— Pacific  Building  &  Ix>an  Assn.,  having 
plans  prepared  by  Curlett  &  Beelman,  (08 
Union  Bank  Bldg.,  16  story  and  basement, 
Ist  2  stories  75  x  112  ft.,  and  upper  stories 
in  form  of  tower  (5  x  75  ft.,  reln.-con.  and 
steel.  Main  and  Putnam  Sts.  $750,000. 

Calif.,  Lodi— CLUB  and  AUDITORIUM 
— San  Joaquin  Co.,  plans  fireproof  build¬ 
ing,  for  Amer.  Legion  Memorial.  $150,000. 

Calif.,  Los  Angeles  —  HOSPITAL  — 
Supervs.  Los  Angeles  Co.,  soon  lets  contract 
fireproof  i>steopathlc  unit  at  Los  Angeles 
Co.  Hospital.  $175,000  or  more.  Noted 
Dec.  31. 

Calif.,  Los  Angeles  —  POLICE  STATION 
and  HOSPITAL — Los  Angeles  Police  Dept, 
had  plans  prepared  by  I.s)s  Angeles  Constr. 
Dept.,  (0(  Equitable  Bldg.,  3  story  and 
basement,  100  x  105  ft.,  rein.-con.  police 
station  and  emergencv  hospital,  Georgia  St. 
$225,000. 

Calif..  San  Diego — STORE — Holzwassers, 
Inc.,  Bway.,  plans  1(  story  concrete,  incl. 
aeroplane  landing  and  underground  garage, 
Bway.  and  (th  St.  $3,000,000. 

Calif.,  Visalia — HOSPITAL — Tulare  Co. 
having  plans  pr^ared  by  E.  J.  Kump  Co., 
Rowell  Bldg.,  Fresno,  fireproof  hospital 
buildings.  $l50,000  or  more. 

Ont.,  Toronto — EXHIBI'TION — Canadian 
Natl.  Exhibition,  J.  G.  Kent,  mgr.,  Lums- 
den  Bldg.,  plans  1  and  2  story,  rein.-con., 
brick  and  steel,  plain  foundation.  Exhibi¬ 
tion  Park.  $1,000,000.  Engineer  and 
architect  not  selected. 

Ont.,  Toronto — THEATRE — R.  McLel- 
land,  2(92  Yonge  St.,  having  plans  pre¬ 
pared  by  Murray  Brown,  Confederation 
Life  Bldg.,  2  or  3  story  and  basement, 
rein.-con.,  brick  and  steel,  plain  founda¬ 
tion,  Yonge  St.  $150,000. 

One..  Montreal— APARTMENT  HOTEL 
— Sennevllle  Development  Co.  Ltd..  J.  H. 
Maher,  pres.,  390  (?ote  des  Neiges,  plans 
10  story,  reln.-con.,  concrete  foundation, 
Drummond  and  Catherine  Sts.  $500,000. 
Engineer  and  architect  not  selected. 

Bids  Desired 


Vt.,  Barre — ^ARMORY — State  of  Vermont, 
H.  T.  Johnson,  Montpelier,  general,  taking 
bids  on  revised  plans  3  story  75  x  125  ft., 
brick  and  stone  armory  $150,000.  F.  D 
Austin,  2(0  College  St.,  Burlington,  archt. 
Noted  May  13. 

Mass.,  Turners  Falls — THEATRE — P.  S. 
Shea,  taking  bids  1  story  and  basement, 
brick  and  steel  theatre.  $150,000.  J.  H. 
McNaughton,  177  State  St.,  B<)ston,  archt. 
Noted  June  10. 

Mass.,  Walpole  —  STOREHOUSE  — 
Lewis  Mfg.  Co.,  53  West  St.,  taking  bids 
6  story,  60  x  80  ft.,  rein.-con..  West  St. 
To  exceed  $150,000.  Lockwood,  Greene  & 
Co.,  24  Federal  St.,  Boston,  engrs. 

Pa.,  Norristown — July  2.  by  Y.  W.  C.  A., 
Airy  and  Marls  Sts.,  (  story  and  basement, 
30  X  70  ft.,  and  30  x  90  ft.,  reln.-con., 
limestone  and  steel  addition,  plain  founda¬ 
tion.  $150,000.  Thomas,  Martin  &  Kirk¬ 
patrick,  C^unard  Bldg.,  Phila.,  archts. 

Pa..  PhiU., — APARTMENT — June  25,  by 
"W.  S.  Koelle,  archt.,  Otis  Bldg.,  3  story  and 
basement.  8(  x  272  ft.,  reln.-con.,  brick 
and  steel,  plain  foundation,  5(27  Wayne 
Ave.,  for  J.  P.  Eckert,  Commercial  Trust 
Bldg.  $500,000. 

Pa..  Phila.- WAREHOUSE>-E.  A.  Roth, 
archt.,  Drexel  Bldg.,  taking  sub-bids  5 
story  and  basement.  (1  x  125  ft.,  rein.-con., 
brick  and  steel,  plain  foundation,  20  North 
3rd  St.,  for  H.  Uditsky,  c/o  J.  Uditsky  & 
Co.,  20  North  3rd  St. 

O.,  Cleveland  —  APARTMENT  —  Tatar  & 
Arons,  100(  Linn  Dr.,  taking  bids  3  story 
and  basement,  87  x  112  ft.,  brick,  1831 
Alcoy  Rd.  $150,000.  S.  H.  White,  1032 
Schofield  Bldg.,  archt. 

O.,  Cleveland  —  CLUB  HOUSE  and 
AUDITORIUM  —  Aug.  2,  by  Sperry  Realty 
&  Investment  Co.,  archts.,  Pittsburgh  Bldg., 
St.  Paul,  Minn.,  10  story  and  basement,  100 
X  150  ft.,  brick,  steel  and  concrete.  East 
40th  St.  and  Windsor  Ave.,  here,  for 
Fraternal  Order  of  Eagles,  T.  J.  Long,  pres.. 
Society  for  Savings  Bldg.  $1,000,000. 

O..  Cleveland— WORK  HOUSE— June  25, 
by  City,  D.  S.  Blosson,  dir.  Pub.  Welfare, 
City  Hall,  Womens  Work  House,  2  story 
and  basement,  100  x  100  ft.,  brick,  steel 
and  concrete,  Warrensville  Farm.  $200,000. 
F.  C.  W’amer  &  W.  R.  McComack,  Bulkley 
Bldg.,  archts. 

Mich.,  Benton  Harbor  —  M.  W.  Stock 
Constr.  Co.  (contractors),  St.  Joseph,  tak¬ 
ing  sub-bids  4  story  an<l  basement,  94  x 
133  ft.,  rein.-con.,  brick  and  steel,  plain 
foundation,  incl.  swimming  pool  and  bil¬ 
liard  room,  etc.,  here,  for  Benton  Harbor 
St.  Joseph  Y.  M.  C.  A.  Zimmerman,  Saxe 


&  Zimmerman,  212  East  Snperior  St 
archts. 

Mieh..  NorthviUe — HOUSE  of  CORP  ' 
TION — June  28,  by  A.  Kahn,  archt.,  li.oft 
Marquette  Bldg.,  Detroit,  2  story  and  n  in 
basement  43  x  186  ft.,  and  42  x  (2  ft 
administration  building,  3  2  story  and  p  .rt 
basement,  66  x  118  ft.  cottages,  2  story  tmd 
part  basement,  36  x  53  ft.  superintendent  s 
cottage,  and  3  2  story  and  part  basem.  nt 
66  X  117  ft.  cottages,  all  rein.-con.  ;iii(i 
brick,  for  (Women’s  Sect.)  Detroit  Hou'^e 
of  Correction,  1441  Alfred  St. 

111..  Chicago  —  HOTEL  —  June  26.  bv 
Berlin  &  Swern,  archts^  19  South  La  Snli,. 
St.,  19  story,  60  x  165  ft.,  reln.-con.  tind 
steel,  annex,  822  South  Wabash  Ave..  fur 
Y.  M.  C.  A.,  19  South  La  Salle  St. 

lU..  Chicago— POST  OFFICE — July  ] 
by  Windsor  Park  Sta.  Building  Corn..  33 
South  La  Salle  St.,  Post  Office  1,  3  storv 
100  X  120  ft.,  brick  and  terra  cotta,  2207-13’ 
East  75th  St.  $275,000. 

Win.,  Milwaukee  —  CLUBHOUSE  —  June 
28,  by  J.  R.  Pope,  archt.,  542  5th  Ave.,  New 
York  City,  N.  Y.,  5  story  and  basement,  so 
X  110  ft.,  brick,  stone  and  concrete,  plain 
foundation.  Juneau  PI.,  for  University  Club 
491  Jefferson  St.  $400,000.  Noted  June  n! 

WIs..  Milwaukee — LODGE — July  1,  bv 
V.  J.  Starszak,  746  Greenfield  Ave.,  sii  v' 
Pythian  Castle,  Inc.,  464  11th  Ave.,  2  storv 
and  basement,  105  x  130  ft.,  brick,  concrete 
and  terra  cotta.  National  Ave.  $150.0(im, 
R.  E.  Oberst,  128  Grand  Ave.,  archt.  Noted 
Mar.  25. 

Neb.,  Omaha — BANK — June  28,  by  Union 
State  Bank,  16th  and  Dodge  Sts.,  F.  C. 
Horacek,  pres.,  7  story  and  basement,  68 
X  132  ft.,  rein.-con.,  19th  and  Parnum  Sts. 
$750,000.  J.  Latenser  &  Sons,  Peters  Trust 
Bldg.,  archts.  Noted  Feb.  4. 

Tex..  Dallas- APARTMENT  HOTEL  — 
Tucker  &  McQueen  (owners)  and  W.  A. 
Cooke,  archt.,  708  Wilson  Bldg.,  taking  bids 
10  story  and  basement,  44  x  90  ft.,  orick, 
stone  and  reln.-con.,  St.  Paul  St.  near  Ross 
Ave.  $250,000. 

Tex.,  San  Antonio— HOTEL — June  30.  by 
Baker  Hotels  of  Texas,  c/o  T.  B.  Baker. 
Gunter  Hotel  and  H.  S.  Green,  archt.,  c/o 
Alamo  Natl.  Bank  Bldg.,  remodeling  l.st 
and  mezzanine  floors  of  present  buiIdiriK 
and  constructing  3  story,  reln.-con.,  brick 
and  stone  top  addition,  plain  foundation. 
Houston  and  St.  Mary’s  Sts.  $700,00u. 
Noted  June  17. 

Calif.,  Los  Angeles— APARTMENT— See 
•’Contracts  Awarded." 

Calif.,  Los  Angeles — LOFT — See  "Con¬ 
tracts  Awarded.” 

Calif..  Oakland  —  APARTMENT  —  Se. 
"Contracts  Awarded.” 

Bids  Received 


O.,  Cleveland— POLICE  STATION  and 
garage:— City,  June  11,  E.  S.  Barry,  dir 
Pub.  Safety,  City  Hall,  1  and  3  story,  80  x 
85  X  120  ft.,  brick,  steel  and  concrete.  East 
35th  St.,  from  Natl.  Concrete  Fireproofing 
Co.,  Union  Mortgage  Bldg.,  $285,700.  Noted 
June  10. 

Calif.,  Brentwood  —  CLUB  —  Brentwood 
Country  Club,  part  1  and  3  story,  hollow 
wall  reln.-con.  clubhouse,  from  Sumner- 
Sollitt  Co.,  Delta  Bldg.,  Los  Angeles,  $  158,- 

Calif.,  Santa  Monira  —  CLUB  —  Santa 
Monica  Elks  Ixidge,  5  story  and  basement, 
81  X  200  ft.,  rein.-con..  Main  St.  and  Pier 
Ave.,  Ocean  Park,  from  W.  G.  Reed,  1914 
South  Vermont  Ave.,  l.,os  Angeles,  $244,700. 

Contracts  d  warded 


N.  H„  Manchester  —  OFFICE  —  Man¬ 
chester  Traction  Light  &  Power  Co.,  3 
story  and  basement,  60  x  100  ft.,  reln.-con. 
and  brick,  plain  foundation.  Elm  and  Lowell 
Sts.,  to  L.  H.  Shattuck,  Inc.,  208  Granite 
St.  Archts.  est.  $150,000. 

Mass.,  Boston  —  SALES  and  SERVICE 
STATION  —  Suburban  Realty  Corp.,  c/o 
E.  B.  Stratton,  25  Arch  St.,  3  story,  60  x 
160  ft.,  brick  and  steel,  124-130  Brookline 
Ave.,  to  F.  V.  Van  Eltten  Co.,  100  Boylston 
St.  Archts.  egt.  $250,000. 

Mass..  Boston — STORE  and  OFFICE] — P. 
S«-ars,  c/o  Shepard  &  Stearns,  archts.,  65 
Franklin  St.,  6  story  and  basement,  brick 
and  steel,  plain  foundation.  Dock  and 
W'ashlngton  St.,  to  Gerry  &  Northrop,  (97 
Harrison  Ave.  Archts.  est.  to  exceed 
$150,000.  Noted  June  10. 

B.  I.,  Woonsocket — STORE,  OFFICE  and 
SOCIEITY — L.  Union  St.  Jean  the  Baptist, 
c/o  'W.  F.  E'ountaln,  archt.,  285  Main  Sf., 
3  story  and  basement,  brick  and  stone,  plain 
foundation,  to  Bouvier-Brlen  Constr.  Co., 
189  Salem  St.  Archts.  est.  to  exceed  $150,- 
000.  Noted  June  10. 

N.  Y.,  Albany — BANK — Home  Savings 
Bank,  North  Pearl  St.,  19  story,  brick,  steel 
and  stone,  plain  foundation.  North  Pearl 
St.,  to  J.  Dyer,  17  Steuben  St.  Noted 
June  3.  Elngrs.  est.  $3,000,000. 
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Buililings — Commercial  (Continued) 

V..  New  York  —  APARTMENT  —  Six 
Hundred  and  Sixty  Park  Ave.,  Corp.,  c/o 
York  &  Sawyer,  engrs.  and  archts.,  lot) 
42nd  St.,  brick,  steel  and  stone,  plain 
foundation,  67th  St.  and  Park  Ave.,  to 
Starrett  Bros.,  292  Madison  Ave.  Archts. 
est.  $650,000. 

X.  Y.,  New  Y’ork — LOFT — Trinity  Church 
Con>.,  c/o  Parker  &  Shaffer,  engrs.  and 
archts.,  280  Madison  Ave.,  12  story,  125  x 
200  ft.,  brick,  steel  and  stone,  plain  foun¬ 
dation,  Varick  St.,  to  White  Constr.  Co..  95 
Madison  Ave.  Archts.  est.  $1,000,000. 
.Noted  June  10. 

X.  J.,  Atlantic  City  —  BANK  and 
ARC,M)E — Boardwalk  Nare  Corp.,  100  x 
377  ft.,  rein. -con.,  brick  and  steel,  plain 
foundation,  Tennessee  Ave.  and  Boardwalk, 
to  (!.  A.  F'uller,  Morris  Bldg.,  Phila.,  I’a. 


X'.  4.,  Camden  —  BANK  and  OFF'ICE  — 
Land  Title  &  (Juaranty  Co.,  4  additional 
stories  38  x  100  ft.,  rein. -con.,  brick  and 
rteel.  plain  foundation,  5th  and  Chestnut 
Sts.,  here,  to  Cramp  Co.,  Denckla  Bldg., 
Phila.,  Pa. 

X.  4.,  Newark — HOSPITAI./ — Beth  Israel 
Hositital,  7  story  and  bas*-ment,  400  x  45o 
ft.,  rein. -con.  and  steel,  plain  foundation, 
Lyons  Ave.,  to  Starrett  Bros.,  292  Madison 
Ave.,  New  Y’ork  City.  Archts.  est.  $2,000,- 
000.  Noted  Feb.  4. 

X.  4.,  Ocean  City — APARTMENT — Acme 
Holding  Co.,  c/o  R.  O.  Pratt,  Franklin 
Trust  Bldg.,  Phila.,  Pa.,  4  story,  and  base¬ 
ment,  35  X  185  ft.,  rein. -con.,  brick  and 
steel,  plain  foundation,  to  Freil-McLeister 
Co.,  334  South  Smedley  St.,  Phila.,  Pa. 
Fkigrs.  est.  $300,000. 

Pa.,  1‘hlla.  —  APARTMENT  —  Warren 
Apartment  Corp.,  c/o  Lippincott  &  Schaef, 
archts.,  11  South  16th  St.,  10  story  and 
basement,  48  x  120  x  140  ft.,  rein. -con., 
brick  and  steel,  plain  foundation,  63rd  and 
(Xilumbia  Sts.,  to  R.  P.  Whitty  Co.,  Cnion 
Trust  Bldg.,  Wash.,  D.  C.  Archts.  est. 
$750. (iOO.  Noted  June  10. 

Pa.,  Phila. — BA.NK  and  OFFICE — W.  H. 
W,  archt.,  Schaff  Bldg.,  general  contract 
11  storv,  mezzanine,  basement  and  sub- 
biisemeiit,  49  x  55  ft.,  rein. -con.,  brick,  steel 
and  granite,  plain  foundation.  Broad  and 
.Airdrie  Sts.,  to  Wark  Co.,  16<l0  Walnut  St., 
for  Natl.  Bank  of  North  Phila.,  3701  North 
Broad  St.  Archts.  est.  $400,000.  Noted 
May  20. 

Pa..  Phila.— BUS  GARAGE — Phil.  Rapid 
Transit  Co.,  8th  and  Dauphin  Sts.,  1  and  2 
story,  290  x  500  ft.,  rein. -con.,  brick  and 
steei,  plain  foundation,  Comly  and  Penn 
Sts.,  to  Baton  Constr.  Co.,  1713  Sansom  St. 
Archts.  est.  $180,000.  Noted  Apr.  29. 

Pa..  Phila.— RESTAURANT  and  OFFICE 
— K.  B.  Benekert,  archt.,  Bellevue  (""ourt 
Bldg.,  3  story,  ba.sement  and  sub-basement, 
33  X  130  ft.,  rein. -con.,  brick,  steel  and 
limestone,  plain  foundation,  217-19  South 
Broad  St.,  to  Wark  Co.,  1600  Walnut  St. 
Archts.  est.  $200,000.  Noted  June  lo. 

(ia..  Savannah — HOSPITAL — (?'entral  of 
tleorgia  R.R.  Clo.,  C.  K.  Lawrence,  ch.  engr., 
masonry  contract  3  story,  brick  and  tile  hos¬ 
pital,  to  Clausen  &  Lawrence,  Augusta. 
Archts.  est.  $300,000.  Noted  Mar.  l8. 

<»..  Cleveland  —  APARTME.NT — Narosny 
&  Libhaber,  410  East  112th  St.,  3  story  and 
basement,  42  x  116  ft.,  brick,  1715  East 
115th  St.,  to  M.  Berkoff,  2346  East  135th 
St.  Archts.  est.  $150,000.  Noted  June  10. 

()..  Cleveland  —  COMMERCIAL  and 
APARTMENT  —  A.  Kramer,  11503  Say- 
well  Ave.,  3  story  and  basement,  60  x  114 
ft.,  brick.  East  140th  St.  and  Lake  Shore 
Blvd.,  to  M.  Kutnick,  3554  East  118th  St. 
Arihts.  est.  $150,000.  Noted  June  10. 

«>.,  Cleveland  —  THEATRE  —  Playhouse 
Foundation,  c/o  C.  S.  Brooks,  jires.,  7298 
('cdar  Ave.,  1  and  3  story,  125  x  150  ft., 
brick,  steel  and  concrete.  East  86th  St.,  to 
W.  Dunbar  Co.,  8201  Cedar  Ave.  Archts. 
est.  $250,000.  Noted  May  6. 

O.,  Steubenville  —  STORE  and  APART¬ 
MENT  —  F.  S.  King  &  W.  C.  Brown,  4 
story  and  basement.  59  x  130  ft.,  brick  and 
steel,  6th  Ave.  and  Washington  St.,  to 

H.  K.  Ferguson  Co.,  4900  Euclid  Ave., 
Cleveland.  $200,000. 

Ind.,  Clary— WAREHOUSE,  etc. — Heat, 
Light  &  Water  Co.,  general  contract  3  story 
and  basement,  125  x  125  ft.,  warehouse, 
shop  and  garage,  to  Williams  &  Pitch,  Gary. 
Archts.  est.  $200,000.  Noted  May  6. 

Mich.,  Detroit - GARAGE  —  Detroit 

Oarages,  Inc.,  Elizabeth  St.,  8  story,  80 
X  100  ft.,  rein. -con.,  brick  and  steel,  plain 
foundation,  to  H.  C.  Christman  Co.,  315 
Stevens  Bldg.  Archts.  est.  $200,000.  Noted 
Apr.  29. 

III.,  Chicago — APARTMENT — F.  Beck- 
lenberg,  29  South  La  Salle  St.,  masonry 
and  concrete  contract  13  story  and  base¬ 
ment,  75  X  149  ft.,  brick  and  terra  cotta, 
plain  foundation,  442  Wellington  Ave.,  to 
H.  Janisch  &  Co.,  1813  W'inona  St. ;  plumb¬ 
ing,  to  Fettes  &  Love  &  Sieben,  1426 
Irving  Park  Blvd.;  heating,  to  N.  B.  Brown 


&  Co.,  19  South  !.«»  Salle  St.  Archts.  est. 
$750,000.  Noted  Apr.  29. 

111.,  Chicago — GARAC.F, - F.  Kaplan, 

C'O  Fox  &  Fox,  archts.,  38  South  Dearborn 
St.,  masonry  and  concrete  contract  3  story 
and  basement,  93  x  168  ft.,  rein. con.,  3157- 
63  Bway.,  to  Broline-Ntilan  Co.,  5  North 

I. ,Ji  Salle  St.  Arihts.  est.  $300,000. 

111.,  Chicago— HOTEL — B.  Edidin,  2151 
North  Spalding  Ave.,  general  contract  6 
story  and  basement,  48  x  142  ft.,  Kedzie 
Blvd.  and  Wrigh^wood  Ave.,  to  L.  Edidin, 
2151  North  Spalding  Ave.  Archts.  est. 
$200,000. 

111.,  lies  i*laincii — BANK — Wolfe,  Sexton, 
Haris-r  (t  Treaux,  archts.,  431  North  Michi¬ 
gan  Ave.,  Chicago,  general  contract  2  story 
and  basement,  56  x  123J  ft.,  brick  and  stone 
bank,  here,  to  Olson  &  Johnson,  4411  North 
Kedzie  Ave.,  Chicago,  for  I)es  I’laines 
State  Bank.  Archts.  est.  $250,000.  Noted 
Ajir.  8. 

Wi*.,  .%  itigo — BANK  —  I.,<inglade  Natl. 
Bank,  2  story  and  ba.sement,  72  x  88  ft., 
concrete  and  stone,  plain  foundation,  to  C. 

J.  Hansen.  222  South  12th  Ave.,  Green  Bay. 
Ar<-hts.  est.  $150,000.  Noted  May  20. 

tVis.,  Manitowoc — HOTEI.1 — M.  Tullgren 
&  Sons,  archts.,  9  Waverly  PI.,  Milwaukee, 

8  story  and  basement,  92  x  100  ft.,  brick 
and  concrete,  plain  foundation.  North  8th 
St.,  to  W.  W.  Oflein,  Inc.,  86  Michigan  St., 
Milwaukee,  for  Manitowin-  Hotel  Corp..  G. 
Vits,  15th  and  Franklin  Sts.,  pres.  .Archts. 
est.  $500,000.  Noted  May  13. 

WiH..  Milwaukee  —  THEATRE  —  A.  H. 
Bartelt,  1350  8th  Ave.,  2  story  and  base¬ 
ment,  60  X  90  ft.,  and  60  x  120  ft.,  brick  and 
concrete,  plain  foundation.  8th  and  Okla¬ 
homa  Aves.,  to  Pacholskl  &  Doligalski,  448 
Mitchell  St.  Archts.  est.  $150,000, 

Kan.,  Kansas  City  —  APARTMENT 
HttTEL  —  C.  W.  Mcl..aughlin,  general  con¬ 
tract  8  story  and  basement,  50  x  56  ft., 
rein. -con.,  brick  and  steel,  18th  and 
Nebra.ska  Sts.,  to  Industrial  Eng.  Constr. 
Co.,  Kansas  City  Life  Bldg.,  Kansas  City, 
Mo.  Archts.  est.  $175,000. 

M<».,  Kansas  City — WAREHOUSE — Kel- 
logg-MacKa.v  Co.,  21st  and  Walnut  Sts.,  5 
story  and  basement,  75  x  104  ft.,  rein. -con. 
and  brick,  2020  Walnut  St.,  to  H.  Striver, 
408  Shukert  Bldg.  Archts.  est.  $150,000. 
Noted  Apr.  22. 

Tex.,  Vernon — HOTEI> — O.  A.  Thompson, 
Amarillo,  general  contract  5  story  and 
basement,  50  x  140  ft.,  rein. -con.,  brick 
and  stone,  to  H.  W.  Underhill  Constr.  Co., 
Wichita,  Kan.  Archts.  est.  $175,000. 

Okla..  Oklahoma  CIt.v — OFFICE — R.  Per- 
rine,  130J  West  1st  St.,  <5.  Anderson, 
mgr.  and  superv.,  12  story  and  basement, 
125  X  140  ft.,  rein. -con.,  plain  foundation, 
1st  and  Robinson  Sts.,  to  Manhattan  Constr. 
Co.,  Manhattan  Bldg.,  Muskogee.  $1.60o,ooo. 

Calif.,  Lo*  .Angele* — APARTMENT— L. 
Callahan  &  Sons,  518  Carondelet  St.,  will 
build  5  story  and  basement.  113  x  136  ft. 
apartment,  Normandie  St.  between  7th  and 
8th  Sts.,  by  day  labor  and  subcontracts. 
$250,ti00.  Private  plans. 

Calif.,  Lo*  .Angele* — THEATRE — H.  E. 
Jones  (reitresenting  owner),  2  story,  100  x 
181  ft.,  steel  and  rein. -con..  Vine  St.  near 
Hollywood  Blvd.,  to  W.  Simpson  ('onstr. 
Co..  Hollywood  Guaranty  Bldg.,  $300,000. 
Noted  Jan.  7. 

Calif.,  Oakland  —  APARTMENT  —  S. 
Morris,  4162  Quigley  St.,  will  build  7  story 
and  basement,  brick  and  steel  Staten  St. 
and  Grand  Ave.,  by  day  labor  and  sub¬ 
contracts.  $  1 50,000. 

Calif.,  Oakland — LOFTS— Montgomery- 
Ward  Co.,  2825  East  14th  St.,  8  story, 
rein. -con.  annex.  East  14th  St.,  to  Wells 
Bros.,  53  West  Jackson  Bldg.,  Chicago,  Ill., 
approximately  $475,000.  Noted  Feb.  11. 

Calif.,  Sacramento  —  OFFICE  —  C.  H. 
Straub.  2632  Mission  St.,  San  Francisco,  3 
story  and  basement,  160  x  160  ft.,  rein. -con. 
nth  and  P  Sts.,  to  IJndgren-Swinerton, 
Inc.,  22.5  Bush  St.,  San  Francisco,  $325,000. 
State  Motor  Vehicle  Dept.,  lessee. 

Calif.,  San  Franriaro — CI,UB  and  HO- 
TEI>— Club  Farallon,  J.  B.  I>etw’iler,  pres., 
Shreve  Bldg.,  6  story  club  and  hotel,  Hard¬ 
ing  Blvd.,  to  IJndgren-Swinerton,  Inc.,  225 
Bush  St.,  $1,175,000.  Noted  June  3. 

Calif,,  Santa  Monica  —  CLUB  —  C.  H. 
Russell  Co.,  archts..  Story  Bldg..  I.k)s 
Angeles,  general  contract  5  story  and  base¬ 
ment,  80  X  200  ft.,  brick.  Main  St.  and  Pier 
Ave.,  to  W.  G.  Reed,  1014  South  Vermont 
Ave.,  I.*)s  Angeles,  for  B.  P.  t>.  E.,  Santa 
Monica  Lodge.  $242,750.  Noted  May  6. 


Buildings — Industrial 


Proposed  Work 

Ma**.,  Somerville  (br.  Boston) — PLANT 
— First  Natl.  Stores,  Inc.,  M.  O’Keefe,  pres., 
having  plans  prepared  1  and  2  story,  500,- 
000  ft.  floor  space,  brick  and  steel.  Mystic 


and  Middlesex  .Aves.  $2,000,000.  Monks 
A  John.son,  99  Chauncy  St.  Boston,  eiigrs. 
Noted  Mar.  25. 

l*a.,  Phila.— FACTORY'— Crescent  Ink  A 
Color  Co.,  460  North  5th  St.,  having  plans 
prepared  by  1*.  S.  Tyre,  114  South  l5th  St., 

1  story  and  basement,  30  x  52  ft.,-  rein. -con., 
brick  and  steel  addition,  plain  foundation, 
5th  and  Hamilton  Sts. 

O.,  Columbiana  —  F.YCTORY'  —  Standard 
Porcelain  Wks.  soon  takes  bids  2  story 
factory.  $45,000. 

<>.,  Dayton — F.YCTORY’  —  D«  lco-I,ight  t'o., 
3rd  Natl.  Bank  Bldg.,  plans  new  jilant,  incl. 

1  stor.v,  210  X  2,400  ft.  building,  two  6 

story,  80  X  550  ft.  buildings,  one  1  story, 
210  X  800  ft.  addition,  also  warehou.se.  etc., 
all  structural  steel  and  concrete,  at  Moraine 
City  (Dayton  P.  O. ).  $5, 000, 000,  Schenk 

A  Williams,  Mutual  Home  Bldg.,  Dayton, 
archts.  and  engrs. 

4).,  Man*flel<i — SERVICE — West  inghonw 
Electric  A  Mfg.  Co.,  Pittsburgh,  Pa.,  siKin 
lets  contract  one  4  story  and  one  1  .story 
buildings,  brick  and  steel,  here. 

Ind.,  Miinrie — PL.YNT — Kuhner  Packing 
('o.,  Whitele.v  and  13th  Sts.,  sism  tak«-  bids 

2  story  and  basement,  90  x  181  ft.,  brick 
plant.  $2oo,<too. 

Ylieh.,  Jackson— PRINTING  PLA.NT.  etc. 
— A.  Kahn,  archt.,  lOOO  Mariiuette  Bldg., 
Detroit,  soon  lets  contract  2  story  and  l>ase- 
ment,  91  X  132  ft.,  rein. -con.,  brick,  steel 
and  stone  printing  plant  and  office  building. 
South  Jackson  St.,  here,  for  Jackson  Citizen 
I’atrlot.  $200. <•«!(». 

Mieh..  Pnntuir — AUTOMOBILE  PIJtNT 
— General  Motors  Corp.,  Oakland  Motor  C^ar 
Branch,  having  plans  prepared  2  story  and 
basement  150  x  2,000  ft.  as.sembly  building, 
450  X  900  ft.  car  storage  and  shipping  build¬ 
ing,  1  story,  370  x  700  ft.  motors  building, 
detached  power  plant,  and  reln.-*-on.  liwid- 
ing  diK’ks,  Oakland  Ave.  $5,000,000.  I'ri- 
vate  plans. 

YIo.,  Kirkwood — ELECTRIC  PLANT — 
Election  July  11,  $50,000  bonds,  improving 
municipal  electric  plant,  etc. 

Mo..  Nevada— ROUND  HOILSE— Mis¬ 
souri  Pacific  R.R.  Clo.,  Ry.  Exch.  Bldg..  St. 
Louis,  E.  A.  Hadley,  ch.  engr.,  having 
plans  prepared  50  x  100  ft..  5  stall  addition, 
mx  hine  shop,  etc.,  here.  $120,000.  I’rivate 
plans. 

Mo.,  St.  I.oni*  —  .NEWS  DEPOT  —  St. 
laiuis  News  Co..  Inc.,  1008  Ijis-u.st  St.,  pur- 

1  has -d  site  and  |dans  2  story  and  base¬ 
ment,  72  X  128  ft.,  brick  and  concrete, 
14th  St.  $150,000.  ITivate  |dans. 

tint.,  Petrolia  —  SUGAR  FAt'TORY'  — 
I’eninsula  Sugar  Co.  having  plans  prepared 
sugar  factory.  $1,000,000. 

B  C.,  Vancouver — BREYVERY' — Kam¬ 
loops  Brewing  Co.,  Kamloops,  plans 
brewery  on  False  Creek,  here.  $300,000. 
Engineer  and  architect  not  selected. 

Bids  Desired 

Yin**..  Rn*ton — PLANT — Swift  A  Co.,  60 
North  Market  St.,  Boston,  taking  bids  1 
story  and  basement,  rein. -con.  and  brick 
addition,  Alexander  St.  $40,000.  Private 
plans. 

Yla**..  Boston— REPAIR  and  SERY’ICE 
GARAtJE — See  “Contracts  Awarded.” 

Yla**..  Boston—  REPAIR  and  SERY’ICE 
GARAGE — See  "Contracts  Awarded.” 

Yla**..  Brockton- REPAIR  and  SERV¬ 
ICE  GARAGE — R.  Thompson,  42  Cottage 
St.,  taking  bids  2  story  and  basement.  40 
X  115  ft.,  brick,  Washburn  Ave.  $50,000. 
I’rivate  plans. 

Conn..  Hartford  —  CABINET  FACTORY 
— See  “Contrai'ts  Awarded.” 

Conn..  Hartford  —  FACTORY  —  Royal 
Typewriter  Co.,  150  New  Park  Ave.,  taking 
bids  2  story,  95  x  210  ft.,  brick  addition. 
To  exceed  $40,000.  Greenwood  A  Noerr, 
847  Main  St.,  archts.  Noted  June  3. 

Pa.,  Phila.- BOII.ER  ROOM— June  28. 
by  City  Mission  Home  for  Consumptives, 
Chestnut  Hill,  1  story,  25  x  30  ft.,  rein. -con., 
brick  and  steel,  plain  foundation,  8815  Ger¬ 
mantown  Ave.  Farness  Evans  Co.,  313 
South  15th  St.,  archts. 

<la.,  Atlanta— SUB-STATION— See  “Con¬ 
tracts  Awarded.” 

O..  Fairport  Harlmr  (br.  Painesville) — 
FACTORY' — June  29,  by  Ballinger  Co., 
archts.,  12th  and  Chestnut  Sts.,  F’hila.,  Pa., 

2  story,  121  x  226  ft.  brick  and  reln.-ctin. 
factory;  plain  foundation,  with  48  x  100  ft. 
steel  stack,  here,  for  P.  C.  Tomson  Co.,  27 
Washington  Ave.,  Phila.,  Pa. 

YVI*.,  Madiaun  —  WAREHOUSE — Stand¬ 
ard  Oil  Co.,  414  Sycamore  St.,  Milwaukee, 
taking  bids  1  story,  60  x  95  ft.,  rein. -con., 
brick,  and  steel  warehouse  and  w-rvlce 
station,  here.  $40,000.  Schlenz  A  Bailey, 
53  'West  Jackson  Blvd.,  Chicago,  III.,  archt*. 

YY’I*.,  Milwaukee  —  FACTORY  —  Brunt  A 
Philipp,  archts.,  405  Bway.,  taking  bids  2 
story,  36  x  136  ft.,  brick  and  timber  addi¬ 
tion,  plain  foundation.  National  Ave.,  for 
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HuildlnKS — Industrial  (Continued)  tlon  Co..  O.  K.  Walker,  mur.,  KlnR  and  Pa..  South  Williamaport  (WiIUani.sp.,rt 

S,™w  Wk...  .r,.  Av., 

"-r^TlON-Se,  No.-d  Jun,  10.  K.T  .,|“du?„„'M 'iU'UhSV 

t^onira*  IB  Awarata.  ■  9n  •»  ana  <>0  -r  no 


Coniracls  Awarded 

Mo.,  IkOwlBton  —  UOU.N'I)  HOC.SK  and 
STOUKHOITSK  -Maine  Central  K.K.  Co., 
briek  and  steel,  to  Horace  Purinton  Co..  65 
Temple  St.,  Watervllle.  Archts.  est.  640,000. 

MaHB..  Boston— KKI’A I R  and  SKRVICK 
CARACkl — Raker,  Selensnick  it  Co|)lan,  22 
Watts  St..  Chel-sea.  will  build  1  story, 


Buildings — Educational, 
^ligious 

Proposed  PF^orfc 

Mubb.,  Andover  —  SCHOOR  —  Phillips 


story,  80  x  160  ft.,  rein. -con.,  brick  .md 
steel  addition  to  high  school ;  1  each  i,f 
20  X  40  ft.  and  20  x  72  ft.  portable  schn.  Is 
$200,000.  W.  D.  SchollenberRer,  11  \\  st 
4th  St.,  Williamsport,  archt.  Noted  Feb  11. 

Miss.,  Columbus — DORMITORY — Julv  2, 
by  R.  L.  Brown,  secy.  Mississippi  BuildiiiK 
Comn.,  at  office  President  Missiaaippi  St;iti- 
College  for  Women  $150,000.  dining  hall 
$75,000,  and  laundry  $18,000.  Not.-d 
June  10. 

O.,  Massillon — CHITRCH  —  June  25,  by 


brick,  llamiiden  and  Oeorge  Sts.  $50,000.  Andover  School  having  plans  prepared  by  Corbusier,  Lienski  &  F'oster,  archts.  r’  k 
Work  will  1«-  done  by  separate  contracts,  o.  Rowell,  12  West  St.,  Roston.  school  of  Keith  Bldg.,  Cleveland,  1  story,  brick,  st.in,^ 
S.  10.  Motile,  51  Cornhill,  archts.  Noted  si-iences.  $200,000.  and  steel  church,  here,  for  St.  Paul.s 

June  17.  Mass.,  New  Bedford  —  CHURCH  and  Kvangelical  Rutheran  Church.  F.  P.  H.,x, 

Mass..  Boston— FRIOR HIT  TKRMINAIa —  PARISH  HOUSK  —  Trinitarian  Church  pa-stor,  305  East  Cherry  St.  $150,000. 
Roston  &  Maine  R  R..  F.  C.  Shepherd.  Home,  (>36  Purcha.se  St.,  having  sketches  O..  Shaker  Heights  (mail  Cleveland)  — 

<'onstr.  engr..  rearranging  and  improving  ,„ade  by  Cram  and  Ferguson.  248  SCHOOIaS— June  28,  by  Bd.  Educ.,  J  W 
freight  terminal,  to  Dwight  P  Robinson  &  n„yi„ton  St.,  Boston.  1  and  2  story  and  Main,  elk..  South  Woodland  .and  W<H)dbiir\ 
(’().,  125  Hast  46th  St.,  New  xork  City.  basement,  brick,  Hawthorne  St.  To  ex-  Rd.,  two  2  story  and  basement,  brick,  st*  .v 


K..  r.  K...  ^^epnera.  cn.  Home,  636  Purchase  St.,  having  sketches  O.,  Shaker  Heights  (mail  Cleveland)  — 
ranging  and  improving  made  by  Cram  and  Ferguson,  248  S('HOOIaS — June  28,  by  B<i.  Educ.,  J.  W, 

)  Dwight  1  Robinson  &  Royiston  St.,  Boston.  1  and  2  story  and  Main,  elk..  South  Woodland  and  W<H)dbiirv 

St.,  New  iork  City.  ba.sement,  brick,  Hawthorne  St.  To  ex-  Rd.,  two  2  story  and  basement,  brick,  st.-.^l 

REPAIR  and  SERVICE  ceed  $150. 000.  Noted  Apr.  30.  and  concrete,  one  at  Rudlow  and  Southing- 


Mubb.,  BoBton  —  REPAIR  and  SEJtV  ICE 
(lARAC.E—  J.  Magnes.  IS  Tremont  St.,  1 
story,  brii'k,  Floyd  and  Bos.swood  Sts. 
$40,000.  Wi>rk  will  lie  done  by  separate 
contracts.  S.  E.  Motlie,  51  Cornhill, 
Roston.  archt. 


MaBB..  Somerville  (Boston  P.  D.) —  rein. -con.,  steel  and  atone,  plain  foundation 
(lARAdE — Boston  Elevated  Ry.  Co..  31  St.  5th  and  Vine  St.s. 

Jam>-8  Ave..  Boston,  2  story  45  X  145  ft..  „  Cleveland — ADMINISTRATION  anc 


Boston.  Arihts.  est.  $250,000.  Noted  contract  4  story  83  x  326  ft.  administration 


’hlla.,  3  story  and  basement,  70  x  125  ft.,  Ind.,  Indianapulis — SCHOOR — June  2',', 
and  atone,  plain  foundation,  by  Catholic  High  School,  14th  and  Meridi.in 
t.s.  Sts.,  3  story  and  basement,  brick  and  .st.i-i 

1_ADMINISTRATI0N  and  '''‘■J;  ^hai***!  rminis 

■T.  D.  MclAaughlin  &  asso-  <  I  *  Indiana  Trust 

ings  Bldg.,  Rlma.  soon  lets  RIdg.,  archts.  Noted  Mar.  18. 

■  83  X  326  ft.  administration  Ind.,  South  Bend — SCHOOL — July  2.  l>y 


Jam)-8  Ave..  Roston.  2  story.  45  x  145  ft..  „  Cleveland _ ADMINISTRATION  and  'ncl.  chaiiel  and  living 

rein. -con.,  brii-k  and  steel,  Washington  St.,  CLASSROOM T  D  MclAaughlin  &  asso-  $1,000,000.  A.  Scherer,  415  Indiana 

to  Simpson  Bros.  Cori),  77  Summer  .St^  ciate.s.  610  Savings  Ifldg.,  Rlma.  soon  lets  Bldg.,  archts.  Noted  Mar.  18. 


May  27.  and  classroom  building  also  50  x  128  ft.  Bd.  School  Trustees,  Grade  School,  W>st 

K.  I..  W«M>nB4»eket  —  MILL  —  Woonsocket  power  plant,  brick,  steel  and  concrete.  Division  St.  $200,000.  Freyermuth  i 

Falls  Mill,  2  story,  brick  and  steel  addition.  Green  Rd.,  for  Sisters  of  Notre  Dame,  c/o  Maurer,  654  Associate  Bldg.,  archts. 

to  Aberthaw  (N>.,  80  Federal  St..  Boston.  Moth.r  Mar>;^  EvarUsta  Sister  Superior.  Bedford— HIGH  SCHOOIa— June  .■!», 

Mass.,  $75,000.  13.,3  Ansel  Rd.  $450,000.  by  Secretary  Bd.  Educ.,  2  story,  117  x  1S2 

Conn.,  Ifurtford— -CaABINET  FaACTDRA’ —  O.,  Cleveland — GRAPHIC  ARTS — Austin  ft.,  rein. -con.  and  brick,  plain  foundation 

C.  H.  Dresser  &  Son.  287  Sheld>)n  St.,  will  Co.,  W.  J.  Watson,  pres.,  16112  Euclid  $145,000.  Keffer  &  Jones,  204  Masonic 
build  4  storv,  40  x  130  ft.,  brick.  Union  St.  Ave.,  having  plans  prepared  6  story  and  Temple,  Des  Moines,  archt.s.  Noted  May  2'). 

$40,000.  Work  will  be  done  by  separate  basement,  brick  and  concrete.  East  2l8t  St.  Molne* _ CHURCH _ June  30  l)v 

contracts.  Private  plans.  $500,000.  Private  plans.  Vorse,  Kraetsch  &  Kraetsch,  archts*.  'anil 

N.  V..  Albany — WAREHOI^SE — Interna-  III.,  East  St.  Roula — HIGH  SCHOOLS—  engrs.,  1201  Commonwealth  Bldg.,  3  story 
tional  Plumbing  Co.,  Tivoli  St..  2  story  and  Election  June  19.  $700,000  bonds,  two  3  and  ba.sement,  rein. -con.,  brick  and  stone, 
basement,  n-in.-con.,  brick  and  .steel,  733  story,  rein. -con.,  brick,  .stone  and  terra  plain  foundation,  for  Grace  Methodist 
Bway.,  to  Ferro  Machine  &  Fdry.  Co.,  East  cotta,  one  at  42nd  and  Van  Buren  Sts.,  and  Episcopal  Church.  $350,000.  Noted  Apr.  22. 
66th  St.  and  Hubbard  Ave.,  Cleveland,  O.,  other  -ASth  and  State  Sts.,  for  _Bd.  Educ.,  Tex..  Dalian _ SCHOOL _ June  29  by  T 


$125.00().  J;  S  Pidgeon,  .  secy.,  600  St.  Louis  Ave.  j.  Galbraith,  archt,  2  storv,  90  x  'l34  ft 

N.  4.,  Camden- SITPPLA'  HOUSE— H.  B.  -Noted  Apr.  -2.  reln.-con.  and  atone,  Gilbert  and  Her.schel 

Robinson,  Franklin  Trust  Bldg.,  Phila.,  1  III.,  Springfield  —  ADMINISTRATION —  Sts.,  for  Bd.  Educ.,  c/o  C.  M.  Moore,  secy, 
story  and  basement.  150  x  210  ft.,  rein.-  Concordia  College,  H.  A.  Klein,  pres.,  1301  $150,000. 

*-on.;  brick  and  steel,  plain  foundation,  6th  Concordia  Court,  soon  takes  bids  rein. -con.,  Callf.  Long  Beach _ SCHOOL  and  AUDI 

and-  Everett  Sts.,  he^e  to  Nelson-Pedley  brieJe^  and  stone  administration  building.  TOmUM^ee-JcontracVs  Awarded." 

Co.  Corn  Exchange  Bank,  I’hila.,  Pa.  $179,000. 


Kngrs.  est.  $75,000.  Mo^. 

I*a.,  Easton — MILL — Chipman  Knitting 
Mills,  3  story.  106  x  110  ft.  hosiery  mill,  ®’ay  2/ 
here,  to  R  T.  and  C.  I).  Stewart  ('onstr.  Tex.. 
Co..  Easton.  $250,000.  -First 


Mo.,  Carrollton  —  SCHOOLS  —  Defeated 
$180,000  bonds,  constructing  schools.  Noted 


Sids  Received 


ay  27.  Mass.,  Medford  (br.  Boston)  —  HIGH 

Tex.,  Ft.  M'orth — CHURCH  and  OFFICE  SCHOOL  —  City.  W.  White,  chn.  building 


Co  'Easton  $250,000.  — First  Methodist  Congregation,  c/o  E.  B.  eomn.,  general  contract  Junior  High  School. 

Phiiai*  MANTTFACTTTRING— Soabar  Hawk,  pastor,  plans  16  Story  and  basement,  “  story  and  basenrient.  irregular  shaped, 

4ro8  Fdm.mdSt  I  storv  ll(»ri67ft  brick,  sW  and  rein.-con..  7th  hnd  TayW  brick  and  stone,  plain  foundation.  Court 

J  n  eon  briVrand  ste^^^^  Sts-  »1.000.000.  Engineer  and  architect  ft.,  from  C.  S.  Cunningham  Constr.  Co . 

E^SnU  k" -and*  Va^  Kirk'- not  selected.  80  ^Boylston  St.;  Boston,  $446,600,  heating 


and  ventilating  system,  from  R.  B.  Crocker 


Foulkrod  Co..  Commonwealth  Bldg.  Archts.  Tex.,  fiweetwater  —  HIGH  SCHOOL  —  Pf,  *07  Mass*  Ave  R’ostnn  160  400 
est.  $40,000.  Election  June  29,  $225,000  bonds,  2  story,  t^osion.  »bU,400. 

N.  C..  Kannapolis  —  POWER  PLANT—  S'*". -con  ,  brick  and  stone,  plain  foundation.  Contracts  Awarded 

Cannon  Mfg.  Co.,  contract  for  foundation  Bros.,  348  Austin  Natl.  Bank  Bldg., 

and  auporatruoture  power  plant,  to  Brown-  Austin,  arents.  Cambrlilire  (Boston  P.  i 

Harrv  &  Co.,  Oastonia ;  structural  steel,  to  d*j  rk  *  J  HOUSE  —  First  Conflrregi 

Virginia  Kridire  A  Iron  Co..  Roanoke.  Va.  t3ias  Uesirea  Church,  c/o  W.  H.  McL»aen.  archt.  8 


N.  C..  Kannapolis  —  POWER  PLANT—  ^in  -con  ,  brick  and  stone,  plain  foundation. 
Cannon  Mfg.  Co.,  contract  for  foundation  Bros.,  348  Austin  Natl.  Bank  Bldg., 


Harrv  &  Co.,  Gastonia  ;  structural  steel,  to 
Virginia  Bridge  &  Iron  Co.,  Roanoke,  Va. 


Maas.,  Cambridge  (Boston  P.  O. )  — 
PARISH  HOUSE  —  First  (Congregational 
Church,  c/o  W.  H.  McLaen,  archt,  88  Tre- 


«a..  Atlanta  —  SUB-STATION  —  Georgia  Mas...  Springfield- SCHOOL— June  28,  ft”"brick’ and^8tTne‘^"Ma^)^  St  "^to^Joslin  & 
Railway  &  Power  Co..  75  Marietta  St.,  will  by  Pub.  Buildings  Dept.,  City  Hall,  2  story  "a’ndry  Co  107  MaMachuaftts  Ave  Ro'f- 
build  2  story,  rein. -con.  and  brick  sub-ata-  and  basement,  brick  and  stone  school.  $150,-  Archts  est  $150  000  Noted  Mav  I'l 

tion,  by  day  labor.  $75,000.  I’rivate  plans.  OOO.  M.  W.  Maloney.  23  Pearl  St.,  archt.  esR  $150,00a  Noted  May  1.1 


tion,  by  day  labor.  $75,000.  l»rivate  plans.  oOO.  M.  W.  M 
<)..  Cleveland — FACTORY— Boure-Fuller  Noted  May  20. 


Conn.,  New  Haven  —  COLLEGE  —  Yale 


41..  I'levelantI — f  Ai  rtdtt — Koure-I*  Uller  ^voieu  may  eu.  TTniver.ltv  HaVl7r>e.re  lioii - 

Co..  Hanna  Bldg.,  brick,  steel  and  c«»ncrete  Mass.,  Quincy  (Ind.  br.  Boston) — HIGH  Fiount  St’s  ^to  '^Swrrv*^*  'Treat  f^o  v! 
addition.  1952  Siranton  Rd..  to  H.  K.  Fer-  SCHOOI^ity,  Bd.  Educ.,  taking  bids  phurch  St  Archt  $750  non  ' 


guson  Co..  4900  Euclid  Ave. 


Junior  High  School,  2  story  and  basement. 


t».  Cleveland  —  SUB-STATION  —  Cleve-  brick  and  stone.  Centre  and  Roberts  Sts.  i  . 

land  Electric  Illuminating  Co.,  c/o  E.  J.  $400,000.  Shepard  &  Stearn.s,  65  Franklin  New  York,  Pub.  Library.  42nd  St.  and  5th 


Church  St.  Archt.  est.  $750,000. 

N.  y..  New  York — LIBRARY — City  of 


Cook,  engr.  of  constr.  Illuminating  Bldg.,  St.,  Boston,  archts.  Noted  May  20. 


1  .story  and  basement.  33  x  70  ft.,  brick. 


Conn.,  Hartford  —  SYNAGOGUE- 


.steel  and  concrete  electric  sub-.statlon,  26.  by  Emanuel  Synagogue,  M.  Silverman,  ' 

Canal  and  Granger  Rds.,  to  Hunkin-  rabbi,  2  story,  85  x  165  ft.,  brick  and  stone. 


Ave.,  brick,  steel  and  stone,  plain  founds - 
tion,  36th  St.  and  Madison  Ave.,  to  Man- 
Eldlltz  &  Son,  Inc.,  41  East  42nd  St.  Archt.s. 


('onkey  Constr.  Co..  Hunkin-Conkey  Bldg.  Woodland  St.  $250,000.  Ebbets  &  Frld,  15 
ArchRs.  est.  $50,000.  Noted  June  10.  Lewis  St.,  archts.  Noted  June  10. 

4)..  Cleveland  —  SHOP  —  Rex.  Products  jj.  Y..  West  Brighton  (mad  West  New 


Calif.,  Long  Beach— SCHOOL  and  AUDI¬ 
TORIUM — Roman  Catholic  Archbishop,  Lio.s 


Aves.,  here,  for  Bd.  Educ.,  500  Park  Ave., 


4)..  Cleveland  —  SHOP  —  Rex.  Products  jj.  Y.,  West  Brighton  (mad  West  New 
(screw  products),  c/o  F.  B.  Wadhams,  5606  Brighton) — SCHOOIj — July  7  by  W  H.  brick  high  schwl  and  auditorium,  by  day 

Euclid  .Ave..  1  story.  69  x  168  ft.,  bric’k  and  Gom^?R  ^t  Sch^TBldg^s./F^^^^^  *150,000  or  more. 

steel.  1916  East  55th  bt.,  to  P.  De  Ia>ren2o,  extension  and  Concord  St..  Brooklyn,  P.  S.  - — 

3419  Ea.st  137th  St.  Archts.  est.  $50,000.  45^  Morrison  Ave.  from  Lawrence  to  Davis  ->-•  11^  m 

Noted  June  10.  Aves.,  here,  for  Bd.  Educ.,  500  Park  Ave.,  F  PflPr Al  f■^VPrnTI1Pn^ 

4)..  Clevelaivd— FACTORY— White  Motor  New  York  City.  Noted  Apr.  15  under  “St.  i  «g  XJ V  ▼  munwili 

4'o..  W.  C.  White,  pres.,  842  East  79th  St.,  George."  VA/gxfvlf 

1  story  and  basement.  150  x  160  ft.  brick.  Pa.,  Bryn  Mawr — CHURCH — June  25,  vT  Ml.  IV 

steel  and  (joncrete  addition.  East  79th  St.,  by  Karcher  &  Smith,  archts.,  34  South  17th 

to  G.  Rutherford  Co.,  2725  Prospect  Ave.  St.,  Phila.,  1  story,  balcony  and  tower,  96  x  - 

Archts.  eat.  $90,000.  Noted  June  10.  160  ft.,  rein. -con.,  steel  and  limestone,  plain  Proposed  Work 

M  is..  Two  Klvers— BOILER  HOUSE—  foundation,  for  Bryn  Mawr  Presbyterian  Rrookivn— Fxtrnetlnir  and  Purifinc 

i:r./u4„  Mftr  a t.'',-., nu.  Church.  c/o  architocts.  $500,000.  ^  N.  Y.,  Brooklj n  Extracting  ana  t^rtnng 


4)..  Clevelaivd — F.ACTORY — White  Motor  New  York  City.  Noted  Apr.  15  under  “St. 
4'o..  VV'.  C.  White,  pres.,  842  East  79th  St.,  George.” 


1  story  and  basement.  150  x  160  ft.  brick. 


Mawr — CHURCH — June  25, 


steel  and  (joncrete  addition.  East  79th  St.,  by  Karcher  &  Smith,  archts.,  34  South  17th 
to  G.  Rutherford  Co.,  2725  Prospect  Ave.  St.,  Phila.,  1  story,  balcony  and  tower,  96  x 


Archts.  eat.  $90,000.  Noted  June  10. 


160  ft.,  rein. -con.,  steel  and  limestone,  plain 


Mis..  Two  Klvers — BOILER  HOI’SE—  foundation,  for  Bryn  Mawr  Presbyterian 

Aluminum  Goods  Mfg.  Co.,  15th  and  Frank-  Church,  c/o  architects.  $500,000.  ovatem  —  Snec  5220  _  Bureau  Yards  & 

liu  Sts.,  Manitowoc,  general  contract  re-  Pa..  Phila.  —  CHURCH  and  SUNDAY  rw^-ks  Navv  Dent  Wash  D  C  nlans  oil 
constructing  2  story,  brick,  steel  and  con-  SCHOOL  —  June  28,  by  Stuckert  &  Co.,  extracting  and  purifying  system’  at  U  S 

Crete,  plain  foundation,  to  W.  W.  Oeflein,  86  archts.,  1420  Chestnut  St..  2  story  and  e  ^  ^ 


Michigan  Ave.,  Milwaukee 
$60,000. 

4>Bt..  HamiUoD — POWEl 
Eng.  Dept.  Dominion  Powel 


Engrs.  eat.  basement  and  1  story,  balcony  and  base¬ 
ment,  75  X  110  ft.,  steel  and  stone  plain 


Navy  Yard,  here. 

P.  L,  Cana4‘a4> — Quarters — Spec.  5157 — 


POM'ER  STATION—  foundation.  Broad 'and  Grange  Sts.,  for  Bureau  Yards  &  Dtjeks,  Navy  Dept.,  Wash.. 
\  Power  &  Transi>orta-  Heidelberg  Reformed  Church,  c/o.  archltecta.  takes  bids  two  1  story  J^ior 

$150,000.  Noted  Jan.  28.  officers  quarters  and  2  story  with  story 
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hVderal  Government  Work  (Continued) 
wing  nurses  quarters,  rein.-con.,  at  Naval 
Hospital,  here.  Noted  June  17. 

Bid»  Desired 

B.  I.,  Pro»idenre — Breakwaters — July  23, 
by  IT.  S.  Kngineers  Oltice,  reimiring  break¬ 
waters  at  Point  Judith  Harbor;  adv. 

K  N.-R.  June  2(.  Noted  June  17. 

I•»,.  Phila. — Dredging — Spec.  5225 — July 
7,  by  Bureau  Yards  &  Docks,  Navy  Dept., 
Wash.,  D.  C.,  dredging  at  U.  S.  Navy  Yard, 
here. 

I.a.,  New  Orleans — Revetment — July  6, 
by  Dist.  Bngineer,  4th  Dist.  Mississippi 
lliver  Comn.,  32,000  Itn.ft.  wooden  revet¬ 
ment  in  Baratria  and  Lake  Borgne  Levee 
liists.,  here. 

.Mo.,  Rochester — Dikes — July  6,  by  IT.  S. 
engineer  Offli-e,  707  Postal  Telegraph  Bldg., 
K.'insas  City,  2,350  lin.ft.  clump  dikes  on 
Missouri  River,  here. 

Calif.,  Los  Angeles — Dredging — July  29, 
by  U.  S.  Engineer  Office,  725  Central  Bldg., 
drt-dging  In  Ixis  Angeles  Harbor ;  adv.  K. 
N.-R.  June  24. 

Calif.,  8nn  Francisco — Rip  Rap  Stone — 
U.  S.  Engineer  Office,  85  2nd  St.,  taking 
bids  1,000  ton  rip  rap  stone. 

Bids  Received 

N.  Y.,  Plnttsburg — Remodeling — Treas. 
Dept,  at  office  Supervising  Archt.,  Wash., 
D.  C.,  remodeling  and  enlarging  U.  S.  Post 
Office  and  Custom  House,  here,  from  Sloan 
Dickinson  Corp.,  136  Liberty  St.,  New  York 
City,  $14,997.  Noted  May  27. 

South  Dakota — Road — J.  W.  Johnson, 
dist.  engrr.  Bureau  Pub.  Rds.,  Dept.  Agricul¬ 
ture,  Denver,  Colo.,  grading,  etc.  3.55  mi. 
Deadwood-Hot  Springs  Proje<'t.  Pennington 
Co.,  from  Chaulk  &  Birdsall,  Chadron,  Neb., 
$31,528.  Noted  May  27. 

Colorado — Road — J.  W.  Johnson,  dist. 
engr.  Bureau  Pub.  Roads,  Dept.  Agriculture, 
Custom  House,  Denver,  June  2,  grading 
3.95  mi.  South  St.  Vrain,  Sect.  2,  Natl. 
Forest  Rd.  Project,  Boulder  Co.,  from  W.  A. 
Colt  &  Son,  Lm  Animas,  $60,176  ;  and  2.16 
mi.  Mt.  Evans  Chicago  Creek  Sect.  Natl. 
Forest  Rd.  Project,  from  Pioneer  Constr. 
Kng.  Corp.,  504  Denham  Bldg.,  Denver, 
$52,945.  Noted  May  27. 

New  Mexico — Road — J.  W.  Johnson,  dist. 
engr,  301  Custom  House,  Denver,  Colo., 
grading,  etc.  10  mi.  Navajo  Canyon  Sur¬ 
facing  Sect.,  Rio  Arriba  Co.,  from  B.  L. 
and  J.  L.  Morrison,  Colorado  Springs,  Colo., 
$56,203.  Noted  May  27. 

Contracts  Awarded 

Mass.,  Boston — Mezzanine — Treas.  Dept., 
at  office  Simervlsing  Archt.,  Wash.,  D.  C., 
mezzanine  floor  in  U.  S.  Post  Office,  here,  to 
A.  J.  Ross,  120  High  St.,  Boston,  $6,200. 
Noted  June  10. 

Pa.,  Pittsburgh — Oates — U.  S.  Engineer 
Office,  steel  lock  gates  for  Lock  5,  Allegheny 
River,  here,  to  Dravo  Contg.  Co.,  Neville 
Island,  Pittsburgh,  $22,640.  Noted  May  13. 

I.a..  New  Orleans— Earthwork — U.  S.  En¬ 
gineer  Office,  140  Decatur  St.,  225,000  cu.yd. 
earthwork,  in  Lake  Pontchartrain  L,evee 
Dist.,  to  Odgen  &  Lewis,  Inc.,  Baton  Rouge, 
$26,708.  Noted  June  17. 

Tenn.,  Nashyille — Houses — U.  S.  Engi¬ 
neer  Office,  3  frame  dwellings  at  Locks  B. 
r  and  D,  on  Cumberland  River,  to  Moser 
Duaintance  Co.,  Lebanon,  $22,362.  Noted 
June  17. 

Ky.,  Louisville — Operating  Machinery — 
U.  S.  Engineer's  Office,  Box  72,  operating 
machinery  for  Locks  46  and  49,  Ohio  River, 
Ix)ts  A  and  B,  to  Variety  Iron  &  Steel  Wks. 
Co.,  Hamilton  Ave.  and  East  40th  St., 
Cleveland,  O.,  $27,900;  and  Lots  C  and  D, 
to  J.  and  J.  B.  Milholland.  714  5th  Ave., 
Pittsburgh,  Pa.,  $12,924.  Noted  May  13. 

III.,  North  Chicago  —  Hospital,  etc.  — 
P.  S.  Veterans  Bureau,  Arlington  Bldg.. 
Wash.,  D.  C.,  general  contract  hospital 
buildings,  to  N.  P.  Severin  Co.,  105  West 
Monroe  St.,  Chicago,  $512,350;  plumbing, 
to  Kissel  Bros.,  Hartford,  Wls.,  $15,900, 
heating  to  C.  A.  Hooper.  453  West  Gilmar 
St..  Madison,  Wis..  $44,'}20:  and  electrical 
work,  to  Harmon  Electric  Co.,  724  South 
Cicero  Ave.  Chicago,  $17,260.  Grand  total 
$590,230.  Noted  June  17. 

Ore.,  Empire  —  Compass  Station  —  Spec. 
5208  and  5198 — Bureau  Yards  &  Docks, 
Navy  Dept..  Wash.,  D.  C.,  Naval  Radio 
Compass  Station,  to  J.  Galber,  414  Mutual 
Life  Bldg.,  Seattle,  Wash.,  $4,458;  also 
wharf  and  radio  masts,  to  J.  W.  and  J.  R. 
Hillstrom,  122'7  North  8th  St.,  Marshfield, 
$5,925.  Noted  June  17. 

Calif.,  San  Franelseo — Wharf — U.  S.  Eln- 
gineer  (Jffice,  wharf  at  Goat  Island,  to  Q.  A. 
Renner,  628  Montgomery  St.,  $9,677. 


Unclassified 


Proposed  Work 

FootAeld  Field  and  Baseball  Diamond — 
Washington,  Conn. — Gunnery  School,  Inc., 

H.  Gibson,  master,  making  preliminary 
sketches  footfteld  field  and  baseball 
diamond.  $25,000.  Wilcox  Eng.  Co.,  23 
East  Main  St.,  Torrlngton,  engrs. 

Transmission  Line— New  York — Niagara, 
Lockport  &  Ontario  Power  Co.,  I.Afayette 
Bldg..  Buffalo,  plans  transmission  line  from 
Cuba  to  Wellsville. 

Boardwalk — Lavallette,  N.  J. — Boro,  H. 

A.  VDiitlock,  elk.,  plans  boardwalk,  ocean 
front.  $50,000. 

Hwimming  Pool,  Park,  etr. — Tusrnlum. 
Tean.  —  Bd.  Trustees  Tusculum  College 
Ians  swimming  pool  and  athletic  park. 
50,000. 

Concrete  Loading  Docks — Pontiac.  Mich. 

— See  “Buildings — Industrial.” 

O  rand-stand  —  Chicago,  III.  —  t'hicago 
American  I^eague  Baseball  Club,  343  South 
Dearborn  St.,  C.  R.  Comlsky,  owner,  having 
plans  prepared  by  Osborn  Eng.  Co.,  7100 
Euclid  Ave.,  Cleveland,  O.,  and  takes  bids 
In  July.  50,000  seating  capacity,  steel  and 
rein.-con.  grand-stand,  here. 

Swimming  Pool  —  Chicago,  111.  —  See 
“Buildings— Commercial.” 

Storage  Tank — North  Kansas  City,  Mo, 

— Larabee  Flour  Mills  Corp.,  Security  Bldg., 
Kansas  City,  plans  750,000  bu.  rein.-con. 
storage  tanks.  Engineer  not  selected. 

Breakwater  —  Santa  Monica.  Calif.  — 
Plans  election  $2,000,000  bonds,  5,900  ft. 
breakwater,  concrete  bulkhead  and  wharf. 

H.  B.  Carter,  city  engr. 

Swimming  Pool— Bridgeburg,  Ont. — See 
“Buildings — Educational,  Religious.” 

Bids  Desired 

Grandstand  and  Field  House— Brookline 
(br.  Boston)  Mass. — June  29,  by  Park 
Comrs.,  Town  Hall,  concrete  and  timber 
grandstand  and  field  house.  Pond  Ave. 
$25,000  or  more.  Private  plans. 

Electrical  Equipment — New  Y'ork.  N.  \. 

— July  20,  by  New  York  State  Bridge  A 
Tunnel  Comn.  and  New  Jersey  Interstate 
.  Bridge  &  Tunnel  Comn.,  W<M)lworth  Bldg., 
equipment  for  lighting  tunnels,  approaches, 
plazas,  ventilating  buildings,  etc. ;  also  for 
traffic  signals,  telephones,  etc.,  Contr.  19 
of  Holland  Tunnel.  T.  Boettger,  chn.  of 
former,  and  G.  R.  Dyer,  chn.  latter  com¬ 
missions. 

Platform  Extensions — New' York,  N.  Y'. — 
July  7,  by  Bd.  Transportation,  J.  H. 
Delaney,  chn.,  49  Lafayette  St.,  platform 
extensions  to  Stations  of  Bway.-4th  Ave. 
Rapid  Transit  R.R. 

Hull — Syracuse,  N.  Y'. — -June  30,  by  T.  F. 
Farrell,  comr.  Canals  &  Waterways,  Albany, 
steel  dredge  hull,  at  Barge  canal  terminal, 
here ;  adv.  E.  N.-R.  June  24. 

Stadium  —  Chester,  Pa.  —  June  22,  by 
Savery  &  Scheetz,  archts.,  St.  Girard  Bldg., 
Phila.,  1  story,  48  x  327  ft.,  rein.-con.,  brick 
and  limestone,  plain  foundation,  college 
ground,  here,  for  Pennsylvania  Military 
(College,  c/o  H.  H.  'Ward,  Cheater.  Noted 
June  10. 

Swimming  Pool — Cleveland,  O. — July  2, 
bv  City,  swimming  pool  at  W<H>dland  Hills 
Park.  $200,000.  H.  Kregelius,  604  City 
Hall,  archt. 

Swimming  Pool — Benton  Harbor,  Mich. 

— See  “Buildings — Commercial.” 

Culverts — Newton,  la. — See  “Bridges.” 
Culverts — Rock  Rapids,  la. — See  “Streets 
and  Roads.” 

Ornamental  Lighting  System  —  Los 
Angeles.  Calif.  —  July  6,  by  Supervs.  lA>a 
Angeles  Co.,  ornamental  street  lighting 
system  on  Albright  Ave.,  etc.,  Co.  Impvt. 
539  ;  and  Altadena  St.,  etc.,  Co.  Impvt.  536. 

To  exceed  $25,000. 

Ornamental  Lighting  System  —  Fpland, 
Calif.  —  July  1,  by  City  Trustees,  orna¬ 
mental  street  lighting  system  on  various 
streets.  To  exceed  $25,000.  R.  G.  Man- 
ley,  326  East  9th  St.,  engr. 

Turbo-Generator  —  Moose  Jaw,  Sask.  — 
Aug.  16,  by  City  Comrs.,  City  Hall,  W.  W. 
Davidson,  mayor,  5,000  kw.  steam  turbo¬ 
generator  and  1  surface  condenser.  W. 
W'.  Davidson,  mayor;  adv.  E.  N.-R.  June  24. 

Bids  Received 

Ferryboats — New  York,  N.  Y. — A.  Gold¬ 
man,  comr.  Plants  ft  Structures,  Municipal 
Bldg.,  steel  screw  ferry  boats,  (A)  alternate 

See  proposal  advertising  on  page  137 


on  Ingersoll  Rand  Engines,  from  Todd  Dry 
IkK'k  Kng.  &  Re|>air  Co..  25  Bway.,  1  boat 
$236,548  (A)  $232,600;  2  boats  $224,500 

(A)  $220,500;  and  3  boats  $224,500  <.4) 
$220,500.  Noted  June  10. 

Dumping  Platforms,  etc.  —  New  Y'ork, 
N.  Y’.  —  Commis8l«inrr  Tiept.  iKs-ks,  Pier 
”A.“  N»>rth  River,  dumping  platform, 
ramps,  etc.,  granite  and  asphalt  blcwk 
paving,  etc.  from  Werner  Mitchell  Co..  1 
IvKalb  Ave.,  Br<K>klyn.  $49,897  ;  plumbing, 
etc.  from  Altman  Plumbing  Co.,  219  East 
25th  St..  $3,085.  Noted  June  17. 

Subway — Phila..  Pa. — IVpt.  City  Transit. 
1211  Chestnut  St..  June  16,  special  traok 
work,  channels  and  appurtenances  for 
Broad  St.  Subway,  Contr.  124,  from  W. 
Wharton,  Jr.  ft  Co..  Inc..  Weidener  Bldg., 
Phila.,  $288,781.  Noted  May  27. 

Healing  and  Y’entllating — Detroit.  Mleh. 
— I*ub.  Lighting  Comn..  174  East  Atwater 
St.,  heating  and  ventilating  system,  etc.. 
In  Morrell  St.  jsiwer  station,  from  J»>hnson- 
I.Araon  Co.,  693  Monroe  St.,  656,775.  .Noted 
May  20. 

Foundation — St.  I.a>uis,  Ylo. — See  “Exca¬ 
vation.  Drainage,  Irrigation,  I.ievees,  River 
and  Harbor" 

Contracts  Awarded 

Dork  and  Bulkhead — West  Lynn  (Ind. 
sta.  Lynn),  Mass. — Lynn  Gas  ft  Electric 
Co.,  Exchange  St.,  Lynn,  1  story,  50  x  65 
ft.  timber  d<H-k  and  bulkhead.  Broad  and 
Shepard  Sts.,  here,  to  Bay  State  Dredging 
ft  Contg.  Co..  62  Condor  St.,  Boston.  Engrs. 
est.  $200,000. 

Tank  Shed  —  Wlnehester,  Mass.  —  J.  O. 
Whitten  Co.,  2  story.  26  x  160  ft.  tank 
shed,  to  A.  P.  Rounds,  Stoneham  Sq.,  Stone- 
ham.  Archts.  est.  $50,000. 

Tow  Boat — Albany,  N.  Y'. — T.  F.  Farrell, 
supt.  Bureau  t'anals  ft  Waterways,  steel 
screw  motor  tow  boat,  at  Barge  Canal 
Terminal,  to  Rice  Bros.  Corp..  East  Btioth- 
bay.  Me.,  $37,950.  Noted  June  10. 

Boardwalks,  etc.  —  Fire  Island  (mail 
Babylon).  N.  Y. — I»ng  Island  State  Park 
Comn.,  302  Bway.,  New  York  City,  2,680  ft. 
or  more  standard  boardwalks,  bath  house, 
etc.,  at  Fire  Island  Park,  here,  to  R.  A. 
I^-wis,  Huntington,  $29,000. 

Abutment — New  York,  N.  Y. — New  York 
Central  R.R.,  Grand  Central  Terminal, 
north  abutment  incl.  wing  wall,  at  West 
137th  St.,  to  P.  T.  Cox  Contg.  Co.,  154 
Nassau  St.,  $95  000. 

Cement  Bins  —  Duluth,  .Minn.  —  Duluth 
I’niversal  Portland  Cement  Co.,  Morgan 
Park,  Minneapolis,  constructing  nine  10.000 
bbl.,  rein.-con.  storage  bins,  to  Bland  Eng. 
Co.,  corner  N.E.L  and  Kennedy  St., 
Minneapolis. 

Ornamental  Lighting  System — Burbank. 
Calif. — Ornamental  street  lighting  system 
on  San  Fernando  Rd.,  to  Robertson  Electric 
Co.,  303  Main  St.,  Santa  Ana,  028,985. 

I'ndrrgroiind  Cables  —  Montreal,  t|ue. 
— Corporation  of  Montreal,  underground 
cables,  to  Northern  Electric  Co.,  Ltd.,  121 
Shearer  St.,  $531,119. 

Y'ladiiet  —  Toronto,  Ont.  —  Toronto  Ter¬ 
minals  Ry.  Co.,  New  I’nion  Sta.,  1,000  ft. 
viaduct,  to  P.  Lyall  ft  Sons  Constr.  <To., 
120  St.  James  St..  Montreal,  (Jue.,  $1,500,- 
000.  This  corrects  item  in  June  17  issue. 


Materials 


Bids  Desired 

Cement — New  Y'ork.  N.  Y'. — June  29,  by 
H.  Bruckner,  pres.  Bronx  Boro,  Crotona 
Park,  3rd  and  Tremont  Aves.,  3,000  bags 
IM>rttand  cement. 

Timber — Ylilwaiikee,  Wls. — June  29.  by 
Central  Bd.  I'urchases,  City  Hall,  3,170  ft. 
untreated,  22.230  ft.  white  oak  planking, 
also  27,141  ft.  yellow  pine  <Teosoted  timber, 
for  Holton  St.  Bridge  ( now  under  con¬ 
struction). 

Bids  Received 

Cable  —  Boston.  Mass.  —  City,  Supply 
Dept.,  lead  covered  cable  for  Fire  Ib-pt., 
from  Hazard  Mfg.  Co.,  Wilkes-Barre,  P;i., 
$10,340.  Noted  June  3. 

Tar  —  Trenton,  N.  J. —  Bd.  Freeholders 
Mercer  Co.,  18,500  gal.  hot  tar  for  4  roads, 
from  Barrett  Paving  Co.,  Trenton  Trust 
Bldg.,  $0,159. 

Contracts  Awarded 

Refined  Tar — Minneapolis.  Mina. — F.  S. 

Gram,  city  purch.  agt.,  1. '>0,000  gal.  re- 
fined  tar,  to  Barrett  Co.,  1  19th  Ave.  3. 
Spec.  A  $0,129  per  gal.,  B.  $0,113,  C  $0,121 
and  D  $0,169.  Not^  June  3. 
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Plant  of  the  American  La  France  Fire  Engine  Company,  Inc  at  Elmira 
New  York,  fenced  with  Afco  type  1003  Chain  Link  Fence. 


Build  for  TOMORROW  Too! 


IM^W  VORK 


Afco-Stewart  Factory  Fences  (with  the  exclusive  STEEL  ANGLE 
POST )  give  sure-fire  satisfaction  in  resisting  mechanical  injury.  That  is 
the  prime  purpose  of  a  new  fence — to  stand  as  an  inflexible  barrier  to 
intrusion.  Back  of  their  unbreakable  strength  Afco-Stewart  Fences  give 
you  a  time  and  weather  defying  endurance  which  makes  their  erection 
an  investment  /or  to-morrow  too.  COPPER  BEARING  STEEL  and 
GALVANIZING  AFTER  WEAVING  protect  the  fabric  from  corrosion 
Heavier  metal  and  still  heavier  galvanizing  protect  the  framework. 


See  an  Afco-Stewart  Factory  Fence  Catalog  for  an  analysis  of  what’s 
good  in  fence  design.  Ask  for  a  copy. 


The  Stewart  Iron  Works  Co.  American  Fence  Construction  Co. 

(Incorporated)  (Incorporated) 

784  Stewart  Block,  Cincinnati,  O.  221-5  West  57th  St.,  New  York,  N.  Y. 


We  also  make 


Catalog  on  request. 


WROUGHT  IRON 


FENCE  AND  GATES 


for  administration  building 
frontaites  and  other  fencing 
needs. 
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Saving  Money  On  Explosives 


The  development  of 
Hercoblasting  illustrates 
a  practical  application  of  our 
belief  that  it  pays  to  save 
money  for  customers,  even 
at  our  own  expense.  Tem¬ 
porarily  at  least,  it  costs  us 
money  every  time  we  per¬ 
suade  a  customer  to  replace 
Hercules  high  explosives 
with  the  cheaper  herco- 
hlasting  Powder. 

This  method  is  often  applic¬ 
able  where  column  loading 


is  used  in  well -drill  holes, 
and  where  it  can  be  used  it 
gives  results  equal  to  dyna¬ 
mite,  at  a  saving  sometimes 


as  high  as  35%. 


We  approach  every  blasting 
job  in  the  same  spirit  that 
prompted  us  to  introduce 


hercoblasting. 


Whether  or  not  you  can  make 
use  of  this  system,  we  may 
be  able  to  suggest  one  that 
will  cut  your  blasting  costs. 


HEI^ULES  POWDERJCOMPANY 

(INCOI^POHATED) 

940  KING  STREET,  WILMINGTON,  DEL. 


ALLENTOWN.  PA. 

BIRMINGHAM 

BUFFALO 

CHATTANOOGA 

CHICAGO 


DENVER 
DULUTH 
HAZLETON.  PA. 
HUNTINGTON.  W.  VA. 
JOPUN.  MO. 


LOS  ANGELES 
LOUISVILLE 
NEW  YORK  aTY 
NORRISTOWN.  PA. 
PITTSBURG.  KAN. 


PITTSBURGH 
POTTSVILLE,  PA- 
SALT  LAKE  cmr 
SAN  FRANOSCO 
WILKES-BARRE 


HERCULES  POWDER  COMPANY 

940  King  Street,  Wilmington,  Delaware 

Please  send  me  a  free  sample  copy  of  the  March  1926  number  of  The  Explosives  Engineer 
containing  an  article  giving  complete  details  on  Hercoblasting  Limestone  in  Wisconsin. 

Name . Position . 

Company . 

Street . 

City . State . 


KoppcL 


KopptL 
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Reinforced 

HEAD-FREE  or  HEAD  FISHING 

Continuous  or  100%  Joints 

TEST  STRONGER  AND  ARE  TOUGHER 

Than  any  aimilar  bar,  of  the 
same  composition  and 
treatment,  not 
having  the 
reinforcing 


They  Are  Already  in  General  Use 


The  Rail  Joint  Company 

165  Broadway  New  York  City 

BRANCHES  IN  NINE  CITIES 

Makers  of  Base-Supported  and  100%  Rail  Joints  for 
Standard,  Girder  and  Special  Rail  Sections.  Also  “Rajo” 
Track  Liners,  Joint  Bars  for  Electric  Welding,  Joints  for 
Frogs  and  Switches,  Insulated  Rail  Joints  and  Step  or 
Compromise  Rail  Joints. 


Patented  in  United  States  and  Canada 


T  LOCOMOllVE  W  KS 
INCINNATI  0 


**Do  it  with  a 

CATERPILLAR!” 

Pull  your  loails.  rradc  your  roads,  sptit  your 
<'ar8  for  the  shovel  or  the  dump.  Five  misiels,  7> 
for  every  nee<l.  Competent  serviie  men. 

Complete  stock  of  repair  parts. 

Road  and  Construction  Machinery 

for  use  with  the  “Caterpillar.” 

Self  Loading  Scrapers. 

Dump  Wagons  and  Trailers. 

Snow  Plows. 

Bulldosers  for  Dirt  Moving. 

Road  Graders 

Racked  by  nationally  known  manulacturari. 

Why  »hop  around  for  Tractorn  and  Tractor- 
hauled  Kauipmentf  Tell  uk  your  job  and  toe 
trill  adiise  and  furnish  tchat  you  need. 

C.  F.  SEABROOK  CO.,  Inc. 

DISTRIBUTORS 

GENERAL  OFFICE:  50  Church.  Street,  New  York  City 
Bridgeton,  N.  J.  374-390  S.  Pearl  St.,  Albany,  N.  Y. 


^FA  K\  W  OKKS] 

,  H  I  LIOT 

HIUHtHN  SfVt  >OHK^ 
N1\U\U  V  FAll>  S  N 
CHlCAoO  ILolNOl.H 
e  M  1  01  IS  II  L 
I'l  tlju>  tOLORA'K' 

M  l*f  R*UH  UI>t.ONMS 
M  WkH  \  FM  I  >  :>nT 


RAILW.AV  TR.AtK  M-ATERIAL 
SNb  itth  Staitils.  Fi  ou*» 
S«^itche».  CrossmOib 
Cuai'd  Clamps,  ric 

steaiit.  mine  an4t 
industrial  railway  tracks 
•^MANCASf.SE  Ut)RK  A  SPECIALTY 
-»LtS  OfFICfS  AT  ALl  WORMs 
w\/.un  Office  MILLhURN.  N  Y. 


Positive  pear  drive.  Four  speeds  in  either  direction.  |  | 
Sizes  built.  to  25  tons  in  weight.  |  1 


HAND. AUTOMATIC  AND  AIR 
DUMP  CARS-TRACK  ETC. 

FO/f  ALL  ENGINEERING  AND  INDUSTRIAL  USES. 

KOPPELlNDUSTRIAL  CAR  &  EQUIPMENT  CO. 


KOPPEL  — 


PEN  NA. 

NEW  VORK  -  CHICAGO. 
PITTSBURGH  —  SAM  rRANClSCO. 


Writ*  for  eatalogve  |  i 


SPECIFY  THE  BEST 

Complete  Une  of  the 
Hi^estGradeTradilfiiUriak 

SWEETS  STEELOB 


FOR  YOUR  JOBS’ 

OfWte  for 
descriptive  Catalog^ 

WIUIAMSPORtPA. 


1  IGODWIN  STEEL 
I  i  PAVING  GUARDS 

I  I  Protect  the  edfies  of  Street, 

I  I  Road,  Curb,  and  Street 
I  I  Railway  Paving  ^ 

I  I  W.  S.  GODWIN  CO„  Ine. 


Various  size* 
^^^^^and  shapes 
adaptable  to  all 
types  and  character 
of  paving.  fV rile  for  11- 
lustrated  Catalog  No,  21. 
Riire  A  Slernmaa  SI*. 
Riiltininre.  Md. 


PLYMOUTH 

Gasoline  Locomotives 

Predomlntte  In  general  conitruetlon 
nork.  qu.irrlei.  land:  (ravel  and  elty 
pita,  mlnet.  and  Induatrlal  plant  haul¬ 
age.  Made  In  3  to  3S  ton  iliea  and 
any  track  gau{r.  .klwayi  ready,  no 
coal  to  haul,  no  llcenied  engineer. 
Write  tor  eatalngi. 

THE  FATE-ROOT-HRATH  CO.  • 
riymonth.  Ohio 


^  SIDEWALK 

^1^  STEEL  FORMS 

Write  for  Ballatin  and  Price* 

HELTZEL 

Steel  Form  A  Iron  Co.,  Warren,  Ohio 
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when  industry  calls  upon  you 

to  handle  great  quantities  of  material 


Industrial  changes — new  operations — are 
constantly  presenting  jobs  that  are  out 
of  the  ordinary  in  size  and  method  of 
handling. 

Steel  plants,  coke  plants,  irrigation  proj¬ 
ects,  all  demand  equipment  to  fit  their 
special  needs. 

For  all  such  cases  you  should  take  ad¬ 
vantage  of  our  many  years  experience  in 
rendering  engineering  and  manufacturing 
service  to  industry. 

W-S-M  engineers  have  a  wealth  of  data 
that  is  at  your  disp>osal.  They  will  help 
you  choose  the  right  equipment  for  any 
material-handling  job. 


man-Seaver-Morgan  Co. 

CONSTRUCTORS  MANUFACTURERS 

CleVelandf  Ohio 


iJiiMiiii<iuiiiiui>ituiiii>iiiiii»iiiiiini'iiiiii>iiiuiiHiiiiitiiiiiiiiiiiii'iiiiiiinMiiiiiiiiti>iniiiiiiiiMiiiiiiiiiiiiiiiiiiiiiii<)iiiiiiiiiiiuiiiiiiiiNiiniiiiiMiiuiniumiiiiiuiiiiiiiiiiiMHUtaiiuuiiiliitiwiUNiMilH^ 


METAFORMS” 


“Build  it  with 


Metaforms  save  a  lot  of  money  for  contractors  building  straight  wall  work,  but 
when  the  job  includes  circular  walls  the  saving  is  even  greater. 

Metaforms  are  uniform  steel  units,  strongly  reinforced,  and  equipped  with  sturdy 
clamping  devices.  With  these  units  a  form  of  almost  any  size,  shape  or  thick¬ 
ness  can  be  easily  set  up. 

All  the  waste  of  lumber,  costly  labor,  and  delayed  pouring  are  eliminated  with 
Metaforms. 

METAL  FORMS  CORPORATION 

Milwaukee,  Wisconsin 
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“iiuiuiMiuuuimiiiiiiiiiuiiuiiiuiiiiiiiuiiNiitutiuuiiiiiuiiisiiiuiiniiiiiujiiiiiuiiiiiMiiiiiminimtiMMiiiiitiMiMMMiii*^  ^iiiiiiiiiiiiiiiiiiiiiiiuitiiiHiiiiiiiiiiiiiiiiiiimiiiiiiiiiiMiiimitiiiiiiiiitiHiiiiiiiiiiilNUiiiuiiiiiiiiuiiiHiuiiiUiiiiiiiiiiiiiiiii  itutuipi 


Asphalt 

Products 


Standard  Asphalt  Binder  A  /or  surface  treatment. 

Standard  Asphalt  Binder  B  for  penetration  work. 

Standard  Asphalt  Binder  C  for  the  mixing  method. 

Standard  Cold  Patch  Asphalt  for  repairing  all  types  of 
bituminous  road  surfaces. 

Standard  Refined  Mexican  Asphalt  for  sheet  asphalt 
paving. 

Standard  Asphalt  Joint  Fillers  for  brick  or  block  pave^ 
ments.  _ 

Standard  Paving  Flux,  Standard  Bridge  Asphalt  and 
Preserving  Oils. 

STANDARD  OIL  CO.  OF  NEW  YORK 

26  Broadway 


Speeifications  and  ait 
other  particulars  fur» 
mithed  oa  reguast. 


SOCONYm. 

ASPHMTsIfl 

tew 


*tiiMiiiiiiiiiiHiiiHiiiMi>iiniiMiiHiiiiitiniunMiiiiiiiiiiMiiiiiiiiiiiiiiiiiitiiiiiiiniiiiiiiminiiiiiniuiiiiiunmiiiuiuiiiiuiiiiiiiuiiiiiiiii’ 

Reliance  — - - — —  ^  | 

reputation  fur  rontinu- 

1  satisfaction.  ^ ^ - - — - - - —  | 

I  We  manufacture  a  complete  line  including.  Crushers,  Ele-  I 
I  valors.  Screens,  Bins,  Ssceepers,  Car-VnlnaJers,  etc.  I 
I  Write  for  Catalogue.  | 

UNIVERSAL  ROAD  MACHINERY  CO.  f 

I  Kingston,  N.  Y.  1 

E  141  Milk  St  Boston.  Mass  1  H  Liborty  St  .  New  York.  N.  Y.  S 

I  “RELIANCE"  LABOR  SAVING  MACHINERY  | 

wmiiiimniimiMHitiMMmtiHiittiiiiniiiHiiiHiitwiitimminiii.uimiiiiiHMiuiiitMiiiiwiiMimmwiiiin 


I  The  HEATER  and  | 

DISTRIBUTOR  | 

U Heats  and  applies  under  prec- 

sure  all  varieties  of  bituminous  | 
I  materials  for  highway  construe-  | 

I  tion  and  maintenance.  Recognized  by  contractors,  engineers  I 
I  and  road  builders  for  its  superiority  of  construction  and  I 
I  efficient  operation.  It  is  a  single  power  unit  requiring  no  | 
I  extra  engine  or  separate  power  plant  for  supplying  pump  | 
I  pressure.  Meets  all  specification  requirements.  | 

Kinney  Manufacturing  Co.  | 

I  Boston,  Mass.  | 

I  New  York  Philadelphia  San  Francisco  Los  Angelc<:  | 
I  Chicaifo  Hou«*ton  Kansas  City  | 

lMUIIIIIHIIttlllltllllllMinttllllHlllllllllllllllillllllHIHItlHllllt11lllllllllllllll!llUIHilllllllUlllliniNllimHHimtllllHIIIIIIHilUUUl£ 

jfimiitiiiMiiiiiiiiiiiiiiiiiiiiiniiiniiiiiniiiiiiiniiiiiiiiiiiiiiiMiiiiiiiuiiiiiiiiMHiiiiiuiiiiutuiuiiuiiiiimiiuuiimiiuiiitiuiinmiiiiiiP. 

I  BUFEALO-SPRINGHEU) 

I  ROLLERS  I 

and  ^izea,  ; - ^  | 

I  Inquiries  Invited.  ^ - - 

I  The  Buffalo-Springfield  Roller  Co. 

I  Springfield,  Ohio 

. . . 


Jun 


N2.6. 

v'Mr'OtcBiatR' 
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Qocd  Roadt  PoruMe  Rock  Cnuhint  Plant  lucd  by  totvn  of  Wanwnrsinf .  N«ui  York 


to  move 


EVERYTHING 
FOR  THE 
ROAD  MAKER 


Good  Roads  Portable  Rock  Crushing  Plants  are 
ideal  for  towns — townships — counties,  and  contract¬ 
ors.  The  ease  with  which  they  can  be  set  up,  oper¬ 
ated,  and  moved,  together  with  their  all-around 
efficiency  insures  the  most  economical  and  practical 
results.  They' allow  townships  and  boroughs  to 
keep  within  their  appropriations,  and  contractors  to 
increase  their  profits. 


Roxi  Grmden 
Road  Drag* 

Road  Oiling  Machinaa 
Heating  Kcttica 
Rock  Crushan 
Steam  Road  Rollen 
Tandem  Roller* 
Gasoline  Road  Rollers 
Corrugated  Culvert  Pipa 
Gravel  Screening  Plants 
Car  Unloadcrs 
Road  Plows 
Rooter  Plows 
Drag  Scrapers 
Wheel  Scrapers 
Dump  Wagons 
Sand  and  Gravel  Plants 
Street  Sweepers 

Write /or  1926  Catalog 


lood  Roods  Champion 
:ock  CrusNer  No.6 


Qood  Roads  Portable 

Rock  Crushing  Plants 


Good  Roads  Portable  Rock  Crushing  Plants  are 
made  in  two  types — Champion  and  Climax — con¬ 
sisting  of  Rock  Crusher,  Mounting  Elevator,  Revolv¬ 
ing  Screen,  and  Bin.*  Portable  plants  are  made  in 
various  sizes  up  to  300  tons  daily  capacity.  These 
outfits  are  models  of  convenience  and  thousands  are 
now  in  use,  making  profits  for  contractors  and 
saving  money  for  tax  payers.  Our  Crusher  Catalog 
K.A.U.  gives  detailed  information.  Write  for  it  today! 


No.  6  Champion  Rock 
Crushing  Plant  of  John  J. 
Guinan  Contracting  Co.. 
Brooklyn,  N.Y.  Plant  used 
in  State  Highsvay  coiutruC' 
tion  u>ark. 


THE  GOOD  ROADS  MACHINERY  CO.,  INC. 

KENNETT  SQUARE,  PENNA. 


Portland,  Ore.  .  . 
San  Francisco.  Cal. 
Los  Angeles,  Cal.  . 
Chicago,  111.  .  .  . 


3rd  &  Hasvthome  Sts. 
...  26  Fremont  St. 
.  .  931  Sanu  Fe  Avc. 
.  49th  &.  Halsted  St*. 
Watertown,  Mass. 


Pittsburgh,  Pa .  1523  Oliver  Bldg. 

Atlanta,  Ga .  569  Whitehall  St. 

New  York.  N.  Y . 50  Church  St. 

Philadelphia,  Pa.,  2037  Commercial  Trust  Bldg. 
...  36  Pleasant  St. 


Machinery 


90 
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TYPE“F 


CAPACITY 
47  and  78 
Cubic  Yards 
(70  and  117  tons) 


Semi-assembled — ^Easy  to  ship 
Put  up  anywhere  quick! 

- ^  This  is  the  ideal  plant  for  proportion- 

5  ing  and  loading  direct  into  mixer 
hopper,  or  compartment  trucks,  or 
batch  boxes.  Made  (1)  of  all  steel  or 
(2^  with  steel  frame  for  wood  lining. 
Two  or  three  men  can  erect  it  or  take 
it  down  in  a  few  hours  and  one  man 
□  can  operate  it — economy! 


Write  us.  We  make  5  types  of  Aggre-Meters 
for  every  kind  of  job.  Bulletins  on  request. 


ERIE  STEEL  CONSTRUCTION  CO. 
ERIE,  PENNSYLVANIA,  U.  S.  A. 


UNIVERSAL  ALL  STEEL  CRUSHERS 

For  Contractors  and 

fiy/BIHihii  ■  Road  Builders 


In  use  by  rock  and  gravel  producers 
everywhere.  Twenty  sizes  with  ca¬ 
pacities  25  to  450  tons  in  10  hours. 
Either  stationary  or  portable  with  or 
without  elevators,  conveyors  and 
screens  to  meet  individual  needs. 


Equipped  with  best  quality  re- 
versible  manganese  steel 
heavy  carbon  steel 

bearings, 

safety  toggle  and  instant  adjust- 
ment  for  setting  the  jaws  to 
produce  either  fine  or  coarse 
The 

most  dependable  rock  crusher 
built.  Thousands  in  use. 

20  years  of  crusher  manufacturing  and  designing  skill  at  your  service, 

:RUSHER  company  633  C  Avenue  West,  Cedar  Rapids,  Iowa 


iSf  *>  i.OSf  :  ORNf  tiPii  I  S 

.K  N-"!  Fti.t  RFA;  iNG  *Np 

BuST-J  »»»  <  .  Ay  DiG&lPS 

E<  tW<.  QRILlS  MJAMtRS 
APf'fWS  GR'NOEPS  AND 


.F  AN.O 


Maklnc  pavinft  repalM 
with  Tliur  Havliii  Break- 


Thor  Pavin({ 
Breaker 

gtrk-tly  a  one-man 
tool. 


Contractors  must  use 

labor-saving  tools  where- 
ever  possible.  The  “pick  and  — 
shovel”  gang  is  obsolete.  Better, 
faster,  and  cheaper  methods  are  needed.  Companies 
doing  their  own  work,  also  need  modern  tools,  im¬ 
proved  methods  and  the  smallest  possible  amount  of 
hand  labor. 

With  these  facts  before  them,  the  Independent  Pneumatic  Tool 
Company  has  developed  the  Thor  Portable  Air  Compressors  and 
Thor  Contractors  Tools.  Such  tools  as  the  'Phor  Paving  Breaker, 
Thor  Trench  Digger,  Thor  Calking  Tool  for  Lead  Joints  and 
Thor  Backfiill  Tamper,  used  in  connection  with  a  Thor  Portable 
Air  Compressor  will  enable  you  to  complete  your  contract  on  time 
and  at  the  lowest  possible  cost.  Two  men  often  do  the  work 
of  ten. 

Why  not  have  our  Engineer  call  and  make  recommenda¬ 
tions  for  your  next  jobf 


Thor  Calking 
Hammer 

1(11  oalkina  around 
juuitH  of  sewer 
pipes,  ifas  mains, 
water  mains,  etc. 


Independent  Pneumatic  Tool  Company 


Thor  Backhll 


PNEUMATIC 

TDDLB 


ELECTRIC 
□  RILLS 


Thor  Trench 
Oilier 

for  ezcavatlna. 
tunnel  and  trench 
work. 


June  24,  1926  MarUt—'E  NGINEERING  NEWS-RECOR  D— Place 


Compressor  Outfits 
and 

Contractors’  Tools 


Thor-Six 
Portable  Air 
Compressor 

—equipped  with  the 
Kix  l’atent«“d  Super- 
CharkiT.  which  iii- 
creaWH  AIK  UBLIV- 
EKED  40 rr. 


duliig  th«  Kurk  uulckrr. 
cli«iip«r.  and  better  tli.ii 
(uulj  .  large  fang  wllli 
bull  putnti  and  .ledges. 


Power  Plant  of 
Thor-Six  Portable 
Air  Conipreesor — a  four 
cylinder,  four  cycle,  valve-iii-heud 
type. 


spend  20Z  and Sa^£  80% 


FLUMES,  GATES,  PIPE  and 
IRRIGATION  SUPPLIES  ! 

Se*  Our  One-Half  Pace  Ad. 
in  first  Isdua  of  the  month. 

THE  R.  HARDESTY  MFG.  CO. 

Denver.  Colorado 


uiuiiuiiiiiiiiMiiiiiiiiiiiiiiiiiiiiiiiiiMiiiiiiiiiiiiiMiMiMiiiiMiiiMiiiiriiiiiMiiiuiiiiMiMiiiiiiiiiiuiniiiiiiiniiiiiiiiiiiiiimiuiiiiiiMiiuiii^  nil 

I  Dump  Wagons — Steel-Dump-Bodies  |  | 

I  for  road  building,  excavating  and  |  f 

I  dirt  hauling  of  all  kinds.  I  I 
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“averaging  1200  feet  of  trench  main 
per  day — Can’t  keep  up  with  ditcher.” 


The  Baby  Oigger  fills  an  important  need  in  gas 
main  and  conduit  subway  work. 

It  weighs  less  than  4  tons  and  is  the  outcome  of 
years  of  experience  in  development.  A  machine  to 
work  in  cramped  places,  close  to  poles  or  buildings 
— or — on  sidewalks  and  lawns. 


„  f  Width  lo.n  In.  to  rw  In. 
I  Ih-pth  to  a  ft.  «  In. 


The  epecifimtioiitt  trill  imereet  you.  Send  for  them. 


The  Cleveland  Trencher  Co. 

Pioneers  of  the  Simill  Trencher 

20100  St.  Clair  Ave. 


OlVB  MAN- 
^  iFo/ A 


Euclid,  Ohio  |  | 


%  [  t  ;  C'J  € 


Oattf/i 


\  •< 


C)NE  salary — not  a  With  our  rii(id  Rail 
payroll.  That's  Tracks  the  tractor  be- 
H.  P.  economy.  The  comes  a  powerful 


H.  P.  “One  Man” 
Grader  with  attach¬ 
ments  effects  a  saving 
of  as  high  as  80%  of 
road  cost  in  scarifying, 
scraping  and  rolling 
which  is  done  in  one 
operation. 


comes  a  powerful 
crawler  that  will  not 
balk  at  obstructions. 
Handy  controls  enable 
“One  Man”  to  ma¬ 
neuver  the  H.  P.  “One 
Man  Grade'  on  any 
kind  of  ground  all  day 
without  tiring. 


Write  for  our  Interestlns  literature  today. 
(iruderH — Du-Pat  Scraper* — H.  P.  and  Cahl  Tracks 
THE  K4UF1KLO-PENFIELD  STEEL  CO. 
Bucyrus,  Ohio 


fliuniiiiiiiiiiiiiiiMiiiiiuiiiiiuiiiiiiiiiiuuiiiuuuiiiuuuiiiiiiniiiuiiiuiiiiiiiiimiiiiiiiimiiMiiiiiiiiuiiiiiiiiiiiiiiiiiiiiiiiiMMiiiiiiiiuic 


Steel  or  Wood  Dump  Bodies  1,  1  !'4,  2  yd.  capacity. 
Dump  \Vat:oris  IJ'j  to  5  yd.  capacity. 

.4sh  for  literature  and  prices 

THE  EAGLE  WAGON  WORKS 

Auburn,  New  York 


I  exmaoiuuiuuiuuiiUNiiiuiiiiiuMiiiiiuiniiiiiiiiuiiiiiiiuiiuiiiiiuiiiiiiiiiiiiinnitiiHHiiiinMiiiiiiiiitiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiK 

I  Concrete  Pipe 

I  Plain  and  Reinforced  for  Water,  Sewer  | 

I  and  Subaqueous  Work.  | 

I  NEWARK  CONCRETE  PIPE  CO. 

I  462  Broad  St.,  Newark,  N.  J.  i 

I  Ogtees:  CLE\-EL.\ND  BUFFALO  ROCHESTER  DOVER.  N.  J.  I 


IIIIIIIIUIMIIIIIIIIIIIIIMIIIIIIMIIIIIIIIIHIIIIIIIIIinilllllinilllllllMIIIIMIUMIIIIIIIIIMIIIIIIMIIIIIIIIIIIIIIIIIiaii 


WATCAV  DEPENMmi; 
Tf/liOlIXl  DUMPh!Afi«(S 


I  And  3  Yard — Bottom  Dump  Trailer  i 

I  Distributors  in  .411  States.  I 

I  REX-WATSON  CORP.,  Canastota,  N.  Y.  j 

^iitiMiiiiiiiiiiiiiiiiiniiiiiitiiiiiiiiiiiiiiiuiiMiuiiuiiiiiiiiiiiiiMininiiiiiiMiiuiiiiiiuiiiiiiiiiiiuniiiiiiniHiiinuMiiiniiiiimuinniaiiE 


“It  lasts  forever” 

Made  of  pure  Alabama  pir  Iron.  One  man 
handles  and  install!  it.  Lenirths.  3  ft.  3  in. 
Standard  corruiratlon*.  Lishter  but  stroncer 
than  plain  pipe. 


i  innu  /ra  inteitigate  tkU  eterlaiHng  lock-foM  culvert  pipe.  | 

1  American  Casting  Co. 

i  Birminf  ham,  Ala.  | 

'jtiiiMitimmiiiMmtwwmiroaiitiitiiwwMitiiiiiMtiiiwtiiiiaiwiiiaiiiiiiiaiiiiiniiiiiHiiHiMHimtimtiaiiiiimiiMiiiiiBmtHMiHMS 


1  /auMF  TRI- UTILITY 
1  liOAD  BUILDER 


Grader,  Rolier  and  Scarifier  all  with 
one  power  plane  Sayes  cow  of  two 
Foedaone.  Write  for  particular*. 


I  I  RUST  RESISTING 

I  1  <TIMCA|^>  Corrugated  Culverts 

I  1  'sir*  “ACME”  (Nestable)  and 

i  Ml  iTT  “IMPERIAL” 

I  noiy^efVUfn  Riveted  Corrugated  Culverts 

i  IRON  Made  of  Toncan  Copper  Molybdenum  Iron. 

I  INVESTIGATE  THIS  IRON  Write  for  pricea.  ^  Jacturere 

I  THE  CANTON  CULVERT  &  SILO  CO.  *^ton‘oh*o* 


Patented 


RNB«-i4anr 


1 41 


fllicc  VTim  //..o...\Tnciuru  Rn*rcc 


NON-BREAKABLC 
Sickly  plmceo 

CANNOT  SUP. 


TIMBER  BRACE 
FITTINGS 
MHie^  DUFF  JACKS 


v9i#  Duff  Manufacturing  Co. 

Cs*.  18«3  PITTSBUROtTPA. 


0<*^c«s:  ATiAtm  -ertiCMO-MOusTOt*-iirwvomK-STLOua~aAnrmtiinwrt  I  = 


LACLEDE- 

CHRISTY 


ST.  LOUIS 


Vitrified  Clay 
Salt-Glazed 


Segment  Block 


. . . 


R.  C.  Building  Units 


R.  C.  Buildinr  Units  have  been  used  for  9 
retaining  wall  construction  by  many  of  | 
the  country's  most  successful  entrineers  at  § 
half  cost.  Usual  designs.  a 


Send  for  "Aitaneea  BntinnTlnQ  UeiXodt’ 

R.  C.  PRODUCTS  CO. 

CUveUnd,  Ohio 


set  9w  halt  paot  im 
Jtme  3rd  ietue. 


SanitatySei^Pipe 
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NICHOLS 

Concrete 

Pipe 


Powerful 


LIGHTS 


Portable  1 


CARBIC  MANUFACTURING  CO. 

Duluth  Chicafo  New  York  Loa  Anfalca  Boatoo 


Made  by  the  patented  Nichols 
centrifugal  process,  for  sewers,  cul¬ 
verts  and  hydraulic  pressure  lines. 


NICHOLS  CENTRIFUGAL 
PRODUCTS  CORP. 
sits  E.  JcfferioD  Are,.  Detroit.  Hlch. 


''Sewer  Pipe 


T^OES  anyone  ever 
associate  the  term 


“sewer  pipe”  with  any¬ 
thing  but  pipe  of  Vitri¬ 
fied  Salt  Glazed  Qay? 


Clay  Products  Association 

Chamber  of  Commerce  Bldg. 
Chicago 


94 
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pROTEXOL  MEWS; 

r  MORE  LINES  FOR  TIMBER  O 


Facts  need  not  be  stubborn — they  are 
not  controversial. 

The  picture  above  offers  mute  yet  con¬ 
vincing  testimony  of  careful  study  of 
the  subject  of  wood  preservation. 

This  collection  embraces  115  specimens  from 
thirty  states,  twenty-four  different  industries, 
twenty-three  different  species  of  wood  and  forty- 
four  uses  of  timber.  It  represents  industrial 
research  on  an  engineering  subject. 

This  study  of  results  obtained  from  the  use  of 
Surface  I'reatments  with  Protexol  Wood  Pre¬ 
servative  illustrates  but  one  activity  of  an  organi- 
z.ation  now  celebrating  its  Golden  Jubilee  Year. 

Surface  Treatments  are  of  three  kinds:  brush, 
spray  or  open  tank.  Specifications  covering  them 
are  available  from  National  Engineering  Associ¬ 
ations.  They  have  demonstrated  their  value  for 
the  preservative  treatment  of  structural  timber 
where  the  maximum  protection  is  required  for 
framed  surfaces. 

Complete  specifications  covering  treatment,  lay¬ 
out  of  equipment  or  cost  estimates  will  be  pre¬ 
pared  upon  recpiest. 

This  service  accentuates  the  fact  that  wood 
preservation  represents  a  capital  investment.  The 
subject  of  .Annual  Charge  is  covered  by  Bulletin 
40  which  details  many  of  the  specimens  shown 
in  the  above  photograph.  It  may  be  had  upon 
request. 


Can  you  afford  not  to  treat  structural  timber 
after  framing? 


iiitniMiiiiiiiiiiiiiuiwMiiiniiiiiiNiiiiiiHiiiiNim 


Wood  Pretervert  Since  1878 

Eppinger  &  Russell  Co. 

CREOSOTED 
Forest  Products  of  all  kinds 

Ties — Lumber — Piles — Poles — Cross  .Arms  for  Rail¬ 
roads.  Bridges,  Docks,  Fences,  and  other  purposes 
where  permanent  construction  is  required. 

Also  Manufacturers  and  Dealers  in 

Yellow  Pine  and  Cypress 


Main  Office:  163  Broadway,  New  York 
Branch  Office:  Jacksonville,  Fla. 

Flnnt.  at  Jacksonville,  Fla.  i.uiie  Isluiid  City,  M.  T. 


I  loturmation  and  Quotations  Cheerfully  GIvm.  i 

I  Adaress  Nearest  Office  | 

. . . 

. . . . . 

Yreo-pine 

I  Creosoted  Southern  Pine  Products 

I  Conduit  and  Poles  and  Piling 

I  Cross  Arms  Cross  Ties 

I  Sub-Flooring  Bridge  Timbers 

I  Block  Floors 

I  Tf  produced  in  the  heart  ^ 

the  Southern  Pine  Country^ 

SouTHEiVN  Wood  Pivbseivving  Ca 
I  Atlanta,  Ga. 

I  Tnatiag  Plants  East  Point  Ga.  and  CHATTANoocA.Tsini 

i  JaSf  OffUf 

S  MEW  YOAM  «  ^ntUkOBLVMlA  •  PITTSBU1\0  TOLEDO 

s  CLEVELAND  CMA1KLOTTE.I1C 

liiiHitiinitiiiiinitiiiiiiiifiiitiiititititMiiiiiiiiiimnimtiiiiiiitmiiiitiiiiiiiiiiitiHifiitiiiiiiiintiHiiiiniiiiiiMiiiiiiiiiitiiiiiiMi . .  ^ 

liiiiiiiimiMiMiiiiiiiiiiiiimniiiiMiMuiiuiMiiiiminiuimiiiiniuiinuiiiiuiiivuiiimiiimuiiiimHUiiiiiimiiiimmMiiiiiiiHitiiiiiiPa 


"builctsi  the  Fftctoiy” 

An  excellent  investment  for  machine  shops,  loading  I 
platforms,  foundries,  warerooms;  pickling  rooms  and  | 
other  parts  of  the  plant  where  the  floors  receive  hard  | 
wear.  I 

Write  today  for  our  booklet— 

**Kreolite  Factory  Floors.** 

We  also  furnish  Kreolite  Wood  Blocks  I 
for  Street  Pavements,  Bridge  Floors  and  | 
Stable  Floors,  treated  ties,  piling  timbers  | 
fence  posts,  etc.,  framed  to  your  plan,  il  | 
desired,  before  treatment.  | 

The  Jennison- Wright  Co. 

79  Kreolite  Bide.  Toledo,  Ohi.  | 

iiiiiMiiiiiiMiiiiiiiiiiiiiiiiniiiiii'iiNiinnMiiiiimiiiHiiniiiiiiiiiniiiiiiiiiiiniiiiiiiiiiiMiiiiMiHiiiMiiiiiniitniiuitMiiiiiiniiiiiii  i  c 

eiiiiiiiiiiiiMiiiiiiiiiiMiiiMiiiiiiiiiiiiiiitMiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiitiiiiiimiiMiiiiiiiiiiiiiniiiMiiiiiiiiriiiMiiiiiiiMtiiiiiiiiiiifiiiiiiniijj 

Creosoted  Wood  Conduit 

I  Railroad  Ties,  Bridge  Timbers,  Piles,  Poles,  Paving  | 

I  Blocks  and  Lumber — Manufacturers  of  Cross  Arms  | 

I  Signal  Trunking  and  Wyckoff  Conduit  for  | 

I  Underground  Wires.  | 

I  The  Wyckoff  Pipe  &  Creosoting  Company 

1  18S1  = 

I  OFFICE:  522  5th  Avc..  N.  Y.  WORKS:  Portsmouth,  Va.  | 

-miinnnHiiiiiiiiminiiinniiiiinniiiinninNmiiniiNiiiiiiiiiiiiiimMiieiiiiiHiiiiinuiHiiiiiininmitiiiiiiiHiiiinniinininiHiieniii 


Creosoted  Ties,  Piling,  Poles  and  Timbers 
I  Creosote  Oil 

Docks  for  Ocean  Vessels 

AMERICAN  CREOSOTE  WORKS,  INC. 

i  New  Orleans,  La. 

SAVANNAH  CREOSOTING  CO.,  INC. 

I  Savannah.  Ga. 


Southern  Pine  Sales  Corp.^ 

;/>eiiaH«5  Hiii-CenSalesKWr.,^ 
Wc^l^rth  BM^fNewYorKtii# 
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Don’t  let  ’em  plane  off 
lumber  VALUE!! 


— Place 


Don’t  let  the  mill  give  you  STANDARD  Lum¬ 
ber,  minus  the  extra  strength,  stiffness,  warp- 
resistance  and  coverage  that  you  ought  to  have. 
Specify  SUPERstandard.  It’s  finished  1/32  in. 
thicker  and  %  in.  wider  than  regular  standard. 
In  consequence,  on  say  1  in.x3  in.  boards,  it  gives 
5.26%  more  coverage,  is  8%  stronger,  12%  stiffer 
and  8%  more  warp-resisting. 


Specify  SUPERstandard 

and  we  will  leave  it  on  for  you! 


Demand 

this 

BRAND 


Qazx 
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Carrying  timber  props  to  and  from 
saw  rig  is  an  expensive  part  of  the 
cost  of  cutting  same  to  length — 
Rooshors  are  instantly  adjustable. 


HWROOS 


Dmms  CmtimmtiOkit- 


gtmiiiiniiiiiiitiiiiiiiiiiiiiiiiMiiiuiiiiiiiniiiimiiNiiiniiiiiiniiiiiniitiitiiiiiiiiiiiiiiiiiiuiiiiininiiiiiiiiiiiHiiiiiiiiuiiHiMii" 

5  * 

I  -  The  Number  70  on  a  Stick  of  Lumber  Means 


CALCASIEU 


For  strength  and  rot-resistance 
no  other  wood  equals  long  leaf  pine. 

When  you  build  for  permanence,  put 
long  leaf  where  strength  is  needed,  and 
where  the  wind  and  weather  hits. 

Timbers,  flooring,  studding,  joists, 
rafters,  built  of  long  leaf  pine,  are  an  in¬ 
vestment  for  the  future. 

In  breaking  strength,  crushing  strength 
and  stiffness,  Long  Leaf  Pine  surpasses 
all  other*  American  woods  (see  U.  S. 
Govt.  Agricultural  Bulletin  No.  99.) 


You  May  Obtain 

-  CONDUIT 


SEWER  AKB  CONDUIT 

Felton’S 

HOD  COUPLINGS 


riveted  to  selected  hickory  rods  pf  three  or 
four  foot  lengths  (the  standard  sizes)  or  to 
rods — made  to  order — of  any  desired  lengths 
or  to  Iron  Pipe  or  Steel  Tubing  Rods. 

When  ordering — please  specify  the  diameter 
of  coupling  and  the  type  and  length  of  rod. 

Write  for  Illustrated  Folder 


Industrial 
Lumber  Company 


VI’ALDO  BROS.  8C  BOND  CO. 

ttO*;  Soulhamplon  Hi.,  Hnslon,  Maits. 


Elizabeth,  La. 

Member  Southern  Pine  Association 


^.iiiwnMinuniHiHiiHniMHUiuiiiu:HiiiiiiiiMniiiiii.ii;iiii:iiiMt<itiiiiii  ik.niiiiiiiiiiHiiHiiHMiNmNWNiiuUNMM'iuiM 


ClHMIllltllllllllllililllllllllHIilllMlillinilllU.  fiUlllMIMIIIItllllMllltllMMMIMit 


CONCRETE 
REINFORCE 
.  ME  NT 


R.OOFS 

le  ^IRSTcosT  isth* 


Slcclcrclc 


SAU 


SAFETY  TREAD  CO. 

40  COURT  ST., BOSTON 


See  eui  I’age  advertisement  in  the  July  1st  Issue  ot  this  publication 
H’rKe  tor  Cataloe 

THE  PEEI.I.E  CO^IPANY,  BKOOKLTN,  N.  T.. 

Boston,  t'lilcaao  Cleveland.  Phlladtlphla  and  I?  other  eltles. 


Other  Universal  Products 

Rod  riamps  Bar  Bnarrre 
Wire  Clampa  Bur  t'liaira 
Rod  CoapliOKS  Adjnatable  Bhores 
Rod  Pollers  Tee  Heads 
Bar  Ties 


UNIVERSAL 


for  all  stairways,  runways,  and  leading;  platforms 
—wherever  wear  is  excessive,  or  danger  from 
slipping  feet  exists. 

Its  lead  base  makes  it  non-rusting,  non-chipping, 
and  silent. 

Impregnated  through  and  through  with  diamond  hard  cry*, 
tals.  It  retains  Its  anti  slip  qualities  to  the  last  fraction 
01  an  inch,  and  lasts  lor  years  regardless  of  punishment. 

Axk  for  booklet  and  mmplet. 


'dtXam,  yAfass. 


Form  Clamps 

Universal  Form  Clamps  can  be  applied  economically  on  all  concrete 
work,  reducing  the  cost  of  tying  forms  fully  50%.  They  assure 
accurate  forms,  and  by  preventing  spreading  save  many  extra  yards 
of  concrete. 

Universal  Clamps  can’t  slip.  They  are  easy  to  place  and  to  remove. 
Use  them  on  wall,  column,  spandrel  and  soffit  forms. 

Write  for  details  and  quotations. 

Universal  Form  Clamp  Co. 

Sheffield  Ave.  and  Montana  St.,  Chicago,  III. 

IVew  York  Office:  81  E.  42iid  8t. 


Jane  24,  1926 


PEEllE&aiDOORS 

Counterbalanced-Truckable 


I 


I 


r» 
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TI'LAT  sheets,  readily  handle 
H  quickly  placed — Steelcrete.  tl 
*  ideal  reinforcement.  Saves,  pai 

The  Consolidated 
Expanded  Metal  Co’s 


BRADDOCK,  PA. 

Pittsbursh  Chlcigo  New  York  Phllsdelphls 
Cleveland  Detroit  HtnneapoUs 


FREE  EXAMINATION  COUPON 
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Should  be 


on  every 
engineer*  s 
bookshelf 


GRATING  PRODUCTS 


Engineering 

— and  what 
should  know 
about  it. 


KERLOW  STEEL  FLOORINO  C(N 
222-73S  anatiWE.  / 

juaDecmLA  §1 


BUSINESS  LAW  I 
for  ENGINEERS  I 


By  C.  FRANK  ALLF.N. 

Mptn  Am.  So<’.  r.E..  Mau.  Bar, 
•Am.  Ry.  Enir.  Assnr. 

lAfl  pacrN,  A  x  R.  bound  In 
I.JIW  Biirkram,  91.00 


1  he  purpose  ot  this  book  is 
not  to  make  “every  man  his 
own  lawyer,”  but  rather  to 
give  the  engineer  a  sufficient 
understanding  of  law,  so 
that  he  may  have  some  idea 
of  how  and  when  to  act  for 
himself,  as  well  as  when  to 
seek  expert  advice. 

It  is  the  work  of  a  man  who, 
trained  in  the  law,  has  had 
his  larger  experience  in  en¬ 
gineering  work  and  teaching. 


More  Cutting  Power! 
Greater  Strength! 
Less  Weight! 

Type  No.  3,  illustrated,  is  for 
heavy  duty.  Due  to  patented 
compound  leverue  one  man 
W-  .  operates  easily.  Weighs  only 

It  \  90  lbs.  Ideal  for  contra^ors.  Cuts 

rd.  or  sq.  bar  to  ’  «  in.  and  flat  stock 
to  ?  s  X  4  in.  Write  for  details  and 
name  of  nearest  jobber. 

IT  Industrial  Sales  Corp. 
443  so.  SAN  PEDRO  ST. 

Los  Angeles,  Calif. 


Patented 


Chapter  Headings 

1.  Introduction 
•J.  Evidence 
;i.  t’ontracts 

4,  Torts. 

5.  Equity. 

ti.  Beal  IVoperty 

7.  Corporations 

8.  Agency — Master  and  Servant 
I*.  Sales 

10.  Negotiable  Inalruments 

1 1 .  Railroads 

12.  The  Engineer  s  l>egal  Relation 
with  Others. 

1.3.  Advertisements 

14.  Information  for  Bidders 

l.i.  Proiiosals 

10.  I’niform  Contract  Form 

17.  Additional  Contract  Form 

18.  Bond 

lit.  S[)e<'iflcation9 


MISSISSIPPI 
WIRE  GLASS 


For  protection  igainst  Fire 
and  Breakage 


Mississippi  Wire  Glass  CJOe 
218  Fifth  Ave., 

New  York 


See  a  copy  FREE 

No  obligation  to  purchase — no 
agents — no  red  tape.  You  see 
the  book  and  judge  it  for  your¬ 
self.  agreeing  merely  to  return 
the  hook,  postpaid  in  ten  days 
or  to  remit  for  it  then. 


Chicago 


REINFORCING  BARS 

Rail  Steel  and  Billet 
Straight  and  Fabricated 
Stock  and  Mill  Shipment 
LACLEDE  STEEL  COMPANY 

lants:  General  OKcett 

III.,  Alton,  III.  Arcade  Bldg.,  St.  Louie, 


McGRAWsHILL 


.Mr<traw-Hill  Book  t'o.,  Ine.,  3<0  Hevrnth  Avenue,  New  York. 


BCSINTys  LWV  FOB  F-Nr.INEER.S,  14.00,  for  10  rtiys' 
1  tfrrc  ti>  return  the  book,  poitpald.  In  ten  day>.  or  to 


BITUMASTIC  and  HERMASTIC 


Paints  and  compounds  that  meet  every  problem  of 
•  metal  protection.  Backed  by  70  years'  experience. 

WAILES-DOVE-HERMISTON  CORPORATION 

Whitehall  Bldg.,  New  York  City,  N.  Y. 

Breni-k  Ogled  mi  Salti  A  geneses 

CltToUnd  PMUdelrhls  Chletfo  Boiton  AtUnts  Sesttio  ilsn  FrtMlieo 
In  Cinida;  Lytle  E'lglreerlng  Co..  Montreil 


Nime  of  Compony 


•pproral  to  retell  pureheiers  In  C.  S.  end  Cenede  only.) 


/ 
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The  Kaw  Boiler  Work*  Co^  Kansu  City,  Kansu,  used  36  tons  of  Galvanised,  Corrufated  ARMCO 
Ingot  Iron  for  roofing,  siding  and  flashing  on  this  mill  building. 


DURABLE  and  ECONOMICAL 

Used  All  Over  the  World 


Hundreds  of  industrial  build¬ 
ings  are  protected  against  rapid 
corrosion  by  purer,  rust-resist¬ 
ing  ARMCO  Ingot  Iron. 

This  iron  is  widely  used  by 
engineers  because  of  its  stamina 
under  the  attack  of  salt  water, 
coal  smoke,  and  sul¬ 
phurous  fumes.  It  resists 
corrosion  because  it  is 
virtually  free  from  the 
rust-promoting  impurities. 


Divide  the  original  cost  of 
ARMCO  Ingot  Iron  roofing  and 
siding  by  its  average  number  oi 
years  of  service.  Result:  Alowcost 
per  service  year.  Although  the 
original  cost  of  “The  Purest  Iron 
Made”  is  a  little  higher,  it  is  well 
worth  the  additional  amount. 


This  roofing  can  be  fastened 
direct  to  the  purlins.  Sheathing 
expense  is  eliminated. 

Ask  our  service  engineers  to  help 
you  solve  intricate  problems. 


THE  AMERICAN  ROLLING  MILL  COMPANY 

MIDDLETOWN,  OHIO 

Export:  The  ARMCO  International  Corp. 

Cable  Address:  ARMCO,  Middletown 


ARMCO 


TRAOT  ITARK 


INGOT  IRON 

The  Purest  Iron  Mad^ 


RcgUtered 


eliminated  in  the  construction 
of  MITCO  Interlocked  Steel 
Grating.  It  will  pay  you  to 
investigate  its  advantages  for 


and 

Permanence 


HENDRICK  MFG.  CO 

45  DundafF  St.,  Carbondale,  Pa. 


New  York  Office:  IS  John  St.  Phone  Cortland  2440 
Pittsburgh,  Pa.,  904  Union  Trust  Bldg. 


IRUS(0I 
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Whmrtvtr  fitting*  are 
to  be  tuepended  from 
ceiling*  provide 
Traeeon  Ineert*  when 
you  build. 


Trueeon  Ineert*  con¬ 
sume  little  time  when 
you  build.  They  are 
indiepeneable. 


I*'"'  -  i 


Ttuscon  Inserts 


Vol.  96,  No.  25 


V>c‘ 


Illualration  shows  MITCO  Grating  around  the  Feed  Water  Heaters 
in  the  Super-Power  Station  of  the  Ohio  River  Edison  Company, 
Toronto,  Ohio.  Designed  and  constructed  by  Stevens  &  Wood,  Inc., 
New  York  City, 


There  are  many  advantages 
to  MITCO  Interlocked  Steel 
Grating  as  a  flooring  material 
for  industrial  plants.  It  is 
non-clogging  and  non-slipping. 
Oil,  grease  or  water  do  not 
make  it  slippery.  MITCO 
Interlocked  Steel  Grating 
stands  the  strains  and  stresses 
of  heavy  loads.  It  provides 
excellent  traction  for  wheeling 
and  trucking  and  assures  safety 
under  foot.  Constructed  en¬ 
tirely  of  steel,  it  means  per¬ 
manence  in  flooring. 

Light  and  air  can  penetrate  to 
spaces  beneath  the  floor.  Due 
to  a  special  “lock  joint”  feature, 

an^  tird>1Hina  ar^ 


your  plant.  Write  to  us. 


Interlocked 

STEEL 

GRATING 


The  Flooring 

X  C  X  X.. 


T r  u  *  e  o  n  Tapped 
Ineert  where  exact  lo¬ 
cation*  are  known. 

Qp 

T  ruecon  adjuetable 
Ineert*  allow  moderate 
range  of  adjuetment. 


Avoid  the  extra  labor  and  the 
greatly  increased  costs  that  come 
with  drilling  into  concrete  to  make 
piping  and.  fitting  attachments. 
Put  Truscon  Inserts  in  place  when 
the  concrete  is  poured.  It’s  very 
simple  and  it  saves  you  much. 
Truscon  manufactures  three  types, 
tapped,  adjustable  and  slotted  to 
meet  any  requirement. 

Details  and  prices  on  request. 


TRUSCON  STEEL  COMPANY,  Youngstown, O. 

Warehouses*  and  Offices  in  all  Principal  Cities 
Railroad  Dept.:  165  E.  Erie  St..  Chicago,  III. 

Foreign  Trade  Division.  New  York 
The  Truscon  Laboratories.  Detroit.  Mich. 

Trussed  Concrete  Steel  Co.  of  Canada.  Ltd.,  Walkerville,  Ont. 

~  USCON 

PRESSED 

STEEL  INSERTS 

*A  complete  line  of  Steel  Buildings,  Steel  Windows,  Metal 
Lath,  Steel  Joists,  Steel  Poles,  Concrete  Reinforcing  for 
Buildings  and  Roads,  Pressed  Steel  Specialties,  Water¬ 
proofing  &  Technical  Paints.  Truscon  maintains  Engineer¬ 
ing  and  Warehouse  Organizations  thniout  the  Country. 


Maker*  of  Hendrick  Perforated  Metal  Screen* 


■.*»Nvr 


50  Years  Old — 

No  Paint  in  23  Years-- 

yet  corrosion  did  no  harm! 

SUCH  is  the  record  of  the  In  buildings  of  every  charac- 
genuine  wrought  iron  ter;  on  railroad  cars  and  loco- 
members  on  this  old  motives;  in  pxjwer  plants,  fac- 
bridge  in  the  Shenandoah  tories,  mines ;  under  and  above 
\"alley,Va.,  described  by  P.  G.  ground,  Byers  Pipe  when  used 
Lang,  Jr.,  Engineer  of  Bridges,  for  conveying  water,  steam, 
Baltimore  &  Ohio  Railroad,  and  other  fluids  shows  the 
Such  performance  is  charac-  same  astonishing  resistance  to 
teristic  of  wrought  iron — the  corrosive  attack, 
kind  of  metal  which  has  al-  Ask  for  Literature 

ways  been  used  in  the  manu-  A.  M.  BYERS  COMPANY 

c  Established  1864  PITTSBURGH,  PA. 

iacture  OI  Byers  Pipe.  Distributors  in  aUJobbingCenter$ 


BYERS  PIPE 


GENUINE  WROUGHT  IRON 


mectimMniiM 

Mbuhn  mkitlnMiaa 


June  24,  1926 
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Old  Bridge  in  Shenandoah  Valley,  Va.,  built  in  1872-73  by  the  Baltimore  and  Ohio  Railroad.  This,  with  two  other 
bridges  of  equal  age,  remained  in  service  over  half  a  centtny  without  reinforcement  or  repair.  The  WROUGHT 
IRON  members  showed  no  loss  of  section  through  corrosion,  although  they  had  not  been  painted  for  23  years. 


KEYSTONE 


Truscoti  Steel  Doors 
For  Special  Conditions 

When  you  have  special  conditions  that  require 
doors  of  unusual  desijjn,  let  Truscon  Engineers  as¬ 
sist  you.  The  illustration  above  shows  mammoth, 
folding  type  Truscon  Steel  Doors  manufactured  to 
meet  special  requirements  of  the  Santa  Fe  Railroad 
Shops.  They  are  typical  of  Truscon’s  ability  and 
facilities  for  Steel  Door  design  and  manufacture. 
.Always  unusual  strength,  rigidity,  permanence  and 
lire-safcty. 

Standard  Steel  Doors 

Standard  sizes  of  Truscon  Steel  Doors  (swinging 
or  sliding  types)  are  adapted  to  all  industrial  and 
commercial  buildings  as  well  as  garages,  service  en¬ 
trances.  furnace  rooms,  etc.  Their  strength,  perma¬ 
nence,  sturdiness  and  high  quality  are  outstanding 
features.  Large  scale  production  makes  their  cost 
exceptionally  low. 

Wrile  for  literature  and  further  information. 

TRUSCON  STEEL  COMPANY,  Youngstown,  O. 

M  art/ioutiett  and  in  all  Principal  Cities 

hailriHtd  Dept  :  /65  £'.  Erie  St.,  Chicago.  III. 

Eorrign  Trade  Dirisioni.  Mew  Tork 
The  Trust't>n  Laboratories.  Detroit,  Mich. 

Trussed  Concrete  Steel  Co.  of  Canada.  Ltd.,  Walkerville,  Ont, 


USCON 


>  INDUSTRIAL 

SITEL  DOORS 

*  A  complete  line  of  Steel  Buildings,  Steel  Windows,  Metal 
Lath,  ^eel  Joists  Steel  Poles  Concrete  Reinforcing  for 
Buildings  and  Ri^ds,  Pressed  Steel  Specialties  Water¬ 
proofing  O  Technical  Paints  Truscon  maintains  Engineer¬ 
ing  and  Warehouse  Organuations  thruout  the  Country. 


Vol.  96,  No.  ‘2.’) 


Market— E  NGINEERING  NEWS-RECOR  D— Place 


The  destructive  enemy  of  sheet  metal  is  rust. 
It  is  successfully  combated  by  the  use  of  pro¬ 
tective  coatings,  or  by  scientific  alloying  to  re¬ 
sist  corrosion.  Well  made  steel  alloyed  with 
Copper  gives  maximum  endurance.  Insist  upon 


KEYSTONE 

Rust-Resisting 
Copper  Steel 

Shee 

Black  and  Galvanized 


Keystone  Copper  Steel  gives  superior  service  for  roof¬ 
ing,  siding,  gutters,  spouting,  culverts,  flumes,  tanks,  and 
all  uses  to  which  sheet  metal  is  adapted — above  or  below 
the  ground.  Our  booklet  Facts  tells  you  why.  We  manu¬ 
facture  American  Bessemer,  American  Open  Hearth, 
and  Keystone  Copper  Steel  Sheets  and  Tin  Plates. 

Black  Sheets  for  all  purposes 
Keystone  Copper  Steel  Sheets 
Apollo  Best  Bloom  Galvanized  Sheets 
Apollo-Keystone  Galvanized  Sheets 
Culvert,  Flume,  and  Tank  Stock 
Corrugated  Sheets 
Formed  Roofing  and  Siding  Products 
Automobile  Sheets— all  grades 
Electrical  Sheets,  Special  Sheets 
Deep  Drawing  and  Stamping  Stock 
Tin  and  Terne  Plates,  Black  Plate,  Etc. 

Our  Sheet  and  Tin  Mill  Products  represent  the  highest  standard,  _oi  quality,  and 
are  particularly  suited  to  the  requirementt  of  the  mininC,  eniineerinC,  and  general 
construction  fields.  Sold  by  leadind  metal  merchants.  Write  nearest  District  Office. 

American  Sheet  an!  Tin  Plate  Compare 

General  Offices;  Frick  Buildinf,  Pitttburdb,  Pa. 

■  - Sale,  OryicEa=== 

Chicado  Cincinnati  Denver  Detroit  New  Orleans  New  York 
Philadelphia  Pitttburdh  St.  Louis 

Pacific  Coast  Repreaentativea:  United  StateiStbelProouct*  Co.,SanFranciaco 
Los  Andeles  Portland  Seattle 

Export  Representatives:  United  States  Steel  Products  Co.,  New  York  City 


ISI 
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rbotg  b/  LMt  Bnt„  WMbioctoB,  D.  0. 


Congressional  Country  Club,  ff'asktnglon,  D.  C. 
Contractor,  M.  Serretto,  IPashington,  D.  C. 
Architect,  Philip  M.  Jullien,  Washington,  D.  C. 


Permanent! 


The  concrete  floors  of  this  Washington  Country  Club 

or  wear 


never 


There  win  never  be  any  dusty,  worn-out  concrete  together.  It  changes  even  an  old  concrete  floor  surface 

floors  in  the  Congressional  Country  Club  in  Wash-  into  a  dense,  smooth  structure  that  is  as  wear-resisting 

ington.  Mr.  M.  Serretto,  the  Washington  contractor,  as  granite. 

recently  treated  all  the  concrete  floors  in  this  building  Lapidolith  has  been  used  by  leading  architects  and 
with  Lapidolith.  He  knew  that  this  floor  hardener  would  contractors  for  more  than  fifteen  years.  Lapidolith  is 

permanently  guarantee  floors  that  are  dustproof,  water-  used  by  the  Campbell  Soup  Company,  Fisher  Body 

proof,  and  wearproof.  Company,  Ford  Motor  Company,  Standard  Oil  Com- 

Lapldolith  is  a  liquid  chemical.  This  compound  can  be  panies.  Swift  and  Company,  Kresge  Stores,  McCrory 

applied  as  easily  as  water,  and  dries  overnight.  It  is  re-  Stores  and  many  others  that  are  equally  well  known.  We 

markable  how  quickly  Lapidolith  penetrates  the  porous  will  gladly  send  you  samples  and  literature  that  will  give 

cement,  fills  in  the  voids  and  binds  the  concrete  particles  you  more  complete  information  about  this  product. 


TRADE  MARK 


Other  Sonneborn  Products 

CEMCOAT — A  paint  that  stays  white  longer  than  any  similar  paint;  HYDROCIDE— A  complete  line  of  water-proofing  and  damp- 

can  be  washed  again  and  again;  sticks  to  brick  or  concrete  as  easily  as  proofing  products  fur  walls,  copings,  foundations,  etc.  There  is  a  spe- 

to  wood;  and  usually  requires  one  less  coat.  Made  for  both  interiors  cial  Hydrocide  for  each  class  of  use.  Fur  instance,  on  exterior  walls 

and  exteriors  in  white  and  colors,  and  in  gloss,  eggshell,  or  flat  enamel  Hydrocide  Colorless  retains  the  natural  beauty  of  the  wall, 

finish. 

STORMTIGHT— The  famous  semi-liquid  compound  for  mending  LIGNOPHOL— preservative  dressing  for  wood  floors  that  pene- 

and  preserving  roofs.  This  thick,  adhesive,  rubberlike  material  can  be  trates  and  restores  the  natural  oil  and  gum  of  the  wood.  Lignophol 

applied  by  anyone,  over  any  kind  of  roof,  and  it  gives  a  tight  new  sur-  prevents  rotting,  drying  out,  and  splintering;  it  is  not  sticky;  it  can 

face  that  lasts  for  years.  Mends  one  leak  or  waterproofs  an  entire  easily  be  washed;  and  does  away  with  ordinary  floor  oils, 

roof  surface. 

Semi  for  free  sample  of  any  of  these  products 


L*  Sonneborn  Sons,  Inc* 

114.  Fifth  Avc.,  New  York  Citv 


STEEL 
, FABRIC 


NATIONAL 


Waterproofj'ng 
Mass  Concrete 

ASK  FOR 

WATERPROOFING  BOOKLET 
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BLASTING 


We  do  Blasting  and  Demolishing  of 
Concrete  Foundations,  Walls,  Rock  and 
Masonry  of  All  Descriptions. 

We  also  wreck  concrete  without  blasting 

We  will  go  anywhere. 

Chicago  Concrete  Breaking  Co. 

63rd  and  Michigan  Ave., 

Chicago 


Pedestal  type 


W  here  poor  soils  overlie  fair  strata,  the 
pedestal  type  is  called  for.  The  pedestal 
feature  shortens  the  pile  length,  adds 
greater  resistance  and  end  bearing.  It’s  a 
superior  pile  in  other  ways.  Write  for 
further  information. 

Hprclwl  pile  fur  KVKKY  condition. 

Nut  pile  fur  ALL  conditiuiiN. 


"  Business  Established  1832 

The  Lawrence  Cement  COr 

No.  302  Broadway  New  York,  N.Y 

Selling  Agents  for 


15  Keekman  St.,  New  York,  N.  Y. 

MOXTRE.\U  P.  Q.  CHICAGO,  ILL.  PITTSBITIGH,  PA.  NEW  ORLEANS.  LA. 


PORTLAND 


CEMENT 

In  Successful  Use  a 
Third -Century 


compressed  concrete  piles 


qnal Steel  Fabric 


REINFORCEMENT  FOR  CONCRETE 


(ONCREYE 


A  liquid  iiitreriil  hnrdpnrr  makp.  ponrrptp  du.tlPH*  and  waterproof,  i 
I'srd  MUrcpHitfully  for  twrnty-lwu  }’rar«.  Write  for  detaiU.  § 

ANTI-HYimtl  W  ATERPROOFING  CO..  «(»  Badcer  Ave.,  Newark.  N.J.  | 

illllllllllllllllllllMtlllllllllllllllMIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIMIIIIIIIIIIMIIIIIIIIIIIIIIIIIMIIIIIIIIIIIIIIIIIIIIIIIinilllUIIIIIIIIIIIIIMi; 


koiiiiiiniininininiiiiiiHiaiiiiiiiiiininniiiMtnniiiiiiiiiiiiiiitiiiiiiiiiiiiiiMiiiiMiiiiMiiiiiiiiiiiiiiiiiiiiiiiMiiiiiiiiiiiiiiiiiiiitiii" 

1  CEMENT-GUN  CONSTRUCTION  CO. 

=  T..'^  Exclusive  Contractors  and  Engineers  ’  Jj  T 

I  rnX-,;!.  the  original 

I  '  Cement-Gun  Work  Contractors  J*,  • 

I  yM  rpTij-l  our  work  njN-CRETE  Wl: 

S  ^l.  'ir  because  of  its  dislinotlve 

S  quality.  We  do  good  work. 

I  '  Etlimates  and  information  ekrerfulls  eicm. 

i  — ®37  So.  Dearborn  St.  Pltt.bnrsh  Reaneh 
1  '  ClilraBO.  Ill  Oliver  Hide. 

. . . . 


. . . 

i  Specialists  in  1 

CEMENT  GUN  CONSTRUCTION  | 

I  Engineering — Contracting — Renting — Operating  | 

I  Estimates  Promptly  Furnished  | 

i  Contracts  Executed  Anywhere  I 

I  GUNITE  CONCRETE  AND  CONSTRUCTION  CO.  I 

I  KAR(T..AY  A.  GRHKNF..  Pmident  | 

I  114  West  Tenth  Street,  Kansas  City,  Mo.  | 

I  BRANril  OI'FICKS  toil  R.iilway  I^rh.nge  Building,  SI.  Louis.  Mo.  1 

i  711  Nor  9th  St..  Ittriningh.iu.  .AU.  1200  Majestic  Bldg..  Chlcgo.  111.  S 

naHiiiiiiiiiiiiiiiiitiiiiiiiiiiiiiiiiuiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiimitwiHMiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiMiiiiiiiiHiiiiiiitiaiMiMiiMaMaiiiic 


lllininiHIIIIIMIMIIilllIhlltllltlinMMIIHMlIIIMIIIIIHIIIIIIIItlllllllllllllMIIIIIUIUnilMMninMMUIIIIUIIIUIIIIIIMIIIIIIIIlllltatl 

CEMENT-GUN  COMPANY,  Inc. 

ALl£NTOWN,  PA. 

Write  to  uh  for  full  information  on  "Gunite"  Work 
We  are  the  Stile  Maiiufat  turers  of  the 
••Cement-Gun”  (Tra«le  Mark)  aiul  will  be  pleaaetl  to  aid  you 
either  through  t.ur  Sales  IHMiartmeiit  or  through  our  large 
Kiigtiieeniig  aial  Cuntraeting  Orgaiilzatiun. 

LET  THE  MAN  MOST  INTERESTED  DO  YOUR 
“GUNITE”  WORK  FOR  YOU 


CEMENT-GUN  WORK 


and  GROUTING  WORK  by  WEBER  “INTRUSION”  METHOD 

itk  lor  our  titeratere 

WEBER  ENGINEERING  CORPORATION 
247  Park  Ave.,  New  York 
Contracts  taken  everywhere— Estimates  furnished 
. . 


TRUSCON 

‘Waterprdt^ing'Faste 


Market— E  NGINEERING  NEWS-RECOR  D— Piece 


Structolite  for  Industrial  Building 


The  many  uses  of  Structolite,  and  its  adapt-  for  curtain  walls  where  loads  are  carried 

ability  in  monolithic  construction,  have  primarily  by  a  structural  frame, 

aroused  the  interest  of  engineers  and  archi¬ 
tects  everywhere.  Structolite  cannot  bum — resists  fire  stub- 

o  1*.  u  •  1  bornly.  It  is  quick  setting,  requiring  a 

Structolite  has  properties  uniquely  its  •  •  _  t  i  JL  it  ^  £ 

T  u  •  u  •  .  mimmum  of  form-work.  In  many  types  of 

own.  It  possesses  high  compressive  strength  i  .11.  1  .  . 

L-  j  -.uv  uf  •  ul  1-  -j  1  building  It  requires  no  decoration  on  mtenor 

combined  with  light  weight,  making  it  ideal 

for  use  in  exterior  bearing  walls,  interior 

partitions  in  single-story  industrial  build-  Fresh  from  the  presses  is  a  new  book  giving 

ings  such  as  service  stations,  garages,  found-  engineering,  architectural  and  test  data.  It 

ries  and  other  one  or  two  story  buildings.  is  an  interesting  contribution  to  modem 

In  multiple-story  structures  it  is  adaptable  building  practice. 

UNITED  STATES  GYPSUM  COMPANY,  General  Offices;  Department  J,  205  We*  Monroe  Street.  Chicago.  IlUnoto 


A  Quick-Set  Insulating  Cement 

For  exterior  walls,  interior  partitions  and  floors 
Made  by  the  United  States  Gypsum  Co. 

- - mail  THIS  NOW - 

UNITED  STATES  GYPSUM  COMPANY 
Dept.  J,  205  West  Monroe  Street,  Chicago,  III. 

Please  forward  your  new  book  on  ''Structolite  for  Industrial  Buildings.” 


Name 


FOUNDATION  TESTING 


Anywhere  in  the  united  States 

OSBORNE  DRILLING  GORP. 


WASH 

BORINGS 


CORE 

BORINGS 


122  GREENWICH  STREET.  NEW  YORK 


^  AMBURSEN  DAMS  | 

for  Any  Foundation  I 
lllch  Safety  Factor  Low  First  Cost  1 
Kupid  CoostrurtioD  No  .Muiiitrnaace  1 
Send  for 

Cost  Data,  Literature,  Photos. 

Ambursen  Construction  Co.*  I 

I  New  York  Atlanta  Kansas  CitF  I 

aillllllMIIIIIIHIIIIIIIIIIIIMIIIIIIIIIIIIIIIIIHIIIIIMIMMIIIIIIIIIMIIIIIIIIIII'llllinllUIIMIIIIMIIIIIIIIMIIIHIIIIIIIUMMIIIMIIIIIIMIIIIIinillMII^ 


POCK.  QRIU^ 

Sinkers,  Paving  Breakers,  Accessories 

Our  Ad  in  /<su«  of  Juno  J  | 

I  Th»  Cleveland  Rock  Drill  Co.*  3734  E.  78th  St..  Cleveland.  Ohio  I 

. . ti^ 

. . . 


GILES  for  DRILLING  I  iThe  Buhl:  Compres8or 


I  Core  Drillinj' 


Bids  Solicited 


I  Giles  Drilling  Co.,  Inc.,  30  Church  St.,  N.  Y.  |  | 


Test  Boring  |  |  —for  every  job  that  requires  air-— 

I  I  Large  delivery — dependable — low  In"  first  and  operating 

I  I  cost.  Capacities  55  to  250  cu.  ft.  Portable  or  stationary — 

o.  X.T  x.r  i  §  Ask  for  Bulletin. 


i  ”  I  i  The  Buhl  Company,  407  So.  Dearborn  St.,  Chicago  I 

. . . . IIIIIIIMMII . II . . . .  . . . . . 

. . .  . . . . . . . . ill . . . . . . 


Artesian  Well  &  Supply  Go.  f 

Contractors  for  Artesian,  Drilled  and  Driven  | 
Wells  for  Cities,  Towns,  Manufacturing  Plants  | 

and  Country  Residences.  | 

fVelts  Drilled  or  DrUen  Any  Size  From  6  In.  to  ‘24  In.  DIa.  1 

P.  O.  Box  1241  PROVIDENCE.  R.  I.  I 

1:’' — ninwinnnntiiinniiiiinnmtiiininiiiniiiitiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiuiiiiiiiiiiiiiiiiiiiiiiiHiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiir 


TRENCH  EXCAVATORS 

/AND 

BACK- FILLERS 

the  buckeye  traction  ditcher  CO.. 

Findlay,  Ohio 


§  THE  BUCKEYE  TRACTION  DITCHER  CO.,  i 

I  Findlay.  Ohio  i 

ilUIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIUIIIIIIIIIIIIIIIIIIMIIMIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIHIIIIIIIIIIIIIIIIIIIIIIIIIIIIHIIIIHIIIIIIIIIIIIIIMlir 

. . . 


CORE  and  WASH  BORINGS 

For  Buildings,  Dams,  Bridges 
and  all  kinds  of  Minerals 
Anywhere  in  the  United  States  or  Canada 

SPRAGUE  &  HENWOOD,  INC. 

,n  Ofhee*  SCRANTON,  PA. 


DIG  blast  hole  drilling  makes 
quicker  shovel  work.  See 
our  advertisement  in  May  27 
issue.  Send  for  96-page  catalog. 


^  I  I  THE  SANDERSON-CYCLONE  DRILL  CO.,  Orville,  O. 

SliniMllllllllllllllllllll!M.llllinli:ililllillMUllilillilllllinillMiil>illilMllllll.llillllllllllllllllllSIIIIIUIIIIIIIIIIIUIIUIIIIIUIIHHIIIIIIIIli:  ^llllllinillllHIIIIIIIHIIUIINUniHIIIIIIIININIIIiaillUllllliaMUHIIUUINIIIIMIIIIIIIIIIMIIIHIUlinMIUllliaHiaaillllllUllinilllllMt: 
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I  [CONSTRUCTION  I  I  ightest  yet  strongest  piling  section  rolled. 

I  j  •  I  I  ppropriate  section  for  every  type  of  construction. 

I  !  '  H'e  Specialize  in  I  |  "D 

=  ;  Harbor  Works.  3<-a  Walls.  Sewer  r  i  i  JfYolled  of  high  tensile  steel. 

I  ,  Outfalls.  ton.i<lam,.  Brlilgc  i  1  | 

=  end  j  ^  K(iuiufaliun>.  I.ii{lileraze.  Under-  lllfll  "  -  O 

I  Below  r;aJ‘;ns\"DSnV^‘‘‘'"‘“"'‘'‘  .V  r|ff|  I  I  Oection  modulus  from  9.3  to  55.1  inches  x  3. 

r'nw.Nlf  nhnut  vflMf  prohtrma.  ^ 

=  i  MERRITT-CHAPMAN  I  i  paving  in  tonnage  up  to  359J. 

=  i  &  SCOTT  CORP.  VT  I  = 

I  ,  Battery  Place.  New  York  *  I  i  "C 

=  I  IF/,  8u»tiin  .Nr«  Lnniion  Norfolk  Key  Writ  1  =  JL/xtra  long  life  through  copper  content, 

i  '  Klngiton.  Jamalrs  la.i  Aiizelst  «  =  =  t'l' 

Ssn  Frsnciico  JH  TkT 

INI  ever  in  the  interlock. 

I  "  I  Tel.  Oort,  T8flH — 0O9S  NEW  YORK.  N. 

riiiitMiiiiiiiiMinMiiiiiiihiiiiiiiiiiMiiiiiiinitiiiiiiiitiiiiiinininMiiinMiiiiiiiiitMiitiiMiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiHiuiiiiiiiiiiiiiiMH  , 


Above  , 

and  I  * 

Below 

Water 

1  H 


H’e  Specialize  in 
Harbor  Works.  Sea  Walls.  Sewer 
Uulfalls,  Cufleidams.  Brlilgc 
K(iuiidaliun>.  I.ii{lileraze.  Under¬ 
water  Inspeetioii.  Subtuarine  1‘iiie 
l.ayinc,  Dreilgins. 

f'onnHlt  ,,  ahout  voMf  prohlrme. 

MERRITT-CHAPMAN 
&  SCOTT  CORP. 

17  Battery  Place,  New  York 

8u»t(;n  .New  Liinilon  Norfolk  Key  We«t 
Klngiton,  Jamsirs  lad  Angeles 
San  Frsnciico 


Deilgned  and  built  in  Bsltlmors  by  dredging  ex¬ 
perts.  working  with  the  eumulstlre  eiperlenee  of  ST 
/•  gran,  t.ft  ui  Saure  on  tour  nrrt  fob. 


Elllcott  Slarhine  Corp.,  Baltimore, 


. . mm mj 


SnrniiiiiiiiiNiuiiiiinunuHmiiiiiiHiiiiiiniiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiii,,, 

4  Send  /~^ — California 

cZaioo  t fjl  Hammers 

/  (jr  V  Warrington- 

1  Hammers 

■wSsU  J  li  ^  V  Vulcan  Iron  Works 

■  li;il  I  f.  nMlRpySPllV  A  327  N.  Irving  Avg 
I  “•  i.  ’  'I  I  11/  |‘l  H  '.r|>  .«  Chicago,  Ill. 

. . . 


June  24,  1926 
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The  Knickerbocker  Co. 

400  Liberty  St.,  Jackson,  Mich. 


Concrete  Mixer* — built  in 
5.S,  7-S,  lO-S,  14-S,  21-S, 
and  28-S  size*. 


No.  424  Woodworker — a 
stationary  arbor  tawing  for 
light  mill  work. 


No.  5  Combination  Swing 
Cut-Off  and  Ripping  Machine 
—for  handling  heavier 
timber*. 


The 

Knickerbocker 
Mortar  Mixer 

— a  pacemaker 
for  75  masons 


Mix  your  mortar  for  less  money — enable  your 
masons  to  lay  more  bricks  per  day.  Important 
savings  on  both  operations. 

A  Knickerbocker  No.  1  Mortar  and  Plaster  Mixer 
will  cut  the  cost  of  mixing  and  will  do  a  more 
thorough  job  than  the  box  and  hoe  gang.  It  produces 
a  smooth  mortar,  with  a  saving  of  20%  in  lime  and, 
when  color  is  used,  20%  in  color.  It  will  serve  75 
masons. 

The  same  machine,  with  a  flight  of  steel  paddles 
working  in  a  long  drum,  mixes  plaster  economically 
and  will  serve  35  plasterers. 

The  No.  2  machine  serves  25  masons  or  10  plasterers. 

Write  for  the  Knickerbocker  Catalog 
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{  Filling,  Land  Reclamation,  Canals  { 
and  Port  Works 

I  River  and  Harbor  Improvements, 

I  Deep  Waterways  and  Ship  Channels 

I  We  are  equipped  to  execute  all  kinds  of  dredging,  | 
I  reclamation  and  port  works  anywhere  in  the  United  I 
I  States.  I 

I  CONTRACTORS  to  THE  FEDERAL  GOVERNMENT  j 

I  CorreMpondenee  Invited  from  Souths 

I  ern  Officiala  and  Corporate  and 

I  Private  Interests  Everywhere, 

Largest  Plant  Longest  Experience 

j  Atlantic,  Gulf  and  Pacific  Co.  I 

I  New  York  Houston,  Texas 

i  21  Park  Row  Scanlon  Bldg. 

fiMIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIMIIIHIIIIIIIIIIIIIIIIIIIIIIIIlllllllllllllllllllllllllllUIIIIIIIIIIIIIMIMHIIIIIIIIIHIIIIIIIIIIIIIIMtIIIIIIIIIUIJ . . 


short,  heavy 
pulls 


For  your  heaviest  hoisting  you 
are  safe  in  specifying  Yellow 
Strand  Wire  Rope,  made  up  of 
specially  drawn  imported  steel 
wires  with  240,000  to  260,000 
pounds  tensile  strength  per  square 
inch. 

Yellow  Strand’s  other  “factor  of 
safety’’  is  its  wonderful  elasticity 
which  makes  it  recover  from  shocks 
and  stresses  without  a  permanent 
“stretch.’’ 

Write  for  name  of  nearest  dis¬ 
tributor  of  Y ellow  Strand  and  other 
trustworthy  B.  &  B.  Wire  Ropes. 
Ask  also  for  catalog  21. 

BRODERICK  dc  BASCOM  ROPE  CO. 

ST.  LOUIS,  MO. 

EaHtern  Oftic<‘  ami  Wan'hoU!<e:  7ti  Warren  St..  New  York  City. 
Weatern  Office:  Seattle.  W'ash.  Pactorie*:  St.  Louis  and  Seattle. 


Strand 

WIRE  ROPE 

JR.  495 


The  ALLISON -PORDSON  is  always  ready  to  deliver  quick 
economical  power  for  hoisting  and  pulling.  Its  low  first  :ost, 
low  operating  expense  and 
its  ability  to  get  around  quickly  HlHI 

under  its  own  power  make  it  in-  ■■  H#  P  _ 

valuable  to  contractors.  Two  CH 

speeds,  rugged  steel  con-  M  ■  ■  I  M  ■■  ■ 

struction.  m  H  H 

Send  for  free 

Handbook.  A  MMi 

The  Alllkon  Manual  of  Auto- 

motive  Hoisting,  ahowing  in  B 

detail  14  hook-ups  for  hun-  H  H 

dreds  of  hoisting  and  pulling  B  B  BBIB  B 

operations,  sent  free.  FOfi  THE  FORDSON 

Willamette  Iron  &  Steel  Works,  Portland,  Oregon,  U.  S.  A. 


Steel  Strong 


_ _  •anytime 


BUILT  BY  WILLAMETTE 
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Terry  Derrick  Fittings  for 
general  construction  work. 

AMERICAN-TERRY-DERRICK  CO. 
South  Kearny,  N.  J. 


Perfect  balance. 

Li^bt  weif^ht. 

Long  live  boom. 

(ireat  lifting  capacity. 

Wheel  mounted. 

\  Dragline — Clamshell — Crane. 

Steam,  electric  or  gasoline. 
\  60  to  100  ft.  boom. 

IH  to  yd-  bucket. 


LOWER  COSTS 


Labor  saving  devices  are  now  cheaper.  | 

What  has  reduced  these  costs?  I 

The  major  factor  was  improved  machinery  for  male-  I 
ing  parts  Quicker  and  Better.  I 

It  is  the  same  with  materi.il  hantying  costs.  They  I 
can  be  reduced  by  installing  I 

OHIO  LOCOMOTIVE  CRANES  | 

which  will  handle  all  kinds  of  Steel  and  Building  Material  [ 
Quicker,  Easier  and  Better  than  a  manual  labor  gang.  i 

Please  urite  for  a  Catalogue.  | 

a 

THE  OHIO  LOCOMOTIVE  CRANE  CO. 

PINE  ST„  BUCYRUS.  OHIO 

'  Chicago  Offli-ps:  Kailwa.v  Exchaiifi-  RldK..  1 

New  York:  .'tO  Churrh  St. 


Dayton 
Whirley  Co. 
Dayton,  Ohio 


MORETRENCH 
CONVEYING  EXCAVATORS 


Dig,  backfill,  lay  pipe,  pull  sheeting,  load  trucks. 

The  only  may  on  a  wet  trench  and  the  cheapest  may  on 
a  dry  trench. 

MORETRENCH  HAMMER  CRANES 

The  easiest  may  to  use  the  big  hammers  that  have  the 
“tock”  to  drive  sheeting. 

ONE  MACHINE  AND  ONE  CREW 


'n0rrtitie0rllkpEHeim<"  | 
f.,  1  W.  IRtli  Art.,  I 

CLINTON.  IOWA.  | 
iiMiiiniiiiHitiiiiMiinntnHNiinHniNNimninHiHnNiiniiiiiiiiiiiiur 


CONVERTIBLE  POWER  SHOVELS 


CRANES 
WALKING 
end  FLOATING 
DREDGES 


MOORE  TRENCH  MACHINE  CO, 

ROCKAWAY.  NEW  JE"SEY 


r  BAY  CITY  DREDGE  WKS.  I 

h  Bay  City.  Mich.  | 

IMIlMlimilMMIIMtMllllllfllHIMtlllllMtimiNfllHtltttHItlltMMIIIItMIIIIMItllfllllltllllltllllltHIIIttlMMIIHHMItlllllllMiUltlllMflltllllfe 


“TOLEDO  CRANES” 

From  3  to  250  Tona 
Overhead  or  Gantry 
For  Every  Requirement 

THE  TOLEDO  CRANE  CO. 

BUCYRUS,  OHIO 


SPEEDER  Gas  Shovels 


Half  yard  dipper  lor  general  excava¬ 
tion;  convertible  to  ditcher,  draallne. 
clamshell  or  backfiller.  Let  us  tell  you 
what  the  Speeder  will  do  on  your  work 


Speeder  Machinery  Corporation,  Fairfield,  Iowa 


Moni(haa  Machine  Co.,  Augusta  St.,  and  Kilpatrick  Avs.,  Chicago 


\ 


FREE  EXAMINATION  COUPON 
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Latest 

practice 


highway 

location, 

curves 

and 

earthwork 


Shovels,  Clamshells, 
Cranes,  Draglines, 

Steam,  Gas,  Electric,  Oil, 

Revolving  &  R.  R.  Types 
on  Contlnnons  Treads  or 
Traction  Wheels. 


Hickerson’s 


Highway  Curves 
and  Earthwork 


By  THOMAS  HICKERSON 

Profesitor  of  Civil  Enginoerinir  Tniversity  of  North  Carolina. 
paic.H,  porkrt  flritlblp.  (.‘t.-SO  nrt.  po.tpald. 


This  handbook  offers  a  compact  treatment  of  the  problems 
of  highway  location  with  special  emphasis  on  the  subject  of 
curves  and  earthwork,  including  the  banking  and  widening 
of  pavements. 

The  economic  and  aesthetic  advantages  of  easement  spirals 
are  fully  explained,  and  a  large  variety  of  original  tables 
are  presented  to  facilitate  the  layout  of  these  curves,  in  order 
that  their  use  may  involve  no  mathematical  difficulties  for 
the  field  engineer. 


rj  Hoists 

11  V  Derricks 

I  Pile  Hammers 

Send  for  Catalogs 

I  National 

I  Hoisting  Engine  Co. 

Office  and  Worhtt 
300  Bergen  Street, 
Harriion,  New  Jersey 

ItiiimininMiiiiiniiiiiiiiiMininiiMiiiiminniiininimniiiiiiiiiiiMinnniinnnnHinniiniinniiiiiiiiiiiniiniinMiiuMiiiiiiiiiiniii 


Some  Special  Features 


in  romputing  deflections  and  offsets  to 
cunes ; 

— vertical  curves  of  steeper  or  flatter 
proAlo  than  the  ordinary  parabola ; 
— the  iiouble-spiral  curve  and  its 
many  advantages; 

— the  banking  and  widening  of 

pavements  around  cunes; 

— an<l  many  other  Important  phases  nf 
highway  curve  and  earthwork  prac¬ 
tice. 


—the  more  comprehensive  treatment 
of  both  cirri  lar  and  spiral  cunei 
Hlth  external  deflection  angles  extend¬ 
ing  to  140*  ; 

— the  unit  curve  of  length  equal  to 
mo  feet  as  applied  to  both  circular 
and  spiral  curves; 

— the  location  of  various  cunes  by 
<iefle<  tion  from  the  P.  1. ; 

«^thc  use  of  the  lOO-foot  unit  curve 


Examine  the  book  for  yourself — FREE 

Send  for  «  copy  of  thin  new  book  to  examine  for  10  day,  free. 
That'*  the  beet  way  to  juilce  it.  It  may  be  that  you  will  want  it. 
There'a  no  oblifratiun  to  buy  it.  Nail  juat  this  coupon. 


XcsTAwjsNCD  iseaX 

Steam  Electric  Caaoline 

Hoisting  Equipment 

Catalog  Sent  an  Request 
THE  MUNDY  SALES  CORP’N. 
30  Church  St. 


McGrawxHill 


New  York 
Aoenis  in  Principal  Cities 

SiaiiwiiiHHniiiiiiiiiiniiHiiiiiiiiiiiiiiimminniiiniiiiiiiniiiiiwiiniiiiiiiiHiiiiiiiiiiiiiiiHHiiiiniiiiiiitiiniiiiiiiHiwiiiiiiiiiiiiiiiiim. 


Mr<ira«-HIII  Book  f’o..  Ine.,  370  Seventh  .% venue.  New  York. 

Srml  me  Ulrkrrenne  Hir.inV.W  rfBVKS  .\M)  B.tRTHWORK,  »3.5a.  fnr  1* 
d»yi'  free  r»mliutl«i.  1  tstre  to  return  the  tiouk.  iiostiiald.  In  ten  <Jay>  or 
to  remit  for  It  then. 


yiiiniiitnniiiiniiiiiiiiuiiiHiiiiiitiiiHiiiiininiiiiiiHiuiiiiiiitiiiiiiniuiiiiui{miiiiitiuiiiiuiiuiiiiiiiiiiiiiiiiMMiiiiiiiiiiiiiiiiiiMin 

Lower  Y our  Hoisting  Costs ! ! 

i  The  H.  A  O.  Multiple  Unit  Hoist  (Hyatt 

Roller  Bearing’s  throughout)  permits  changing 
from  gasoline  to  electric  drive  or  vice  verse. 
Drum  units  can  be  added  at  any  time. 
Refinements  incorporated  mean  greater  effl- 
ciency  and  lower  coats. 

H.  &  O.  Machinery  &  Engineering  Co. 
I  30  2S0  Passaic  SL,  Newark,  N.  J. 


SlgnoJ 


\ddrrii 


Nams  »f  Company  . 

(Bo-ikt  aont  on  approval  to  roUll  purrhasora  In  U.  S.  and  Canada  only) 


June  24,  1926 
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31064 


LAMBERT  GASOLINE  “SERVICE  HOIST”  WITH  LE  ROI  MOTOR 


A  husky  helper  for  the  general  contractor.  Adapted  for  hod  elevators  and  con¬ 
crete  buckets, — small  derricks,  piledrivers,  lighters, — and  scraper  buckets. 


SINGLE  DRUM  and  DOUBLE  DRUM 


8  H.P . 1500  lbs.  line  pull . speed  1+0  ft.  per  min. 

IS  H.P . 2500  lbs.  line  pull . speed  ISO  ft.  per  min. 

The  “SERVICE”  Hoist  can  be  changed  from  single  drum  to  double  drum  at  any 
time.  The  frame  is  planed  and  drilled  and  is  ready  to  receive  additional  units. 
A  wrench  is  the  only  tool  required. 

For  further  information  write  for  SHEET  586. 


LAMBERT  HOISTING  ENGINE  GO. 

117  POINIER  ST.  Main  Office  and  Works  NEWARK,  N.  L 


Marl-ef—'E  NGTN  BERING  NEWS-R  E  CO  RD— Ptacc 


Gasoline — Electric — Steam 

For  Every  Hoisting  Purpose 


The  hoist  that  gives 
a  big  day’s  work 
without  lost 
time  for  re- 
pairs. 


You  have 
HoistingWork 
to  do. 


Wc  have  the 
Hoist  that  does 
just  that  work. 


gives  you  t 
BIGGEST 
PROFITS 


HOISTS  CABLEWAYS  DERRICKS 

Send  for  catalogs. 

LIDGERWOOD  MANUFACTURING  COMPANY,  96  Liberty  Street,  New  York 

Chicago  Pittsburgh  PhiUdelphlt  CoIumbuB,  O.  Los  Angeles  Steatite  Portland.  Ore.  Tacoma  Birmingham.  Ala. 

Palei  AycfUs;  Norman  B.  Livermore  A  Co.,  San  Franciico;  Woodward  Wight  k  Co.,  New  Orleans;  John  W.  Westbnok.  Inc.,  .Norfolk,  Va. 

Cameron  it  Barkley  Co..  Jack.sonville,  Miami.  Tamja,  Fla.;  Rierhman  Crosby  Co.,  Memphis.  Tenn. 

F.  C.  Richmond  Mchy.  Co.,  Salt  Lake  City,  Utah.  H.  H.  Meyer  Co.,  Baltimore.  MU. 

Forfi(nt  Otflrfu:  London,  England:  Sao  Paulo,  Brazil;  Rio  de  Janeiro,  Brasil;  Canadian  Allls-rhalmert,  Ltd..  Toronto.  Canada 


DobbieDerricks 

andHoists 


RED  STRAND 


I  A  safe  rope  because  of  its  extra  strength  and 

toughness.  An  economical  rope  because  of 
its  great  durability. 

Made  Only  By 

A.  Leschen  &  Sons  Rope  Company 

Established  1857 

St.  Louis 

New  York  Chicago  Denver  San  Francisco  I 

•Rear.  D.  8.  Pat.  Ofl. 

iiMiiiiiiiiiiiMiiiHiiiiiiiiiiiiitnniiiiiiiiininimiiiiiniiiiniiiiiMiiiiiiiiiiiiiuiinitinnitmnimnniimimniniiinmnnimiiMnniiiii 


Stocks  of  Fittings,  Blocks, 
Sheaves,  Winches,  etc., 
carried  by  our  agents — 


Q.  8.  Oreea  Co..  New  York. 
Rrrkwith  Marhinery  Co.. 
|PPa\  Pittsburgh,  Philadelphia. 

Cleveland.  Charleston,  W.  Va. 

P.  I.  Perkin,  Co..  Boston. 

DOBBIE  Foundry  &  Machine  Co. 
Niafara  Palis.  N.  Y. 


STEAM-ELECTRIC-GASOLINE 

>»  HOIST  FOO  EVERY  PURPOSE 

S.FLORY  MFB.CQ. 

BANGOR.  PENNA. 


'‘Dig  for  ait  the  HtorW'L 

THE  HAYWARD  COMPANY 
AP-bO  ChurdkStJVcfrllbrkJIX 


AUTOMATIC 

TMU-urattta 


FOR  SERVICE 


WIRE  ROPE 

JOHN  A.  ROEBLING*S  SONS  CO: 

TnKNTON  NKWJCRSIVJK 


k  for  all  kinds  of  digging  and  rehandling. 
f  for  ang  crane.  Built  by  Master  Builders. 

Bba^-KNox  Company 


25 


The  hauls  of  industry  call  for  quickly  responsive,  flexible  power  to 
meet  the  unceasing  demands  of  the  day’s  work. 

Continental  Motors  insure  that  power  performance  which  is  econo¬ 
mically  utilized  in  mills,  railroads,  lumbering,  road  building,  bridge 
building,  mining,  agriculture  and  marine.  For  all  of  these  Conti¬ 
nental  provides  specific  types  of  motors. 

26  years  of  continued  experience  in  building  an  outstanding  quality 
product  bearing  the  Red  Seal  Mark  is  the  guarantee  to  the  user  of 
dependable,  economical  service  from  all  Continental  Motors. 

CONTINENTAL  MOTORS  CORPORATION 

Offices:  Detroit,  Mich.,  U.  S.  A.  Factories:  Detroit  and  Muskegon 
The  Largest  Exclusive  Motor  Manufacturer  in  the  World 
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CLAMSHELLS 


THE  BROWN  HOISTING  MACH.  CO 
CLEVELAND,  OHIO 


ORTON 

CRANE  S.SHOVEL  CO. 
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VENTURI  fkm  - 

TUBE  IVlctcrs 

Have  the  advantage  of — 

Simplicity  of 
construction. 

Great  accuracy 
over  a  wide 
'  T  range. 

t  Ability  to  prove 
by  simple  means 
the  accuracy  of 
their  operation 
and  adjustment — 


Prices  that 
will  interest 
you 


Built  rugged 
throughout 

High  closing 
power 

Big  sheaves 
and  straight  i 
rope  leads  jT 


Let  US  explain  in 
detail  how  we  can 
serve  you. 


Simplex  Valve 
and  Meter  Co. 
300  Fidelity  Bldg. 
Philadelphia,  Pa. 


^IIIHIIHNIinilllllllllHIIIIininillllllMM . . 


Perfect  Balance 


Bottom  Dumping 

and 

Turn-Over  Buckets 


No  matter  how  efficient  the 
crane  or  derrick,  its  capacity 
depends  to  a  large  extent  on 
the  bucket. 

That  is  why  we  recommend 
Orton  Buckets.  Orton  Buck¬ 
ets  arc  heavy  enough  for  all 
practicable  purposes  yet  with¬ 
out  dead  weight.  High  clos¬ 
ing  power  insures  closing  in 
the  material,  instead  of  skim¬ 
ming  the  surface.  Twenty 
years  of  bucket  building  ex¬ 
perience  is  in  Orton  design. 


Write  us  for  information  on  Turn-Over  and  Bottom 
Dumping  Buckets  of  all  sizes;  Steel  Skips,  Flat,  End 
and  Bottom  Discharge  Cars;  Push  Carts,  etc. 


G*  h.  Stuebner  | 

I  Iron  Works  I 

I  Vernon  Blvd., 

I  Long  Island  City,  New  York  V 

FiMMHMiiHMiiMniiinniiiiiniiiiiiiiiiiiiiiiiHiiMiiiiniiiiiiMiiiiiiiiiiiiiiiiitiiniiiniinniiiiimnminiiii"iniiiiiiiMiiiiMiiiiiMniiifMiis 


ORTON 

CRANE  8c  SHOVEL  CO. 

Formerly  Orton  A  Steinbrenner  Co. 
608  So.  Doarbom  St.,  Chicago,  III. 


inttiiiiiiinHiiiiiMiiiiiiinnMimimHiiiHHiniHHHHimiiiiiininHiHimiiiiiNiiuNuiiiimiHniHiiiiiimaaMiNniiHiHuiiiiuiiiii 

Water  Meters 
CompoundiniH  Valves 
Stops 

Water  Pressure  Regulators 
Presses  for  Lining  Service  Pipe  with  Cement 

UNION  WATER  METER  CO.,  Worcester,  Mass. 
Incorporated  I  St  8 


June  24,  1926 
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Neptune  Trident  Meters 

Built  for  Accuracy  and  Durability 

A  WATER  meter  is  either  a  perfect  measuring  instru¬ 
ment,  or  it  is  not.  A  meter  must  be  of  the  highest 
L  standard  in  every  detail  of  construction  to  w  ithstand 
the  exacting  requirements  of  its  service,  or  it  w  ill  prove  an 
unprofitable  investment. 

Neptune  Trident  Meters  are  mechanically  correct 
water-measuring  instruments — due  to  engineering  skill  in 
design,  quality  of  materials  used  in  every  unit,  and  loo  per 
cent  precision  methods  in  manufacture. 

Trident  Meters  are  built  to  render  accurate,  depend¬ 
able  service  in  the  measuring  and  conservation  of  water — 
to  guarantee  a  maintenance  economy  that  cannot  be 
equalled,  over  a  long  period  of  years.  The  cost  of  Trident 
Meters  is  an  investment  assuring  definite  dividends  and 
savings. 

Before  you  select  a  meter,  study  the  results  in  any  city 
where  Tridents  are  in  use.  This  will  convince  you  that 
Trident  Meters  are  the  standard  in  their  field. 


Send  for  a  copy  of  the 
86-page  hook  illustrating  and 
describing  all  types  and  sizes 
of  Neptune  Meters. 


NEPTUNE  METER  COMPANY 

Pionaert  in  Mater  Progresi 

50  EAST  FORTY-SECOND  STREET,  NEW  YORK  CITY 

Neptune  Meter  Co.,  Ltd.,  1197  King  Street,  West,  Toronto,  Ontario 

Boston  Chicago  San  Francisco  Atlanta  Los  Angeles 

Seattle  Portland  St.  Louis,  Mo. 


SIMIIIIIIIIi:silllllllllllMII,lllnillllllllllllllllllllllMIIIIIIIIIIIIIUIIIMIIIIIIIIUIIUUlUUUIUinillllllHIIIIIIIIIIIIIMMUIInilllllllllllllllMIJj  uiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiuiiiiiiiiiiiiiiiiiiiiiiiiiuuiiiiiiiiiiiiiiiiiiimiiuiiiiiiiuiiiiiiiiiiiiiiijiiiiiiiiiiiiiiiiuiiiiiiiiiiuiiiiiiv 


Agencies  in 
Principal  Cities 


Dcpendobl^ 


Send  tor  our 
Complete  Catalog 


“WATCH  DOG” 


ROTARY  FIRE 
PUMPS  HYDRANTS 

^I^TEROus  Fiw  I^oinb  Works 

ST.  PAUL,  MINNESOTA 


i  1 


I  I 


'  iriitiiiiniiinmffnMmuntiiininiiiiMifiiniiiuiiiMiiiiMiiiiiiiiiitiiiiiiiiniHiiiiiiittniiHittmmmmiiiiinmiitmNNiiuiiiS 
irtiMniittiiiiiiMiiiiiiiiitiiiiMiiiiiiiiiiiiiiiiiiiiiiiiiiiiMiiiiiiiiinHiiinnmiiiiiiiiiiiiiwiinMmnMMHmmfifiimiNMMMMMBittt. 


HypranTS 


La\jisvTlle.Ky. 


;i  iiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiimiiiiiiiiiHHiiiiiniiMniniuininuiniiiiniiiiiummiHiiiiimumtuimiHinMniitinini— pnmwiitf 
uitiiiiiiiittiniiiiiiiiiiiiiiiiiiuitiiiiitiiiiiiuiiiMtiitiiiiiiiiiiiiiiiiiiiiiuiiiuniiiuiiHtiniuiuiiiuiitniiuiiiiiBtntutiimniiimMMMiK 

The  day  and  night  guard  against  wasteful  operating  methods, 
i  Send  for  Bulletin 

BUILDERS  IRON  FOUNDRY,  ProTidence,  R.  I. 

:  "I'lnniiiiiiinMniMnKiniiiitiiMiiiniiiiiMiMiiiiiiMiiiitiiiiiiiiiiiiniiMiiimMiiiiiMiiiiiiniiiiri 


WATER  METERS 

Accurate 

Durable 

Efficient 


GAMON  METER  COMPANY 

Maim  Office  and  fTorks:  Chicago  Office: 

Newark,  New  Jersey  360  No.  Michigan  Avenue 

TTIBHIMmHWmitmiHlimillllllllllllllillimilMIIWIIinHIIlKIttlMmMMIMIHItMHtmWIMIHMWtfllllllllW 
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wnlilwiwSteiffni^ 


are  incorporated  in  the  larger 
Filtration  Plant  installations  in 
the  United  States. 


Chicago 

Washington,  D.  C. 
Hinc,  Mo.  (St.  Louis) 
Champaign,  III. 
Springfield,  III. 


Buffalo 

Cleveland 


Strongly  built 

and 

Strongly  recommended 


Fig.  l«B 

Flanged,  Ertra  Heary  Iron  go  White  Street 
Body  Globe  Valve  a 


Jenkins  Valves  are  strongly  built. 
Only  analyses -proved  metals  arc 
used  and  the  distribution  of  the 
metal  throughout  the  valve  is  ampU 
and  uniform.  Jenkins  standards 
provide  also  for  a  wide  margin  test 
of  each  valve. 

Jenkins  Valves  are  strongly  recom¬ 
mended,  too,  by  engineers  who  have 
standardized  on  them.  To  quote  a 
recent  letter,  “These  valves  are 
beyond  a  doubt  the  most  economical 
and  lasting  that  the  writer  has  had 
the  opportunity  of  using  during  a 
period  of  thirty  years  experience. 

At  supply  houses  everywhere. 

JENKINS  BROS. 


80  White  Street  .  New  York,  N.  Y. 

524  Atlantic  Avenue  .  .  Boston,  Mass. 
133  No.  Seventh  Street  Philadelphia.  Pa. 
646  Washington  Boulevard  Chicago.  Ill' 
JENKINS  BROS..  Limited 
Montreal,  Canada  London.  England 


I  Always  marked  with  the  '  Diamond 

fflenMis\^lves  1 

f  SINCE  1664 
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gTycos 

Tepiperatiire  Inatrnroents — Indicating  Recording.  Controlluis: 
— Accurately  serve  Engineering  needs — Send  for  Catalog 
telling  how. 

Jayhr  Instrument  Companies 

ROCHESTBR.  X.  V 

There  Is  a  Sett  JO  Temperature  Instrument  for  Every  Purpose  11- IS 


LUDLOW 

VALVE 


I  “WONDER”  Cold  Pipe  and  Tubing  Benders 

I  •r  Standard  of  tha  World 

I  Crack,  Flatten  or  Crimp  the  Pipe  i 

1  Hand  and  Motor  Operated 

i  SIZES  OF  MACHINES  1 

^  R  »of  It  Votti  to  Bind  Pipe  Our  Hs».  Per  Bend  i 

i  I-ln.  Pipe .  5c,  4-In.  Pipe . 35r.  | 

I  ^  ^  OA  ^  ^  3-In.  Pipe . l#c.  6-In.  Pipe . 66c.  = 

I  #  . i 

I  *  American  Pipe  Bending  Machine  Co.  I 

I  sySD  FOR  riTtLOaVE  97  Pearl  Street  BOSTON,  MASS,  i 

. . . 

. . . 

I  SLUICE  GATES 

1  Shear,  Flap  and  Butterfly  Valves 

FLEXIBLE  JOINTS 

!  COLDWELL-WILCOXCX)  ! 


I  NEW  WINDSOR.  N  E  W  B  U  R.G  H  N.Y.  I 

niitniniiMinintimmnnininmniiiiniiiiinnniniinniiiininninminiiiiiiiitmiiiiniiiiniiiiiiiiiiiiiiiniiiiniiiiiiniiiiiiiiiMiiiMi 
^initmniinniHiHiiiuiiimHiinniiiniiitraiiimNmiiimimuiiiiiiMiiiniiiinniiiii . . . iiiiiHiiiimiiiniiNmiiiii"r^ 

"M«thewa"K**'  n.  8.  Pit.  0*.  | 
Fire  Hydrants 


D.D  VVOOD&CO 

I  ^  »tTa*LiS*4f  O  '•«* 

PHILADELPHIA, PA. 


Valvea 

Gate,  Foot  and  Check 
Cast  Iron  Pipe  and  Fittings,  Special  Castings 
For  Water,  Gas  and  High  Pressure  Service 
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FILTERS 

municipal 

INDl  STRL\I. 
SWIMMINC; 
lillN  ‘’OOL  ^ 


NORWOOD  ENGINEERING  CO 

k  FLORENCE  MASSACHUSETTS 
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WATER  SOFTENERS 

Hot — Cold — Intermittent  Zeolite 

*  Completm  Engineering  Service 

GRAVER  Corporation 

655  Todd  Avenue,  Last  Chicago,  Indiana 


WATER  rSOPTBNIN^ 
AND  FILTRATION^  PLANTS 


AAIEKICAN  WATEK  at)ETE>EK  CUMPANE 
4th  and  LZilHlUII  AYES.  PHILADELPHIA.  PA. 

No  afflliatler.  or  norkln,  agreement  with  an,  of  our  competltora 
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JSlcj/uXS  (BhlcyiA/rvQ 

Electro  Bleaching  Gas  Gx 

PIONEER  ^lA^a;TACTUREI»yLKXTO 


StAQABAfALLS.HY 
^faMoJkr  9Cmi  41cS(rrrtNcwYgf1i 


‘‘The  structural  engineer’s 
indispensable  sextet” 

$32.00  worth  of  books 
for  $27.50  payable  in 
convenient  monthly  installments 


1,'VERY  man  t-onoemeil  with  the  ih'oirn  ami  conatruotlun 
o(  eivil  emrineermte  atructurea  «if  any  t.vi>e  ahuuld 
have  theae  iiractieal  hooka  with  their  heliilul  tablea.  dla- 
Krania.  referem-e  data,  beat  melhoda  and  delaila. 

Every  one  of  the  aix  volumea  ia  Junimetl  to  the  euvera 
with  aouiul  iiraetieal  information  drawn  from  the  reoorda 
of  uotual  praetlee. 

Every  one  ia  the  work  of  a  targe  staff  of  well-known 
spe<-ialiatg. 

The  six  books  offer  you  not  only  a  definite,  step-by-step 
library  of  alructural  engliieenng  methods,  but  also 
handbook  information  covering  these  methods. 

Hool  and  Kinne’t 

Structural  Engineer’s 
Handbook  Library 

tt  volumes — 3.'t75  pages — fully  illustrated 
S-'i..'>0  in  ten  days  and  S4.UU  monthly  fur  six  months. 

In  these  six  books  you  get  a  thorough  presentation  of 
the  whole  subject  of  the  design  and  construction  of  civil 
engineering  structures  of  all  types. 

The  library  starts  in  with  the  how  and  why  of  foundation 
and  substructure  design  and  cunstructiun.  It  covers  the 
general  theory  of  structural  memljers.  the  detailed  design 
of  such  members  and  the  design  of  their  connections  with 
other  members.  It  explains  the  iiriiiclplcs  of  statics, 
reactions,  moments  and  shears  in  Is-ams  and  trusses,  influ¬ 
ence  lines.  Ciethods  of  computing  stre~ses  in  roof  trusses 
and  bridge  trusses  ami  determination  of  stresses  In 
lateral  trusses  and  portal  brai'ing.  It  gives  details  of 
design  and  construction  of  steel  and  timber  structures 
of  all  types — office  buildings,  mill  buihlings.  bridges, 
trestles,  cylindrical  tanks,  elevated  tanks  and  towsre. 
steel  chimneys,  etc.  It  offers  a  thorough  treatment  of 
reinforced  concrete  and  masonry  design  and  cunstructiun 
from  the  preparation  of  concrete  to  estimating  cost. 

Free  examination — a  special 
low  price — small  monthly  payments 

Seiiil  the  cu4iiN>n  sml  see  these  books  for  10  days  free.  If  they 
do  not  seem  to  he  surth  many  times  the  it  cents  a  day  they  cost 
send  them  beck.  You  get  132.00  worth  of  brnks  for  tST  SO  on 
smell  payments.  A  d  tliey  are  really  great,  helpful  books  you  ran 
Use  to  sdianuge.  Send  fust  the  roupons. 


iiiiniiiiiiiiiiiiiiiiiuiiiiiiiiiiiiiiniMiMniimiimmiiiiiiiiiiimiimiimimiiimiiiHiiiiiiiiiiiimmiimmimmiiiiiiiiiiiiiHiiiismy 

- F.  B.  LEOPOLD  CO.,  Inc.  I 

CONTRACTING  ENGINEERS  for  I 
MUNICIPAL  FILTRATION  I 
PLANTS  I 

Pittsbureh  Gravity  and  Pressure  Filteif,  I 
and  Water  Softenera  I 

400  House  Bid.  PITTSBURGH,  PA*  | 

MiittiiiiniiriiMMiininitimmiiiiiiiiiiiiiiimniiiiiiiiiiiiwuniiiniiimiuiitiiiiittnmiiiiiiiiiuiiiMHiiwiypiiTmiimwwii— pj 

WATER  PURIFICATION  I 
EQUIPMENT  j 

INVBRNAVlOHAle  mt/PBR  CO.  I 

WOMHS  AMO  OCMCMAC  OrPiCC _  2 

33SWUV  Z3tH  FliACB 


WATER- /if /or  M5e 

Filtration  and  Water 
Soltening  Plants 

ROBERTS  FILTER  MFC.  CX3l 

DARBY.PA  Fhihtm&if 
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WOMHS  AMO  OCMCMAC  OrPiCC _  2 

33SWUV  Z3tH  FliACB 

NrwYoIIK  PiTTAOkMOM  CvftCAOO  Sam  rwhaeciACO  t04  Axothf  | 

— Canarian  International  Filter  Co.,  VTOe*  Toromto  s 

iiinitiiiHinmnimiimimimiiminminimminiminimmiiimmiinHiiiimnniiiimHiiiiHiiiHiHiiiLiiiHHimiiimMimiUHu: 
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McGrawoHill 


FREE  EXAMINATION  COUPON 


MHirmw-Htll  Book  CompRap,  Inc.,  370  Screnth  Avo.,  New  York. 

You  may  sen«l  me  the  Hool  tnd  KLnoeY  Structural  Enrlnceri’  HAndhook 
Librftry  for  my  Inipectlim.  If  the  books  nrove  tAtlsfArtorF  1  will  tond  13.1$ 
1.)  1$  dftvs  and  D^r  month  until  1  hftvo  pild  the  price  of  the  books. 

117. If  the  hooks  ere  not  what  1  wEot.  I  AEree  to  return  tbem  oottpild 
within  1$  deys  of  receipt.  (To  secure  books  on  Approril  print  Four  htme 
plainly  end  fill  In  ell  liaeA.) 


.Neme  of  ( oupeny  . . . . . 

(Books  sent  oti  ipprorel  to  retell  purcheien  In  the  V.  8.  end  rinade  only.) 
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I  LEAD-HYDRO-TITE 

S 

1  for  Jointing  Water  Mains 

I  ONE  PRICE— 

I  ONE  QUALITY 


Ncast  iron  pipe  r 

ATIONA 

IS  MADE  RIGHT 

Sand  Cast  and 
deLavaud  Centrifugally 
Cast — 

Cast  Iron 

Water  and  Gas 

PIPE 

Also  fittings  and  special  castings. 

Send  us  your  requirements. 


HYDRAULIC  IMPROVEMENT  CO. 

296  Boyitton  Street,  BOSTON,  MASS. 

k  L.  NorthroD  G.  Duthle-Strachtn 

■ict’Prei,  Fre$Uknt 


H.  A.  Htnscom 
General  Manaoer 


Clean  Water  Mains 

Full 

^9  art  glad  U  eonitr  '  t  ^ . 
("J^T^t^hmuiopaltficialil 
Water^Ctmpaiiiti. 

-*'Aatt0nal  Mtihads  are  ^tented  dlP 

yitLinXUtpipff  irf»*"p«"rriiiiitB 


IMNG 


National  Cast  Iron  Pipe  Company 

Ornrrul  Ufftcr  and  Foundries: 

Birmingham,  Alabama 
SALES  OFFICES: 

cigo — 717  People’i  0»i  BUlj.  Lot  Angrlet — 

rit;.  Mo. _  UrllmiD  Bink  Bldg. 

103  04  Lind  Btnk  Bldg.  Dillu— ISIS  Stnta  Fe  Bldg, 

kionrllle,  Fli. —  Silt  Like  City,  Vtlh — 

no  Blibei  Bldg.  417  Keirni  Bldg. 

Btocki  Carried  at  all  Baler  OSleet 


THE  CENTRAL  FOUNDRY  COMPANY 
41  EAST42d  ST.,  NEW  YORK 

Chicaro  Birmlnrham  San  Frandico  Il«a  Angeles 


GLAMORGAN  PIPE  &  FOUNDRY  CO. 

LYNCHBURG,  VA. 

CAST  IRON  PIPE 


Nicholas  Engel 

JOHN  FOX  &  CO. 

Cast-Iron  Water,  Gaa  and  Flange  Pipe,  Special  Gattings, 
Fire  Hydranta,  VaWet,  General  Foundry  and  Machina  Work. 

Woolworth  Building,  233. Broadway  NEW  YORK  CITY 


I  For  Water  and  Gaa,  Flange  Pipe  and  Fittinga 
i  Western  Office:  466  Peoples  Gae  Bldg.,  Chicago  | 

■^iiiiiiuiMHiiHiuiMiiiiiiiiiiHniiiiiiiitiMuiiiiiiiimiiiiiiiitiiiMiJiiitiiMiiiiiiiiiiMiiiiiiiiiiiiniiiiiiiiiiniiiitiiiiiiiiiiiiiniiiiiiiiiMiiiiiiin 
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I  DONALDSON  IRON  CO. 

I  EMAUS,  LEHIGH  CO.,  PA.  I 

1  MANUFACTURERS  OF  I 

I  CAST  IRON  PIPE 

I  FOR  WATER  AND  GAS  | 

i  ALSO  SPECIAL  CASTINGS  AND  FLANGE  WORK  1 
B  = 

^iimiMiMiiiiiiiMiiiiiiiiiiiimiiiiiiiiiiiiiiiHimiitiiiiiMiiiiiiiiiiiiiiiimiiMitimimiiimmiiiiiiiiiiiiMiimiiiiiiimiiiiiiiiMiiiiiiiMiiiHir. 


JAMES  B.  CLOW  &  SONS 


Central  OfRemat 

201-299  N.  Talman  Aye.,  Chicago 

Works: 

Cosbocton,  O.  Chicago,  111.  Newcomerstown 
Salea  ofRcee  in  all  principal  citiea 

Manufacturers  of  Cast  Iron  Pipe  and  Fittings 


CEMENT  LINED  PIPE 

With  Specially  Designed  Fittings 

For  Corrosive  Waters 

CEMENT  LINED  PIPE  CO^  Lynn,  Mass. 


M^Vake 


iG^t  Iron 


Stindird  length!.  Citilog  N. 
MeWANE  CAST  IRON  PIPE  CO. 
Birmlncham,  Alabama 


Prteallted 

Fitting* 


Sizer  tv*  in. 
through  8  in. 


Save  25%  to  50%  by  using  | 

Wyckoff  Wood  Pipe  | 


^S^GOVEItNORS'lrtlil? 

ilk.ltkAhTriP^  And  Stzea^fretm  tha  Smallaat  tO  the  Largeit  J 


instead  of  Cast  Iron  Pipe  | 
I  Cheaper.  Latte  as  long.  Delivers  more  water.  Get  catalogue.  | 

I  A.  WYCKOFF  &  SON  CO.,  ELMIRA,  N.  Y.  | 

I  Branche*;  ATLANTA.  OA..  B.  B.  White,  15Q3  4th  Nat.  Bank  Bldg.  | 
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What  Is  A  Superior  Pipe? 


Mono-cast  is  a  superior  cast  iron  pipe  for 
water  and  gas  service  because: 

It  is  free  of  casting  strains — 

It  has,  in  proper  proportion  to  each 
other,  ability  to  bend  and  ability  to  resist 
bending — 

It  is  free  of  inclusions  of  foreign  material, 
gas  pockets  and  blow-holes — 

It  has  more  endurance  against  impact  and 
shock — 

It  is  uniform  in  wall  thickness — 


It  is  true  to  dimension,  smooth  outside  and 
inside — 

It  has  greater  strength  in  the  pipe  wall — 

It  is  sixteen  feet  long — 

It  is  bell  and  spigot,  with  bead  cast  on. 

Ability  of  Mono-cast  to  bend  under  stress  is 
approximately  33%  more  than  any  other  kind 
of  centrifugal  pipe. 

Ability  of  MonoH^ast  to  resist  impact, 
shock,  and  water  hammer  is  approximately 
50%  greater  than  any  other  kind  of  cen¬ 


ts  uniform  in  wall  thickness —  trifugal  pipe. 

Mono-cast  means  made  as  a  unit — on  integral  castings  every  part  of  which  is  formed 
at  the  same  moment  by  centrifugal  force. 

Mmio^ast  Specifications  mailed  on  request.  Write  for  a  copy. 


AMBRICAN  CAST  IRON  PIPE  COMPANY 


ACIPCOMtlteM  PIPE 


&  £  L  L 


1mO**0-CA5T  miam  mam  as*  swt  — ae  hitimal  cmtw*.,  tytavl 

tmew iSfOaMtSAITM  MHt  MOMIET  tvCIRTEirvQALfOMll 
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'Uon«^»st‘’  u  tkt  trtdg  mark  of  tk»  Amtrican  Cast  Iron  Pips  CompoMy. 


ROOT  spiral  riveted  P|0E 


Market— E  NGINEERING  NEWS-RECOR  D— Place 


Doubir'rivrted 
54>lii.  diaiiiHtr 
7/  HMn. 
WHcbt  :n*: 
ibtt.  iM'F  tout. 


Centrifugal  Pumps 


uncommon  pumping  requiremenu  hat  bre 
our  tpeciahy  (or  ove 
-  three  gencrationt. 

We  furnith  complete 
or  pump  only  lor 
belt. 

gear  or  rope  dn\e. 
Reaaonable  price  and 
jJl  performance  guarantee 

a  Morris 
and  giving  it 


LOCK-BAR 

61-ln.  diamrttrr 
6'16-in.  plate 
Wriicht  -JOU  lb*, 
per  foot. 


Lock-Bar  Steel  Pipe 


is  generally  given  a  preference  of  3  in.  less  diameter 
than  riveted  steel  pipe  for  a  given  capacity — and  will 
carry  approximately  30%  greater  working  pressure 
than  riveted  steel  pipe  of  similar  plate  thickness.  Its 
coefficient  of  friction  is  the  same  as  new  cast  iron  pipe 
and  never  grows  less. 

Altogether,  a  fine  investment.  See  our  full  page  ads. 
every  other  issue  for  detailed  discussions.  Send  busi¬ 
ness  card  for  200-page  “Handbook  of  Pipe.’^ 


MORRIS  MACHINE  WORKS,  BALDWINSVILLE.  N.V 


Marion  Shoes 
Wood  Pipe 


EAST  JERSEY  PIPE  CO. 

7  Dey  Street,  New  York  City 


— means  that  It’s  made  of 
Marion  malleable  iron,  offer- 
inf  freat  resistance  to  shock, 
havinf  hifh  elastic  limit,  rt; 
sistinf  oxidation,  wears  bet¬ 
ter,  is  free  from  slaf  holes, 
shrinkage  cracks,  etc.,  and 
is  not  subject  to  fatigue  or 
crystalUzaticn. 


This 

Mark 


on  a  Casting- 

Certified  malleable  castings  for  every  purpose 

The  Marion  Malleable  Iron  Works 

Marion,  Indiana 


STRONG  AS  THE' 


PLATE  ITSELF 


RIVETED  STEEL 


TANKS,  STACKS,  JACKETED  KETTLES, 
PENSTOCKS,  STANDPIPES 


Complete  pipe  line  instal¬ 
lations  for  water  supply, 
sewage  disposal,  etc. 

Penstock  Construction  Company 

Sharon,  Pa. 

Kew  York  St.  Louis  Houston  Kansas  City  Tulsa 


PIPE 


I  QUALITY,  QUANTITY, 

I  QUICK  SHIPMENTS 

JAMES  M-^NEIL  &  BRO.  CO. 

I  PITTSBURGH,  PA. 

Dependable  Steel  Plate  Construction 
I  Since  1865 

fiiiimiiaaiiiiiiiiiiniiiiiiiiniiinninniimiiiiinuiiniiiiiiNiiniiiaDiaiaininiimiiininiiiiiiiiMjiiiiiiiiiiuniiHiiiiiiiiiiiiiii'Mn; 


COMBINATION 
STEEL  AND  WOOD 


MICHIGAN 


Taylor  Spiral  Riveted  Pipe 

Forge  Welded  Pipe 
Forged  Steel  Pipe  Flanges 
Boiler  Nozzles 
Flexible  Ball  Joints 

AMERICAN  SPIRAL  PIPE  WORKS 

Box  48S,  Chicago,  Illinois  New  York:  SO  Church  Street 


“Write 

for 

Catalog 


Carefully  made— Cheap  to  lay— ^osts  nothing  to  maintain 
THE  MICHIGAN  PIPE  CO.,  BAY  CITY,  MICH. 


imillllllHIIIIIHIIIIIIimillllllHHINHHUUlHNIIIIHIUIIIUIUUIIIIIIItlllMlinHHIIIinillNIIIHI 

on»-rm\ 

nxiiAt 

Iron 


Oiw-Dkird 

The 

WeieU  ot 
Wrought 

Pipe 


PKiladel 

Ckicago 

B.nmngi 

Bvflalo: 

Cl«*flas 


“STANDARD”  WOOD  PIPE 

WSI  tvrmah  Pip*  to  suit  Condittono, 
Sbmdard  Wood  Pip#  Conpany,  Dtmiiamapoft^  Pla 


An  Abaolutely  Tight  Durable  Pipe 

rullr  S0%  itront.r  than  Str.lsht  Rlreted  Pipe  of  equal  thlckneis.  Light 
walght  and  tlmpllclty  of  bolted  ronnecttoni  result!  In  lens  handling  and  Inttsllstlon 
.xpenss.  Sultibls  for  Cooseylng  Wttcr,  Air,  Gas,  Exhaust  Stssin  and  Wood  Pulp. 
Abondroth  A  Root  Mfg.  Co.  Sales  Office:  Woolsrorth  Bldg.,  N.  Y. 
Pliw  Specialists  Continuously  Slnee  1887 


Centriftigal 

Cast  Iron  Pipe 
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deLavamd  Centofiigal 

Cast!:  Iron  Hpe 

—is  now  ready  to  ship  in 
sizes  from  4'  to  20" 


The  principal  features  of  deLavaud 
Centrifugal  Pipe  are: 

1 —  Lower  cost  per  foot. 

2 —  Greater  carrying  capacity  due  to  larger  inside  diameter.  Its  smooth 
surface  produces  less  friction. 

3 —  An  even  greater  resistance  to  corrosion  owing  to  its  finer  granu¬ 
lar  structure. 

4 —  Cheaper  to  install  owing  to  its  uniform  lead  space  and  self 
centering  bell. 

5 —  It  is  easier  to  cut  and  tap. 

6 —  Its  greater  strength  and  uniform  section  makes  it  valuable  for  use 
for  higher  pressures. 

7 —  Adaptability  to  special  joints  due  to  its  smooth  exterior  and  uni¬ 
form  circumference. 

8 —  It  is  made  to  be  used  with  standard  fittings  and  specials. 

9 —  Annealing  gives  a  uniform  metal  with  no  casting  strains. 

10 — This  method  of  casting  leaves  no  possibility  for  sand  holes  or 
gas  pockets. 

Write  for  special  literature  covering  ntanu/octwring  con* 
ditions  and  specifications  of  deLavaud  Centrifugal  Pipe. 


io9BawsCAm1asmhn.irfoo>amQi 

(ieS^ad 


Unitedl  Stcates  Cast  Iran  Hp® 


SALES  OFnCES 

t  1421  Chestnut  St.  New  York:  71  Broadway 
Ckuaio:  122  So.  Michigan  Blvd.  San  Francisco:  3rd  &  Market  Sts. 
Binninfham:  1st  Ave.  &.  20thSt.  Pirfshurgh:  6th  Ci  StnithSeld  Sts. 
nfalo;  97S  East  Ferry  Street  Dallas:  Aksrd  &  Commarcc  Sts. 
Uwcland:  1150  East  26th  Street  Kansas  City;  1 3th  &.  Locust  Sts. 
Minncalwlis:  6th  St.  &.  Hennepin  Ave 


and  Sbtmdiiy  ConaipaBy 

General  Qffleest 

Burlington.  New' JersQr 


rSti* 
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Discharge  Regulator 
at  Cushman  Dam 


This  62  in.  free  discharge  valve  of  the 
Larner-Johnson  type  was  designed  and 
manufactured  in  our  San  Francisco  works 
for  the  City  of  Tacoma  (Cushman  Dam) 
project  in  1925,  its  rated  capacity  being 
1850  c.f.s.  under  200  ft.  static  head.  The 
illustration  shows  the  valve  partially  opened, 
discharging  approximately  900  c.f.s  under 
175  ft.  head. 

The  regulator  is  provided  with  hand  control, 
and  is  also  equipped  with  a  90  in.  Pelton  butter¬ 
fly  valve  to  permit  unwatering  of  the  discharge 
valve.  The  butterfly  valve  is  provided  with 
elearic  motor  operated  control. 


THE  PELTON  WATER  WHEEL  COMPANY 

Hydraulic  Engineers 

2987  Nineteenth  St..  SAN  FRANCISCO  100  Broadway,  NEW  YORK 

Divisional  Office  in  American  Trust  Building,  Birmingham,  Ala. 


.\ssorlated  Conipanles:  Wm.  Cramp  &  Sons  Ship  A 
Engine  Bldg.  Co..  Philadelphia:  Dominion  Eng.  Works, 
Montreal:  Soeiedade  Anonyma  Hilpert.  Rio  de  Janeiro. 


Paeiflc  Coast  Representative:  LAmer  Engineering  Co., 
Philadelphia.  Pa.;  De  La  Vergne  Machine  Co.,  New 
York,  N.  Y. 


RoTURBo  CENTRIFUGAL 


When  delays  are  costly 

capacity  counts 


PUMPS 


HIMIMMMlIlllllllHMIlHMIltlMIMIIlllllMlillMlilMllilimillllllllllllHIHHlIMHlIlUllilNllllllINHIIIIUUlllHIIIIIIIIHMIlliniilliiiauW 
1  GfiT  OUB  CATALOGUE 


Kzy K  KINDS 

BUFFALO  STEAM  PUMP  CO.,  180  Mortimer  St.,  Buffalo,  N.  Y. 


e  Laval 

I  SteamluibiiieCo.,uentoiisN.L 


Contractors  appreciate  the  high  capacity  feature  of 
Humphryes  High  Capacity  Diaphragm  Pumps 
for  they  know  that  the  speedy  elimination  of  water 
often  prevents  serious  and  costly  delays. 

W’hen  purchasing  a  diaphragm  pump  consider  the 
capacity,  construction,  accessibility,  and  portabil¬ 
ity.  Investigate  the  Humph rycs-line. 

Real  power  pump  construction  gives  the  illustrated 
trailer  unit  an  unequaled  capacity.  Trailers  are 
made  in  both  three  and  four  inch  sizes. 

W rite  for  details. 

The  Humphryes  Manufacturing  Co. 

Mansfield,  Ohio 
Distributor*  in  principal  citiss 


Med  and  steam  eonditlouf: 
IP.  Catalog  D41.  Double 
ng  GMrs.  CatslocGll 
111  capacities.  Cstslog  B4I 
id  Comprossort.  Cstalig 
1  Gosrt.  Cstslog  R4I 


<g>  LECOURTENAY  <$> 

CENTRIFUG.AL 


LECOURTENAY  CO. 
3  MAINE 

NEWARK.  NEW  JBBSET 


Two  GOIIDS  Centrlfufftl  Pumpt.  recently  InsUlled 
by  the  City  of  CornAw.  N*ew  York.  Each  ii  retcU 
at  2,676,(100  gals,  per  24  hn. 


GOrii>$  Horlsontal  Triplex  Pump  rtted  at  S.OOO.OOO 
fiU.  per  24  hrs..  which  has  glren  efDclent  lervice  for 
i3  years  to  the  City  of  Coming,  New  York. 


The  City  of  Corning,  New  York,  had  proof  of  tip 
ei-onomical  pump  performance  of  QOlXDS  PUMPS  right 
In  their  own  water  works  plant.  The  unfailing,  efflciem 
service  given  for  13  years  by  a  GOl'LOS  Triplex  Pump 
became  the  deciding  factor  In  the  selection  of  GOULDS 
IM'MPS  for  the  additional  capacity  reaulred  at  this 
plant. 


GouMs  Pumps  for  Water  Works 

Waterworks  pumping  calls  for  absolute  reliability,  and  continuous  opera¬ 
tion,  with  minimum  attention  over  long  periods  of  time. 

GOULDS  PUMPS  have  been  on  the  market  for  78  years.  Their  design, 
the  result  of  long  and  varied  experience,  insures  long  life,  high  efficiency, 
and  freedom  from  trouble  and  repairs.  Only  the  best  ir.  materials  and 
workmanship  enters  into  their  construction. 

Every  GOULDS  PUMP  is  guaranteed  to  perform  satisfactorily  the 
specific  work  for  which  it  is  recommended. 

GOULDS  PUMPS 

cover  the  entire  field  of  modern  pumping  services 
The  list  at  the  right  hand  side  of  this  page  is  brief  evidence  of  the  versatility 
and  wide  application  of  the  GOULDS  line  for  all  pumping  services. 
There  is  a  standard  type  of  GOULDS  PUMP  for  most  conditions  of 
head,  capacity  and  drive. 

PROMPT  SHIPMENT 

Insured  by  large  stocks  carried  at  our  factory  and 
branch  warehouses. 


^  GOULDS  PUMPS ' 
Centrifugal,  Triplex, 
Rotary,  Vacuum,  etc.  f^or 

>4ir  Wathing  and 
Humidifying 

Building  Equipment 
Services — including : 
Elevator  Service 
Booster  Service 
Ice  Water  Circulating 
Sump  Pump  Service 
Heating  Systems 

Construction  Work 
Unwatering  Excavations 
General  Water  Supply 

Fire  Protection 

General  Water  Supply  in 
Hotels 

Apartment  Houses 
Office  Buildings 
Industrial  Plants 

Irrigation 

Mine  and  Quarry  Service 
Drainage 
Cyanide  Mills 
Flotation  Plants 
Refineries 

Waterworks  Filtrationfand 

Sewage  Disposal  Plants 

Petroleum  industry 
Oil  Pipe  Lines 
Oil  Refineries 
Gasoline  Plants 

Process  Work — including 
such  industries  as: 

Coke  and  Gas — 

Chemical — Cellulose — 
Paper — Food — Sugar — 
Textile 

Refrigerating  Plants 

Steam  Power  Plants 
Boiler  Feeding 
Economizer  Service 
Condenser  Service 
Fuel  Oil 


The  Goulds  Engineering  Staff 

is  ready  to  co-operate  with  consulting  engineers, 
municipal  engineering  departments  and  contractors  in 
the  solution  of  pumping  problems.  There  is  no  charge 
or  obligation  involved. 

Write  us  for  full  particulars.  We  will  respond 
promptly  to  your  request. 

The  coupon  Will  bring  Bulletins  and  GO  ULDS  DATA 
BOOKS  on  pumping  as  applied  to  a  great  variety  oj 
industries.  Send  the  coupon. 


Goulds  Pumps,  Inc. 
Seneca  Falls,  N.  Y. 


Gentleineni 

I  am  intemted  in  pumpa  for  water-works,  aewage  plants,  construction 
work,  etc.  Please  send  Bulletins  and  the  Ooulds  Data  Books. 


GOULDS  PUMPS,  Inc. 

Seneca  Falls,  N.  Y. 

90  Branches  and  Representalioes 
in  Principal  Cities 
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Vol.  96,  Nu.  2a 


IN  times  of  emergency  — 
when  you  simply  cannot 
suSer  a  shut-down,  you  will 
find  that  a 


I  225  West  42nd  Street,  New  York  Clty»  N.  Y. 

.iiiiiiiiiiiMmiiiiiiiiiiiiiiMmiiiiiiiiiiiiiMMiiiiMiiiiiiiiiiiiiimiiMiiiiiMiMiiimmiuiimiiiiiiimiiiiiiimmiiiiiimiiMtiiiiiiiiiiiiii;  ;..:7 


I  S.  Morgan  Smith 
I  Company 

I  York,  Pa. 

i  Bmldnt  ot 

I  HYDRAULIC 
I  TURBINES 


UM 


If  interested, 
write  Dept.  “E" 
tor  Bulletin. 


WORTHINGTON 
TRIPLEX  POWER  PUMP 

will  stay  on  the  job  without 
a  protesting  murmur  and  see 
it  through  to  successful 
completion. 

Even  if  the  water  pumped 
be  turbid  or  abrasive,  you  will 
find  that  it  makes  little  differ¬ 
ence  to  one  of  these  sturdy 
pumps.  Like  all  true  friends 
a  Worthington  pump  will 
render  faithful  service  for 
years. 


. . . 


I  fILUS  CHflLNERS 

I  I  MiLWMmi,  wis.  U.S.A.  ir 

=  Crushing  and  Crment  Macbtnerr— Hydranlle  Turbine*— Oeotrlfo* 

=  gal  Pump*— Power  and  Eiectrical  Machinerjr — ^Pumping  Engine, 

1  —Air  CompreMor,. 


■JIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIimillHIlinilMllllllllinillinilMIIMMIIIIMIMIIIIIIIIIIMMIIMIIIIIIIIIIIIIIIIIIIIIIIIimilJil: 


ERIE  Centrifugal 
DREDGING  PUMPS 

Por  nearly  40  yean  usen  ererywbere  bare  | 
found  them  a  most  prontable  Investment.  : 
Built  for  tiardest  senrlre  In  handling  sand  | 
and  gravel.  Set  Bulletin  41.  | 

ERIE  PUMP  a  ENGINE  WORKS 

192  Qlenwood  Are..  Medina,  N.  Y.  f 

. . - 

UIIIUIIIIIIlIHUINIIIIIIIIIIIIIIIHIIIIIIIIUIIIIHIIIIIUIIIIIIUIIIIIIUIIIIIIIunMIlllllllllllllllulllMIIIIUHMIlllltllllNIIIIIIIIIIIIIUIIllllll.i,  : 


Smoke  Stacks,  Water  I 
Tanks  and  General  Steel  | 
Plate  Construction 


The  Petroi.f.u.m  Iron  Works  Company,  Sharon,  Pa. 

Branrh  Plant.  Knnaa*  City,  Kan. 

New  York  St.  LouU  Houston  Kansas  City  Tulsa.  San  Francisco 


SiuiHiiHHiiiNiiiiiiiuiiiiiiiniiiHMiiniiiiiiiiNiiiiiiiiiiiiiiiiiiiiiiiniiiitiiiiiiiiiiiiiiiiiiiiiiiiiniiiiiimiiiiniiiniiiiiiiMiiimiMiiiiiiiuiK 


Worthington  makes  all  types  of  pumps, 
steam  and  power  driven,  reciprocating 
and  centrifugal. 

The  pump  in  the  illustration  is  a  single-acting 
Wonhington  triplex.  It  ii  suited  for  general  contract¬ 
ing  service,  general  water  supply,  mine  pumping  and 
the  feeding  of  small  boilers.  Double  openings  are 
ptovided  for  both  suction  and  discharge  connections, 
permitting  the  use  of  pipe  connections  that  are  most 
convenient.  Many  other  types  are  made:  — simplex, 
duplex  and  triplex;  single  and  double  acting  for  all 
claases  of  service. 

S231-S 

WORTHINGTON  PUMP  AND  MACHINERY  CORPORATION 

Its  BROADWAY,  NEW  YORK  CITY  aWANCH  OFPICSS  IN  a,  CITUl, 


UIIIIIIIUUIUIUIIIMIIUIIIIIIIIIIIUIIIIIIIIIIIIIIIIIIMHIIIIIIIIIIIHIIIUIIIIIIIIIIIIIIIIIIIIIIIIIIUIIIIIIIIIIMUIIIUIIIIIIUIIIIIIIIIIIUIIIIIIIIIIHIIU 

I  STEEL  TANKS  For  All  Purposes  1 

I  Standpipes,  water  towers,  surge  tanks,  penstocks,  flumes,  pulp  | 
I  tanks,  chemical  tanks,  riveted  pipe,  smokestacks,  flues  and  | 
I  breechings,  general  steel  plate  construction. 

1  TIPPETT  &  WOOD.  Phillipsburg,  N.  J.  | 

I  New  York  OIHre,  S3  Park  Place 

JlllllllllimiMNWIIMMmSSmilHIIIHIimilUlimSIWHISntlllllNIlimllllllllWIIIIHIIIIHIIIIIMHIINSMRaHHIIIIIMIIIIIIIinlllHU’: 

-■llllltllUIIIIIIIMIIHHIMIIIIIIIIIIIIIHIIIIIIIIIIIIHIIIHIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIimilllllllllllllllllllHIIIIIIIIWiaMllllllimllMtim™;'’". 


TANKS 

A//  capacittf'S  from  SOO  gol.  to  30,000  bbt. 

General  Steel  Plate  Construction 

G  R  A.VE  R  Corporation 

jess  Todd  Avenue _ ;  F:a*t ,  ChicaKo,  lAuiang, 


MlililllMllllMniUlMnilllMIllllinunillMliillUltUUIIIIIlllitiniMItllMltlllllMIIHMIUHMIlltlllllli  inilllllMItllMIUlllllllHllli' 


Steel  Plate  Construction 


ranMiiissiDii 
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SUMMERHAYS 

RADIAL  BRICK 
CHIMNEYS 

AND  BOILER  MASONRY 


CONCRETE 


RADIAL  BRICK 


BOILER  SETTINGS 
COMPLETE  POWER  PLANTS 


Pul  our  60  years  of  highly 
specialized  training  aiMcs<f> 
periencetowork  on  your 
diimney  problems 

Sen^far  ^aia  -photographs 
and  names  of  customers 

Suw^erhays  sons 

ROCHESTER.  N.Y. 


THE  RUST  ENGINEERING  CO. 
ENGINEERS-CONSTRUCTORS 
311  ROSS  STREET.  PITTSBURGH,  PA. 
NEW  YORK  WASHINGTON  ->  BIRMINGHAM 


IX/COCD  REINFORCED 
W  EsDlLlx  CONCRETE 

CHIMNEYS 


Better  Specify — 

KELLOGG 

CHIMNEYS 


.  ,  S  ■  More  Than  Two  Thousand  in  Uae 

n  Builders  of 

■  The  Highest  Masonry 

Structure  in  the  World 
at  Tokio,  Japan 
Height  672  ft. 

'  ;  Inside  top  diameter  3  ft.  6  in. 

Catalot  sent  free  upon  requeat.  j 

Contracts  executed  in  all  parts  of  the  world.  : 

The  Weber  Chimney  Company  i 

1453  McCormick  Building,  Chicago,  U.  S.  A.  | 
Sales  offices  throughout  the  world  I 

itiMiiiiinMiiMiiiiiiiiimMiMiiniiiiiiiiiiiiiiiiiin.iiiiiiiiiitiiiiiHiiiiiiiinti.tMiMiiiiiiiniiiiiiiiiiiiiMiiiiMiiMMiiitMininmmvil 


That’s  the  safest  wav  out  of  future  draft 
troubles.  These  splendid  radial  brick 
stacks  are  designed  by  experts  to  meet 
specified  demands.  Built  of  evenly 
burned  brick  having  patented  corrugated 
sides  that  add  per  cent  to  the  strength 
of  the  mortar  joint.  May  we  send  you 
Bulletin  No.  60? 


The  M.  W.  Kellogg  Company 


7  Dev  Street 


rhimnej’s  nnd  Weldrd  Piping 


i  THE  WALSH  &  WEIDNER  BOILER  CO. 

I  Manufacturers  of 

I  Forged  Steel  Sectional  Header  Boilers,  Box  Header  Boilers, 

\  Return  Tubular  Boilers,  Steel  Tanks,  Special  Steel  Plate 
I  Construction. 

Plant:  Chattanooga,  Tenn. 

i  Sain  Omeu:  New  York.  New  Orleans.  Houston.  San  Pranclaeo.  Kintaa  CltT. 

I  Memphis.  OreenTillo.  Harana,  Cubs 

'"iiiiiiimiiiiiiiMiniiMiiiniiiininiiiiiiiiiiiinMiiiiiMiiiiiiiiiiiiiiniiiiiiniiiiiiiiiiiiiiiiiiiiiiiiiiiMiiniiiiiiiiiHiinmmNiiinMnmiiiin 


THE  HEINE  CHIMNEY  CO. 

ENGINEERS  and  BUILDERS 


RADIAL  BRICK 


CONCRETE  CHIMNEYS 


Boiler  Settings — Chimneys 

Ballard,  Sprague  &  Company 

Incorporated 

25  E.  26th  St.,  New  York,  N.  Y. 


Now  York,  N.  Y. 
30  Church  St. 


Chicago,  III. 

Ill  W.  Washington  St. 


Branch  otKecs  in  all  principal  aitiaa 


. mrmiiiiinniiiinmimiiniiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiBiiiisiiiiisssissnsssi 

©American  Chimney  Corp. 

Main  Office,  147  Fourth  Ave.,  New  York 

Philadelphia  Boston  ‘  Clereland  Detroit 

Brick  Chimneys— Boiler  Settings 

give  lasting  service  under  severe  operating 
conditions.  Designed  and  buiit  by  men  with 


IMPROVED  EXPANSION  STIFFENER 

Aeeordlon  trpe.  Patented,  nectrletlly  welded.  Ap 
niied  to  Breochingi.  uptakes,  air  ducts.  EUmlnatet 
alldlag  lolnta.  Coats  no  aort.  Write  for  list  »l  aaera 

CONNERY  A  COMPANY.  Inc. 

Second  and  Luseraa  Straata,  Philadalphia,  Pa 


CUSTODIS  CHIMNEYS 


Perforated  Radial  Brick  Chimneys 
Chimneys  of  all  sizes,  for  all  purposes,  for  boilers,  furnaces,  chemical 
plants,  destructors,  etc.  Experts  in  repairing  chimneys.  Lightning 
rods  installed  and  repaired.  Specifications,  plans,  designs  and  data 
lumished  free  upon  reouest.  Bend  for  Free  Booklets  No.  313. 

“How  to  Determine  the  Proper  Size  of  Chimney"  and 
“Treatiee  on  Calculation  of  Stresses  In  Brick  Chimneys.’’ 

Alphons  Custodis  Chimney  Construction  Co. 

95  Nassau  St.,  New  York  Marqvotte  Bldg.,  Chicago 


Desfgiieci  in  special  types  for  structural  bridge 
and  railroad  work,  boiler,  tank  and 
stack  construction 

Writ*  f«tr  Cajtaf^g 

JOHN  F.  AIXEN  CO„  372  Ger.rd  Ave..  New  York 


yiitnMiiitiiiiiiiiiiiiiiMiinniiiiMniiiiiiiiiMiiMiMiiiiiiiitiiiiiiiiiitiiiiititiiiiniitiiiiiiMmiiiintntitimmmtttntinimitiiitmiiiiMiiiii 


I4RLE 


Cut  Gears  For  Any  Purpose 
Bridge  Operating  Machinery 
Special  Machinery 
“Lea-Simplex”  Cold  Metal  Saw« 


ITHE  EARLE  GEAR  AND  MACHINE  CO. 

PHILADELPHIA,  PENNSYLVANIA 


niuiMiMMiMiM(iniiiiiiiMiiiMinimiiHiiiMiMiiiiMiiiiniiiniiiimiiiiiir”"''''^'nr"!'mTiTmiinmnmm!mminniiiiiitiiimmiiMii; 


STEEL  FRAMED 
STRUCTURES 


vitinMiimiiiimiiiiiiiuiiiiiiMiiiiiHimimnMumimniiMiuiMiiiiMiiiiimiimmHiMiiiiiiMiiMiiiiiiMiimiiMiMmMiiitiiiMiiiiMiii!: 

uttMitniiiMiiiiiiiiiiiiiiiiiiiiiiuiiiiiiiiiiiiiiinitiiiiiiiiiiNiuuuuuuiimiiiniiiiitiMiMiiiiiiiitiitiiiiiHiiitiimiiHiiiiiiiiiiiiMiiiiiiiiii 

I  ^^^STRUCTURALSTEEL*^" 

i  We  are  completely  equipped  for  fumishingr  and  erecting  heavy  roll- 
i  ing  null  buildinge.  sheet  and  tin  plate  plants,  machine  shops. 
=  foundries,  factories,  crane  runways,  bridges  and  all  manner  of 
=  construction  requiring  highly  fabricated  steel  work. 

I  All  varieties  of  steel  plate  work.  Forge  and  hammer,  oxynicetylene 
1  ST  electric  welding. 

I  BLAW-KNOX  CO., 

=  fiiiiinMiMiimmitiiiitiMMtiiiinitiniiiMiitiimniiHinitMimiiMiiHiinmitiiiiimiMimiiiHMiiiiiiiMiiiiiiiitiiiiiiiiiiiMiiinn . . 


^nitniitiniiiiiiniiniiniiinHiiiitininmiiiiiiiiiiiMiiiiiiiiilinMiimiiliiiUiKHit'^ 


'  TnTTTtntiiiiintiiiiiiniiiiiiitiiiittiiiiitiinint^ 


uiMMiiiiiiiiMiiiiiHitiiiiiiifiiimiiiiiiiiiiiiiMiiiiiiiiiiiiiiiiiiiiiiHiuiiiiHiiminiiiHiiiiittiiMiiiiiiiiiniiiiiiiiiiiiiuuiiiiiiiiiiinitiiiii 


P'.l 

yMiimeapolis  Steel  and  Madhinery  Co.'"'’ 

Minneapolis 


MV^ 


SERVICH 


MISSISSIPPI  VALLEY 
STRUCTURAL  STEELCa 

Decatur,  Illinois 
St.  Louis  Chicago 


atutiinma 


PITTSEsRGH 
STEEL  TANKS 


FORCED  DRAFT 
DUCTS 


Send  Us 
Specmcations 

or 

Dine  Prints 

Tor 

Quotation 


TANKS 


SHEET  AND 
PLATE  STEEL 
CONSTRUCTION 


UTTLEFORO  BROS. 

451  EAST  PEARL  ST. 

CINCINNATI,  OHIO. 


PoST-AN  D-M^CoRD 

•INCOfiPOffMCO* 

-STRUCTURES-  > 

-ONtHUNOREOANOONe-  y 
\  -PARK  AVENUE-  X 


Floatinc 
Dry  Dork* 
Rrinfnrrrd 
Cnncrrtr 
M'nodrn  Frame 
Cnnatrnrtlofi 
TomplHr 
Indnatrlal 
Planta 


»rel 
Frame 

Tonatmetion 
Fartory 

Constraetion 
Pier  Shedi 
Flrrated  Railroads 
Kteel  Tanka.  Tower* 
and  Stark* 


Bethlehem  Steel 
Company 


Elevated  Tanks  Surge  Tanks 

Standpipes  Steel  Penstocks 

Oil  Storage  Tanks 
Btni  }or  Catalog  ffo.  S 

Pittsbur^h-Des  Moines 
Steel  CompaAy 

805  Curry  Bldf .  907  Tuttia  St. 

Pittsburfh,  Pa.  Dca  Moines,  la. 

NawYoil*  Chicafo  Richmond  Dallas 


Design,  fabrication,  and 
erection  of  steel  for 
bridges,  buildings,  and 
other  steel  structures. 

General  Offices:  BETHLEHEM,  PA. 

DUtriet  OIKeaat 

New  York  Baltimore  Buffalo  Chicago 

Boaton  Atlanta  Clavaland  St.  Louis 

Philadelphia  Pittshurgh  Detroit  San  Francisco 

WnsbingtoD  Cincinnati  Loa  Angales  Saattia 


Tiimr: 


THE  BABCOCK  &  WILCOX  COMPANY 

85  Liberty  Street,  New  York 

Builders  since  1868  of  Makers  of  Steam  Superheaters 

Water  Tube  Boilers  since  1898  and  of  Chain  Grate 

of  continuing  reliability  Stokers  since  1893 

BRANCH  OFFICES 

Boston,  49  Federal  Street 
Philadelphia.  Packard  Building 
Pittsburgh,  Farmers  Deposit  Bank  Building 
Cleveland,  Guardian  Building 
Chicago,  Marquette  Building 
Cincinnati,  Traction  Building 
Atlanta,  Candler  Building 
Phoenix,  Ariz..  Heard  Building 
Dallas,  Tex.,  2001  Magnolia  Building 
Honolulu,  H.  1.,  Castle  &  Cooke  Building 
Portland,  Ore.,  805  Gasco  Building 


BRANCH  OFFICES 
Detroit.  Ford  Building 
New  Orleans,  344  Camp  Street 
Houston,  Texas.  1011-13  Electric  Building 
Denver,  435  Seventeenth  Street 
Salt  Dake  Citt,  405-6  Kearns  Building 
San  Francisco,  Sheldon  Building 
Los  Angeles.  404-6  Central  Building 
Seattle,  L.  C.  Smith  Building 
Havana,  Cuba,  Calle  de  Aguiar  104 
San  Juan,  Porto  Rico,  Royal  Bank  Building 


WORKS 
Bayonne,  N.  J. 
Barberton.  Ohio 


220  Broadway. 
Nfw  York  City 


Vol.  96,  N’o.  23 


Market— E  N  GIN  BERING  NEWS-R  E  CO  RD— Place 
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The  Mount  Vernon  Bridge  Co.  [  {SnCddHlXbitCCtllfdlXl*0nQl0l1)Sl 

I  ENGINEERS  AND  MANUFACTURERS  OF  |  j  LOUISVILLE  KY,  I 

I  Iron  and  Steel  Mill  Buildinds  and  Structural  Work  I  |  __  _  i 

I  Railway  and  Highway  Bridges,  Roofs,  Viaducts,  etc.  I  I  STRUC1VRAL  STEEL  tiid  ORNAMENTAL  IRON  | 
i  MOUNT  VERNON  OHIO  i  ^  Large  stock  of  Standard  and  Bethlehem  Shapes  | 

I  *  I  I  Immediate  Shipment  of  Fabricated  or  Plain  Material  | 

iiiiiiininnnmiiiuiiuiiitiiiMiiuintiMiMiiiiiiiiuiiiiMiiiMiiMiiiuMinMiiiiniiiiiiuiiiuMiiiiiniiiiiiiiiiiiiiiniiir~miniiiiiii>iMuiiiiS  fiitiiiiiMiiiiiiiiiiiiiiMiiiMiiiuiiiMiiiiiiiiiiiiiiiiiiiiiiiiiiiniiiiiiiiiiiiiiuiiiiniiiiiiiiiniiiiiiiiiniiiMitniiiiiiiiiiiiiniiiiiiiiiMiiiiMiiii'  . 

UIIIIIIIIIIIIIIIIIIIIIIIIIUIIMIIIIIIIIIIIIIIIIIIIIIIIinilinillllMIIIIIIIIIIHinillllMIIIIIIMlinilMMIIIIIIIIIIIIMtlllllimnillUIIIUUIIIHIUIIinM!*  UMMIIIIIMIMMIIIIIIIIIIIIIinilllllllPIIMIIIIIMIIIIIIIIIMIIIIIIIIIIIIMIIUIIIIIIIIMIIIIIItMlinilMIIIIIIIIIIIUIIIIIIIIMIIIIIMliniinilJIIMIIIIi'  j 


I  GUIBERT 

I  WE  FURNISH,  FABRICATE  AND  ERECT  | 

1  STRUCTURAL  STEEL  OF  ALL  CLASSES  | 

5  Large  Stock  of  Bethlehem  &  Standard  Shapes  Carried.  I 

2  Quirk  Deliveries.  Low  Prices.  1 

i  AGENTS  WANTED  i 

I  GUIBERT  STEEL  COMPANY,  PITTSBURGH.  PA.  j 

nnimmimtiniitnnniniiiiiiMtminitMMiMiiiiiiiiniiiitiiiiiiiiiiiiMniiiiiiniinnniinininiiinniiiiinimiiiitniiiiiiititiiiiiiiiiiHiHiiH 

I  BLOCKS 

=  *  lubitantl.!  block  for  errry  purpose. 

I  ^  *!>(«  fvr  Cntaioa  Vo  22 

I  Patterson  Co. 

I  50  Water  St.,  Pittsburgh,  Pa. 

FiiiiMiiiiiiiiiHiiiMMtiiiMMiiiiiniuiiiiiiiiiiiiittiUMMtMiiiiiiiiiiuiiiMiitiMiiiiiiMiiiiiiiNtilHHtiititMfmfrtrttttttttitfftnntttrmTririMi 
inMdUICIMMIIIIMIMIMIMIMIIIIIMIMIMMiniltItIMlimtIIIMIMIItMIIIIIIIMItMttnMinitllllllHiilltmmtnimmnmtimtMliHI 


STEELE  &  CONDICT,  INC. 

I  Mann/acturing  Engineers— Jersey  City,  N.  J. 

i  Most  Modern  Facilities  for  the  I 

5  DESIGN.  MANUFACTURE  and  ERECTION  of  I 

I  MACHINERY  and  EQUIPMENT  \ 
I  for  all  types  of  MOVABLE  BRIDGES  i 

I  Eatabliahed  i86S  | 

^ttTTnTTtutiniiiiiiiMiiiMtiiiniiiiiiiniiiiiinMMiinniiiMtiiriiMtiiHiiitumiiHitniiiiiiiiiHiMtiiif“"nitntiitiiiiitMn'iniiiiiiiiutuw8 
J  nn.uu,u«.uu..u..n«.nnnn.u.u,n.ann«nnnM,n™_  ^ 

I  Boston  Bridge  Works! 

I  INCORPORATED  | 

47  Winter  Street,  Boston,  Mass. 

I  Bridges  and  Buildings] 


McClintic  Marshall  Com 

STEEL  BRIDGES  &  BUILDINGS 

■  PITTSBURGH,  PA.  -  Offices  in  Principal  Cities 


"aiMiiiinMiiiiin  I,  HI  :  iiinii  i  iiniiiniiitiiiiiiiiiniiiiiniiiiiiMimiiimiiiimniimnimiiimiiiimimiiniimtnnMnnnMHniiiiMitinimiimnimiittimiiiitiiimiiiuimiiimmiinHmiiiinmminnniiffnnmiiinimniiimniiimRiiiitiin 


American  Bridge  Company 

Empire  Building— 71  Broadway  New  York,  N.  Y. 

Manufacturers  of  Steel  Structures  of  all  classes 
particularly  BRIDGES  AND  BUILDINGS 

AL^O  STEEL  BARGES  FOR  HARBORS  AND  RIVERS,  STEEL  TOWERS 
FOR  ELECTRIC  TRANSMISSION,  HEROULT  ELECTRIC  FURNACES,  ETC. 


NEW  YORK.N.Y. 
Philadelphia,  Pa. 
BoftCon,  Mass. 
Baltimore,  Md. 


SALES  OFFICES 
CHICAGO,  ILL. 

4)uU,  Mo.  Duluth,  Minn. 


PITTSBURGH,  PA.  •  CHICAGO,  ILL.  = 

Cincinnati,  Ohio  St.  LouU,  Mo.  Duluth,  Minn.  Paci*^  Coasr*neof 

Cleveland,  Ohio  Denver,  Colo.  Minneapolis.  Minn.  Francisco  Cal  Ponland  Oi» 

Detroir.Mich.  Sal.  Lake  Ci.y.  Utah  iT.  W^! 

Export  Representative :  United  States  Steel  Products  Co.,  30  Church  Street,  New  York. 


St.  Louts,  Mo.  Duluth,  Minn. 

Denver,  Colo.  Minneapolis.  Minn. 

Salt  Lake  Ciiv«  Utah 


BERLIN  CONSTRUCTION  CO. 

Structural  Steel 
Buildings,  Bridges,  etc. 

Office  and  Works:  BERLIN,  CONN. 

Branrh  OfUerH: 


2.5  Sanford  St. 
Springfield.  Masa. 


Works — Phoenixville,  Pa. 

The  Phoenix  Bridge  Co. 

— Bridges  and  Buildings-?-- 

Offices 

Phila.  New  York  Boston  Rochester  Washington 


bHiiriiiminiiiiiiinmiiiimiimnuMiiitmminmiiBtitiniiiiiiiiMiniiiiitniimniiitiiiinnMmmtnfTTmiiimiiimiiiniiiimniiimHii:  . . . 


GENERAL  CONCRETE  CONSTRUCTION  CD. 


ntTTnn^ 
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KEUFFEL  «  ESSER  CO. 
N«wYork,  127  Fulton  St. 

G.  O.  A  Fact.,  Hobohon,  N.  J. 
Chicago  St.  Louis  San  Francisco 
Montreal 


'crT'rrr— 


Steel  Buildings,  Bridges,  Etc. 


irginia  Bridge 


A  IRON  CO. 


Roanoke  Memphis  Birmingham  Atlanta 
VSiSHMr  New  Orleans  Dallas  I.ns  Angeles 

Charlotte  Tampa  Kl  Paso  | 

. . . 


HAMILTON  I 

I  Drafting  Room  Furniture  | 

I  Send  for  Cataloij  i 

I  The  Hamilton  Manufacturing  Co.  | 

I  Two  Rivers.  Wisconsin  I 

^iitmninMnidNHiiiiiiitiiiiMititiiHititiitiiiiitiiniiimiiiitiiiiitiiiiitiiiitiiiiiiMiHiiiiiiiiiiiiiiiiiiiiiuiitiHMtMiiiiiittiitiititfinniiii.iii 


More  proof  of  confidence 
in  K&.  E  Precision 


K  &  E  EnginecrinK  Instruments  were  used  in  the  construction  of  this,  the 
$4,000,000  \'ictory  Bridge  over  the  Raritan  River  between  Perth  .Ambo\  and 
South  Amboy,  N.  J.  This  bridge  was  built  by  the  State  of  New  Jersey. 

.Ask  for  a  demonstration  of  the  latest  K  &  E  Transits  and  Levels. 


TRADE  MARK 


MMl  Matti*m«nGal  Imtmtwnu 
luHng  T«p*«  intnmwiKt 


INDEPENDENT  I 

BRIDGE  CO. 

OFFICE  AND  WORKS:  NEVILLE  ISLAND,  PA.  I 
P.  O.  ADDRESS:  BOX  1920.  PITTSBURGH,  PA.  | 

iiiillininiiiiiiiiiiiiiiiuiiiiniiiiiiiiiiiiiiiinMUMiiiiiiiiMiMiiiiiiiiiiiMiiiiiiiiiiiiiiiiiMiiiiiiiiiiiiuiiuiniiiiiiiiiniiiniiiiHiiiMiiuiiniS 


s.  RELMONI  IRON  WORKS 

B^PHILADELPHIA  ■nEWVORN-  V  V  EDDYSTOMI 

ill  Engineers  LGmtra^iEx^^ 

71  STRUCTURAL  STEEL 


Comp/efe 

BuUdin^% 


I  Airmap  Corporation  of  America  I 

I  30  Church  Street,  New  York,  N.  Y.  | 

I  Makers  of  the  AIRMAP  I 

I  THE  ENGINEER’S  AERIAL  MAP  I 

I  Aerial  Photography  in  All  Its  Phases  | 

aniiiiiiiuiiiiimtmiimtinititiiHiinnimnNiMmimniiiiiiiiiiiiiniNnniiiiiiiiiiiiiiiiiiiiiiiuiiiiniHiniinffliiiiHiiniiiiumilinnHiJ 

. . 

a 


BERBER 

TRANSITS  AHo  LEVELS 
"  BOSTON, EO,MASS.,US.A. 


^HiiiiniiiiuiiiiHHiiiiiiuiiiniiiiiHimiiuiMiiiuiuiiiniuKiiiiiiiiiiuiiiiiiiiiniiiniiiiiiiiiMiiiinMiiiiMiiiHnn 
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Universal  Drafting 
Machines 


in  the  drafting  room  of  the  Crane 
Company,  Chicago.  Another  ex¬ 
ample  of  the  big  modern  plant  that 
starts  the  work  right.  Write  for 
our  1926  catalog. 

Universal  Drafting  Machine  Co. 

Cleveland,  Ohio 


BUFF  TRANSITS 

Have  graduations  of  ex¬ 
treme  accuracy.  Engineers 
know  this. 

All  Latest  Improvements 
in  New  Bulletin  No.  25 

BUFF  &  BUFF  MFC.  CO. 

Boston,  Mass. 


■illllllutiiinniiiiiniinnmminiiiniuiiiiiiuiuuHiUlUUluuiniiiiiiiuiiiniiiiiiiiiiiiNOiiiiiiiitiiiiiiMiiiiiiiiiminniuiniiiniuii 

I  Have  You  a  Copy 

§  _  1^^  of  our  new  80-pa(re  cstalos?  Ask  for  it  now 

g  and  have  it  for  later  reference  if  you  do  not 

a  need  an  instrument  now.  Free  trial  if  you 

I  IBMOUWI  want 

I  W  Jost  say  RF-84  on  a  postal. 


Send  for  Catalog  BX-10  of 

PRECISION 

ENGINEERING  INSTRUMENTS 

Wm.  Ainsworth  &  Sons 


The  L.  Beckmann  Co. 
1624  Jackson  St.,  Toledo,  O. 


DENVER,  COLORADO.  U.  S.  A. 


iMiiiuiimimaiiiumaniisiiiA 


QualitV  Evidenced  Since  188t 

*  .  Office  and 

Supplits 

Transits — ^Levels — Alidades 

PRECISE — SENSITIVE — STRONG 

The  A.  Lietz  Co.,  San  Francisco.  U.  9.  A. 


tow  TAPES 

Contractors — Builders 

In  patterns  and  grades  best  for  each  purpose. 

The  complete  solution  of  your  problem  of  accurate  measurements. 


Send  for 
Catalofue 


. . . . . . . 
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How  Do  Your  Field  Men 
Keep  Up-To-Date  on 
New  Methods? 


Contractors,  construction,  engineering  and  indus¬ 
trial  companies,  federal,  state  and  municipal  en¬ 
gineers.  railway  and  public  utilities  engineers  are 
invited  to  enter  with  Successful  Methods  the 
names  and  addresses  of  their  superintendents, 
foremen  and  others  in  charge  of  their  field  work. 


Robert  Dickson,  38  years  a  “Gurley-craftsman,”  magnetizes 
and  adjusts  Gurley  compass  needles. 


The  McGraw-Hill  Publishing  Company,  Inc., 
tvill  he  glad  to  send  free  sample  copies  of 
Successful  Methods  to  these  men  with  a  view 
of  securing  their  subscriptions  at  the  low  Charter 
subscriber  price  of  Three  Years  for  One  Dollar. 


Direction  counts.  Like  the 
Lodestone,  Gurley  points  at 
one  goal — Service  to  the 
Engineer. 


It  will  be  to  your  advantage  to  have  these  men 
keep  up-to-date  through  Successful  Methods, 
the  new  McGraw-Hill  Pictorial  Paper  devoted 
to  field  methods  and  plant. 


If’ill  you  give  us  their  names  and  addresses  on 
this  coupon? 


Send  this  coupon  to  Succf.ssful  Methods 


CHESTERMAN 

TAPES,  RULES,  GAUGES,  Etc, 

The  World’ 


Successful  Methods, 

McGraw-Hill  PublishinK  Co.,  Inc.. 

Tenth  Ave..  at  36th  9t.. 

New  York  City.  N.  Y. 

I  will  be  glad  to  have  you  send  free  sample  copies  of 
Successful  Methods  to  the  following  men.  It  will  not  be 
necessary  to  mention  my  name  in  any  correspondence  with 
these  men. 


’s  St-mdard  for  Accuracy  and  Durability 


Name  . 

•Address  . 

City  and  State  . 

Company  Employed  By 
Nature  of  Business  ... 


WIEBUSCH  a:  HILGER,  Ltd. 


Name  . 

.Address  . 

City  and  State . 

Company  Employed  By 
Nature  of  Business  . . . 


NEW  YORK 


Sole  U.  S.  Agents 


‘JMIIMIIIIIIinilMIMIIIIMIMIIIIIIIIIIIIIIIIIIIIIIIMIIIMIIIIIIIIIIIIIIIMIIIMlinillltMIIIIIMmtIIIMIMtIlllllllimUIIMmtHlltlllMMIIIItllMlimu 

i  BRANDIS  INSTRUMENTS  OF  PRECISION  | 

I  AVe  repair  and  adjust  Surveying  Instruments  of  all  kinds  —  those  | 
I  of  other  manufacturers  as  well  as  our  own.  Examinations  and  esti-  | 
I  mates  are  made  within  24  hours  of  receipt  of  instruments.  Repairs  | 
I  are  usually  completed  in  5  to  3  days — sooner  when  necessary.  | 
I  AVhy  not  give  your  instruments  the  benefit  of  our  fifty-two  years  | 
I  experience  in  the  manufacture  and  repair  of  Transits  and  Levels?  | 

1  BRANDIS  &  SONS  INC  BROOKLYN  N  Y  | 

ailllMMIIIMIIIIIIIIIIIIMIMIIIIIinSMIlIKIIMIIIIIIIIIIIIIIMIIIUMflllllllMllllllllllinMIlMIIIIIIIMIIMIIMIIIIIIIHIIIIIIHIIMIIimniMIIIIIIMir: 


Name  . 

.Address  . 

City  and  State . 

Company  Employed  By 
Nature  of  Business  .... 


Keep  your  Eye  on  the  © 

searchlight  section  1 

and  your  advertisements  in  it 


Name  . .  . 

.Address  . 

City  and  State . 

Company  Employed  By 

Nature  of  Business  .... 
ENB-1 


\ 


Marlet—'E  NGINEERING  NEWS-RECOR  D— Piece 


Five  tons  being  lifted  by  Buda-equipped  Truck  and  Trailer  Grant 
used  by  the  City  of  Baltimore  for  work  on  highways  and  sewers 


Buda  Power  gets  under  the  load 

Rugged  power  that  gives  even  torque  mobility  and  speed  in  the  handling 

for  light  and  heavy  loads,  reliable  of  all  classes  of  materials  in  loads  up 
power  that  stays  on  the  job  year  in  to  10,000  pounds, 
andyearout.thriftypowerthatshows  Buda-powered  equipment  is  doing 
low  cost  of  operation  and  mainte-  successful  work  for  scores  of  muni- 
nance-that’s  the  kind  furnished  by  ^ipalities  in  the  constructionof sewers, 

Buda  engines  for  Truck  and  Trader  highways,  public  utilities  and  big 
Cranes  built  by  Harnwchfeger  Cor-  buildings.  Buda  engines  are  standard 

poration,  Milwaukee, Wisconsin.  applications  and  are 

These  Buda-equipped  cranes  meet  adaptable  to  a  wide  range  of  industrial 

the  growing  demand  for  greater  use.  Booklet  forwarded  on  request. 


CHICAGO 

SUBURB 


THE  BUDA  COMPANY,  HARVEY 

ESTABLISHED  1881 


ILLINOIS 


Buy  only  genuine 
Buda  Parts  for 
your  Buda  engine 


June  24,  1926 


Marhet—E  N  G  1  N  E  E  R  I  N  G  N  E  VV  S  -  R  E  CO  R  D—Flace 


133 


We  SmpWasis  is 


Quality  Springs  must 
function  without  fail¬ 
ure.  This  result  is  only 
possible  when  after 
each  of  the  many  pro¬ 
cesses  a  careful  in¬ 
spection  is  made  to 
assure  the  passing  of 
the  final  test 


QuaUtij 

AMERICAN  STEEL  &  WIRE 


Sales  Offices 


COMPANY 


Chicaco  New  York  Boeton  Cleveknd  Worcetter  PhiUdelphie  Pittiburf  h  Bu&to  Detroit  Cioclnneti  Baltimore 

Wilkea-Barre  St.  LouU  Kansas  City  St.  Paul  Oklahoma  City  Birmingham  Memphis  Dallas  Atlanu  Denver  Salt  Lake  City 

Export  Representative  t  U.  S.  Steel  Products  Co.,  New  York 
Pacific  Coast  RepresenUtive  >  U.  S,  Steel  Products  Company,  San  Francisco.  Los  Angeles,  Portland,  Seattle 
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Vol.  96,  No.  25 


Directory  of  Engineers 


New  England 


Adams,  H.  S. 

Consulting  Knginetr 
Wliarf  and  Dock  Ciiiiitrurtion. 
Koundationii.  Harbor  Works. 
Water  Terniiiials 
lot)  101  Ames  HUIk.. 

Boston  til)  Mass 


Barbour  and  Dixon 

F  A  Barbour.  O  Gale  Dixon. 
Water  Suptily.  Water  Piiriflea 
tion.  Sewcrase  and  Sewage 
Disposal. 

Boston,  Mass  ,  Tremont  Bldg;. 


Bcu^Ier,  Hdvvin  J. 

Consulting  Knginter 

Kailways.  Water  Power 
Foundations 

Kxuniinutioiis  and  Reports. 
Cheshire.  Conn..  Tel  305 


Tlio  Crandall 
Engineering  Co. 

Floating.  Basin,  and  Railway 
Dry  Docks 

AVharves,  Piers.  Terminals 
Harbor  Works 

Investigation.  Reports.  Plans, 
Suiiervision 

Boston.  Mass..  102  Border  St.. 
East  Boston  Sta. 


Caird,  James  M. 

Chemist  and  Bacteriologist 

Expert  Testimony:  Examinations 
and  Reports  upon  Proiiosi'd 
Sources  of  Water  Supplies:  Tests 
and  Supervision  of  Filter  Plants: 
Copper  Sulphate  Treatments  for 
Algae:  Sterilization  Treatments: 
Salutary  Investigations.  Includ 
ing  Typhoid  Fever. 

Troy.  N.  Y.  93  Fourth  St. 


City-Wastes  Disposal  Co, 

Specialists  in  Drainage  Sewer 
age  and  Sewage  Disposal 
Reports  and  Estimates  Surveys, 
Plans  and  Supervision. 

New  York.  43  Seventh  Avenue 


Cleveland,  H.  Burdett 

Consulting  Sanitarg  Engineer 
Associated  with  Cornelius  C 
Vermeule,  C.  E  Sanitary  Inves¬ 
tigations  and  Reports.  Watir 
Supply  and  Purification  Sewer¬ 
age  and  Sewage  Disposal 
New  York  38  Park  Row 


Concrete-Steel 
Engineering  Co. 

Designing  and  Supervising 
Engineers 

Conen‘te-Steel  Bridges 

New  York.  Park  Uow  Bldg. 


Fowler,  Charles  Evan 

M .  Am.Soc.  C.  E.,  -If.  Engr  Inst.  Can 
Consulting  Civil  Engineer 
Bridges.  Foundations.  Dredges. 
Dredging.  River  and  Harbor 
Improvement. 

25  Church  St..  Dime  Bank  Bldg 
New  York  City.  Detroit 


Foulks,  John  A. 

Consulting  Engineer 
Municipal  Engineering  &  Public 
Imtirovements.  Organization 
&  Management.  Investigations. 
Reports.  Plana.  Specifications 
and  Sutiervision. 

Newark,  N.J.,  18  A  30  Beaver  St. 


Fuertes,  James  H. 


H  Am.Soc.C.E. 


Ctrff  and  Sanitarg  Engineer 


Water  Supply  and  Water  Puri 
flcation.  Sewerage  and  Sewage 
Disposal. 


New  York,  333  Broadway. 


Fuller  &  McClintock 


Hopkins,  Charles  C. 

Consulting  Engineer 
Water  Supply.  Sewerage  Wastes 
Disposal,  Municipal  Engineer¬ 
ing.  Ex|>ert  Testimony.  Appraisals 
Rochester.  N.  Y.,  349  Cutler 
Building. 


Horton,  Robert  E. 

Mem.  Inst.  C.E.  Mem.  Am.  Soc.  C.E. 
Consulting  Hydraulic  Engineer 

Reports.  Estimates.  Design  and 
Construction  for  W’ater  Power, 
Water  Supply.  Storage.  Flood 
Control.  Irrigation  and  Drainage. 
Specialist  in  Hydraulic  and  Hy¬ 
drologic  Problems. 

Telephone  and  telegraph  address: 
Phoiu'  West  13  F-33.  Albany, 
N.  Y.  Mail  address  and  labora¬ 
tory.  Voorheesville,  N.  Y. 


Landreth,  Olin  H. 

Consulting  Engineer 
Hydraulic  and  Sanitary  Engi¬ 
neering.  Consultation,  Inves¬ 
tigation.  Valuation. 

New  York.  No.  150  Fifth  Ave 


Lee,  William  S. 


Main,  Charles  T. 

M  Am.Soe.M  E 

Plans  and  Siiecifications  for  Tex¬ 
tile  Mills  and  other  Industrial 
Plants.  Water  Power  and  Steam 
Power  Development.  Exaniina 
tions  and  Reports  on  Plants 
with  refereiK-e  to  their  Value, 
Reurganizatton  ir  Development 
Massachusetts  Trust  Bldg  . 
Boston.  Mast.  3UU  Devonshire  St 


Metcalf  &  Eddy 

(  onauitinff  ESngineers 
Water  Work*.  Seuerape  Works, 
liuiustriai  Wastes,  Municipal 
Kt'fuse  I)raitia>:e  Flood  l^o- 
tertion  Valuations  Sui>ervtsion 
of  OiK'ration.  Laboratory 
Uostoti.  Ma8<^,  14  lleaiMm  St 


Vaughan  Engineers 

John  F  Vaughan 
Design  and  Supervision 
Hydraulic,  and  Electrical 
Steam  and  Stnietiiral 
Industrials  A  Public  Utilities 
Investigations  and  Reports. 
Boston  Mass  18.”,  Devonshire  St 


New  York  &  New 
Jersey 


Banks  &  Crai]{ 

Engineers — Chemists 
Design.  Operation,  Valuation  In¬ 
vestigations  Water  Sewage  In 
dustrial  Wattes.  Pood  Chemistry. 
Deh.vdration.  Colloids.  Rese.arch 
.M  East  43nd  St..  New  York 
709  Telg  Bldg.,  Harrisburg.  Pa 


Barker  &  WTieeler 

Water  Supply  Public  Utility 

Sewerage  Valuations 

Sewage  Disposal  and 
Power  Systems  Rates 
New  York  City.  90  West  Street 
Albany.  N  Y..  36  State  Street 


Bowe.  Thomas  F. 

Consuffing  Engineer 
Reports  Waterworks.  Sewerage. 
Valuation  Treatment  of 
Design  Sewage 
Operation  Industrial  Plants 
New  York  City.  110  William  St. 


Hugh  L.  Cooper  &  Co. 


General  Bydrasske  Engineering 


Including  the  design,  financing, 
construction  and  management 
of  hydro-electric  power  plants. 


New  York  City.  101  Park  Ave. 


Coulter,  Waldo  S. 

Consulting  Engineer 
Water,  Sewcrige.  Industrial 
Wastes,  Drainage,  Power  Valu¬ 
ations.  Report* ,  Estimates.  Sur¬ 
veys.  Plans  anl  Supervision. 
New  York  City.  114  Liberty  St 


Davis,  Beniamin  H. 

Consulting  Engineer 
Monumental  Reinforced  Con¬ 
crete  Bridges  for  Parks.  Cities. 
Counties.  States  and  Railroads. 
Consultations.  Estimates  Plans. 
Specifications  and  Supervision. 
New  York.  Whitehall  Building 


Evans,  Randall  E. 

Consulting  Engineer 
Industrial  Examinations  and  Re 
ports  for  purposes  of  Valuation. 
Operation,  Ileorganiiation,  De¬ 
velopment,  Design  or  Financing. 
New  York  20  Vesey  St 


New  York.  170  Broadway 
Philadelphia,  Pa..  1001  Chest¬ 
nut  St. 

Toledo.  Ohio.  353  Summit- 
Cherry  Bldg. 

Kansas  City,  Mo..  600  Walnut 

St. 

West  Palm  Beach.  Fla..  Room 
3,  Realty  Bldg.,  115  H  Bo. 
Poinsettia  St. 


M  .Am.  Soc.  C.E.:  M .  Am.Soc. U  .E. 

M.  Eng.  Inst.  Van 

Fellow  Am.  Inst.  E.  E 

Chief  Eng.  Southern  Power  Co 

Consulting  Engineer 

New  York  City.  511  Fifth  Ave. 

Charlotte.  North  Carolina. 


Hazen  &  Whipple 


Allen  Hazen,  L.  N.  Babbitt.  H. 
Malcolm  Pirnie.  C.  M.  Everett 

Consulting,  Hydraulic  and  Sani¬ 
tary  Engineers 

Water  Supply.  Sewerage.  Drain- 
.age.  Valuations.  Supervision  of 
Construction  and  Operation. 

New  York  City.  25  W.  43rd  St 


McClellan  &  Junkersfeld 

Incorporated 

Engineering  and  Construction 
Power  Developments.  Industrial 
Plants,  Examinations.  Reports. 
Valuations. 

New  York.  68  Trinity  Place 
Chicago  St.  Louis 


Mead,  Daniel  W. 
Scheidenhelm,  F.  W. 

Consulting  Engineers 
Hydro-elbctric  Developments. 
Water  Supply,  Irrigation,  Drain¬ 
age.  Flood  Control. 

New  York,  50  Church  St. 


Meyer,  Strong  &  Jones, 
Inc. 

Power  Plants — Mechanical  and 
Electrical  Equipment — Heating 
and  Ventilating. 

New  York  City,  101  Park  Ave. 


Hill,  Nicholas  S.,  Jr.  Moran,Maurice& Proctor 


Consulting  Engineer 

Water  Suppl.v — Sewage  Dis¬ 

posal — Hydraulic  Development. 
Reports  Investigations 

Valuations  Management 

Design  Construction 

Operation  Rates 

Chemical  and  Biological  Labo¬ 
ratories 

New  York  City,  112  E.  10th  St 


Consulting  Engineers 
Foundations  for  Buildinirs. 
Bridges  and  Dams,  and  all  Sub¬ 
structure  Work.  Investigations. 
Reports.  Consultations,  Designs 
and  Supervision 

New  York  City.  9  East  45th  St. 


The  Pitometer  Company 

E.  S.  Cole,  Pres. 

Engineers 

Water  Waste  Surveys 
New  York,  50  Church  St. 


Ford,  Bacon  &  Davis 


115  Broadway.  New  York 


Philadelphia  Chicago 

San  Francisco 


Walter  Kidde  &  Company  Potter,  Alexander 

Incorporated  Consulting  Engineer 


Engineers  and  Constructors 
Business  established  1900 


H.vdraulic8.  Sanitation.  Concrete 
Structures.  Tel.  5501  Cortlandt 
New  York,  50  Church  Street. 


Inspections 

Reports 

Design 


Industrial  Plants  PottS,  Clyde 
Wharfs  and  Piers  jj.  Am.  Soc.  C.  E. 


Power  Plants 


Construction  Chemical  Work* 


Hew  York  City.  140  Cedar  St. 


Consulting  Sanitary  Engineer 
Sewerage  and  Sewage  Disposal, 
Water  Work*  and  Water  Supply 
Reports.  Plans  and  Estimates 
New  York.  30  Church  St. 
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Dwight  P.  Robinson 
&  Company,  Inc. 

Deiirn  and  Conatruot  Power 
Plants.  Hydro-Electric  Develop 
ments.  Industrial  Plants,  ((ail- 
road  Shops  and  Terminals. 

New  York,  125  East  40th  St. 


Wells,  James  P. 

Consulting  Engineer 

General  Hydraulic  Enrlneerln* 
InvestiKations.  Designs.  Sutler- 
vision  of  Construction.  Flood 
Protection.  Canals 

Municipal  Water  Supplies.  Hy¬ 
dro-Electric  Power  Plants 

80  East  Ave..  Rochester,  N.  Y. 
113  Broadway,  New  York  Ctiy 


Sanborn  &  Bogert 

Consulting  Engineers 
Water  Supply,  Seweraye.  Tunnels 
and  Foundations  Concrete 
Structures. 

New  York  30  Church  St. 


Sanderson  &  Porter 

Engineers 

Public  Utilities  and  Industrials, 
Design.  Construction.  Manage 
ment.  Valuations.  Reports. 

New  York.  Chicago,  San  Francisco 


Seelye,  Elwyn  E. 

Structural  Engineer 
Structural  Steel.  Reinforced 
Concrete.  Concrete  Control. 
Industrial  Buildings. 

New  York  City,  101  Park  Are. 


Shadd,  Henry  L. 

Consulting  Engineer 
Construction  SoiierTlalon.  New 
Buildings.  Subways.  Tunnels. 
Physical  Examinations.  Inspec¬ 
tions,  Reports. 

New  York.  30  Church  St. 


The  J.  G.  White 
Engineering  Corporation 

Engineers — Constructors 

Oil  Refineries  and  Pipe  Lines. 
Steam  and  Water  Power  Plants. 
Transmission  Systems.  Hotels. 
Apartments.  Office  and  Indus¬ 
trial  Buildings.  Railroads. 

Reports  and  Appraisals. 

New  York  43  Exchange  Place 


Penna.  &  Ohio 


Albright  &  Mebus 

Ctt'il  Engineers 

Municipal  Engineering.  Sewer¬ 
age.  Drainage.  Sewage  Treat¬ 
ment.  Water  Supply,  Design  and 
Revision  of  Street  Plans.  Street 
Paving.  Valuation.  Construction. 
Philadelphia.  1502  Locust  St 


Barstow  &  McCurdy 

Cit'ff  and  Sanitary  Engineers 
B.  D.  Barstow  O.  E.  McCurdy 
A.  LeFebre  W.  S.  Mathews 
Sewerage  and  Sewage  Disposal 
Water  Supply — Municipal  Engi 
neers. 

Akron.  Ohio  321  Ohio  Bldg. 


Gascoigne,  George  B. 

Consulting  Sanitary  Engineer 
Sewerage  and  Sewage  Disposal 
Water  Supply  and  Purification 
Treatment  of  Industrial  Wastes. 
Cleveland.  Leader-News  Bldg. 


Morris  Knowles,  Inc. 

Specializing  in  Municipal  Engi¬ 
neering  and  Public  Utilities. 
Real  Estate  Developments  and 
Town  Planning. 

Pittsburgh  Cleveland 


Ledoux,  J.  W. 

Consulting  Engineer 

Water  Works.  Water  Power. 

Power  Plants.  Reports.  De¬ 
signs,  Construction  Supervision. 
Valuation,  Arbitration.  Rate 
Schedules. 

Phils..  Pa.  112  North  Broad  St 


W.  E.  Moore  &  Co. 

Engineers 

Reports,  Designs  and  Supervision 
of  Public  Service  Properties 
Industrial  Plant  Installations 
Electric  Furnace  Design  and 
Applications. 

Pittsburgh  Pa  .Union  Bank  Bldg 


Ouimby,  Henry  H. 

Consulting  Bridge  Engineer 
Plans  and  Specifications.  Super 
vision  of  Construction.  Cheek¬ 
ing  of  Designs.  Adjustmentx 
in  Contracts.  Examination  of 
Structures. 

Philadelphia.  4951  Pine  Street 


Rosewater,  W.  M. 

Assoc.  M.  Am.  Soc.  C.  E. 
Consulting  and  Designing  Engr 
Specializing  on  Harbor  and  Min¬ 
ing  Dredges,  Acid  Phosphate 
Fertiliser  Plants. 

Qeveland.  O..  1700  Keith  Bldg. 


Byllesby  Engineering  & 
Management  Corp. 


Chicago,  231  8.  La  Salle  Street 
New  York  San  Fiandsco 


Condron  &  Post 

Theodore  L.  Condron.  M.  Am 
Soc.  C.  E 

Chester  L.  Post.  M.  Soc.  C.  E 
Consulting  Enginerrs 
Bridges.  Buildings.  Foundation 
Chicago.  Monadnock  Buildings 


L.  F.  Harza 

Hydroelectric  and  Hydraulic 
Engineer 

Monadnock  Bldg.,  Chicago 


Kelker,  De  Leuw  &  Co. 

Consulting  Engineers 


Chicago.  Ill  W.  Washington  St. 


Allen  N.  Spooner  &  Son, 
Inc. 

Contracting  Engineers 

River  and  Harbor  Construction. 
Piers.  Pier  Sheds.  Bulkheads. 
Foundations.  Reinforced  Con¬ 
crete.  Bridges.  Caissons  Suba¬ 
queous  Pipe  and  Cable  Laying. 
Marine  Salvaging,  Divers  and 
Special  Dredging. 

New  York.  Pier  11,  North  River 


Robinson  and  Steinman 

H.  D.  Robinson 
D.  B.  Steinman 

Consulting  Engineers 

Bridges: 

Design.  Construction.  Strength¬ 
ening.  Investigations.  Reports. 
Advisory  Service. 

New  York.  26  Church  St. 


Taylor,  Henry  W. 

Consulting  Engineer 
Water  Supply,  Sewerage. 
Hydraulic  Developments. 

New  York  City,  149  Broadway. 


Vermeule,  Cornelius  C. 

Consulting  d  Designing  Engineer 
Water  Supply.  Sewerage. 

Water  ft  Steam  Power  Plants. 
Reports.  Valuations. 

New  York  38  Park  Row 


The  J.  N.  Chester  Engrs.  Scofield  Engineering  Co. 

J.  N.  Chester  D.  E.  Davis 


J.  F.  La  Boon  J.  T.  Campbell 
E  E  Bankson 

Consulting  Hydraulic.  Sanitary 
and  Valuation  Engineers. 
Pittsburgh.Pa. .Union  Bank  Bldg 

Clark,  Wm.  G. 

Civil  and  Sanitary  Engineer 
H,vdraullc.  Sanitary  and  Munici 
pal  Engineering.  Power  Develop 
ments.  Expert  Examinations  and 
Reports 

Toledo.  O.  1046  Spltzer  Bldg 


Day  &  Zimmermann, 
Inc. 


Consulting  Engineers 

Public  Utility  and  Industrial 


Design.  Construction.  Operation, 
Investigations,  Valuations. 


Illinois 


Maury  &  Gordon 

Dabney  H.  Maury. 

Fred.  O.  Gordon. 

Consulting  Engineers 
Water  Works.  Sewerage. 

Power  Plants.  Appraisals. 

Chicago.  1446  Monadnock  Block. 


Stern,  I.  F. 

Consulting  Engineer 
Bridges.  Buildings  and  other 
Structures.  Engineering  Projects 
Design  Supervision.  Investln- 
tion.  Reports.  Valuations.  Ad¬ 
visory  Service 

Chicago.  III..  First  Nat'l  Bk  Bldg 


Industrial  Plants.  Power  Plants. 
Sub-Stations.  Transmission 

Lines.  Examinations  and  Re¬ 
ports.  Valuations.  Management 
of  Public  Utilities. 

Philadelphia.  1600  Walnut  St., 
New  York  City  Chicago. 


Alvord,  Burdick  & 
Howson 

John  W.  Alvord — Charles  B 
Burdick — Louis  R.  Howson 
Engineers  lor 
Water  Works. 

Water  Purification. 

Flood  Relief. 

Sewerage. 

Sewage  Disposal. 

Drainage. 

Appraisals. 

Power  Generatloo. 

Chicago  Hartford  Bldg. 


Franklin  &  Company 

Consulting  Engineers 

Water  Supply-Sewage  Disposal. 

Town  Planning. 

Report- V  aluatlon-Design . 
Philadelphia,  006-7  Croier  Bldg 


Fuller,  Weston  E. 

W.  E.  Fuller  E.  W.  Doebler 
Consulting  Engineers 
Water  Works.  Sewerage  Works. 
Flood  Control.  Drainage.  Super¬ 
vision.  Management.  Rates. 
Valuation.  Testing  Materials 
Swarthmore.  Pa.  Hicks  Hall 


Waddell,  Dr.  J.  A.  L.  Gannett,  Seelye  & 

Steer*  an"/  Refnforeed  Concrete  Fleming,  Engineers,  InC. 


Structures.  Vertical  Lift  Bridges. 
Dlfllcult  Foundations.  Reports 
Checking  of  Designs.  Advisory 
Services,  and  Appraisals. 

New  York.  150  Broadway. 


Engineering.  Appraisals. 
Construction,  Management. 

62  Wall  St.,  New  York. 
Harrisburg,  Pa.  Memphis,  Tenn. 


Rates  : 

lj4-inch  card 
$37.50  per  quarter 
($36.25  for  advertising  and 
$1.26  for  subscription) 

^-inch  card 
$22.50  per  quarter 
($21.25  for  advertising  and 
$1.25  for  subecriptlosi) 


The  Strauss  Bascule 
Bridge  Company 

Consulting  Engineers 


Movable  and  Fixed  Bridges 
Specialists  In  Trunnion  Baecule 
and  Direct  Lift  Brldgea. 


Chicago.  S07  N.  Michigan  Ave. 


Pearse, Greeley  &  Hansen 

Bydraulie  d  Sastitary  Enginsers 

Reports.  Designs.  Supervision. 
Appraisals.  Water  Supply. 
Sewerage.  Water  Purification. 
Stowage  Treatment,  Refuse 
Disposal. 

Chicago,  ni.  6  N.  Michigan  Ave. 
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Central  JVest 


Shenehon,  Francis  G. 


.V.  Am.  Inst.  Cons  Engrt. 

M  Am.  Soc.  C  E 
llydrautic  Enginter 
S39  Metropolitan  Bank  Bldg.. 
Minneapolia.  Minn 


Black  &  V'eatch  UydrauUc  Engmter 

.  ...  S39  Metropolitan  Bank 

Consulting  Engineers  Minneapoli*.  Minn 

Si'werai;*'.  Sewage  Disposal. 

Water  Sumily.  Water  Puriliea-  o  .  •»!,  c,  rj 

tioii.  Klci-trn-  Linliliiiij;.  Power  ollllin  «.  ^O.,  Kj,  E, 

IMuiits.  ValuatioiiB,  S|>e<  lal  In-  Consulting  Engineers 

t estimations  and  Keports.  Appraisals.  Kxport  Testimony. 

E  B  Blaek  N  T  Vealeh  Jr  Bridites.  Electriflcation.  Kouii 

A  1*  la  irneil  J  K  Brown  dallons  Highways.  Docks.  Water 

K  H  Dunniire  K  M.  Veateh  Suptily.  Flood  Protection 

Kansas  City.  Mo.  Mutual  Bldg.  SI.  Louis.  .Mo..  2073  Railway 

Ixis  Angeles.  Calif.  307  South  Exchange  _ 

Hills  St.  New  York  City.  30 
\W*St  *44111  St.  CknrhCftnss**  X- 


Donald  E.  Rose 
&  Associates 

Registered  Professional 
Engineers. 

(Spanish  Speaking) 

Sub-divisioiis — Railroad  Surveys 
—  Designs  and  Supereision. 
Available  lor  Florida  and  Cuba. 
344  Central  Ave.. 

St.  Petersburg.  Florida. 


VVehr  &  Walden  Engineers 
Water  Supply.  Electric  Light. 
Power.  Hydro-Electric.  Gas.  In 
dustrial  Properties.  Plans.  Con¬ 
struction.  Reports.  Valuations. 
Rates.  Operation  &  Management. 
1601  Continental  Bldg.. 

Baltimore. 


Weller,  Francis  R. 

U.Am  lnst.E.E..H.Am.Soc.C.E 
Consulting  Engineer 
Hydro  Electric  and  Steam  Powe-- 
Plants.  R(‘ports.  Appraisals.  De¬ 
signs.  Construction :  Pi  opeilies 
0[)erated. 

Washington.DC  .OOl  OMilUBldg. 


Burns  &  McDonnell  rtnity  ami  Didustn: 

K  <<  .MeUoiinell-Sniith-  Design.  Supervision, 

l^ng.  ^O,  liulUwiii-laitiibert  Grand  Uat>id6.  Muh.,  Powers  lUdj; 
Consulting  Enginters  Chicago,  111.,  Harris  Trust  lildg. 

Wdliruorkk.  J'  Heiaift,  Lighting,  Ap 

pralijU.  Uste  IhviAtig.itiutm,  Kiiniui  e.-,  «  i-> 

rity.  Mo.,  liitersiatf  Isoa  1  UrnCT^  iA.  1  . 


Spooner  &  Merrill 

Consulting  Engineers  - 

rtnity  and  Didustrial  Reiiorts  Rohfrl  I  Tnt4f»n  In/> 
Design.  Supervision.  Appraisals  rvooeri  1  Olien,  Inc. 


Canada 


Aiigrlfi,  i'ul..  Markli'Strocg  Bldg. 

Fargo  Engineering  Co. 

Consulting  Engineers 

Hydro-Electric  and  Steam  Plants 
Dillu  ult  liani  Foundations. 
Jackson.  Michigan. 


Federal  Engineering  Go. 

Citil  d  Architectural  Engineers 
Designers  and  Superintendents 
Buildings  and  Industrial  Plants 
Milwaukee,  Wis..  218  •  219 
Stephenson  Building. 


llarrington,tioYvard&Ash 

Consulting  Engineers 
Bridges  and  other  structures  of 
steel  and  reinforced  concrete 
Advisory  services  in  nitliiicipiil 
problems.  AiM>raisals  Kansas 
City.  Mo  .  11)12  Baltimore  Ave 
55  Liberty  SI  .  Ni-w  York. 


Iliibbcll,  Hartgering 

Roth  Consulting  Engineers. 
Water  Supply.  Sewerage.  Sewage 
Disposal  and  Municipal  En- 
gineermg. 

2640  Buhl  Building. 

Detroit.  Mich 


Wm.  D.  Hudson  Co. 

(Consulting  Engineers.  Affiliated 
irith  Harland  HartholomeU'  d 
Associates 

Railroads.  Briiigcs.  Reinforced 
Concrete  and  Steel  Structur»-8. 
St.  Tsjuis.  Mo  Louderman  Bldg. 


Charles  H.  liurd 

Consulting  Engineer 

Water  Supply  and  Purification 
Sewerage  and  Sewage  Disposal 
Hydraulic  Developments 
Merchants  Bk.  Bldg.,  Indianapolis 


Consulting  Engineer 
M.  Am  Soc.  C.  E..  Rcinforcetl 
Concrete  and  Structural  Steel 
Bridges.  Buildings  and  Manu¬ 
facturing  Plants 
Minneapolis.  Minn.,  300  Builders 
Exchange  Bldg. _ 

Wheeler,  Walter  H. 

Resigning  and  Cons  Engineer 
Investigations.  Kei>ort».  Plans 


Consulting  Engineers, 

Valuations  and  Reports.  Rail- 
roails  and  Highways.  Mining 
Investigations.  Municipal  Im- 
lirovemcnts. 

Brown  Marx  Bldg., 

Birmingham.  Ala. 


.Muckleston,  H.  B. 

Consulting  Engineer 
Irrigation.  Power,  Water  Supiily 
and  Purifii-ation.  Sewei-age  and 
Sewage  Disposal.  Reports.  Es 
timntes.  Valuations  and  Ap¬ 
praisals 

Vancouver,  B.C.  901  Rogers  Bldg 


Inspecting  &  Testing  Engineers 


Designing  ana  ions  r.ngmeer  UI  — 'T'  ¥  t 

Investigations.  Kei>orta.  Plans  E<lectrical  1  eStlll^  Eabo-  IJ  U  |  asrae-la  fir  drsm, 
Siiei-ifications,  Suiwi-vision  of  „  K.  rt.  LaVCriC  «  SOIlS,  lUC. 

Construction,  Valuations.  For  ‘ Electriral.  Photometri<-al  Personal  Supervision 
Structures.  Bridges,  Buildings.  and  I  hysical  Tests,  InsiK-ction  Insures  Dependable  Service 

Dams.  Mfg.  IMants,  etc.  Minne-  and  Tests  of  Electrical  and  Engi-  Inspection  of  Materials 

apohs,  Minn..  Met.  Life  Bldg  neering  Materials.  Main  Office  Pe«ion  ol  Materials 

and  Laboratories,  New  York,  New  York,  17  State  Street 

80th  St.  and  East  End  Ave.  Chicago,  431  So.  Dearborn  St. 


South  &  West 


Bennett,  Howard  D.  , 

Consulting  Engineer  \ 

Dretlges  for  every  service: 

Sand  and  Gravel  Plants: 

I.and  Reclamation:  Dredging: 
Tugs;  Fire.  Ice  and  Ferry  Boats; 
Rcliorts.  Plans.  Speci  fical  ions,  etc 
Baltimore.  Mil  .  21 14  Allendale  St 


Billingsley,  Janies  W. 

ProUminary  Invosliifaliuns.  De¬ 
tailed  Plans,  and  Constriulion 
Supervision.  For  Industrial  De¬ 
velopments.  Docks.  Roads 
Rrtdjres.  Drainage  and  Municipal 
Improvements. 

New  Orleans.  Louisiana  _ 


Black,  McKenney  & 
Stewart 

Engineers 
W  M  Black. 

Maj.  Gen.  U  S  A  Retired 
Charles  A.  McKenney. 

John  Stewart. 

River  and  Harbor — 

Port  and  Terminal  Work 
Hydro  Electric  Development. 
Municipal  and 

Highway  Engineering 
Consulting  —  Organization  — 
Administration. 

J653  Pennsylvania  Ave.,  N  W. 
Washington,  D.  C 


Personal  Supervision 
Insures  Dependable  Service. 
Inspection  of  Materials. 

New  York.  17  State  Street 
Chicago,  431  So.  Dearborn  St. 


Robert  W.  Hunt  Co. 

Bureau  of  Inspection,  Tests  and 
Consultation 

Chicago,  New  York,  Pittsburgh. 
St.  Louis.  San  Francisco,  Seattle, 
Montreal.  London. 


Clarkson  College  of 
Technology 

Courses  leading  to  the  degrees 
of  Bachelor  of  Science  in  Chem 
ical.  Civil,  Electrical  and  Me¬ 
chanical  Engineering. 

Catalog  upon  application. 

Potsdam.  N.  Y’. 


Wynkoop  Kiersted 

Consulting  Hydraulic  Enginter 

614  Interstate  Building, 
Kansas  City,  Mo. 


Luten,  Daniel  B. 

Designing  and  Consulting 
Engineer 

Reinforced  Concrete  Bridges  ex- 
elusively. 

Associate  Engineers  in  each  state 
Indianapolis,  Ind 


Mullergren,  Arthur  L. 

Consulting  Engineer 
Speelalist  in  Electric.  I.ight, 
Power  and  Water  Pumping. 
Kansas  City,  Mo.,  653  Gates 
Building. 


Orhison  and  Orhison 

Consulting  Engineers 
Water  Power  Developments, 
Paper.  Pulp  and  Fibre  Mills. 
Elertrical  and  Steam  Power 
Plant!,  Plans.  Specifications. 
Surveys.  Evaluations.  Reports. 
Appleton,  WtSi’onsin,  U.  S.  A 


George  Washington 
Butler,  Barnett  &  Taylor  I  University 


Engineers 

Geo.  O.  Butler.  C.  A.  Barnett. 
Alex.  O.  Taylor.  General  Prac¬ 
tice  of  Civil  Engineering. 
411-414  Citizens  Bank  Bldg- 
West  Palm  Beach.  Fla.  • 


College  of  Engineering, 
Wsuhington.  D.  C. 

Chemical.  Civil.  Elecfrieal  and 
Mechanical  Engineering  and 
Architecture.  Pull  day  and  late 
afternoon  courses. 


B.  M.  Hall  &  Sons  r.  , 

For  information,  aaciress: 

civit  ^mnina  and  Hydraulic  College  of  Engineering;. 

Surface  and  Underground  Water 

Supply.  Water  Powers,  Floods.  Washington.  D.  C. 

Mines.  Quarries.  Mineral  Re  . 

Bourres  itt-  • 

Atlanta.  Ga  Peters  Bldg  [SJew  York  University 
The  Morgan  Engineering  College  of  Engineering  Norwich  University 

Civil,  Mechanical,  Chemical.  Indus- 
v-uilipatiics  Electrical  Engineering 

Hydraulic  Engineers  For  information  address  Chaa. 

Flood  Prevention — Irrigation—  Vnrk 

nrainas’e — Power  Develonment  Lmversity  Heights,  New  York, 


Hydraulic  Engineers 
Flood  Prevention — Irrigation — 

Drainage — Power  Development 
Memphis. _  Payton 

Other  Engineering 

L  C.  Hill.  Members  Am.  Soc.  C.  E  Colleges 


(Founded  18191 


J.  H.  Quinton — W.  H.  Code — 
L  C.  Hill.  Members  Am.  Soc.  C.E 
Investigation  — Design  —  Super 
virion  — Irrigation  — Reclama¬ 
tion — Water  Supply.  Storage  & 
Hydro-Electric  Works. 

Lxis  Angvies.  Cal  ,  606  S.  Hill  St. 


find  thia  advertising  desirable 
publicity.  Why  can  it  not  serve 
you  too? 


The  Military  College  of  Vermont. 
Arademic  Courses  In  Civil  and 
Electrical  Engineering.  Address 
Prof.  H.  R.  Roberts. 


Morthfield.  Vermont. 


Dat 


June  24,  1926 

t't.i;.  News-Record 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 

Bids:  July  13. 

Construction  of  Wells,  Well 
Houses  and  Appurtenances 

Sioux  Falls,  S.  D. 

Sealed  bids  will  be  received  by  the  Board 
of  Commissioners  of  the  City  of  Sioux  Fails, 
South  Dakota,  until  2  o’clock  p.m.  of  July 
13,  1926,  for  the  construction  of  two  wells, 
complete  with  well  houses  and  appurten- 
aiK'es. 

The  work  includes  the  construction  and 
sinking  of  two  wells,  each  of  which  will 
bi*  18  feet  in  outside  diameter  and  from  42 
to  45  feet  deep,  and  the  installation  therein 


OFFICIAL  PROPOSALS 

Bids:  July  21. 

Substructure  of  Two  Highway 
Bridges 

THE  PORT  OF  NEW  YORK  AUTHORITY 
75  West  Street, 

New  York  City. 

Sealed  proposals  for  the  Construction  of 
the  Substructures  of  two  Bridges  across  the 
Arthur  Kill,  one  between  Perth  Amboy, 
New  Jersey,  and  Tottenville.  New  York, 
(named  The  Outerbridge  Crossing),  and  the 


OFFICIAL  PROPOSALS 

items,  shown  in  his  proiM>saI.  There  must 
be  annexed  to  each  proiK>sal  the  consent  of 
the  proposed  surety  to  execute  a  bond  in 
the  form  and  in  the  amount  presiTibed, 
together  with  an  undertaking  to  indemnify 
the  Port  Authority  against  any  loss  by 
reason  of  the  failure  of  the  bidder  to 
execute  the  contract  or  furni.sh  the  surety 
company  bond.  The  form  of  the  consent 
and  undertaking  are  annexed  to  the  form 
of  the  contractor's  proposal. 

The  Port  Authority  reserves  the  right  in 
its  absolute  and  un<iualitled  discretion  to 


other  between  Elizabeth.  New  Jersey,  and  fnv  «»>  bUis,  to  determi^ne  who 

Howland  H.s»k  New  York,  will  be  received  the_  lowest  responsible  bidder  and  to  ac- 


openlng  of  the  Proposals,  the  Port  Au¬ 
thority  will  award  the  Contract  or  Con¬ 
tracts,  delivering  to  the  successful  bidder 
or  bidders  in  person  or  by  mall  a  written 


to  45  feet  deep,  and  the  instailatlon  therein  Howland  Hook,  New  York,  will  be  received  responstoie  Diaaer  and  to  ac- 

of  the  necessary  pumping  machinery  and  at  the  office  of  the  Chief  Executive  Officer  j  ,”‘4  which  in  its  absolute  and  un¬ 

appurtenances.  Each  well  has  a  strainer  of  The  Port  of  New  York  Authority  until  Qualified  Judgment  will  under  all  the  clr- 
section  of  steel  and  reinforced  concrete,  eleven  o’clock.  Daylight  Saving  Time,  on  best  serve  the  public  Interest, 

carrying  pocket  filled  with  screened  gravel;  the  morning  of  Wednesday.  July  2l8t,  1926,  «  thin  fourteen  (14)  du>j<  a"er  the 

a  water  tight  pump  pit  and  a  reinforced  at  which  time  and  place  the  proposals  will  op^nmg  of  the  Proposals,  the  Port  Au- 

concrete  shell,  extending  just  above  the  be  publiclv  opened  thority  will  award  the  t  ontract  or  Con- 

ground  surface  and  surmounted  by  a  Information  for  Bidders,  Proposal  Blanks,  tracta  delivering  to  the  succe^ful  bidder 

masonry  well  house:  the  said  wells  and  forms  of  Contracts  and  Bonds.  Plans  and  or  bidders  in  ^rson  or  by  mall  a  written 

work  in  connection  therewith  to  be  paid  Specifications  will  be  on  file  and  may  be 
for  in  cash.  on  or  after  June  30,  1926,  at  the  fol- 

Instructions  to  bidders,  forms  of  pro-  lowing  places:  Office  of  the  Bridge  Engl-  The  Port  of  New  York  Authoritj^ 
posal,  contract  and  forms  of  bond  and  the  The  Port  of  New  York  Authority.  75 

plans  and  specifications  may  be  inspected  ^vest  Street.  New  York.  N.  Y.  Office  of  Executive  Officer, 

io®  At*^ft>r,  at  the  j  ^  ^  Waddell,  Consulting  Engineer,  150 

Broadway.  New  York.  N.  Y.  Bids:  June  29. 

South  Dakota,  or  at  the  office  of  tl^  Complete  copies  of  the  foregoing  papers  Brifllfe 

suiting  Engineers,  Maury  and  Gordon,  he  furnished  to  bidders  bv  the  Bridge  DriU|5t: 

1445  Slonadnock  Block,  Chicago,  Illinois.  o-  w  the  Consulting  Ilnginelr  DEPARTMENT  OP  PUBLIC  WORKS 

A  complete  set  of  all  of  the  above  papers  of  ^?lnty-five  DoUars  STATE  OF  MARYLAND 

may  be  obtained  from  the  Consulting  En-  V??? en)  tSr^^t  for  ^ch  bridge  wWch  STATE  ROADS  COMMISSION 

gineers  upon  application,  accompanied  by  ‘ ^  return  Baltimore.  Md. 

“Tr^a^^uV°o?t*h/^^^^^^^^  Se  as^^o^ws*^”--'- 

goo(f  order  and  condition  of  all  the  above  bridge  and  approachel  of  the  ^rch  bridge  with  a  24'  0"  clear  Road- 

named  papers.  I"ain  river  bridge  ana  appro^^^^  Ballenger  Creek  about  S 

.  A  certified  check  for  $700  on  some  bank  °  r^HMicture  ^  erection  of  the  Frederick  on  the 

in  the  City  of  Sioux  Falls,  South  Dakota,  ,  -  bridge  the  contracts  Buckeystown  Pike,  together  with 

payable  to  the  City  Treasurer  of  the  City  .  case  or  eacn  oriage,  ine  contracts  necessary  fill  etc. 

of  Sioux  Palls,  South  Dakota,  must  accom-  aw^ded  are  either  one  contract  ...  .  received  bv  the  State  Roads  Com¬ 

pany  each  bid.  subject  to  the  conditions  ex-  covering  the  entire  substructure  or  two  mission  at  its  offices  601  Garrett  Building 
Dressed  In  the  form  of  nronosal  The  Gltv  contracts  covering  respectively  the  eastern  S  “■*  I,  omces,  oui  ijarreii  uuuaing, 

and  western  nortlons  of  the  substructure.  Baltimore,  _M_aryIand,_  until  12_M.  on  the 


Instructions  to  bidders,  forms  of  pro¬ 
posal,  contract  and  forms  of  bund,  and  the 
plans  and  specifications  may  be  inspected 
at  the  office  of  the  City  Auditor,  at  the 
.\udltorium  in  the  City  of  Sioux  Falls, 
South  Dakota,  or  at  the  office  of  the  Con¬ 
sulting  Engineers,  Maury  and  Gordon, 
1445  Monadnock  Block,  Chicago,  Illinois. 


seen  on  or  after  June  30,  1926,  at  the  fol¬ 
lowing  places:  Office  of  the  Bridge  Engi¬ 
neer.  The  Port  of  New  York  Authority.  75 
West  Street,  New  York,  N.  Y.  Office  of 
J.  A.  L.  Waddell,  Consulting  Engineer,  150 
Broadway,  New  York,  N.  Y. 

Complete  copies  of  the  foregoing  papers 
will  be  furnished  to  bidders  by  the  Bridge 
Engineer  or  by  the  Consulting  Engineer 


A  complete  set  of  all  of  the  above  papers  apnooit  of  Twentv-flve  ^Dollars 

may  be  obtained  from  the  Consulting  En-  V???  oo)  tSr  ^t  for  Tach  brXe  wWch 

a*''check'^for  ^U^ofl^*u*av’ahle'^°to^  th(^*Vitv  amount  will  be  refunded  upon  their  return 
a  check  for  $15.00.  payable  to  the_City  „.ithin  one  week  nfter 


in  the  City  of  Sioux  Falls,  South  Dakota, 
payable  to  the  City  Treasurer  of  the  City 
of  Sioux  Palls,  South  Dakota,  must  accom- 


Frederick  County,  Cont.  F-84.  One 
single  60'  0”  span  reinforced  concrete 
arch  bridge  with  a  24'  0"  clear  Road¬ 
way  over  Ballenger  Creek  about  S 
miles  south  of  Frederick  on  the 
Buckeystown  Pike,  together  with 
necessary  fill,  etc. 


reserves  the  right  to  reject  any  and  all 
bids. 

WALTER  C.  LEYSE, 


and  western  portions  of  the  substructure. 
Bidders  may  tender  on  any  or  all  of  these 


29th  day  of  June.  1926,  at  which  time  and 


contracts,  and  those  tendering  on  several  place  they  will  be  publicly  opened  and 


-MAURY  &  GORDON, 
Consulting  Engineers. 


city  Auditor,  contracts  will  be  permitted  to  refuse  more 
than  one. 

The  approximate  quantities  Involved  in 
the  respective  contracts  are  as  follows: 


Bids  must  be  made  upon  the  blank  pro¬ 
posal  form  which,  with  specifications  and 
plans  will  be  furnished  by  the  Commission 


Bids;  July  7. 

Preliminary  Borings 

Albany,  N.  Y. 


Contract  No.  EH-IA,  Elizabeth  Substruc-  uPon  application  and  cash  payment  of 
ture,  Ellzabeth-Howland  Hook  Bridge.  ^  permitted. 

Concrete .  30,000  cu.yds.  No  bids  will  be  received  unleM  accom- 

Relnforrlne  Steol  400  tons  p^ftnled  by  a  certified  check  for  the  sum  of 

Contract  No.  RH-IB,*  Howland  Hook  Sub-  Five  Hundred  ($500)  I>ollar8.  payable  to 


Gaa1a/«  s  — 11 — I  s_  I  ^oniraci  *>0.  r^ri-irs,  rtowiana  nuoK  v  w-- -  / 

structure.  Ellzabeth-Howland  Hook  Bridge,  the  State  Roads  Commissloa 


.‘i*®  character  ’  pneumktlc  Bases' .  5,000  cu.yds. 

Of  the  underlying:  material  on  the  shore  and  Ponrrf^tp  expent  in  Pntf^n- 

crossings  n,atlc  BaSr .  30,000  cu.yds. 

V®  *‘®®®;''®^  Reinforcing  Steel .  600  tons. 

AIK*  ^®  Journal  Timber  Piles  . 100.000  lin.ft. 

a’  '  v  j '’®  Contract  No.  EH-1.  Entire  Sd 

Tnl3^  7  1 QOC  m  Ellzabeth-Howland  Hook  Bridge 

nnpnfid’ ^*®ii  ®  ^  Pneumatic  Bases .  5, 

Ik  be  en-  Concrete  except  In  Pneu- 

dorsed  on  the  envelope  "Proposal  for  Pre-  matic  Bases  60 

/T  .. a  ?'■' *5®  Reinforcing  Steel  1.’ 

across  Lake  Champlain,  addressed  to  the  Timber  Piles  100 

Legislative  Contract  No.  F^-1  A.'  Perth  A 
iijf'®'^®  AIK  *  Engineer,  structure,  Outerbridge  Crossing. 

Journal  Building,  Albany,  N.  \.,  and  shall  Concrete .  .40 

be  accompanied  by  a  deposit  consisting  of  Reinforcing  Steel . 

a  certified  check  drawn  upon  some  legally  Timber  Piles  160 

incorporated  bank  in  the  State  of  New  Concrete  Piles .  20 

lork  and  made  payable  at  sight  to  the  Contract  No.  PT-IB.  Totten 

hake  Champlain  Bridge  Joint  Legislative  structure,  Outerbridge  Crossing. 

Committee  or  money  equal  to  five  (5)  per  Concrete  .  50, 

cent  of  the  amount  of  the  proposal.  'The  Reinforcing  Steel  . 

contractor  to  whom  award  is  made  will  Timber  Piles  . 170 

b»-  required  to  furnish,  for  the  faithful  Concrete  Piles  .  10 

performance  of  the  contract,  a  surety  bond  Contract  No.  PT-1,  Entire  Si 

m  the  sum  of  fifty  (50)  per  cent  and  an  Outerbridge  Crossing. 

additional  bond,  known  as  the  labor  bond,  (Concrete  .  90 

In  the  sum  of  ten  (10)  per  cent  of  the  Reinforcing  Steel .  1, 

amount  of  the  contract.  'The  right  Is  Timber  Piles  . 330 

re.served  to  reject  any  and  all  bids.  Sped-  Concrete  Piles  .  30 

neat  ions  and  estimates  may  be  obtained  Each  bidder  must  submit  wi 


Contract  No.  EH- i,' Entire  Substructure,  J^ct  any  and  all  bids 


The  successful  bidder  will  be  required  to 
give  bond,  and  comply  with  the  Acts  of 
the  General  Assembly  of  Maryland,  respect¬ 
ing  contracts. 

'The  Commission  reserves  the  right  to  re- 


Elizabeth-Howland  Hook  Bridge, 

Pneumatic  Bases .  5,000  cu.yds. 

Concrete  except  In  Pneu¬ 
matic  Bases  .  60,000  cu.yds. 

Reinforcing  Steel  .  1,000  tons. 

Timber  Piles  . 100.000  lin.ft. 

Contract  No.  PT-1  A.  Perth  Amboy  Sub¬ 
structure,  Outerbridge  Crossing. 

Concrete .  40,000  cu.yds. 

Reinforcing  Steel .  850  tons. 

Timber  Piles  . 160,000  lin.ft. 

Concrete  Piles .  20,000  lin.ft. 


By  order  of  the  State  Roads  Commission 
this  12th  day  of  June.  1926. 

JOHN  N.  MACKALL, 
Chairman. 

I..  H.  STEUART, 

Secretary. 


ructure,  Outerbridge  Crossing.  Bids:  July  16. 

Concrete .  40,000  cu.yds.  Brillffe 

Reinforcing  Steel .  850  tons.  ®  »i  _*  •»»»  at- 

Timber  Piles  . 160,000  lin.ft.  w  v- 

Concrete  Piles .  20.000  lin.ft.  .  BIDS  DESIRED,  W-Va 

Contract  No.  PT-IB.  Tottenville  Sub-  July  16.  »»  10  »  at  the  office  of  the  Board 

Concr^te”'**"*’’'"*^®  ^*'”''"‘^0  000  cu  yds  SeS” Ssals  will  be  received  on 

?fXTpifes®*"'  ’  •  •  •  •  •  •  •  170  o'o"o  ^i^ft  atr"udu?e  o'ne'"  2ol7c!ot"K 

Conrt^ete  Piles .  10  000  llmH;  two  100-foot  spans  and  two  29 1  foot  spans, 

Pontrart  Nn  'pt'i  '  Rntiri*  Substructure  with  &  27-foot  roadway  and  two  6-foot 
Ou'te?brtdge'crosS:  Substructure,  ^ rtdge  over  the  Guyandotte  river 

RXforting  Stwl .  700  tons^“’  A  certified  chwk  for  10%  of  the  amount 

Timw  Pn«.  . ttn  non  n"  rt  bid  made  payable  to  the  city  Treasurer 

cLnJ^^ete  Mies' ' .' J .' .' .' .' .' !  ZO'OOO  lln.”;  City  of  Huntington  shall  be  filed  with  each 

Each  bidder  must  submit  with  his  pro-  _  _  „k— k  — .,.ki-  ♦- 

>aal  or  nronosals  a  certified  check  made  .Contractors  please^send  check  payable  to 


noatlons  and  estimates  may  be  obtained  Each  bidder  must  submit  with  his  pro- 
and  plans  may  be  examined  at  the  office  posal  or  proposals  a  certified  check  made 

the  State  Engineer,  Journal  Building,  payable  to  the  order  of  the  Treasurer  of  S ‘Z. 

Albany,  N.  Y.,  and  at  the  office  of  Hon.  The  Port  of  New  York  Authority  In  the  Prluta  and  Proposal  Blanks. 

Mortimer  Y.  Ferris,  Chairman  of  the  Lake  amount  of  'Thirty-five  'Thousand  Dollars  a.  ^  mai  pijn, 

Champlain  Bridge  Joint  Legislative  Com-  ($35,000.00),  for  each  bridge  In  relation  to  t  ity  e-ngineer. 


Champlain  Bridge  Joint  Legislative  Com-  ($35,000.00),  for  each  bridge  In  relation  to 
tnittee,  Tlconderoga.  N.  Y.  Blueprints  of  which  he  submits  any  bid. 
plans,  which  consist  of  two  sheets,  will  be  "The  successful  bidder  on  any  Contract 

furnished  by  the  State  Engineer  upon  pay-  will  be  required  to  execute  and  deliver  to 
•Pent  at  the  rate  of  fifteen  cents  (15c.)  the  Port  Authority,  within  ten  (10)  days 
per  sheet.  Refund  will  not  be  made  for  after  the  awarding  of  the  Contract,  a 


any  blueprints  which  may  be  returned. 
TaAKE  CHAMPLAIN  BRIDGE  .TOINT 
LEGISLATIVE  COMMITTEE. 

MORTIMER  Y.  PERRIS, 

...  Chairman. 

Bated  June,  1926. 


surety  bond  in  a  prescribed  form,  dulv 


Road  Builders 

Norfolk,  Va. 

Want  complete  town  built  at  Norfolk, 
Va.,  5  miles  streets,  and  etc.  Don’t 


executed  by  a  surety  company  approved  by  answer  unless  can  assist  handling  our 
the  Port  Authority  and  authorized  to  do  bonds.  A  boom  starting  here,  millions 
business  vdthin  the  States  of  New  York  and  northern  capital  being  spent  by  P.  R.R. 
New  Jersey,  the  said,  bond  to  be  in  a  sum  and  others.  Pennsytown  Corporation, 
equal  to  the  total  of  the  prices  for  all  By  W.  B.  SHAFER,  JR. 


OFFICIAL  PROPOSALS 


Bids;  July  11. 

Sewer  System 

drover  (Tlltonville),  Ohio. 

Sealed  bids  will  be  received  by  the  Vil¬ 
lage  of  drover  (TlltonvIUe),  Ohio,  at  the 
office  of  the  Clerk  of  said  VllluKe,  until 
twelve  o'clock  (Central  Standard  Time). 
iKKjn,  of  Monday.  July  11,  11*26.  for  the 
furniHhinK  of  the  necessary  labor  and  inate- 
rlals  for  the  construction  of  a  Reneral  plan 
of  sewerage  In  the  First  or  South  Sewer 
district  and  the  Second  or  North  Sewer 
District,  all  In  accordance  with  the  plans, 
specifications,  estimates  and  profiles  relat- 
intf  thereto,  heretofore  approved  and  now 
on  file  in  the  office  of  the  Clerk  of  said  Vil- 
laKc,  bids  vill  be  received  for  each  of  the 
above  Districts  separately.  Such  bids  must 
conform  to  requirements  of  "Instructions  to 
Bidders.”  contained  in  said  siR'cifications 
and  must  contain  the  full  name  and  address 
of  every  |>er8on  or  company  Interested  in 
the  same,  and  be  accompanied  by  a  bond 
with  sufficient  surety  In  the  sum  of  five 
(5%)  per  cent  of  the  amount  bid,  to  the 
full  satisfaction  of  the  Council  of  said  Vil- 
laBe  or  a  certified  check  on  st)me  solvent 
bank  for  said  amount  as  a  Kuaranty  that 
if  said  bid  Is  accepted,  the  contract  will  be 
entered  into  and  Its  iterformance  pro|)erly 
secured. 

Should  any  bid  be  rejected  such  check 
will  be  forthwith  returned  to  the  bidder.  If 
bid  is  accepted,  check  will  be  returned  upon 
the  proper  execution  and  securing  of  the 
contract  and  bond.  Bids  must  be  submitted 
on  blanks  which  will  be  furnished  on  ap¬ 
plication  and  contain  information  therein 
Indicated  to  be  given. 

Plans  and  si>eclficatlona  may  be  Inspected 
and  xtroposal  forms  secured  at  the  office  of 
the  Village  Clerk  or  a  complete  set  of  each 
will  be  furnished  by  the  Kngineer  upon  pay¬ 
ment  of  $10.00. 

The  right  Is  reserved  to  reject  any  and  all 
bids. 

By  order  of  the  Council  of  the  Village 
of  (^'rover,  Ohio. 

BKRTHA  HARRIS. 

Village  Clerk. 

HOMKR  C.  ALTHAR,  Engineer. 

1st  Natl.  Bank  Bldg., 

Bellalre.  Ohio. 


OFFICIAL  PROPOSALS 

Bids:  June  29. 

Bridges  and  Paving 

WESTCHESTER  COUNTY  PARK 
COMMISSION 

CdNTRACTS  no.  83  AND  NO.  97 

Bronxville,  N.  Y. 

Sealed  bids  covering  Contracts  No.  83 
and  No.  97  will  be  received  at  the  Office  of 


Vol.  96,  No.  23 
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OFFICIAL  PROPOSALS 

Bids;  June  30. 

Steel  Dredge  Hull 

STATE  OF  NEW  YORK 
DEPARTMENT  OF  PUBDIC  WORK- 
BUREAU  OF  CANAI.J? 

Albany,  N.  Y. 
June  15,  192i, 

Sealed  proposals  will  be  received  by  the 


n“r''nvvn're"*v’*‘v"’  Undersigned  his  office  in  the  State  Pub" 
72  West  Pondfield  Hoad,  Brt»nx\llle,  N.  i II^  Works  Bnildinip  RrtmHvvnv  Alh  i.t 
until  11:30  and  11:40  a.m.  respectively,  x  Y  unm  Too’  p  m  easte^ 
Daylight  Saving  Time,  on  June  29.  1926,  P  f 

^  publicly  of  Wednesday,  june^3o{h  1926 

opened  and  re^  which  place  and  hour  they  will  be  pubiklv 


o'pened  and  read. 

CONTRACT  NO.  83 

Provides  for  the  construction  of  seven 
(7)  stone-faced  reinforced  concrete  river 


opened  and  read  ; 

For  the  construction  and  delivery  at 


sioiie-iaceu  reiniorceu  coiicreie  river  r,anoi  eurminni  c. xe  vV  i 

bridges  In  the  Hutchinson  River  Parkway,  „  ^ 

in  Mount  Vernon,  Pelham  and  North  r°iQ99  P'^'" 

f>eihMm  V  V  visions  of  Chapter  225,  Laws  of  1923,  and 

The  principal  Items  are:  ntfn 

Rock  Excavation  15  cu.yds.  ,  „ 


The  principal  Items  are:  .'t' non 

Rock  Excavation  15  cu.yds.  „ 

Earth  Excavation  5,750  cu.yds.  Detail  1  and  2. 

7  400  cu.vds.  Plans  may  be  seen  and  blank  forms  fur 
Concrete  (Class  A  and  B)  1,630  cu.yds.  propoMl,  speclficatloiw,  extracts  and  bonds 
Masonrv  415  cu  vds.  obtained  at  the  office  of  the  Bureau 

Reinforcing  Steel  61,000  lbs.  of  t.anals,  Albany,  N. 

Wooden  Piles  1,900  lin.ft.  Every  proposal  for  said  work  must  be 

Timber  Facing  6,400  F.B.M.  accompanied  by  a  money  deposit  for  tiv. 

CONTRACT  NO.  97  P***"  cent  of  the  amount  of  the  proposal 

Provides  for  the  fine  grading  and  paving  auiount  of  bond  for  faithful  per- 

3,000  feet  of  the  Rumsey  Road  section  of  formance  on  execution  of  the  contract  will 
the  Sawmill  River  Parkway  from  Yonkers  be  fifty  per  centum  of  the  proptisal. 


(H)NTRACT  NO.  97 


15  cu.yds. 
5,750  cu.yds. 

7.400  cu.yds. 
1,630  cu.yds. 

415  cu.yds. 
61,000  lbs. 
1,900  lin.ft. 

6.400  F.B.M. 


Avenue  to  Spruce  Street,  Yonkers,  N.  Y,  Lach 

The  principal  Items  are: 

Orading  14,0(*0  sq.yds.  Public  1 

Omcrete  (Foundation)  2,700  cu.yds.  endorsee 

Pavement  (Asphalt  Blocks  or  hull.” 

Bituminous  Concrete)  13,500  sq.yds.  The  r 

Pamphlets  containing  Information  for  aH  bids, 
bidders,  form  of  proposal,  specifications  and 
contract  drawings,  may  be  obtained  by  Comm 

intending  bidders  at  the  above  address  by - 

depositing  $5.00,  for  either  set.  Bids:  Ji 

The  right  Is  reserved  to  reject  any  or  ^  . 

all  bids.  Lontri 

Westchester  County  Park  Commission. 

By  JAY  DOWNER, 

Chief  Engineer.  Sealet 

Dated:  June  7.  1926.  Council 


cers,  N.  Y.  Each  proposal  must  be  addressed  to  tli.- 

Bureau  of  Canals,  State  Department  of 
14,0(*0  sq.vds.  Public  Works,  Albany,  N.  Y.,  and  must  bv 
2,700  cu.yds.  endorsed  on  the  envelope,  "Steel  dredge 


The  right  is  reserved  to  reject  anv  or 
I  bids. 

THOMAS  F.  FARRELL, 
Commissioner  of  Canals  and  Waterways 


Bids:  June  29. 

Contract  INo.  40,  Ontelaunee  Dam 

Reading,  Pa. 

Sealed  proposals  will  be  received  by  the 
Council  of  the  City  of  Reading,  Pennsyl- 


Bids:  July  13. 

300,000-Gallon  Elevated  Steel 
Tank 

Sioux  Falls,  S.  D. 


vania,  until  10  a.m.  Eastern  Standard  time, 
Wednesday,  June  30,  1926,  for  the  construc¬ 
tion  of  a  concrete  impounding  dam  on 
Maiden  Creek.  Berks  County. 

Plans,  s^cifications  and  bidding  blank.« 
can  be  had  on  and  after  June  7th,  at  the 
office  of  the  Chief  Engineer,  Bureau  of 
Water,  Room  209,  City  Hall,  Reading,  Pa.. 


Bids:  July  11. 

Water  Supply  System 

Grover  (Tlltonville),  Ohio. 

Sealed  bids  will  be  received  by  the  Vil¬ 
lage  of  Grover  (Tlltonville),  Ohio,  at  the 
office  of  the  Clerk  of  said  Village,  until 
twelve  o’clock  (Central  Standard  Time), 
noon,  of  July  11,  1926,  for  the  furnishing 
of  the  necessary  labor  and  materials  for 
the  construction  of  a  water  supply  and 
distribution  system,  all  in  accordance  with 
the  plans,  specifications,  estimates  and 
profiles  relating  thereto,  heretofore  ap¬ 
proved  and  now  on  file  In  the  office  of  the 
Clerk  of  said  Village.  Such  bids  must  con¬ 
form  to  re«iuirements  of  “Instructions  to 
Bidders"  contained  In  said  specifications 
and  must  contain  the  full  name  and  address 
of  every  i>erson  or  company  interested  in 
the  same,  and  be  accompanied  by  a  bond 
with  sufficient  surety  in  the  sum  of  five 
(5 ‘7')  l)er  cent  of  the  amount  bid,  to  the 
full  satisfaction  of  the  Council  of  said 
Village,  or  a  certified  check  on  some  solvent 
bank  for  said  amount  as  a  guaranty  that  if 
said  bid  is  accepted,  the  contract  will  be 
entered  into  and  its  performance  properly 
BtH'ured. 

Should  any  bid  be  rejected  such  check 
will  be  forthwith  returned  to  the  bidder.  If 
bid  is  accepted,  check  will  be  returned  upon 
the  proper  execution  and  securing  of  the 
contract  and  bond.  Bids  must  be  submitted 
on  blanks  which  will  be  furnished  on  appli¬ 
cation  and  contain  Information  therein  indi¬ 
cated  to  be  given. 

Plans  and  specifications  may  be  inspected 
and  proposal  forms  secured  at  the  office  of 
the  Village  Clerk  or  a  complete  set  of  each 
will  be  furnished  by  the  Engineer  upon 
payment  of  $10.00. 

The  right  Is  reserved  to  reject  any  and 
all  bids. 

By  order  of  the  Council  of  the  Village 
of  Grover.  Ohio. 

BERTHA  HARRIS. 

Village  Clerk. 

HOMER  C.  ALTHAR,  Engineer, 

1st  Natl.  Bank  Bldg., 

Bellalre,  Ohio. 


a,  oi.a  ...in  v  _  j  i,..  .2,  d _ Upon  deposit  of  25  dollars,  which  deposit 

of  t^ommlssfoners  o^  thrcitv^of  Sioux  P^fs  returned  to  the  successful  bidders 

of  Commissioners  of  the  City  others  utmn  return  of  plans  and 

for  the  fabrlcatiw  ap’d  erectUm ^f  a  300?:  m^ni‘n^"of",hV  hid' 

of  sfo'\lLTanr^‘‘‘‘*  Bidders  must  acXpJf^y  thefr  bld.^  by 

Instructions  to  bidders,  forms  of  proposal,  ‘ 

contract  and  forms  of  bond,  and  the  plans  total  amount  of  the 


and  specifications  may  be  inspected  at  the 


office  of  the  City  Auditor,  at  the  Auditorium 

in  the  City  of  Sioux  Falls,  South  Dakota,  1**^  on  e  of  the  contraa. 


or  at  the  office  of  the  Consulting  Engineers, 
Maury  and  Gordon,  1445  Monadnock  Block, 
Chic’ago,  Illinois. 


for  an  amount  equal  to  one-half  of  the 
total  amount  bid. 

In  all  the  work  herein  embraced,  prefer- 


A  complete  set  of  all  of  the  above  papers  shall,  at  all  times,  be  B'ven  to  local 

may  be  obtained  from  the  Consulting  En-  laborers  and  mechanics  and  the^  extractor 
glneers  upon  application,  accompanied  by  must  comply  with  the  workmens  Compen- 
a  check  for  $15.00,  payable  to  the  City  sauon  Insurance  Act. 

Treasurer  of  the  City  of  Sioux  Falls.  South  Proposals  must  be  placed  In  a  plain  outer 
Dakota,  which  amount  will  be  refunded  to  envelope  and  enclosed  in  Inner  sealed  en- 
the  party  depositing  it  upon  the  return  In  velopes  with  Proposal  for  Impounding  Dam 
good  order  and  condition  of  all  the  above  marked  thereon,  and  addressed  or  delivered 
named  papers.  to  City  Council,  In  care  of  City  Clerk.  City 


named  papers.  to  City  Council,  In  care  of  City  Clerk.  City 

A  certified  check  for  $1,000  on  some  bank  Hall,  Reading,  Pa. 
in  the  City  of  Sioux  Falls,  South  Dakota,  Council  reserves  the  right  to  reject  any 
payable  to  the  City  Treasurer  of  the  City  or  all  bids,  and  to  accept  any  bid  which, 
of  Sioux  Falls,  South  Dakota,  must  accom-  In  Its  judgment.  Is  for  the  best  Interests  of 
pany  each  bid,  subject  to  the  conditions  ex-  the  city. 

pressed  in  the  form  of  proposal-  The  City  A.  R.  0’REILL'\ . 

reserve  the  right  to  reject  any  and  all  bids.  Chief  Engineer,  Bureau  of  Water. 

WALTER  C.  LEYSE,  FRED  G.  HODGES.  Superintendent. 

City  Auditor.  Dept,  of  Parks  and  Public  Property. 

MAURY  &  GORDON.  - - - 

Consulting  Engineers.  Bids;  July  7. 


Bids:  June  28. 

W’^aterworkg  Improvements 

Wllllmantlc,  Conn. 


the  city. 

A.  R.  O'REILLY. 
Chief  Engineer,  Bureau  of  Water. 
FRED  G.  HODGES.  Superintendent, 

Dept,  of  Parks  and  Public  Property. 

Bids;  July  7. 

Highway  Work 

Harrisburg,  Pa. 

Pennsylvania  Department  of  Highways. 
Harrisburg,  Pennsylvania.  Bids  will  be 
1  received  July  7,  1926,  for  construction  of 


Bids  will  be  received  until  7  p.m.  (East-  fourteen  projects,  totaling  approximately 
ern  Standard  Time),  June  28th,  1926,  on  forty-two  miles.  Construction  to  be  rein- 
three  contracts:  Contract  No.  1,  a  new  forced  concrete  and  water  bound  macadam 

water  pumping  unit :  Contract  No.  2,  new  surface  course.  Projects  situated  In  the 

water  main ;  Contract  No.  3,  a  ten-ton  following  counties : 

traveling  crane,  for  Improvements  to  the  Adams,  Allegheny,  Beaver,  Blair,  Frank- 
waterworks  system  of  the  city  of  Willi-  lln,  Greene,  Carbon,  Lawrence,  Lebanon, 
mantle.  Conn.  Schuylkill,  Warren -Forest,  Warren,  Wash- 

Plans,  specifications  and  official  notice  In^on,  Westmoreland, 

can  be  seen  at  the  office  of  the  City  Clerk  Full  particulars  upon  application  to  w  . 


uii  particulars  upon  application  to  W. 


or  at  the  office  of  Henry  W.  Taylor,  Con-  H.  Connell,  Engineering  Executive  and 
suiting  Engineer,  149  Broadway,  New  Acting  Secretary  of  Highways,  Harrlsburt:, 
York  City.  Pennsylvania. 


June  24,  1926 

i:ng.  News-Record 
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OFFICIAL  PROPOSALS 

liids:  July  15. 

Bridge 


OFFICIAL  PROPOSALS 

Bids:  June  30. 

Echo  Lake  Dam  and 


OFFICIAL  PROPOSALS 

Bids;  July  9. 

Highway  Bridge 


Baton  Rouge,  La. 

Sealed  proposals  will  be  received  at  the 
(ilhce  of  the  Louisiana  Highway  Commis¬ 
sion,  Reymond  Buiiding,  Baton  Rouge, 
i.ouisiana,  up  to  11  o’clock  a.m.,  THURS- 
I>.4Y,  JULY  15th,  1926,  at  which  place  and 
time  they  will  be  publicly  opened  for  the 
construction  of  the  Tensas  River  Bridge, 
Federal  Aid  Project  No.  161-C,  on  the 
Sicily  Island-Clayton  Highway,  in  the 
I’arishes  of  Catahoula  and  Concordia, 
l.ocation  of  the  proposed  bridge  is  approx¬ 
imately  500  feet  north  east  of  the  Missouri 
Pacific  Railroad  Bridge  at  Clayton, 
Louisiana. 

The  construction  consists  of  furnishing 
all  material  and  building  one  160’  steel 
swing  span,  two  140'  steel  fixed  truss  spans 
and  two  30'  concrete  deck  girder  approach 
spans :  all  on  concrete  piers  and  abutments 
with  pile  footings.  The  approximate  quan¬ 
tities  involved  are ; 

990  Cubic  Yards  of  Structural  Excava¬ 
tion. 

1,135  Cubic  Yards  Class  "A"  Concrete  (in 
piers  and  abutments), 

81,165  Founds  reinforcing  steel. 

192,660  Feet  Board  Measure  creosoted 
lumber. 

13,250  Lineal  feet  creosoted  piling  (in 
fenders). 

1,400  Lineal  feet  creosoted  foundation 


piling. 

4,470  Lineal  feet  untreated  foundation 
piling. 

700  Lineal  feet  reinforced  concrete 
foundation  piling. 

14  Test  piles. 

438,700  Pounds  of  fabricated  structural 
steel  (in  trusses). 

48,000  Pounds  machinery  and  steel  cast¬ 
ings  (in  draw  span). 

1  Power  plant  (in  draw  span.) 

190  Cubic  Yards  class  "E”  concrete  (in 
floor  slabs). 

304  Square  Y'ards  Rock  Asphalt  Wear¬ 
ing  Surface. 

Information  as  to  the  location,  character 
of  work,  extent  and  class  of  material, 
terms  of  payment,  regulations  governing 
the  manner  of  submitting  proposals  and 
executing  contract  may,  upon  applicaion, 
be  obtained  at  the  office  of  the  Louisiana 
Highway  Commission,  Reymond  Building, 
Baton  Rouge,  Louisiana.  Plans  and  speci¬ 
fications  may  be  Inspected  at  the  office  of 
the  Commission  in  Baton  Rouge,  or  will  be 
furnished  upon  receipt  of  $5.00  as  pay¬ 
ment  therefor,  not  to  be  refunded. 

W.  E.  ATKINSON, 

Chairman  Louisiana  Highway 
Commission. 


W.  B.  ROBERT, 
State  Highway  Engineer. 


Bids:  June  30. 

Road  Work 

STATE  DEPARTMENT  OF  PUBLIC 
WORKS  BUREAU  OF  HIGHWAYS 

Albany,  N.  Y. 

Sealed  proposals  will  be  received  by  the 
undersigned  at  the  office,  353  Broadway, 
Albany,  N.  Y.,  at  one  o’clock  p.m.,  advanced 
standard  time,  which  is  twelve  o’clock  noon, 
eastern  standard  time,  on  Wednesday,  June 
30,  1926,  for  the  construction  of  highways 
in  the  following  counties : 


Orange . (two  highways;  3.91  &  5.10) 

Saratoga  . (one  highway;  2.98) 

.Schenectady  . (one  highway:  1.40) 

Steuben  . (one  highway;  3.91) 

ALSO  FOR  THE  RECONSTRUCTION  OF 
THE  FOLLOWING: 

Columbia  . (one  contract:  3.89) 

Orange  . (one  contract:  37.9) 

Oswego  . (one  contract;  2.54) 

Ulster  . (one  contract;  4.85) 

Westchester. ..  (two  contracts:  2.52  &  1.93) 


Maps,  plans  specifications  and  estimates 
may  be  seen  and  proposal  forms  obtained 
at  the  office  of  the  Bureau  in  Albany,  N,  Y., 
and  also  at  the  offices  of  the  division  engi¬ 
neers  in  whose  division  the  roads  are  to  be 
improved  or  reconstructed.  The  addresses 
of  the  division  engineers  and  the  counties 
in  which  they  are  In  charge  will  be  fur¬ 
nished  upon  request. 

The  especial  attention  of  bidders  is  called 
to  "General  Information  for  Bidders’’  In 
<he  Itemized  proposal,  specifications  and 
■-ontract  agreement. 

A.  W.  BRANDT, 
Commissioner  of  Highways. 


Appurtenances 

OFFICE  OF  THE  DEPARTMENT  OP 
PUBLIC  AFFAIRS  OF  THE 
CITY  OF  NEWARK,  N.  J. 

City  Hall,  Newark,  N.  J. 

June  17,  1926. 

Sealed  proposals  will  be  received  from 
9  to  9:15  a.m..  Eastern  standard  time  (lu 
to  10:15  a.m.  Daylight  saving  time),  on 
Wednesday,  June  30.  1926,  at  the  office  of 
the  Director  of  the  Department  of  Public 
Affairs,  City  Hall,  and  then  publicly  opened 
and  read,  for  the  performing  of  all  neces¬ 
sary  work  required  in  the  carrying  out  of 
the  contract  for  the  construction  of  Echo 
Lake  Dam  and  appurtenances.  The  work 
will  include  the  building  of  two  earth  dams, 
a  concrete  overflow  weir,  reinforced  con¬ 
crete  intake  tower,  conduit  and  culverts, 
the  excavation  of  about  3,670  feet  of  outlet 
channel  having  a  maximum  depth  of  23 
feet  and  the  construction  and  removal  of 
two  coffer-dams.  The  principal  quantities 
involved  include  66,000  cubic  yard.s  earth 
excavation,  8,000  cubic  yards  rock  excava¬ 
tion,  1,600  cubic  yards  concrete  masonry 
and  22,000  cubic  yards  earth  embankment. 

Drawings  and  a  pamphlet  containing  the 
information  for  bidders,  terms  of  bidding, 
form  for  proposal,  form  of  contract,  and 
specifications  may  be  examined  at  the  office 
of  the  Chief  Engineer,  Room  205,  City 
Hall,  and  may  be  obtained  at  said  office 
upon  deposit  of  $10.00,  which  deposit  will 
be  repaid  upon  the  return  of  the  pamphlet 
and  drawings.  All  bids  shall  be  made  on 
the  blank  form  supplied  by  the  Department 
of  Public  Affairs,  which  provides  for  a  de¬ 
tailed  statement  as  to  the  bidder’s  experi¬ 
ence  and  resources. 

Proposals  must  be  accompanied  by  the 
consent  in  writing  of  a  surety  company, 
qualified  to  do  business  in  New  Jersey, 
binding  itself  that,  if  the  contract  be 
awarded  to  the  person  making  the  pro- 
po.sal,  the  said  surety  company  will  be¬ 
come  surety  for  the  faithful  performance 
of  the  said  contract,  in  an  amount  equal  to 
100  per  cent  of  the  contract  price. 

All  bids  must  be  accompanied  by  a  certi¬ 
fied  check  for  ten  thousand  dollars 
($10,000)  as  a  guarantee  for  the  good  faith 
of  the  bidder.  Checks  of  unsuccessful  bid¬ 
ders  will  be  returned  within  15  days,  that 
of  the  successful  bidder  upon  the  execu¬ 
tion  of  the  contract  and  bond.  The  con¬ 
tract  will  be  awarded  to  the  lowest  re¬ 
sponsible  bidder. 

The  City  reserves  the  right  to  reject  all 
proposals,  or  any  proposal  which  may  be 
Informal,  or  the  acceptance  of  which  would 
be.  for  any  other  reason,  detrimental  to  the 
Interests  of  the  City,  and  to  waive  in¬ 
formalities. 

By  direction  of  the  Board  of  Commis¬ 
sioners  of  the  City  of  Newark. 

THOMAS  L.  RAYMOND.  Mayor. 

Director,  Dept,  of  Public  Affairs. 


Bids;  July  6. 

Curbing  and  Paving 

Forty-Fort  Borough, 

Kingston.  Pa. 

Sealed  proposals  will  be  received  by  the 
Forty-Fort  Borough  Council  at  the  Borough 
Building  on  Tuesday  evening,  July  6th,  at 
8  o’clock,  for  14,924  feet  of  straight  curb, 
390  feet  of  circular  curb.  39,092  square 
yards  of  paving,  covering  eleven  streets. 

Alternate  bids  will  be  accepted  on  Amle- 
slte.  Sheet  Asphalt,  Kyrock  and  Kentucky 
Rock  Asphalt  on  concrete  base,  and  Rein¬ 
forced  Concrete. 

Plans,  specifications  and  biddii  g  sheets 
can  be  procured  at  the  office  of  Smith  and 
Welles,  Borough  Engineers,  1003-6  Coal 
Exchange  Building,  Wilkes-Barre,  Pennsyl¬ 
vania,  upon  the  deposit  of  $25.00,  which 
amount  will  be  refunded  if  plans  and 
specifications  are  returned  before  the  letting. 

Each  proposal  must  be  accompanied  by 
a  certified  check  for  10%  of  the  amount 
of  the  bid,  on  a  Luieme  County  Bank, 
payable  to  A.  J.  Sordoni,  Borotfgh  Treas¬ 
urer.  or  a  bidding  bond  covering  10%  of 
the  bid,  acceptable  to  the  Borough  Attorney. 

’The  Council  reserves  the  right  to  reject 
any  or  all  bids. 

C.  W.  EVANS, 

i  Borough  Secretary. 


STATE  OF  NEW  YORK 
DEP.ARTMENT  OF  PUBLIC  WORKS 
BUREAU  OF  CA.NALS 

.Albany,  N.  Y. 

Sealed  proposals  will  be  received  by  the 
undersigned  at  his  office  in  the  Slate  I*ubllc 
Works  building,  353  Broadway,  Albany, 

N.  Y.,  until  1;00  p.m.  eastern  standard 
time,  which  is  2.00  p.m.  daylight  saving 
time,  of  Friday,  July  9th.  1926,  at  which 
place  and  hour  they  will  be  publicly  opened 
and  read,  as  follows ; 

For  constructing  a  highway  bridge  fioor 
on  Movable  Dam  No.  8  in  the  Mohawk 
river  at  Tribes  Hill,  and  for  constructing 
approach  spans,  abutments  and  approaches 
therefor. 

Sheets  1  to  8  inclusive. 

Plans  may  be  seen,  and  detailed  specifica¬ 
tions,  engineers’  estimates  of  quantities, 
proposal  blanks,  form  of  contract  and  bonds 
required  and  other  information  for  pro- 
jHisers  may  be  had  at  the  office  of  the 
Bureau  of  Canals.  Albany,  N.  A'.,  at  the 
office  of  the  Division  Engineer,  Department 
of  Public  Works,  at  Utica,  Syracuse, 
Rochester  and  Buffalo  ;  and  at  the  Terminal 
Warehouse,  Pier  6,  East  River,  New  York 
City. 

Blueprint  copies  of  plans  will  be  fur¬ 
nished  by  the  State  Engineer  and  Sur¬ 
veyor  upon  the  receipt  at  his  office  in  the 
State  Public  Works  Building,  Albany,  N.  A’., 
of  payment  at  the  rate  of  fifteen  cents 
(15c.)  per  sheet.  Refund  will  not  be  made 
for  any  blueprints  which  may  be  returned. 

Monthly  estimates  will  be  paid  of  ninety 
per  centum  (90  per  cent)  of  the  work  done 
at  the  contract  price.  Every  proposal  for 
said  work  must  be  accompanied  by  a  money 
deposit  in  the  form  of  a  draft  or  certified 
check  upon  some  good  banking  institution 
in  the  city  of  Albany  or  New  A'ork,  issued 
by  a  national  or  state  bank  in  good  credit, 
within  the  State  and  payable  at  sight  to  the 
(■•ommissioner  of  Canals  and  Waterways  for 
five  per  centum  (5  per  cent)  of  the  amount 
of  the  proposal. 

The  person  whose  propo.sal  shall  be  ac¬ 
cepted  will  be  retjuired  to  execute  a  contract 
and  furnish  bonds  within  ten  days  from  the 
d-tte  of  notice  of  award  delivered  to  him  or 
them  in  person  or  mailed  to  the  address 
given  in  the  proposal. 

Upon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  certified  check  or  draft 
will  be  returned  to  the  proposer  unless 
the  same  shall  have  been  presented  for 
collection  prior  to  such  time  in  which  case 
the  amount  of  the  deposit  will  be  refunded 
bv  the  Commissioner  of  Canals  and 
Waterways. 

The  deposits  of  bidders  other  than  the 
one  to  whom  the  award  of  contract  shall 
be  made  will  be  returned  immediately  after 
the  award  has  been  made. 

The  bond  required  for  the  faithful  per¬ 
formance  of  the  contract  shall  be  in  such 
sum  as  shall  be  fixed  by  the  Commissioner 
of  Canals  and  Waterways  which  sum  shall 
not  be  le.ss  than  fifty  per  centum  (50  per 
cent)  of  the  estimated  cost  of  the  work 
according  to  the  contract  price,  and  an 
additional  bond  known  as  the  labor  bond  In 
the  sum  of  ten  per  centum  (10  per  cent)  of 
the  amount  of  the  estimated  cost  of  the 
work,  according  to  the  contract  price  will 
be  required  as  security  that  the  con¬ 
tractor  will  pay  in  full  at  least  once  In 
each  month  all  laborers  employed  by  him 
upon  the  work  specified  to  be  done  In  the 
contract. 

In  the  event  that  more  than  one  suretv 
company  is  offered  as  surety  on  said  bonds 
co-insurance  only  will  be  accepted. 

Each  proposal  must  be  addressed  to  the 
Bureau  of  Canals,  State  Department  of 
Public  Works.  Albany,  N.  Y.,  and  must  be 
endorsed  on  the  envelope  with  the  name  of 
the  construction  for  which  the  proposal  is 
made. 

Award,  if  made,  will  be  made  to  the 
person  or  persons  whose  proposal  shall  be 
lowest  in  cost  to  the  state  for  doing  the 
work  and  which  shall  comply  with  all 
provisions  required  to  render  it  formal. 
Before  any  award  shall  be  made  the  lowest 
bidded  will  be  required  to  satisfy  the  Com¬ 
missioner  of  Canals  and  Waterways  of  his 
ability  to  provide  suitable  equipment  and 
materials  for  the  proper  i)erformance  of 
the  work. 

The  right  is  reserved  to  reject  any  or  all 
proposals  and  readvertise  and  award  the 
contract  in  the  regular  manner.  If,  In  the 
Judgment  of  the  undersigned,  the  interests 
of  the  state  will  be  enhanced  thereby. 

’PHOMAS  F  FARRELL. 
Commissioner  of  Canals  and  Waterways. 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


Btda:  July  22. 

West  Brook  Viadurt,  Wanaque 
Reservoir 

24  Commerce  St.,  Newark,  N.  J, 

June  25,  192G. 

Sealed  pro|H)HalH  will  Ik*  received  from 
11  :0U  a.m.,  to  11:15  a. in.,  DayliKht  Saving 
Time,  on  July  22,  1926,  by  the  North  Jer¬ 
sey  District  Water  Supply  Commission  In 
Its  office.  Room  1125,  24  Commerce  St.. 
Newark,  N.  J.,  and  publicly  opened  and 
read  at  the  last  named  hour,  for  the  per¬ 
forming  of  all  necessary  work  required  in 
the  construction  of  West  Brook  Viaduct. 

The  work  will  include  the  construction  of 
a  seven-span  concrete  viaduct  about  20  feet 
wide  and  525  feet  long,  with  a  maximum 
pier  height  of  80  feet,  together  with  about 
600  feet  of  »arth  fill  approaches  and  neces¬ 
sary  appurtenances.  The  principal  quan¬ 
tities  Involved  Include  about  400  cubic 
yards  of  excavation  In  sheeted  trench,  3,000 
cubic  yards  of  excavation  not  In  sheeted 
trench,  34,000  cubic  yards  of  embankment 
and  3,500  cubic  yards  of  concrete  masonry. 

A  pamphlet  containing  the  Information 
for  bidders,  form  for  proposal,  form  of  con¬ 
tract,  speclflcations  and  drawings  may  be 
examined  at  the  office  of  the  Commission 
and  may  be  obtained  at  said  office  uinm 
deposit  of  JIO.OO,  which  deposit  will  be  re¬ 
paid  uiKin  the  return  of  the  pamphlet  within 
30  days. 

All  bids  shall  be  made  on  the  blank  form 
supplied  by  the  Commission,  which  provides 
for  a  detailed  statement  as  to  the  bidder’s 
experience  and  resources  as  %^‘ell  as  the 
unit  prices  for  which  he  will  execute  the 
respective  Items  of  work. 

Each  proiMisal  must  be  accompanied  by 
an  agreement  In  writing  of  a  surety  com¬ 
pany  qualified  to  do  business  In  New  Jer¬ 
sey,  binding  Itself  to  Indemnify  the  Com¬ 
mission  against  any  losses  due  to  the 
failure  of  the  person  or  persons  making 
said  pro|M)8al  to  projierly  execute  the  con¬ 
tract  In  case  It  be  awarded  to  him  or  them, 
and  binding  Itself  that  If  the  contract  be  so 
awarded  the  said  surety  company  will  be¬ 
come  surety  for  the  faithful  performance 
of  the  same  In  an  amount  eijual  to  50  per 
cent  of  the  contract  price. 

All  bids  must  be  accompanied  by  a  certi¬ 
fied  check  for  ten  thousand  dollars 
(110,000),  as  a  guarantee  for  the  gisid 
faith  of  the  bidder.  Checks  of  unsuccess¬ 
ful  bidders  will  be  returned  within  15  days, 
that  of  the  successful  bidder  upon  the  exe¬ 
cution  of  contract  and  bond. 

The  Commission  reserves  the  right  to  re¬ 
ject  all  projsisals,  or  any  proposal  which 
mav  be  Informal  or  the  acceptance  of 
which.  In  the  Judgment  of  the  Commission 
for  the  reasims  as  suggested  In  Informa¬ 
tion  for  bidders  or  for  any  other  reason, 
would  be  detrimental  to  the  Interests  of 
the  municipalities  for  which  the  work  Is 
to  be  done.  _  ,  , 

By  order  of  the  North  Jersey  District 
Water  Supply  Commission  of  the  state  of 
New  Jersey. 

BKRKELEV  W.  MOORE,  JR., 

Chairman. 

Attest :  EDMOND  TYT.ER,  Secretary. 

ARTHCR  H.  PRATT, 

Chief  Engineer.  _ 

MORRIS  R.  SHERRERD. 

Consulting  Engineer. 


Bids;  June  29. 

Furnishing  Cast  Iron  Pipe  and 
Fittings 

Wheeling,  W.  Va., 

June  16,  1926. 

Sealed  proposals  for  furnishing  cast  Iron 
pipe  and  fittings  will  be  received  by  the 
CItv  of  MTieellng,  W.  Va..  until  12  o'clock 
noo'n.  Eastern  Standard  Time  on  the  29th 
day  of  June,  1926,  and  will  then  be  publicly 
opened  and  read. 

Official  Proposal  Blanks,  Instructions  to 
Bidders.  Specifications,  Form  of  Contract 
and  ^nd  mav  be  seen  at  the  office  of  the 
City  Clerk,  \Vheellng,  W.  Va.,  or  one  (1) 
copy  of  each  may  be  obtained  by  bona  fide 
blader."*  ujion  application  to  The  J.  N. 
Chester  Engineers,  Pittsburgh,  Pa.,  or  to 
the  Cltv  of  Wheeling.  W.  Va.,  on  deiiosit  of 
'Dventy-five  Dollars  ($25.00)  which  amount 
will  be  refunded  to  bidders  on  receipt  of 
a  bona  fide  bid,  or  upon  the  return,  within 
30  days  after  receipt  of  bids,  speclflcations 
In  good  order. 

The  right  Is  reserved  to  reject  any  or  all 
bids 

H.  E.  KIRK. 

Cltv  Manager. 

.\lte>-l  :  HOW.Mtn  C.  T.ANE, 

City  Clerk. 


Bids:  July  12. 

Bridge  Reconstruction 

STATE  OF  NEW  JERSEY 
STATE  HIGHWAY  COMMISSION 
Trenton,  N.  J. 

Notice  Is  hereby  given  that  sealed  bids 
will  be  received  by  the  State  Highway 
t'ommisslon  of  New  Jersey  for: 

Reconstruction  of  the  bridge  over  Pen- 
sauken  Creek  at  M.  P.  3.6  on  Route  No.  2, 
in  the  counties  of  Burlington  and  Camden, 
the  new  structure  to  have  a  clear  span  of 
64  feet  and  a  clear  roadway  of  40  feet 
with  two  side  walks.  The  superstructure 
consists  of  half-through  plate  girders  with 
transverse  plate  girder  floor  beams,  all  en¬ 
cased  In  concrete  and  supporting  a  rein¬ 
forced  concrete  slab.  The  substructure 
consists  of  four  concrete  piers  and  wing 
walls  founded  on  timber  piling.  The  prin¬ 
cipal  Items  of  construction  are  400  cu.yds. 
foundation  excavation;  11,000  lin.ft.  piling; 
1,470  cu.yds.  concrete;  230,000  lbs.  struc¬ 
tural  steel ;  16,000  lbs.  reinforcing  rods ; 
6,600  cu.yds.  borrow;  1,427  sq.yds.  concrete 
paving. 

Bids  for  the  above  will  be  received  at 
the  office  of  the  State  Highway  Commis¬ 
sion,  9th  floor  Broad  Street  Bank  Building, 
Trenton,  New  Jersey,  on  Monday,  July  12th, 
1926,  at  eleven  o’clock  (11:00  a.m.)  Stand¬ 
ard  Time,  and  will  be  opened  and  read  Im¬ 
mediately  thereafter. 

Drawings,  specifications  and  form  of  bid, 
contract  and  bond  for  the  proposed  work 
are  on  file  in  the  office  of  the  State  High¬ 
way  Department,  Trenton,  New  Jersey,  and 
may  be  inspected  by  prospective  bidders. 
Plans  will  be  furnished  on  a  depiislt  of  Ten 
Dollars  ($10.00)  upon  application  to  the 
State  Highway  Department,  Room  901, 
Broad  Street  Bank  Building,  Trenton,  New 
Jersey.  Bids  must  be  made  on  the  standard 
proposal  forms  In  the  manner  designated  in 
the  1926  bridge  specifications  and  must  be 
enclosed  in  sealed  special  addressed  en¬ 
velopes  bearing  the  name  and  address  of 
the  bidder  and  name  of  the  bridge  on  the 
outside,  and  must  be  accompanied  by  a 
certified  check  drawn  to  the  order  of  the 
Treasurer  of  the  State  of  New  Jersey  for 
not  less  than  ten  per  cent  (10%)  of  the 
amount  of  the  bid,  provided  that  the  said 
certified  check  shall  not  be  less  than 
$500.00  nor  more  than  $20,000.00  and  be 
delivered  at  the  above  place  on  or  before 
the  hour  named.  Copies  of  the  standard 
proposal  forms  and  special  addressed  en¬ 
velopes  will  be  furnished  on  application. 
Bids  not  enclosed  In  special  addressed  en¬ 
velopes  will  be  considered  Informal  and 
will  not  be  opened. 

Each  bidder  must  accompany  his  bid  witn 
a  certificate  from  a  surety  company  duly 
authorized  to  do  business  In  this  State,  stat¬ 
ing  that  such  surety  company  will  provide 
.said  bidder  with  a  bond  In  such  sum  as  is 
required  in  and  In  accordance  with  the  pro¬ 
visions  of  the  said  specifications,  con¬ 
ditioned  for  the  faithful  performance  of 
the  provisions  of  the  contract  and  specifica¬ 
tions.  Each  bidder  must  also  accompany 
his  bid  with  a  Statement  of  Equipment 
properly  filled  out. 

By  order  of  the  State  Highway  Commis¬ 
sion.  _ 

A.  LEE  GROVER. 

_ Secretary. 


Bids:  July  12. 

Garbage  Incinerators,  Chimney, 
Buildings  and  Ramp 

Ambridge,  Pa., 

June  18th,  1926. 

Sealed  proposals  for  the  construction  of 
Garbage  Incinerators,  Chimney,  Building 
and  Ramp  will  be  received  at  the  office  of 
the  Borough  Manager  of  the  Borough  of 
Ambridge,  Pennsylvania  until  4:00  p.m,, 
July  12th  1926  (Eastern  Standard  Time). 

The  plant  Is  to  consist  of  two  units,  each 
having  a  capacity  of  ten  (10)  tons  of 
garbage  and  rubbish  per  eight  hours. 
Bidder  Is  to  submit  plans,  specifications  and 
guarantees  of  the  incinerators,  etc.,  which 
he  proposes  to  Install,  and  which  must  be 
In  accordance  with  general  speclflcations 
prepared  by  the  Borough  of  Ambridge. 

A  copy  of  the  speclflcatlor.,  and  a  plan 
of  the  proposed  site  may  be  obtained  at 
the  office  of  the  Borough  Manager. 

Each  bid  must  be  accompanied  by  a 
certified  check,  made  payable  to  the  Treas¬ 
urer  of  the  Borough  of  Ambridge  In  the 
amount  of  Five  Hundred  ($500.00)  Dollars. 

The  Borough  of  Ambridge  reserves  the 
right  to  reject  any  or  all  bids. 

Borough  of  Ambridge. 

By  A.  W.  JOHNS. 

Borough  Manager. 


Bids:  July  12. 

State  Road  Work 

STATE  OF  NEW  JERSEY 
STATE  HIGHWAY  COMMISSION 
Trenton,  N.  J, 

Notice  is  hereby  given  that  sealed  biJs 
will  be  received  by  the  State  Highway  (’..mi- 
mission  of  New  Jersey  for  the  followinK- 
ROUTE  NO.  8,  SECTION  NO.  8 

Construction  of  Route  No.  8,  Section  .No 
8,  Sussex-Hamburg,  In  the  County  of 
sex.  Estimated  27,856  cu.yds.  earth  ex,a- 
vatlon  ;  8,997  cu.yds.  hard  rock  excavation; 
54,586  sq.yds.  double  line  reinforced  con¬ 
crete  pavement ;  2  small  span  bridges. 

Bids  for  the  above  will  be  received  at 
the  office  of  the  State  Highway  Commis¬ 
sion,  9th  floor  Broad  Street  Bank  Building, 
Trenton,  New  Jersey,  on  Monday,  July  12th’ 
1926,  at  eleven  o’clock  (11:00  a.m.)  Stand¬ 
ard  Time,  and  will  be  opened  and  read  im¬ 
mediately  thereafter. 

Drawings,  specifications  and  form  of  bid, 
contract  and  bond  for  the  proposed  work 
are  on  file  In  the  office  of  the  State  High¬ 
way  Department,  Trenton,  New  Jersey,  and 
may  be  inspected  by  prospective  bidders. 
Plans  will  be  furnished  on  a  deposit  of 
Ten  Dollars  ($10)  upon  application  to  the 
State  Highway  Department,  Room  9(il, 
Broad  Street  Bank  Building,  Trenton.  New 
Jersey.  Bids  must  be  made  on  the  standard 
proposal  forms  In  the  manner  designated  In 
the  1926  standard  specifications  and  must 
be  enclosed  In  sealed  special  addressed  en¬ 
velopes  bearing  the  name  and  address  of 
the  bidder  and  name  and  section  of  the 
route  on  the  outside,  and  must  be  accom¬ 
panied  by  a  certified  check  drawn  to  the 
order  of  the  Treasurer  of  the  State  of  New 
Jersey  for  not  less  than  ten  per  cent  (10%) 
of  the  amount  of  the  bid,  provided  that  the 
said  certified  check  shall  not  be  less  than 
$500.00  nor  more  than  $20,000.00,  and  be 
delivered  at  the  above  place  on  or  before 
the  hour  named.  Copies  of  the  standard 
proposal  forms  and  special  addressed  en¬ 
velopes  will  be  furnished  on  application. 
Bids  not  enclosed  In  special  addressed  en¬ 
velopes  will  be  considered  Informal  and  will 
not  be  opneed. 

Each  bidder  must  accompany  his  bid  with 
a  certificate  from  a  surety  company  duly 
authorized  to  do  business  in  this  State, 
stating  that  such  surety  company  will  pro¬ 
vide  said  bidder  with  a  bond  in  such  sum  a.s 
is  required  in  and  in  accordance  with  the 
provisions  of  the  said  specificaUons,  con¬ 
ditioned  for  the  faithful  performance  of  the 
provisions  of  the  contract  and  specifications. 
Each  bidder  must  also  accompany  his  bid 
with  a  Statement  of  Equipment  properly 
filled  out. 

By  order  of  the  State  Highway  Commis¬ 
sion. 

A.  LEE  GROVER. 

Secretary 


Bids:  July  19. 

Water  Works  Construction 
Including  Wells 

Charleston,  Mo. 

Sealed  proposals  addressed  to  the 
“Honorable  Mayor  and  City  Clerk,  (Charles¬ 
ton,  Missouri,’’  indorsed  “Proposal  for 
Water  Works  Construction”  will  be  re¬ 
ceived  until  8  p.m.,  July  19,  1926,  at  which 
time  they  will  be  publicly  opened  and  read. 

A  cashier’s  check  upon  a  local  Charleston, 
Mo.,  bank  for  $3,000,  made  payable  to  the 
City  of  Charleston,  Mo.,  to  accompany  each 
bid.  A  $1,000  check  for  wells  only,  $2,000 
for  the  balance. 

The  work  consists  of  drilling  two  wells 
18"  X  12*  X  400',  equipped  with  motor 
driven  pumps,  1  booster  pump,  100,000  gal¬ 
lon  elevated  tank,  and  combination  pump 
and  fire  truck  building. 

Payments,  85%  monthly  estimates  In 
cash. 

The  City  reserves  the  right  to  reject  any 
or  all  bids  and  to  accept  any. 

Plans  and  speclflcations  may  be  seen  at 
the  office  of  the  City  Clerk  and  the  City 
Engineer  and  may  be  obtained  from  the 
Consulting  Engineer  upon  a  deposit  of  $12. 
Specifications  only,  $6  deposit.  Any  one 
plan,  $4  deposit.  75%  of  all  deposits  will 
be  refunded  upon  the  return  of  the  plans 
and  specifications  to  the  Consulting  Engi¬ 
neer’s  office  not  later  than  July  29.  1926 

C.  L.  JOSLYN. 

Mayor. 

E.  H.  SMITH. 

City  Clerk. 

L.  T.  BERTHE, 
City  Engr. 

FRANK  L.  -WILCOX, 

Consulting  Engineer, 

Ghemical  Building, 

St.  Louis,  Mo. 


June  24,  1926 

Kug.  News-Record 


OFFIOAL  PROPOSALS 
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Bids:  June  29. 

Street  Improvement 


Bids:  July  7. 

Road  Work 


Bids:  July  7. 

Five  Bridget* 


West  Palm  Beach,  Fla. 

.-Sealed  bids  will  be  received  by  the  City 
Cunimisslon  of  the  City  of  West  Palm 
B'-aoh,  Florida,  up  to  12:00  noon,  on  June 
2;*th,  1926,  for  lurnlshinR  all  labor  and 
material  for  the  construction  of  improve- 
nients  in  certain  streets,  known  as  Paving 
Iti.strlcts  6-A  6-B  and  6-C,  in  accordance 
with  the  plans  and  specifications  on  tile  in 
the  office  of  the  City  Manager  of  said  City. 

The  amounts  of  the  principal  items  of  the, 
work  will  be  approximately  as  follows: 

215,950  cu.yds.  Grading. 

],S32,950  sq.ft.  Sidewalk. 

309,000  sq.ft.  Driveways. 

2S7,850  lln.ft.  Concrete  Combined  Curb 
and  Gutter. 

.')90,450  sq.yds.  Paving. 

41,000  lln.ft.  Sewers. 

Bids  must  be  accompanied  by  certified 
chi-cks  aggregating  the  amount  of  $150,- 
000.00,  made  payable  to  the  City  of  West 
Palm  Beach,  Florida,  as  a  guarantee  that 
within  ten  days  from  notice  of  awarding 
of  contract,  the  successful  bidder  will 
enter  into  a  written  contract  with  the  City, 
and  furnish  acceptable  bond  in  the  amount 
of  one  hundred  per  cent  (100%)  of  the 
amount  bid,  conditioned  upon  the  carrying 
out  of  said  contract.  Checks  of  unsuccess¬ 
ful  bidders  will  be  returned.  ICach  bid 
must  be  sealed  and  addressed  to  the  City 
Manager  of  the  City  of  West  Palm  Beach, 
and  shall  be  in  the  office  of  the  City  Clerk 
not  later  than  12:00  Noon  on  the  29th  day 
of  June,  1926. 

Kach  bidder  will  be  required  to  submit, 
with  his  bid,  statements  of  experience, 
equipment  and  financial  resixmsibllity,  on 
blank  forms  which  will  be  furnished  with 
the  specifications. 

Plans,  specifications  and  blank  proposals 
may  be  obtained  at  the  office  of  the  City 
•Manager  upon  payment  of  a  deposit  of 
$25.00,  to  be  refunded  upon  receipt  of  bid 
or  return  of  said  plans  and  specifications. 
The  City  Commission  reserves  the  right  to 
reject  any  or  all  bids  and  to  award  the 
contract  in  the  best  interests  of  the  City 
of  West  Palm  Beach,  Florida. 

H.  J.  DAUGHERTY, 

City  Clerk. 

T.  B.  HENRY, 

City  Engineer. 

C.  A.  BI.NGHAM, 
City  Manager. 


Bids:  June  29. 

Road  Reconstruction 

Trenton,  N.  J. 

Notice  is  hereby  given  that  sealed  bids 
will  be  received  by  the  Board  of  Chosen 
Freeholders  of  Mercer  County  for  the  recon¬ 
struction  of  the  Trenton-Pennington  Road 
in  the  Townships  of  Ewing  and  Hopewell, 
In  the  County  of  Mercer,  with  an  8  in. 
Reinforced  Concrete  surface  upon  a  6  In. 
compacted  cinder  foundation. 

Estimated  amount  of  concrete  surface 
pavement  required  is  69,033  square  yards ; 
of  cinder  foundation,  69,033  square  yards ; 
and  opened  and  read  in  public  at  Court 
House,  Trenton,  .N.  J.,  on  Tuesday,  June 
29th,  at  1:00  P.M.  Standard  Time. 

Drawings,  specifications  and  forms  of  bid, 
contract  and  bond  for  the  proposed  work, 
prepared  by  Harry  F.  Harris,  County  Engi¬ 
neer,  and  approved  by  the  State  Highway 
Commission,  have  been  filed  in  the  office  of 
the  said  engineer  at  Trenton,  N.  J.,  and  of 
.'aid  State  Highway  Commission,  Trenton, 
.V.  J.,  and  may  be  inspected  by  prospective 
bidders  during  business  hours.  Bidders  will 
be  furnished  with  a  copy  of  the  specifica¬ 
tions  and  blue  prints  of  the  drawings  by 
the  engineer  on  proper  notice  and  payment 
of  cost  of  preparation. 

Bids  must  be  made  on  the  standard  pro¬ 
posal  forms  in  the  manner  designated 
therein  and  required  by  the  specifications, 
must  be  enclosed  in  sealed  envelopes,  bear¬ 
ing  the  name  and  address  of  bidder  and 
name  of  road  on  the  outside,  addressed  to 
Board  of  Freeholders  of  Mercer  County,  and 
must  be  accompanied  by  a  proposition  of 
surety  and  statement  of  equipment  and  a 
certified  check  for  not  less  than  ten  (10) 
per  cent  of  the  amount  bid,  provided  said 
check  shall  not  be  less  than  $500.00  nor 
more  than  $20,000.00  and  be  delivered  at 
'he  place  and  on  the  hour  above  named. 
The  standard  proposal  form  is  attached  to 
the  specifications,  copies  of  which  will  be 
furnished  on  application  to  engineer. 

By  order  of  Board  of  Freeholders  of 

Mercer  County, 

WADTKR  C.  FOWLER,  Clerk. 


STATE  OF  NEW  JERSEY 
STATE  HIGHWAY  COMMISSION 

Trenton,  N.  J. 

NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the  State 
Highway  Commission  of  New  Jersey  for: 
ROUTE  NO.  1  WTDENING,  RAHW’AY- 
METUCHEN 

For  the  W'idening  of  Route  No.  1  from 
.Metuchen  to  Rahway  in  the  County  of 
Middlesex.  Estimated  54,000  cu.yds.  unclasi- 
fled  excavation:  47,514  sq.yds.  penetration 
tnacadam  shoulders  ;  336  sq.yds.  plain  con¬ 
crete  :  3  small  span  bridge  extensions. 

RT.  NO.  14,  SEC.  NO.  14,  MAYS  LAND¬ 
ING-EGG  HARBOR 

For  the  construction  of  Route  No.  1 4, 
Section  No.  14,  Mays  Landing-Egg  Harbor, 
in  the  County  of  Atlantic.  Estimated  19,- 
908  cu.yds.  unclassified  excavation  ;  80,213 
sq.yds.  double  line  reinforced  concrete  pave¬ 
ment  :  81,872  sq.yds.  gravel  surface. 

Bids  for  the  above  will  be  received  at  the 
office  of  the  State  Highway  Commission, 
9th  fioor  Broad  Street  Bank  Building,  Tren¬ 
ton,  New  Jersey,  on  Wednesday,  July  7th, 
1926,  at  eleven  o’clock  (11:00  A.  M.)  Stand¬ 
ard  Time,  and  will  be  opened  and  read 
immediately  thereafter. 

Drawings,  specifications  and  form  of  bid, 
contract  and  Iwmd  for  the  propf>sed  work 
are  on  file  in  the  office  of  the  State  High¬ 
way  Department,  Trenton,  New  Jersey  and 
may  be  Inspeeted  by  prospective  bidders. 
Plana  will  be  furnished  on  a  deposit  of  Ten 
Dollars  ($10.)  upon  application  to  the  State 
Highway  Department,  Room  901,  Broad 
Street  ^nk  Building,  'Trenton,  New  Jersey. 
Bids  must  be  made  on  the  standard  proposal 
forma  in  the  manner  designated  in  the  1926 
specifications  and  must  be  enclosed  in 
sealed  special  addressed  envelop<*a  bearing 
the  name  and  address  of  the  bidder  and 
name  and  section  of  the  route  on  the  out¬ 
side,  and  must  be  accompanied  by  a  certi¬ 
fied  check  drawn  to  the  order  of  the  Treas¬ 
urer  of  the  State  of  New  Jersey  for  not  less 
than  ten  percent  (10%)  of  the  amount  of 
the  bid,  provided  that  the  said  certified 
check  shall  not  be  less  than  $500.00  nor 
more  than  $20,000.00  and  be  delivered  at 
the  above  place  on  or  before  the  hour 
named.  Copies  of  the  standard  proposal 
form  and  special  addressed  enveloi)es  will  be 
furnished  on  application.  Bids  not  enclosed 
in  special  addressed  envelopes  will  ^  con¬ 
sidered  informal  and  will  not  opened. 

Each  bidder  must  accompany  his  bid  with 
a  certificate  from  a  surety  company  duly 
authorized  to  do  business  in  this  State,  stat¬ 
ing  that  such  surety  company  will  provide 
said  bidder  with  a  bond  in  such  sum  as  is 
required  in  and  in  accordance  with  the  pro¬ 
visions  of  the  said  specifications,  condi¬ 
tioned  for  the  faithful  performance  of  the 
provisions  of  the  contract  and  specifications. 
Each  bidder  must  also  accompany  his  bid 
with  a  Statement  of  Equipment  properly 
filled  out. 

By  order  of  the  State  Highway  Commis¬ 
sion. 


A.  LEE  GROVER. 

Secretary. 


Bids:  July  1. 

Santiary  Trunk  Sewer 


Canton,  Ohio. 

Sealed  proposals  will  be  received  bv  the 
Director  of  Public  Service,  Canton,  Ohio, 
until  Twelve  (12)  o’clock  noon.  Central 
Standard  Time,  (One  (1)  o’clock  p.m.. 
Canton  City  Time),  Thursday,  July  Ist, 
1926,  for  furnishing  labor  and  materials 
required  for  construction  of  Third  Section 
of  West  Side  Intercepting  Sewer,  according 
to  plans  and  specifications  on  file  In  the 
Director’s  office. 

Length  of  Sewer  11,260  feet — Brick,  Seg¬ 
ment  block  or  Reinforced  Concrete  Pipe, 
Cast  Iron  special  sections. 

Copies  of  plans,  specifications  and  pro¬ 
posal  blanks  can  be  had  from  the  Director, 
upon  the  payment  of  Five  Dollars  ($5.00) 
per  set,  such  proposal  blanks  must  be 
used  in  submitting  bids.  Each  bid  must 
be  accompanied  by  a  bond  or  certified 
check  on  a  solvent  Bank  located  in  the  City 
of  Canton,  to  the  satisfaction  of  the  Direc¬ 
tor,  in  the  sum  of  Five  Hundred  Dollars 
($500.00). 

The  right  Is  reserved  to  reject  any  or  all 
bids  received,  and  to  accept  any  which  may 
be  deemed  most  favorable  to  the  City  of 
Canton,  Ohio. 

JOS.  A.  GOSSETT. 

Director  of  Public  Service 

W.  E.  SARVER, 

City  Civil  Engineer. 


STATE  OF  NEW  Jl-mSEY 

ST.\TE  HIGHW.AY  (’’OM.MISSION 

Trenton.  N.  .J 

NOTICE  IS  HEREBY  GIVEN  that  sealed 
bids  will  be  received  by  the  State  Highway 
Commission  of  New  Jersey  for: 

Reconstruction  of  five  bridges  on  Route 
No.  7,  Sections  6  and  7,  ns  follows: 

Bridge  at  M.P.  2.5  over  Bentley’s  Brook, 
Middlesex  County. 

Bridge  at  M.P.  5.0  over  Millstone  River, 
Monmouth  County. 

Bridge  at  M.P.  7.5  over  Stillhouse  Brook, 
Monmouth  (bounty. 

Bridge  at  M.P.  8.0  over  Gander  Brook, 
Monmouth  County. 

Bridge  at  M.P.  8.1  over  Branch  of  Gan¬ 
der  Brook,  Monmouth  County. 

All  of  the  bridges  are  of  reinforced  con¬ 
crete  decks  on  concrete  abutments,  the  prin¬ 
cipal  items  of  construction  being  908  cu.yds. 
concrete;  24,000  lbs.  reinforcing  steel:  16,- 
3n(t  lbs.  structural  steel:  1027  cu.yds.  foun¬ 
dation  excavation  ;  3100  l.f.  timber  piles. 

Bids  for  the  above  will  be  received  at  the 
office  of  the  State  Highway  Commission, 
9th  floor.  Broad  Street  Bank  Building,  Tren¬ 
ton.  New  Jersey,  on  Wednesday,  July  7th 
1926,  at  eleven  o’clock  (11:00  A.  M.)  Stand¬ 
ard  Time,  and  will  be  opened  and  read  im¬ 
mediately  thereafter. 

Drawings,  specifications  and  form  of  bid, 
contract  and  bond  for  the  proposed  work 
are  on  file  in  the  office  of  the  State  High¬ 
way  Department,  Trenton,  New  Jersey,  and 
may  be  Inspected  by  prospective  bidders. 
Plans  will  be  furnished  on  a  deposit  of  Ten 
Dollars  ($10.)  upon  application  to  the  State 
Highway  Department,  Room  901,  Broad 
Street  Bank  Building,  'Trenton,  New  Jersey. 
Bids  must  be  made  on  the  standard  pro¬ 
posal  forms  in  the  manner  designated  In 
the  1926  bridge  specifications  and  must  be 
enclosed  in  .sealed  special  addressed  enve¬ 
lopes  bearing  the  name  and  address  of  the 
bidder  and  name  and  section  of  the  route 
and  bridges  on  the  outside,  and  must  be 
accompanied  by  a  certified  check  drawn  to 
the  order  of  the  State  of  New  Jersey  for 
not  less  than  ten  percent  (10%)  of  the 
amount  of  the  bid,  provided  that  the  said 
certified  check  shall  not  be  less  than  $500.00 
nor  more  than  $20,000.00  and  be  delivered 
at  the  above  place  on  or  before  the  hour 
named.  Copies  of  the  standard  proposal 
form  and  special  addres.sed  envelope  will 
be  furnished  on  application.  Bids  not  en¬ 
closed  in  special  addressed  envelopes  will 
be  considered  Informal  and  will  not  be 
opened. 

Each  bidder  must  also  accompany  his 
bid  with  a  certificate  from  a  surety  com¬ 
pany  duly  authorized  to  do  business  In  this 
State,  stating  that  such  surety  company  will 
provide  said  bidder  with  a  bond  In  such 
sum  as  is  reouired  In  and  in  accordance 
with  the  provisions  of  the  said  specifica¬ 
tions,  conditioned  for  the  faithful  perform¬ 
ance  of  the  provisions  of  the  contract  and 
specifications. 

By  order  of  the  State  Highway  Commis¬ 
sion. 

A.  LEE  GROVER 

Secretary. 


Rids:  July  19. 

Street  Paving 

Apalachicola.  Fla. 

Sealed  proposals,  addressed  to  the  under¬ 
signed  and  endorsed  "Tender  for  Paving,” 
will  be  received  until  5  p.m.,  July  19th, 
1926,  for  the  paving  with  concrete  of 
certain  streets  In  the  City  of  Apalachicola, 
Florida,  according  to  plans  and  specifica¬ 
tions  In  the  office  of  the  City  Engineer  and 
which  plans  may  be  there  seen  and 
examined  after  June  19th.  'The  area  to  be 
paved  is  approximately  43,000  sq.yds.,  but 
may  be  varied  within  limits  of  10  per  cent 
more  or  less.  Proposals  are  to  be  made  on 
forms  supplied  by  the  undersigned  and 
will  be  furnished  on  request.  All  proposals 
must  be  accompanied  by  a  certified  check 
for  the  sum  of  $1,000,  payable  to  the  City 
Treasurer,  Apalachicola.  Checks  will  be 
returned  to  bidders  upon  rejection  of  their 
bid  and  to  the  successful  bidder  upon  execu¬ 
tion  of  the  formal  contract.  'The  City 
Commissioners  reserve  the  right  to  con¬ 
sider  the  proposals  at  any  time  within  five 
days  after  date  set  for  final  receipt  and  to 
accept  any  one  or  reject  any  or  all  of  them. 

F.  B.  WAKEFIELD. 

City  Treasurer. 

Apalachicola.  Florida.  ' 

June  11th,  1926. 
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Bids:  July  9. 

Road  Work 

STATE  DEPARTMENT  OF  PT'BLlr 
WORKS  BUREAU  OF  HIGHWAYS 
Albany,  X.  Y 

Sealed  proposals  will  be  received  by  the 
undersigned  at  the  office.  No.  353  Bro,  ,!- 
way  Albany,  N.  Y.,  at  one  o’clock  p.tii., 
advanced  standard  time,  which  is  twelve 
o’clock  noon.  Eastern  Standard  Time,  in 
Friday,  July  9,  1926,  for  the  construct!,  n 
of  highways  in  the  following  counties: 

AI,LiEGANY  . (one  highway:  7.1.0 

CATTARAUGUS . (one  highway:  6,t,  ) 

CORTUAND . (one  highway:  5.e:;) 

DELAWARE  . (one  highway:  5. 31) 

ROCKLAND  Completion  ...(one  hlghwav: 

1.2:,) 

SENECA  . (one  highway:  4. rot) 

CHENANGO  . (one  highway:  0.12) 

ALSO  FOR  THE  RECONSTRUCTION  op 

THE  FOLLOWING: 

ERIE  . (one  contract:  3.17) 

MONTOtOMERY . (one  contract:  0.?.i)) 

ONONDAGO . (one  contract :  3.2.',) 

SUF'FOLK  . (one  contract:  5.r,.'i) 

WESTCHESTER. .. (two  contracts;  3.27  & 

1.67) 

WARREN  . (one  contract:  l  -H) 

Maps,  plans,  specifications,  and  estimates 
may  be  seen  and  proposal  forms  obtained 
at  the  office  of  the  Bureau  in  Albany,  N.  Y.. 
and  also  at  the  office  of  the  division  en¬ 
gineers  in  whose  division  the  roads,  to  be 
constructed  or  reconstructed,  are  located. 
The  addresses  of  the  division  engineers 
and  the  counties  in  which  they  are  in 
charge  will  be  furnished  upon  request. 

The  especial  attention  of  bidders  is 
called  to  “General  Information  for  Bidders” 
in  the  Itemized  proposal,  specifications  and 
contract  agreement. 

A.  W.  BRANDT, 
Commissioner  of  Highways. 


Bids:  July  21. 


Bridge 


CONSTRUCTION  OF  MARKET  STREET 
BRIDGE 

Wilkes-Barre,  Luzerne  Co.,  Pa. 

Sealed  bids  or  proposals  for  the  construc¬ 
tion  of  Market  Street  Bridge  across  the 
Su-squehanna  River  in  the  City  of  Wilkes- 
Barre,  Luzerne  County,  Pennsylvania,  will 
be  received  by  Harry  T.  Butts,  Controller 
of  Luzerne  County,  at  his  office  In  the  Court 
House,  Wilkes-Barre,  Pennsylvania,  until 
two  o’clock  p.m.,  the  2l8t  day  of  July,  1926, 
at  which  time  and  place,  or  at  a  later  time 
to  be  fixed  by  the  Board  of  County  Com¬ 
missioners,  the  proposals  will  be  publicly 
opened. 

The  work  for  which  bids  or  proposals  are 
hereby  invited  will  consist  of  the  moving 
and  removal  of  the  existing  steel  bridge,  the 
maintenance  of  traffic,  the  removal  of  the 
existing  stone  masonry  and  the  construction 
of  a  new  bridge  of  reinforced  concrete  and 
stone. 

The  new  bridge  will  be  93  feet  wide  and 
about  1,382  feet  long.  It  will  consist  of 
twelve  (12)  arch  spans,  one  of  which  will 
be  50  feet,  five  82  feet  each,  one  100  feet, 
one  110  feet,  and  four  120  feet  each. 

A  more  complete  description  of  the  work 
to  be  done  is  given  in  Information  for  Con¬ 
tractors,  Form  of  Contract,  Specifications, 
Bond  and  Contractor’s  Proposal,  also  in  the 
accompanying  Contract  Drawings,  all  of 
which  are  to  be  deemed  a  part  of  this  In¬ 
vitation. 

Copies  of  the  foregoing  may  be  inspected 
at  the  office  of  the  Board  of  County  Com¬ 
missioners,  and  may  be  purchased  at  the 
office  of  Benjamin  H.  Davis,  Engineer, 
Whitehall  Building,  New  Y'ork  City,  on  and 
after  the  28th  day  of  June,  1926. 

A  deposit  of  One  Hundred  Dollars 
($100.00)  Is  required  for  a  complete  set  of 
Form  of  Contract,  Specifications,  Bond, 
Proposal  and  Contract  Drawings,  which 
sum,  less  the  cost  of  printing  and  forward¬ 
ing,  will  be  refunded  upon  the  return  of 
all  the  matter  in  good  condition  before  the 
date  of  receipt  of  bids. 

A  certified  check  in  the  sum  of  Fifty 
Thousand  Dollars  ($50,000.00),  made  pay¬ 
able  to  Crawford  C.  Smith,  Treasurer  of 
Luzerne,  must  accompany  each  proposal. 

Receipt  of  bids  will  be  subject  to  con¬ 
ditions  given  in  said  "Information  for  Con¬ 
tractors.”  ,  ^  ^  . 

The  right  is  reserved  to  reject  any  and 

all  bids.  harry  T.  BUTTS. 

Controller  of  Luzerne  County. 


Bids:  July  21. 

Incinerator 

Orlando,  Fla. 

The  Mayor  and  City  Commission  of  the 
City  of  Orlando,  Florida,  will  receive  sealed 
bids  at  the  City  Hall  up  to  9  o’clock  a.m. 
Wednesday,  July  21,  1926,  for  furnishing 
all  labor  and  material  and  con.structing  an 
Incinerator  guaranteed  to  burn  forty  (40) 
tons  of  average  City  Garbage,  Dead 
animals,  waste,  etc.,  per  day  of  eight  (8) 
hours. 

Bidders  are  required  to  furnish  complete 
plans  and  specifications  stipulating  how 
soon  said  Incinerator  could  be  complete)! 
and  ready  for  operation  and  to  indicate  on 
.said  plans  how  additional  units  may  be 
added  from  time  -to  time  in  the  future  to 
meet  the  City’s  needs.  Plans  must  include 
motor  driven  forced  draft  fan  for  each 
furnace,  radical  brick  chimney  one  hundred 
(100)  feet  high  and  retaining  walls  for  dirt 
fill  driveways.  Bidders  must  familiarize 
themselves  with  site  on  which  Incinerator  is 
to  be  built  and  meet  such  conditions  as  the 
site  may  Impose. 

Certified  check,  payable  to  the  City  of 
Orlando,  in  the  sum  of  two  thousarul 
($2,000)  dollars,  must  accompany  each  hid 
as  a  guarantee  that  the  bidder,  if  awarded 
the  Contract,  will  enter  into  contract  with 
the  City  to  build  and  complete  said  In¬ 
cinerator  as  per  plans  and  specifications. 

’The  City  reserves  the  right  to  reject  anv 
or  all  bids. 

L.  M.  AUTREY. 

Attest :  Mayor. 

J.  A.  STINSON, 

City  Clerk. 


Bids:  July  14. 

Water  Mains 

Binghamton,  X.  Y. 

Sealed  proposals  for  Sanitary  Work,  Re¬ 
placement  and  Extension  of  Water  Mains, 
and  Hvdrants,  Binghamton  State  Hospital, 
Binghamton,  N.  Y.,  will  be  received  by  the 
State  Hospital  Commission,  Capitol,  Albany, 
N.  Y.  until  2  o’clock  p.m.  (Eastern  Stand¬ 
ard  Time)  on  Wednesday,  July  14,  1926, 
when  they  will  be  publicly  opened  and  read. 
Proposals  shall  be  enclosed  In  an  envelope 
furnished  by  the  State  Architect,  sealed  and 
addressed,  and  shall  be  accompanied  by  a 
deposit  as  a  guarantee  that  bidder  will 
enter  into  contract  if  awarded  same. 
Deposit  shall  consist  of  a  certified  check 
drawn  upon  some  legally  incorporated  bank 
in  the  State  of  New  York  and  made  payable 
to  the  State  of  New  York  (or  money)  equal 
to  five  per  cent  (5%)  of  the  amount  of 
proposal.  The  contractor  to  whom  the 
award  is  made  tvlll  be  required  to  furnish 
surety  company  bond  in  the  sum  of  fifty 
(50%)  per  cent  of  the  amount  of  contract 
within  thirty  days  after  official  notice  of 
award  of  contract  and  in  accordance  with 
the  terms  of  Specification  No.  4698.  The 
right  is  reserved  to  reject  any  or  all  bids. 
Drawings  and  specifications  may  be 
examined  at  the  Binghamton  State  Hos¬ 
pital,  Binghamton.  N.  Y.  at  the  New  York 
Office  of  the  Department  of  Architecture, 
18th  Floor,  Flatiron  Bldg.,  Broadway  & 
23  rd  Street ;  and  at  the  Department  of 
Architecture,  Capitol,  Albany,  N.  Y. 
Drawings,  specifications  and  blank  forms 
of  proposal  may  be  obtained  by  persons 
or  firms  engaged  in  the  line  of  work 
required  at  the  discretion  of  the  State 
Architect,  from  the  Department  of  Architec¬ 
ture,  Capitol,  Albany,  N.  Y. 

Dated:  June  16,  1926. 
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Bids:  August  16. 

Tendet^  for  Electrical  Machinery 

Moose  Jaw,  Saskatchewan,  Canada. 

Tenders  will  be  received  up  until  12 
o’clock  noon,  August  16th.  1926,  for  the 
supply  of 

1.  One  5,000  K.W.  Steam  Turbo-Generator. 

2.  One  Surface  Condenser. 

Tenders  must  be  sealed  and  marked 
"Tender  for  Electrical  Machinery”  and  ad¬ 
dressed  to  the  City  Commissioners,  City 
Hall,  Moose  Jaw,  Saskatchewan,  Canada. 

Tenders  must  be  accompanied  by  an  ac¬ 
cepted  check  or  cash  deposit  equal  to  five 
(5)  per  cent  of  the  total  amount  of  the 
tender. 

Specifications  may  be  obtained  upon  ap¬ 
plication  to  J.  D.  Peters,  Electrical  Super¬ 
intendent,  Moose  Jaw. 

The  City  reserves  the  right  to  reject  any 
or  all  tenders. 

Signed  W.  W.  DAVIDSON, 

Mayor. 

G.  D.  MACKIE, 

City  Commissioners. 


Bids:  June  28. 

State  Road  Work 

Hartford,  Conn. 

SEALED  PROPOSALS  will  he  received 
by  the  State  Highway  Commissioner,  12 
Washington  Street,  Hartford,  Conn.,  until 

2  pm..  EASTERN  .STANDARD  TIME,  on 
Monday,  June  28th,  1926,  for  the  following 
sections  of  State  w'ork,  in  accordance  with 
plans  and  specifications  on  file  at  the  fol¬ 
lowing  places : 

TOWN  OF  WESTPORT  &  WII.TON: 
About  19,277  linear  feet  of  2J  inch  bitu¬ 
minous  macadam  over  7  inch  broken  stone 
b.-isc  on  the  Westport-Wilton  Road,  NOTE; 
Bituminous  material  will  be  furnished  by 
the  State.  Plans  and  specifications  at  the 
office  of  A.  W.  Bushell,  Division  Engineer, 
106  Elm  Street,  New  Haven,  Conn. 

TOWNS  OF  COLUMBIA  &  WINDHAM: 
About  4,415  linear  feet  of  reinforced  con¬ 
crete  pavement  on  the  Hartford-Willimantic 
Road.  NOTE:  Portland  cement,  rein- 
fon-ed  concrete  pipe  and  core  and  joint 
tiller  will  be  furnished  by  the  State.  The 
core  and  joint  filler  will  be  installed  on 
a  force  account  basis.  Plans  and  specifica¬ 
tions  at  the  office  of  John  Smith,  Division 
Engineer,  Thayer  Building,  Norwich,  Conn. 

TOWN  OF  MANCHESTER;  About  8,232 
linear  feet  of  9  ln<-h  concrete  pavement  and 

3  inch  asphalt  or  2J  Inch  amiesite  over  7 
inch  reinforced  concrete  base  on  West 
Center  St.  NOTE;  Portland  cement  will 
be  furnished  by  the  State.  Plans  and 
specifications  at  the  office  of  R.  W.  Stevens, 
Division  Engineer,  15  Ia?wis  Street,  Hart¬ 
ford.  Conn. 

TOWN  OF  PRESTON;  About  5,400 
linear  feet  of  7  inch  native  stone  macadant 
on  the  Poquetanock-Hallville  Road.  Plana 
and  specifications  at  the  office  of  John 
Smith,  Thayer  Building,  Norwich,  Conn. 

TOWNS  OP  WATERFORD  AND  MONT- 
VILLE:  About  13,150  linear  feet  of  8 

inch  reinforced  concrete  pavement  on  the 
Norwich-New  London  Road.  NOTE: 
Portland  cement  and  reinforced  concrete 
pipe  will  be  furnished  by  the  State.  Plans 
and  specifications  at  the  office  of  John 
Smith.  Division  Engineer,  Thayer  Bldg., 
Norwich,  Conn, 

TOWNS  OF  WESTPORT  AND  FAIR- 
FIELD:  About  10,248  linear  feet  of  grad¬ 
ing  and  drainage  and  4,134  linear  feet  of 
3  inch  asphalt  over  8  Inch  reinforced  con¬ 
crete  base  on  the  Bo.ston  Post  Road. 
NOTE:  Portland  cement  and  reinforced 

concrete  pipe  will  be  furnished  by  the  State. 
Plana  and  specifications  at  the  office  of 
A.  W.  Bushell,  Division  Engineer,  106  Elm 
St.,  New  Haven,  Conn. 

TOWN  OF  FARMINGTON;  About 
1,778  linear  feet  of  grading  and  about  1,000 
linear  feet  of  7  inch  waterbound  macadam 
in  connection  with  the  elimination  of  grade 
crossing  on  the  Scott  Swamp  Road.  Plans 
and  specifications  at  the  office  of  R.  W. 
Stevens.  Division  Engineer,  15  Lewis  St., 
Hartford,  Conn. 

TOW’N  OP  FARMINGTON:  About 
13,245  linear  feet  of  7  inch  trap  rock 
macadam  on  the  Scott  Swamp  Road.  Includ¬ 
ing  abutments  for  a  50  foot  steel  bridge. 
Nt'lTE:  This  is  exclusive  of  the  work  in 
>'<innectlon  with  grade  crossing  elimination. 
Portland  cement  and  reinforced  concrete 
pipe  will  be  furnished  by  the  State.  Plans 
and  specifications  "t  the  office  of  R.  W. 
.‘Stevens,  Division  Engineer,  15  Lewis  Street, 
Hartford,  Conn. 

TOWN  OP  NArGATT’CK:  About  3,568 
linear  feet  of  6  inch  gravel  surface  on 
Rubber  Avenue.  Plana  and  specifications 
at  the  office  of  A.  W.  Bushell,  Division 
Engineer,  106  Elm  Street,  New  Haven, 
Conn. 

TOWN  OF  NEW  HARTFORD;  A  twin 
14  foot  span  concrete  slab  bridge  over 
Cotter  Brook.  NOTE:  Portland  cement 
will  be  furnished  by  the  State.  Plans  and 
specifications  at  the  office  of  D.  C.  Loewe, 
Division  Engineer,  Winsted,  Conn. 

TOWN  OF  C ANTON ;  A  concrete  girder 
bridge  of  two  38  foot  spans  over  Cherrv 
Briwk.  NOTE:  Portland  cement  will  be 
furnished  by  the  State.  Plans  and  spec¬ 
ifications  at  the  office  of  R.  W.  Stevens, 
Division  Engineer,  15  Lewis  Street,  Hart¬ 
ford,  Conn. 

All  bids  must  be  accompanied  by  a  surety 
comjutny  or  a  certified  check  not  less  than 
one-third  of  the  cost  of  the  work.  'The 
State  Highway  Commissioner  reserves  the 
right  to  reject  any  and  all  bids. 

Dated  at  Hartford,  Connecticut,  June  18, 
1926. 

JOH.N  A.  MACDONALD, 
State  Highway  Commissioner. 

12  Washington  St.,  Hartford,  Conn. 


June  24,  1926 

Kng.  News-Record 
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OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


Hids:  July  7. 

Road  Construction 

S<iuth  Bound  Brook,  N.  J. 

Sealed  proposals  will  be  received  by  the 
Mayor  and  Council  of  the  Borough  of 
.<.iuth  Bound  Brook,  at  the  Council  Rooms, 
Main  Street,  South  Bound  Brook,  N.  J.  on 
the  7th  day  of  July,  192fi,  at  7:.70  p.m., 
Kastern  Standard  Time,  or  8:30  p.m..  Day¬ 
light  Saving  Time,  for  the  construction  of 
Main  Street  from  Canal  Bridge  southerly 
to  the  Borough  Bine. 

APPROXIMATE  QUANTITIES 
Excavation  (unclassified)  3,731  cu.yds. 
7”  Reinforced  concrete  pavement 

4383.6  sq.yds. 

S"  Reinforced  concrete  pavement 

11,326.7  sq.yds. 

Concrete  Curbing  4,150  lin.ft. 

Catch  Basina,  complete  2 

Catch  Basin  Heads  (installed)  2 
Removal  of  Trees  (If  ordered)  each 
Storm  Drain  36  lln.ft. 

Plans  and  specifications  for  this  work 
are  on  file,  and  Information  and  blank 
forms  may  be  obtained  during  business 
hours  and  plans  may  be  obtained  upon  a 
deposit  of  110.00  to  T.  L.  Walters,  Borough 
Clerk,  South  Bound  Brook,  N.  J.  or  H.  C. 
Van  Emburgh,  Borough  Engineer,  1 49 
North  Avenue,  Plainfield,  N.  J,  Deposit 
will  be  returned  upon  the  return  of  the 
plans. 

Each  bid  must  be  accompanied  by  a 
certified  check  for  not  less  than  10%  of 
the  amount  of  the  bid.  drawn  to  the  order 
of  the  Borough  Collector,  and  without  any 
conditional  endorsements.  All  checks 
except  the  two  lowest  bids  will  be  returned 
immediately  after  the  bids  are  opened.  The 
other  checks  will  be  returned  after  contract 
and  bond  are  properly  executed. 

Each  bid  must  be  accompanied  by  a 
certificate  from  a  surety  company  au¬ 
thorized  to  do  business  in  the  State  of  New 
Jersey,  stating  that  they  will  furnish  the 
required  bond  If  the  contract  is  awarded 
to  them. 

The  successful  bidder  will  be  required  to 
furnish  a  surety  bond  for  the  full  amount 
of  the  contract. 

If  the  successful  bidder  shall  refuse  or 
neglect  to  sIct  the  agreement  and  furnl.sh 
the  bond  within  ten  (10)  days  of  the 
awarding  of  the  contract,  his  check  shall 
be  held  by  the  Borough  of  South  Bound 
Brook  as  liquidated  damages  for  such  re¬ 
fusal  or  neglect.  The  Mayor  and  Council 
re.serve  the  right  to  reject  any  or  all  bids. 

H.  C.  VAN  EMBITRGH, 

Borough  Engineer. 

T.  B.  WABTERS, 

Borough  Clerk. 


Bids :  June  29. 


Paving 

Rutherford,  N.  J. 

Sealed  proposals  will  be  received  by  the 
Council  of  the  Borough  of  Rutherford,  New 
Jersey,  In  the  City  Hall,  Park  Avenue,  at 
a  special  meeting  on  June  29,  1926  at  8:15 
o’clock.  Daylight  Saving  Time,  for  the  con- 
•structlon  of  Reinforced  Concrete  Pavement 
and  appurtenances  on  Orient  Way  between 
Station  Square  and  Rutherford  Ave. 

Plans  and  specifications  and  form  of 
Proposal  may  be  obtained  at  the  office  of 
H.  E.  Allen,  Borough  Engineer  upon  deposit 
of  $10.00,  which  deposit  will  be  returned 
upon  receipt  of  Plans  and  Specifications  In 
good  condition. 

No  proposals  will  be  received  previous 
to  the  hour  designated  In  this  notice  and 
none  will  be  received  afterward. 

Proposals  must  be  made  out  on  the 
Standard  Proposal  Forms  In  the  manner 
designated  in  the  specifications  and  each 
proposal  must  be  accompanied  by  a  certified 
check  for  Twelve  Thousand  ($12,000) 
Dollars,  made  payable  to  the  Borough  »)f 
Rutherford,  New  Jersey. 

A  surety  bond  for  the  full  amount  of 
the  contract  will  be  required  from  the 
successful  bidder. 

The  Council  reserves  the  right  to  reject 
any  and  all  bids. 


F. 


Rutherford,  N.  J., 
June  17,  1926. 


A.  STEDMAN, 
Borough  Clerk. 


Bids:  July  9. 

Repair  of  the  Tomhannock 
Spillway 

BUREAU  OF  WATER, 

DEPARTMENT  OF  PUBBIC  WORKS 
Troy,  N.  Y. 

Sealed  proposals,  marked  "Proposals  for 
the  Repair  of  the  Tomhannock  Spillway" 
with  sureties  attached,  will  be  received  by 
the  Board  of  Contract  and  Supply  of  the 
City  of  Troy,  at  Its  office  In  the  City  Hall, 
at  a  meeting  to  be  held  on  Friday,  July 
9th.  1926,  at  11:00  a.m..  Daylight  Saving 
Time,  which  is  10  a.m.  Eastern  Standard 
Time. 

At  this  meeting  and  at  the  time  above 
mentioned,  the  sealed  proposals  for  the  re¬ 
pair  of  the  Tomhannock  Spillway,  will  be 
received,  publicly  opened  and  officially  de¬ 
clared  by  the  said  Board. 

The  following  are  the  approximate  quan¬ 
tities  which  will  enter  Into  the  contract. 

1.  1,265  Cubic  Yards  of  Concrete  Re¬ 
moved. 

2.  2,900  Cubic  Yards  of  Excavation. 

3.  3,445  Cubic  Yards  of  Concrete  placed. 

4.  56,000  Pounds  of  Steel  Reinforcement. 

5.  5,400  Square  Feet  of  Waterproofing. 

6.  1,455  Bineal  Feet  of  Expansion  Joints. 

Maps,  plans  and  Specifications  may  !>«> 

seen  and  obtained  on  and  after  June  26. 
1926,  at  the  office  of  the  Commlsioner  of 
Public  Works,  In  the  City  Hall  and  at  the 
office  of  the  Consulting  Engineer,  (1.  Saxton 
Thompson,  Room  7,  257  Broadway,  Troy, 
N.  Y..  upon  the  deposit  of  Five  Dollars 
($5.00)  which  amount  will  be  refunded  ujHin 
the  return  of  the  plans  and  specifications 
in  good  condition. 

The  special  attention  of  bidders  la  called 
to  the  "Instructions  to  Bidders”  in  the 
specifications. 

Each  Proposal  must  be  clearly  marked. 
"Proposal  for  the  Repair  of  the  Tomhan¬ 
nock  Spillway,  Troy,  N.  Y.,”  and  must  be 
made  out  on  the  proposal  forms  obtained 
with  the  plans  and  specifications. 

Each  Proposal  must  be  accompanied  by 
cash,  draft  or  certified  check  payable  to  the 
order  of  the  City  Treasurer  for  an  amount 
at  least  equal  to  five  per  cent  of  the  amount 
of  the  proiH)sal. 

The  successful  bidder  will  be  required  to 
execute  a  bond  in  an  amount  equal  to  the 
contract  price  with  sufficient  sure‘ies  to  be 
approved  by  the  Board,  and  to  execute  the 
contract  within  seven  days  after  the  award 
thereof. 

The  Board  of  Contract  and  Supply  re¬ 
serves  the  right  to  reject  any  and  all  bids. 

HEBEN  G.  RICHMOND. 

Secretary. 

June  22.  1926. 


Bids:  July  9. 

County  Roads 

White  Plains,  N.  Y.,  June  22,  1926. 

Sealed  bids  or  proposals  for  paving  the 
following  roads  will  be  received  at  the  office 
of  the  Clerk  of  the  B<jard  of  Supervisors, 
Court  House,  White  Plains,  New  York, 
until  10  a.m.  (Daylight  Saving  Time), 
Friday,  July  9th.  1926: 

REINFORCED  CONCRETE 

County  Road  No.  34 — Cherry  St.,  Bed¬ 
ford,  2.18  ml. 

County  Road  No.  56 — Banksvllle  Rd., 
Northcastle,  0.37  ml. 

County  Road  No.  38 — Park  Avenue,  Rye, 
0.63  ml. 

REINFORCED  CONCRETE  AND 
VITRIFIED  BRICK 

County  Road  No.  37 — Main  St.,  Tucka- 
hoe,  0.50  ml. 

REINFORCED  CONCRETE  AND 
GRANITE  BBCX'K 

County  Road  No.  55 — West  Main  St..  Mt. 
Kisco,  0.17  ml. 

Specifications,  proposal  sheets  and  all  in¬ 
formation  relative  to  same  may  be  procured 
at  the  office  of  the  County  Engineer  upon 
making  the  required  deposits,  which  will  be 
refunded  upon  the  return  of  the  plane  in 
good  condition  within  thirty  (30)  days  of 
the  date  of  receiving  bids. 

BOARD  OF  SUPERVISORS. 

FRED  L.  MERRITT, 

_  Clerk. 


EXCAVATION 

Steam  Shovels  for  rent  with  crews  or  work 
taken  by  contract. 

Dinkeys  and  cars  or  teams  famished. 

H.  C.  AMBLER 

3717  Old  York  Road.  Philadelphia.  Pa. 


THE  WEAK  LINK 

Uood  plant  equipment,  efflrient  help, 
•undent  capital  and  late  iniurance 
advice  bulldi  a  ttrnnt  chain.  Swart 
cllenta  bare  the  former — Swart 
Service  dellveri  the  latter — ranlt: 
preitisa  with  the  underwriter!. 
The  ntea  are  no  more. 

HARMON  V.  SWART' 

/Mwanee  Adriter — ffefe  SpeeioMat 
tt  William  Street.  New  York. 


Bids:  July  14. 

Slate  Highway  ^'ork 

Dover,  Del. 

Sealed  proposals  will  be  received  by  the 
State  Highway  Department  at  Its  office, 
Dover,  Delaware,  until  2  o’clock  P.  M., 
July  14,  1926,  and  at  that  place  and  time 
publicly  opened,  for  contracts  Involving 
the  following  approximate  iiuantities: 

CO.NTRACT  68 

Cedar  Neck  Schix)!  towards  Milford 
2.10  Miles 
6-10  Acres  Clearing 
6-10  Acres  Grubbing 
4700  Cu.  Yds.  Excavation 
300  Cu.  Yds.  Borrow 
2800  'Tons  Broken  Slag  Base  Course  for 
Secondary  Roads 

200  Lin.  Ft.  15-ln.  Corrugated  Metal 
Pipe 

60  Bln.  Ft.  18-in.  Corrugated  Metal 
Pipe 

30  Bin.  Ft.  39-ln.  R.  C.  Pipe. 


CONTRACT  CN33 
Townsend-Dexters  Cor.  4.2  Miles 
1  Vi  Acres  Clearing 
1  Vi  Acres  Grubbing 
10000  Cu.  Yds.  Excavation 
1000  Cu.  Yds.  Borrow 
5800  Tons  Broken  Slag  Base  Course 
400  Bin.  Ft.  15-in.  Corrugated  Metal 
Pll>e 

60  Bln.  Ft.  18-in.  R.  C.  Pipe 

60  Bin.  Ft.  24-In.  R.  C.  Pipe 

30  Bln.  Ft.  26-in.  R.  C.  Pipe 

8M  Ft.  BM  Timber  for  Structures 


CONTRAi'T  CS54 

Harbeson-Indlan  Mission  4.71  Miles 
7  Acres  Clearing 
7  Acres  Grubbing 
14000  Cu.  Yds.  Excavation 
400  Cu.  Yds.  Borrow 
6850  Cu.  Yds.  Cement  Concrete  Pave¬ 
ment 

OR  6850  Cu.  Yds.  Cement  Concrete  Pave¬ 
ment  (Slag  Aggregate) 

70  Cu.  Yds.  ('lass  "A”  Concrete 
2600  Bbs.  Reinforcement 
300  Bln.  Ft.  15-ln.  Corrugated  Metal 
Pipe 

140  Bln.  Ft.  15-ln.  R.  C.  Pipe 

56  Bln.  Ft.  18-ln.  R.  C.  Pipe 

72  Bln.  Ft.  24-tn.  R.  C.  Pipe 

28  Lin.  Ft.  30-ln.  R.  C.  Pipe 

28  Bln.  Ft.  36-In.  R.  C.  Pipe 

1800  Bln.  Ft.  Wood  Shoulder  Curb 


Performance  of  contract  shall  commence 
within  ten  (10)  days  after  execution  of  the 
contract  and  be  completed  as  specified. 

Monthly  payments  will  be  made  for  90 
per  cent  of  the  construction  completed  each 
month. 

Bidders  must  submit  proposals  upon 
forms  provided  by  the  Department. 

Each  proposal  must  be  accompanied  by 
a  surety  bond,  certified  check,  or  money  to 
the  amount  of  at  least  ten  (10)  per  centum 
of  the  total  amount  of  the  proposal. 

The  envelope  containing  the  proposal 
must  be  marked  "Proposal  for  the  con¬ 
struction  of  State  Highway  Contract  No.." 

The  Contract  will  be  awarded  or  re¬ 
jected  within  twenty  (20)  days  from  the 
date  of  opening  proposals. 

The  right  Is  reserved  to  reject  any  or 


11  bids.  ^  ^ 

Detailed  plana  may  be  seen  and  Index 
liana  and  specifications  may  be  obtained 
ipon  receipt  of  two  dollars  ($2.00)  which 
mount  will  not  be  refunded. 

STATE  HIGHWAY  DEPARTMENT, 


Bids:  July  6. 

Paving,  Curbing  and  Draining 

Bound  Brook,  N.  J. 

Sealed  bids  will  be  received  by  the 
Mayor  and  Borough  Council  of  the  Borough 
of  Bound  Brook,  N.  J.,  for  the  construction 
of  a  concrete  pavement,  concrete  curbing 
and  Storm  Drains  In  Mountain  Avenue 
between  Main  Street  and  Union  Ave. 

Said  bids  will  be  received  at  a  meeting 
of  the  Borough  Council  to  be  held  on  Tues¬ 
day,  July  6,  1926  at  seven  p.m.  (Standard 
Time). 

The  principal  Items  of  construction  are 
2,400  cubic  yards  excavation ;  6,400  square 
yards  reinforced  concrete  pavement;  3,700 
lineal  feet  concrete  curbing ;  1,440  lln.ft. 
storm  sewer. 

Drawings  and  Specifications  for  the  pro¬ 
posed  work  may  be  obtained  from  the 
Borough  Engineer. 

E.  U  BEBLI. 

Borough  Clerk. 
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U.  S.  Government 


U.  S.  ENOINEER  OFFICE.  HUNTING- 
TON,  W.  VA.  S<“alcd  proposals  will  re¬ 
ceived  here  until  11  a.ni.,  June  29,  1926, 
and  then  opened,  for  con-structing  a  frame 
lock  house  at  Iv<H’k  No.  7,  Muskingum 
River.  Further  information  on  application. 


UNITED  STATES  E.NGINEER  OFFICE, 
Room  71(*  Army  Building,  39  Whitehall 
Street,  New  York,  N.  Y.  Sealed  Proposals 
will  he  re<'eived  here  until  12  m.,  (Daylight 
Saving  Time),  June  28  1926,  and  then 

opened,  for  dredging  and  rock  removal  in 
Hudson  River,  N.  Y.  Further  information 
on  application. 


U.  S.  ENGINEER  OFFICE,  Providence. 
R.  I.  Sealed  proposals  will  be  received 
here  until  12  o'clock,  noon,  daylight  saving 
time,  July  2,  1926,  and  then  opened,  for 
dredging  in  .New  Haven  Harbor,  Clonn. 
Further  information  on  application. 

OFFICE.  .MISSISSIPPI  RIVFIR  COM- 
MIS.SION,  Ist  and  2nd  Districts,  McCall 
Building,  Memphis.  Tenn. — Sealed  proposals 
will  be  received  here  until  11  a.m.,  July  9, 
1926.  and  then  opened,  for  one  steel  hull 
for  Concrete  Mixing  Plant.  Further  in¬ 
formation  on  application. 


SHADED  PROPOSALS,  marked  “Pro¬ 
posal  for  Construction  of  Buildings  and 
Utilities,"  will  be  received  by  the  U.  S. 
Veterans  Bureau.  Room  791,  Arlington 
Building.  Washington,  D.  C.  until  11  A.  M. 
July  27,  1926,  and  then  and  there  publicly 
opened  for  the  construction  complete  of 
Administration  Building,  Infirmary  Build¬ 
ing,  Dining  Hall,  six  Continued  Treatment 
Buildings,  Recreation  Building,  Occupa¬ 
tional  Therapy  Building,  Acute  Patients 
Building,  I.,aundry  Building,  Storehouse, 
Oarage,  Boiler  House,  two  Attendants 
Quarters,  two  Nurses  Quarters,  Apartment 
Building,  five  Duplex  Officers  Quarters, 
Medical  Officers  Quarters.  Gate  House, 
Switch  and  Meter  House.  Connecting  Cor¬ 
ridors,  and  Brick  Chimney,  also  roads, 
walks  and  drainage  to  be  built  at  U.  S. 
Veterans  Hospital,  Northport.  Long  Island, 
N.  Y.  This  work  will  include  reinforced 
concrete  construction,  hollow  tile,  brickwork. 


U.  S.  Government 


cast  concrete  stone,  marble  work,  tile  floors 
and  wainscots,  ironwork,  steel  sash,  iron 
stairs  with  slate  treads,  wrought  iron  fence, 
slate,  metal,  built-up  and  prepared  roofing, 
roof  ventilators,  roof  skylights,  metal  lath¬ 
ing,  plastering,  carpentry,  dumb  waiters, 
metal  weather  strips.  Insect  screens,  hard¬ 
ware,  painting,  glazing,  plumbing,  sewage 
disposal,  boiler  plant,  steel  water  tower  and 
tank,  septic  tank  and  house,  well  pump 
houses,  heating,  concrete  oil  tank  and  oil 
burners,  electrical  work,  electric  elevators, 
refrigerating  plant,  and  outside  sewer, 
water,  steam  and  electric  distribution  sys¬ 
tems.  Separate  Propnsalu  will  be  received 
for  Building  Construction,  Plumbing.  Heat¬ 
ing,  Concrete  oil  tank  and  oil  burners.  Elec¬ 
trical  Work,  Elevators,  Ice-making  and  Re¬ 
frigerating  Plant,  and  brick  Chimney,  all  as 
set  forth  on  proposal  sheet.  Proposals  will 
be  considered  only  from  individuals,  firms 
or  corporations  possessing  satisfactory 
financial  and  technical  ability,  equipment 
and  organization  to  Insure  speedy  comple¬ 
tion  of  the  contract ;  and  in  making  awards, 
the  records  of  bidders  for  expedition  ana 
satisfactory  performance  on  contracts  of 
similar  character  and  magnitude  will  be 
carefully  considered.  At  the  discretion  of 
the  Director,  drawings  and  specifications 
may  be  obtained  upon  application  to  the 
Construction  Division,  Room  791,  Arlington 
Building,  Washington,  D.  C.  Deposit  with 
application  of  a  check  or  postal  money  or¬ 
der  for  $100.00  payable  to  the  TREASURER 
OF  THE  UNITED  STATFIS  Is  required  as 
security  for  safe  return  of  the  drawings 
and  specifications  within  ten  days  after 
date  of  opening  proposals.  Frank  T.  Hines, 
Director,  June  19,  1926. 

U.  S.  ENGINEER  OFFICE.  725  Central 
Building,  Ix)s  Angeles,  Calif.  Sealed  pro¬ 
posals  will  be  received  here  until  11  a.m., 
July  29,  1926,  and  then  opened,  for  dredging 
in  Los  Angeles  Harbor,  California.  Further 
Information  on  application. 

U.  S.  ENGINEER  OFFICE,  Charleston, 
S.  C. — Sealed  proposals  will  be  received 
here  until  noon,  July  1,  1926,  and  then 
opened,  for  extending  the  north  Custom¬ 
house  pier  about  210  feet.  Further  In- 
I  formation  on  application. 


U.  S.  Government 


U.  S.  ENGINEER  OFFICE,  P.  O.  B  t 
72,  Louisville,  Ky.  Sealed  proposals  v  u 
be  received  here  until  2  p.m.,  central  tii 
July  15,  1926,  and  then  opened,  for  metai 
work  for  navigable  pass.  Dam  53,  Oh'o 
River.  Further  information  on  appllcati'  n. 


U.  S.  ENGINEER  OFFICE,  Milwaukee, 
Wis.  Sealed  proposals  will  be  recei\.fl 
here  until  3  p.m.,  June  28,  1926,  and  th-n 
opened,  for  constructing  breakwater  at  Mil¬ 
waukee .  Harbor,  Wis.  Further  informati.  n 
on  application. 


U.  S.  ENGINEER  OFFICE.  Wilmington. 
Del. — Sealed  Proposals  will  be  received  here 
until  11  a.m.  (Eastern  Standard  Tim.), 
June  29,  1926,  and  then  opened,  for  dredu- 
ing  in  inland  waterway  from  Delaware 
River  to  Chesapeake  Bay,  Delaware  and 
Maryland  (Chesapeake  and  Delaware 
Canal).  Further  Information  on  application. 


PROPOSALS  FOR  LEVEE  WORK — 
Office  of  Third  Mississippi  River  District, 
P.  O.  Box  404,  Vicksburg,  Miss.  Proposals 
for  840,000  cubic  yards  of  levee  work  in 
quantities  varying  from  100,000  to  500,000 
cubic  yards,  will  be  received  here  until  10 
a.m.,  July  7,  1926.  Information  on  appli¬ 
cation. 

TREASURY  DEPARTMENT.  Supervis¬ 
ing  Architect’s  Office,  Washington,  D.  C.. 
June  14.  1926.  SEALED  PROPOSALS  will 
be  opened  in  this  office  at  3  p.m.,  July  7. 
1926,  for  repairs  to  the  mechanical  equip¬ 
ment  in  the  U.  S.  Treasury  and  Liberty 
Loan  Buildings.  Washington,  D.  C.  Spec¬ 
ification  may  be  obtained  from  this  office 
in  the  discretion  of  the  Supervising  Archi¬ 
tect.  Jas.  A.  Wetmore,  Acting  Supervising 
Architect. 


U.  S.  ENGR.  OFFICE,  Providence.  R.  I. 
Sealed  proposals  will  be  received  here 
until  12  o'clock  noon,  daylight  saving  time, 
July  23,  1926,  and  then  opened,  for  repair¬ 
ing  breakwaters  at  Point  Judith  Harbor, 
R.  I.  Further  information  on  application. 


POSITIONS 

VACANT 


EMPLOYMENT 


POSITIONS 

WANTED 


POSITIONS  VACANT 


A  FIRST-CLASS  male  stenographer  wanted. 
.  with  secretarial  experience.  Apply  by 
letter  or  in  person  to  Mr.  J.  W.  Connell, 
Vice-President.  The  Dravo  Contracting 
Company,  Neville  Island  Plant.  Pitts¬ 
burgh,  Pa. 


A  MECH.ANICAIi  engineer  for  heating 
ventilating,  high-pressure  piping,  make 
plans  and  specifications,  estimate,  super¬ 
vise.  Old  established  firm  in  central  New 
York.  State  age,  experience,  salary  ex¬ 
pected.  Give  reference.  P-585.  Engi¬ 
neering  News-Record,  Tenth  Ave.  at  36th 
St.,  New  York. 


APPLICATIONS  will  be  received  from  field 
and  office  engineers  and  draft.smen  skilled 
In  design  and  construction  of  sewers  and 
sewage  disposal.  Positions  carrying 
salaries  ranging  from  $7,000  to  $1,800 
are  open  on  important  work  within 
fifteen  miles  of  New  Y'ork  under  direct 
supervision  of  undersigned.  Period  of 
service  approximately  two  years.  Apply, 
stating  salary  expected  with  references 
and  outline  of  experience.  Alexander 
Potter,  Consulting  Engineer,  50  Church 
Street.  New  York  City. 


llllltMllllimillltllllUlAllMMIMIIHIII 


POSITIONS  VACANT 


BUILDING  superintendents,  general  carpen¬ 
ter  and  labor  foremen  wanted  for  long 
job  out  of  town.  Give  full  record  of 
experience,  references  and  salary  ex¬ 
pected  In  first  letter.  P-507,  Engineering 
News-Record,  Tenth  Ave.  at  36th  St., 
New  Y’ork. 


CONSTRUCTION  man.  A  large  construc¬ 
tion  company  with  offices  in  New  York 
and  Chicago  requires  Immediate  services 
of  a  man  with  general  experience  in 
buying,  contracts,  estimating,  and  con- 
.struction  supervision.  He  must  have 
thorough  previous  experience  in  all 
departments  with  reputable  builders : 
must  be  able  to  handle  all  matters  with 
owners  and  architects ;  must  be  a  good 
organizer,  and  assume  full  responsibility 
for  results.  Salary  to  start  $7,500  and 
good  opportunity  for  advancement.  Only 
high  grade  and  qualified  men  need  apply. 
Write  experiences  and  references.  P-590, 
Engineering  News-Record,  Tenth  Ave.  at 
36th  St..  New  York. 


CIVIL  engineer,  for  railroad  maintenance 
work  ;  surveying,  drafting  and  valuation 
order  work.  Salary  $160-$170  per  month. 
State  education  and  experience.  Write 
P-594.  Engineering  News-Record,  1600 
Arch  St.,  Philadelpnla,  Pa. 


DRAFTSMEN — Experienced  In  shop  draw¬ 
ings  for  structural  steel.  Apply  by  mall 
only,  giving  age,  nationality,  education, 
experience  and  salary  expected.  Post  & 
McCord,  101  Park  Avenue,  New  York. 


POSITIONS  VACANT 


DRAFTSMEN  experienced  In  detailing  and 
checking  structural  steel.  Position  per¬ 
manent.  Excellent  chance  for  advance¬ 
ment.  State  age,  experience,  and  salary. 
Only  first-class  men  need  apply.  St. 
Louis  Structural  Steel  Co.,  St.  Louis,  Mo. 


DRAFTSMEN,  detailers  and  checkers,  ex¬ 
perienced  in  shop  drawings  for  struc¬ 
tural  steel.  Good  opportunity  and  plenty 
of  overtime  for  men  of  ability.  P-571 
Engineering  News-Record,  Tenth  Ave.  at 
36th  St.,  New  York. 


DRAFTSMAN — Recent  civil  engineering 
graduate,  who  is  neat  draftsman  and 
alert  man.  Splendid  chance  for  advance¬ 
ment  into  sales  work  for  right  man. 
Truscon  Steel  Co.,  1505  Race  Street, 
Philadelphia,  Pa. 


DRAFTSMAN  wanted  for  general  railroad 
work.  Applicant  must  be  graduate  of 
recognized  technical  school  with  at  least 
two  years’  past  experience  in  railroad 
work.  In  answering  submit  sample  of 
recent  drafting  work,  statement  of  age, 
experience  and  salary  expected.  Address 
applications  to  E.  F.  Robinson,  Chief 
Engineer,  Buffalo,  Rochester  &  Pitts¬ 
burgh  Ry.,  Rochester,  N.  Y. 


DRAFTSMAN  wanted,  experienced  In  light 
structural  steel  and  conveying  equipment 
by  construction  company.  State  experi¬ 
ence  in  full  and  salary  desired.  P-570, 
Engineering  News-Record,  Tenth  Ave.  at 
36th  St.,  New  York. 


Empeoyment 


AND  OTHER  BUSINESS  OPPORTUNITIES 


P«Mitlont  Wanted.  4  cents  •  word,  minimum  charre  75  cents  an  insertion. 

Positions  Vacant  and  all  otber  ciaasiftcations.  9  eenU  a  word,  minunum  SC. 

Bos  Kmmhert  in  ears  of  any  tt  out  oAlref  Ktull*i  ara  rorsardad  aacti  day  aa  raeriTCd  at  Ihtfounl  at  It%  Is  allowed  if  one  payment 

count  as  IS  words  In  addltloo  to  adrertialiig  copy.  all  a(  our  glBera  wlUiout  additional  cnarts.  Is  mails  la  adrance  fur  1  conaaruttss  Insertluns. 

TBK  ABOVE  RATES  ARE  EOR  ADVERTISBME.NT8  SET  DNDISPIaAYED.  TOR  DISPLAY  RATES  SEE'  "t'SED  EQUIPMENT"  HEADl.NQ. 


(Continued  from  the  opposite  page) 


POSITIONS  VACANT 


KSTIMATOR  and  designer  for  reinforced 
concrete  wanted ;  |x)sition  permanent  ; 
bar  company  experience  preferred.  State 
age,  education,  experience  and  salary  ex¬ 
pected.  American  Steel  Engineering  Co,, 
Granite  Bldg.,  Pittsburgh,  Pa. _ 


EXPERIENCED  engineer  wanted  to  take 
charge  of  several  field  parties.  Applica¬ 
tions  must  give  experience  in  full,  furnish 
references,  and  state  salary  expected. 
P-,S38,  Engineering  News-Record,  1600 
Arch  St.,  Phila.,  Pa. 


EXPERIENCED  highway  engineers  wanted 
as  inspectors,  draftsmen  an(|  chiefs  of 
party  anywhere  in  Pennsylvania,  state 
training  experience,  names  of  previous 
employers,  date  available,  location  desired 
and  minimum  salary  expected.  Apply  by 
letter  or  in  person  to  the  Personnel  office 
State  Department  of  Highways,  Harris- 
burg.  Pa. _ 

EXPERIENCED  right  of  way  men  wanted 
for  work  in  southeast.  .\ppIications  must 
give  experience  in  full,  furnish  references 
and  state  salary  expected.  P-539,  Engi¬ 
neering  News-Record,  1600  Arch  St., 
Phila.,  Pa. 


POSITIONS  VACANT 


EXPERIENCED  detailer  and  checker  for 
structural  steel.  Plant  located  In  New¬ 
ark,  N.  J.  In  applying  give  experience 
and  salar>-  expected.  P-581.  Engineer¬ 
ing  News-Record,  Tenth  Ave.  at  36th  St.. 
New  York. 

I  Civil  Engineer 
— Sales 

I  Who  can  speak  German,  with  at  least  three 
I  years’  experience  in  railway  field,  for  tech- 
I  nical  sales  work  in  South  America.  Must 
I  be  single,  aggressive,  have  good  record,  and 
i  good  personality.  $",700.00  to  $0,000.00 
I  to  start.  Send  photo  with  first  letter  for 
I  serious  consideration. 

I 

I  P-541.  Engineering  News-Record. 

I  Guardian  Bldg.,  Cleveland.  O. 


V 

^  WILSON  ^ 
B  COURSES  » 
Structural 
Engineering. 

Reinforced 
Concrete 
Engineering. 

Structural 
Steel 

Designing. 
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Concrete 
Drafting 

Concrete 
Railway 
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Railway 
Bridge 
Engineering. 

Concrete 
Highway 
Structures. 

Highway 
Bridge 
Engineering. 

a  Preparatory  B 
Course. 


IIIMIIMIUmMOtlMlltlUMIIMimillHMIl 


to  Pull  Yourself  Out 
of  the  Ordinary”  Class 

The  woods  are  full  of  just  plain  engineers.  But  the  "out  of 
the  ordinary"  man  is  still  sought  after.  A  prominent  engi¬ 
neering  firm  that  recently  employed  one  of  our  Structural 
Engineering  students  wrote  us — 

"If  at  any  lime  you  hare  an  especially  good  man.  you 
may  send  him  in.  as  we  always  have  openings  for  men 
who  are  above  the  average  in  ability." 

Hundreds  of  engineers  of  the  "get  ahead"  type  are  adding 
years  of  experience  and  a  generous  store  of  knowledge  to 
their  make-ups  by  giving  a  few  spare  hours  a  week  to  study 
of  the  famous  WILSON  course  in 


Structural 

Engineering 


(By  Mail) 

This  is  a  real  "experience”  course  requiring  students  to  do 
actual  work  just  as  it  is  done  in  big  engineering  offices.  It 
includes  a  review  of  fundamentals,  reinforced  concrete  struc¬ 
tures.  structural  steel  designing  and  plenty  of  practical  work. 
It  affords  a  training  that  cahnot  be  had  in  any  way  except 
by  years  of  hard  labor  and  constant  shifting  of  jobs  in  order 
to  come  in  contact  with  the  many  classes  of  structures  in¬ 
cluded  in  the  broad  field  of  structural  engineering.  You 
didn’t  get  this  work  in  college — and  you  won't  get  it  in 
published  books.  Graduate  engineers  all  over  the  world  are 
WILSON  students.  They  are  pulling  out  of  the  “ordinary” 
class. 

Write  far  Literature 


15th 

Year 


Wilson  Engineering  Corporation 

College  House  Offices,  Harvard  Square,  Cambridge,  Mass. 


POSITIONS  VACANT 


EXPERIENCED  draftsmen  wanted  to 
design  coal  tipples  and  conveying  equip¬ 
ment.  Desire  men  who  are  fast  and 
accurate  layout  men.  Lo<-atlon  Northern 
West  Virginia.  Excellent  prosiiects  for 
advancement.  Write  H.  N.  Robinson, 
506  State  Theatre  Ruilding,  Pittsburgh, 
Pennsylvania,  for  .aptwdntment. _ 


ESTIMATOR  and  manager's  assistant  with 
experience  in  estimating,  purchasing  and 
job  supervision  in  all  clas.ses  building 
construction,  for  permanent  position  with 
large  Chicago  Construction  Company. 
State  age,  experience,  salary  desired  and 
when  available.  P-56S,  Engineering 
News-Record,  7  So.  Dearborn  St.,  Chi¬ 
cago,  III. 


GENERAL  manager  wanted  for  steel  plate 
fabricating  shop.  Capacity  75  men.  I^o- 
cated  within  75  miles  from  New  York 
and  Philadelphia.  Give  full  exp«>rlence 
with  reply.  I’-560.  Engineering  News- 
Record,  Tenth  Ave.  at  36th  St..  New  York. 
MECHANIC.\L  draftsman  wanted,  experi¬ 
enced  in  detail  shop  drawing,  by  a  large 
eastern  manufacturing  plant.  Name  full 
details  and  .salary  expected.  P-536,  Engi¬ 
neering  News-Record,  1600  Arch  St., 
Phila.,  Pa. 

I  STRUCTURAL  STEEL  MEN 

I  See  business  opportunity  offered  to 
1  experienced  men.  in  two-inch  dis- 

I  play  advertisement  following  these 

I  columns,  keyed  BO-5’29,  on  page  148. 


Civil  Engineer 
— ^Sales 

Who  can  speak  Spanish  and  who  has  had 
at  least  four  years’  highway  work,  for 
technical  sales  work  in  South  America. 
Must  be  single,  aggressive,  have  good  t>er- 
sonality  and  good  record,  $’2,700.00  to 
$.3,000.00  to  start.  Send  photo  with  first 
letter  for  proper  consideration. 

P-540.  Engineering-News  Record. 
Guardian  Bldg.,  Cleveland.  O. 


niMINMMIMMIHK 


WANTED 

MECHANICAL 

DRAFTSMEN 

Men  familiar  with  layout  and  detail 
in  elevating,  crushing,  and  conveying 
equipment,  with  structural  steel  experi¬ 
ence  preferred. 

In  your  letter  give  detailed  account  of  ex¬ 
perience.  age.  nationality,  salary  expected, 
and  date  you  can  report  for  w'ork. 

Aluminum  Company  of  America 

Maasena  (St.  Law.  Co.),  N.  T, 
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POSITIONS  VACANT 


iJllAFTSMAN.  structural,  to  detail  and 
check  on  building  work.  Must  b«*  able  to 
consult  with  our  customers  and  carry 
work  through  without  assistance.  Steady 
work  at  per  month  for  satisfac¬ 

tory  man.  Location  Southern  Ohio.  I’-Sal, 
Engineering  N'ews-Uecoril,  Ouardian 
Bldg.,  Cleveland,  Ohio. 


OKAFTSME.N'  wanted  for  large  copi>er 
property  In  South  America.  .\pplicant 
shoul<l  In-  exjs-rienced  mill  and  smelter 
draftsman,  familiar  with  structural  steel 
and  reinforced  concrete  design.  Healthy 
climate,  gofid  living  conditions,  all  travel¬ 
ing  expenses  paid.  State  fully  age,  ex¬ 
perience  and  when  available.  Address 
X.  H  ,  Post  Ottlce  Box  822,  City  Hall 
Station,  .New  York  City. 


I'lTTSBI’KitH,  lies  Moines  Steel  Company, 
I’ittsburgh,  I’ennsylvania,  desires  several 
reci'iit  graduates  in  civil  engineering. 


SEVEU.XL  young  engineers  wanted  with  a 
lient  for  field  insjs-ction  to  work  under  a 
general  superintendent.  I>-.'i67,  Engineer¬ 
ing  .S'ews-itecord.  Tenth  Ave.  at  36th  St., 
.New  York. 


SEVEU.M,  young  graduates  wanted  with  a 
Iwnt  for  structural  design  who  are  able 
to  pay  their  way  by  good  drafting  while 
gaining  exis-rience.  i‘-.766.  Engineering 
News-ltecord,  Tenth  Ave.  at  36th  St., 
New  Yolk. 


STHCCTl'H.VI.  draftsman-designer  wanted 
for  building  work,  New  York  ottlce. 
Bridge  exiH-rieni-e  also  desirable  (Jive 
f|ualiflcations.  ex|H‘rience,  references  and 
salary  expected.  P-535,  Engineering 
News-Bectird,  Tenth  Ave.  at  36th  St., 
Xew  York. 

STKCCTl’K.VL  draftsmen — Several  experi- 
enceil  detailers  and  checkers  on  New 
York  liuilding  work.  Hedden  Iron  Con¬ 
struction  I'o.,  Hillside,  N.  J. 

KTUUt'Tl’UAI,  .steel  and  railroad  bridge 
draftsman  wanted.  State  age.  nationality, 
education,  experience  in  full,  salary  ex¬ 
pected  and  the  date  you  can  report  for 
work.  Address  P.  (5.  Lang,  Jr.,  Engineer 
of  Bridges.  Baltimore  and  Ohio  Railroad 
Compan.v,  Baltimore,  Md. 

STBCCTl’UAl.  steel  estimator  exiH'iienced 
in  contracting  for  fabricated  steel  work. 
Excellent  opportunity  for  a  man  with 
good  personality  and  able  to  produce  re¬ 
sults  to  become  connected  with  one  of 
the  largest  and  most  progressive  fabri¬ 
cators  In  this  section.  Loi-atlon  Detroit, 
Michigan.  Can  also  use  several  men  ex- 
IH-rlenced  In  checking  and  making  shop 
drawings  for  structural  steel.  P-531.  En¬ 
gineering  News-Record,  Guardian  Bldg., 
Cleveland,  Ohio. 


.STHl’CTCHAL  DK.4I<’TS.MAN :  Wanted 

structural  draftsmen  with  not  leas  than 
two  years’  experience  with  fabricating 
company  on  Industrial  and  miscellaneous 
building  work.  College  graduate.  Per¬ 
manent,  if  satisfactory.  Rock  Island 
Bridge  &  Iron  Works,  Rock  Island,  Ill. 


.■'THCCTCK.VL  engineer,  experienced  on  ^ 
hoisting  and  conveying  machinery.  Must 
Ix'  capable  of  designing  and  figuring 
stre.sses  in  gantry  bridges.  In  reply  state 
age,  experience,  salary  and  technical  edu¬ 
cation.  P-580,  Engineering  News-Rec¬ 
ord.  7  So.  Dearborn  St.,  ('hlcago.  Ill. 

SUPERINTENDENT  for  sewer  work.  En¬ 
gineer  preferred,  .\ppllcant  should  give 
age,  exp»-rlence,  date  available,  and  salary 
exfK'cted.  The  Hannon-Hughes  Construc¬ 
tion  Co.,  Oil  Atlas  Bank  Bldg.,  Cincin¬ 
nati,  Ohio. 


SUKVEYORS,  young  single  men  for  work 
in  Central  America.  Salary  }125  per 
month.  Apply  1).  J.  Cloward.  22  N. 
WiKidward  Ave.,  Roselle,  Wilmington, 
Delaware. 

WANTED,  draftsman,  ornamental  iron 
work  detailer,  familiar  with  stalrwork 
and  cast  iron  work  for  buildings:  state 
age,  experience,  salary  desired  ;  give  ref¬ 
erences.  Apply  James  McKinney  &  Son, 
027  Broadway,  Albany,  N.  Y. 


W.ANTEI'  civil  engineer  graduate,  two 
years'  exi>erience,  service  Santo  Domingo 
general  field  and  office  work.  Apply 
by  letter.  Room  700,  165  Broadway,  New 
York,  N,  y. 


POSITIONS  VACANT 


WANTED  foreman  captible  of  taking 
charge  and  moving  Blaw  Knox  box  type 
forms.  Must  be  well  qualified  on  form 
work.  State  experience  and  wages  ex¬ 
pected.  Address,  J.  A.  Mercler  Co.,  Box 
31,  Lincoln  Park,  Mich. 


WANTED,  experienced  structural  drafts¬ 
men  with  knowledge  of  coal  handling 
equipment  desirable.  Location  Northern 
West  Virginia.  Write  H.  N.  Robinson, 
506  State  Theatre  Building,  Pittsburgh, 
Pa.,  for  appointment. 


WANTED  a  man  for  air  work  on  bridge 
foundation.  Must  have  reference.  Apply 
A.  W.  Robertson,  Limited,  1680  St. 
Patrick  St.,  Montreal.  Que.,  Canada. 


W.YNTED :  Graduate  engineer  as  drafts¬ 
man.  Should  have  satisfactory  experi¬ 
ence  in  reinforced  concrete  designing. 
Eleld  experience  is  also  desirable.  State 
full  particulars  and  salary  desired. 
Howerton  Engineering  Company,  Ashe¬ 
ville,  .V.  C. 


W.\NTED — Have  openings  for  superin¬ 
tendents  and  foremen  experience  In 
construction  of  cement  mills,  crushing 
plants  and  grain  elevators.  Address 
Burrell  Engineering  &  Construction  Co., 
513  W.  Jackson  Blvd.,  Chicago,  Illinois. 


AV.XNTED  Immediately  a  general  foreman, 
experienced  in  laying  cast  Iron  water 
mains.  Apply  to  W.  E.  Sexton,  Andrews 
Bldg.,  Mineola,  N.  Y. 


POSITIONS  WANTED 


CItII  Engineers 


CHIEF  of  party,  36  years,  12  years’  exix  ri 
erne  in  sewers,  pavements,  allottments. 
and  state  highways.  Salary  6200,  avail 
able  after  July  Ist.  PW-571,  Engineerin. 
News-Record,  1600  Arch  St.,  Phila.,  Pa. 


CIVIL  engineer  and  construction  superin¬ 
tendent,  age  40,  20  years’  expt:rience  on 
railroad,  highway,  bridge,  concrete,  anU 
other  general  construction ;  location  sur¬ 
veys,  plans,  estimates,  reports,  and  gen¬ 
eral  otiice  supervision ;  at  present  em¬ 
ployed,  but  wish  to  make  change,  prefer 
ably  with  contracting  or  engineering- 
firm.  PW-478,  Engineering  News-Record, 
7  So.  Dearborn  St.,  Chicago,  Ill. 


CIVIL  engineer,  36,  married,  temporarily 
employed,  desires  permanent  position. 
Technical  graduate,  17  years’  experience 
(4  foreign)  public  utilities;  tract,  road¬ 
way,  construction,  estimates,  valuation 
Successful  record  as  engineer  and  execu¬ 
tive.  PW-499,  Engineering  News-Record, 
Tenth  Ave.  at  36th  St.,  New  York. 


CIVIL  engineer,  39,  married,  desires  posi¬ 
tion  in  Cuba  or  Mexico.  Many  years’ 
experience  irrigation,  highway  and  rail¬ 
road  office  and  field  work.  Understand.s 
Spanish.  PW-532,  Engineering  News- 
Record,  Tenth  Ave.  at  36th  St,  New  York. 


EMPLOYMENT  AGENOES 


AMERICAN  Engineers  Service,  Emich 
Bldg.,  Pittsburgh,  requires  for  general 
proposals:  Design  engineers,  chief  drafts¬ 
men.  general  detail  draftsmen  for 
hydraulic,  electrical,  structural.  Industrial 
and  railway  engagements;  employers 
everywhere  offered  proposals  freely. 


WANTED  Immediately,  6  highway  plan 
draftsmen  -  estimators.  Eastern  state, 
$160:  2  highway  plan  draftsmen.  South¬ 
west,  $160;  highway  bridge  designing 
draftsmen.  $165-$200:  recent  graduate 
structural  draftsman.  bridge  design, 
$125.  Apply  Business  Men's  Clearing 
House,  Denver,  Colorado. 


EMPLOYMENT  SERVICE 


EXECUTIVES,  engineers,  find  our  In¬ 
dividual,  confidential  service  effective  in 
making  new  connections.  Personally 
planned  by  Mr.  Jacob  Penn,  the  eminent 
employment  authority,  known  to  leading 
business  men  throughout  America.  Re¬ 
fund  agreement  protects  you.  Not 
agency,  Jacob  Penn,  Incorporater,  305 
Broadway,  New  York. 


IP  YOU  are  qualified  for  position  between 
$2,500  and  $25,000  and  are  receptive  to 
negotiations  for  new  connection,  your  re¬ 
sponse  to  this  announcement  Is  Invited. 
The  undersigned  provides  a  thoroughly 
organized  service,  established  sixteen 
years  ago,  to  txDnduct  confidential  pre¬ 
liminaries.  and  assist  the  qualified  man  In 
locating  the  particular  position  'he  de¬ 
sires.  Not  an  employment  agency.  Re¬ 
taining  fee  protected  by  refund  provision, 
as  stipulated  In  our  agreement.  Send 
name  and  address  only  for  description  of 
service.  R.  W.  BIxby.  Inc..  272  Main 
Street,  Buffalo,  New  York. 

1  TECHNICAL  SERVICE  | 

217  Broadway,  New  York,  N.  Y.  | 

Specialists  In  | 

I  TECHNICAL  PERSONNEL  1 


I  Engineering  Empioyment  Service 

I  For 

I  EMPLOYEES  AND  EMPLOYERS 

i  rXlVKKSITY  PLACKMENT  Rl'REAV 
I  154  Nassau  St.,  New  York  City 
1^^  Phone  Beekman  1372 


CIVIL  engineer,  experienced  In  contractors, 
engineering  and  accounting.  Three  years 
bridge  construction,  two  years  managing 
engineering  firm.  Southern  location  pre¬ 
ferred.  Age  28,  graduate  engineer,  single. 
Wish  permanent  connection  with  respon¬ 
sible  contractor.  PW-572,  Engineering 
News-Record,  1600  Arch  St.,  Phila.,  Pa. 


Civil,  engineer,  experienced  In  dam  and 
power  house  construction,  age  35,  uni¬ 
versity  graduate,  available  July  Isf. 
Salary  $500.  PW-569,  Engineering  News- 
Record.  883  Mission  St.,  San  Francisco, 
Cal. 


CI\TL  engineer,  exjterlenced  In  railroad 
transportation  field  and  familiar  with 
handling  terminal  problems  and  traffic 
congestion,  seeks  connection  with  an  en¬ 
gineering  firm  or  civic  body  engaged  in 
railroad  terminal  planning  or  the  prob¬ 
lem  of  traffic  relief.  PW-582,  Engineer¬ 
ing  News-Record,  1600  Arch  St.,  Phila.,  Pa 


CIVIL  engineer  graduate  desires  connection 
with  contractor.  Six  .years’  field  and  of- 
fl<-e  experience  In  highway  and  building 
construction.  PW-492,  Engineering  News- 
Re<'ord,  1600  Arch  St.,  Phila.,  Pa. 


CTVIT,  engineer ;  broad  experience ;  chief 
of  party :  subdivision,  townsite,  highways. 
Construction  superintendent ;  Buildings, 
bridges,  culverts  and  road  work.  Avail¬ 
able  July  sixth.  PW-591.  Engineering 
News-Record,  1600  Arch  St.,  Phila¬ 
delphia,  Pa. 


GRADUATE  civil  en^neer,  25,  married, 
desires  western  location  on  water  supply, 
irrigation  or  hydro-electric  work :  three 
years  field  and  one  teaching  experience ; 
available  July  10.  PW-522,  Engineering 

News-Record,  7  So.  Dearborn  St.,  Chi¬ 
cago,  Ill. 

. . 


Jacobson 

.  3$5H  Bowerr  I 

(-.ommissary  New  York 

H  8.  Cinxl  St.  I 

V^ompany  Chicago  I 

105  W.  Monroe  5k.  l39SB.9th8t. 

Chicago  Clereland  | 

Phone — Central  494  4th  Are.  1 

25B3 — 2564  PlUaburgh  | 

Labor  Contractors.  Boarding  Camps,  | 

Commissaries,  Industrial  Camps.  | 

Operators  for  | 

Penns-  R.  R..  L.  1.  R.  R.,  His  Foundation  Co. 

We  operate  anywhere 

MHitmwmmiiiiiiimtwmmMMwmimimiimmiitnwmiimMiimiiiinnimniMn 


Labor  Offices:  ! 


Bridge  and  8trartnral 


Saperintendenta 


STRUCTURAL  enRineer,  university  gradu¬ 
ate,  age  37.  married;  15  years  experi¬ 
ence,  detailing,  designing  and  estimating 
structural  steel  and  reinforced  concrete 
buildings  and  bridges.  Will  be  open  for 
an  engagement  about  Aug.  1,  1926.  laj- 
eation  either  Philadelphia  or  Baltimore. 
PW-562,  Engineering  News-Record,  1600 
.\rch  St.,  Phlla.,  Pa. 


Draftsmen  and  Designers 


ASSISTANT  draftsman  on  railroad  valua¬ 
tion,  or  map  work.  Oood  letterer,  and 
can  render  in  color.  PW-533,  Engineer¬ 
ing  News-Record,  Tenth  Ave.  at  36th  St- 
New  York. 


PRAFTSMAN,  with  13  years’  experience  in 
railroad  and  highway  engineering,  de¬ 
sires  position.  Good  draftsman,  letterer 
and  computer.  PW-555,  Engineering 
News-Record,  7  So.  Dearborn  St.,  Chi¬ 
cago,  III. 


DRAFTSMAN-DESIGNER,  steel  reinforced 
concrete.  Experience  Eastern,  Western. 
Can  frame,  calculate  and  draw  structures. 
20  Bank  St.,  New  York  City. 


DR.\FTSMAN  civil  engineer,  present  em¬ 
ployed,  3  years'  experience  in  structural 
steel  detailing  checking,  wants  position 
as  designer.  $45  weekly.  PW-564,  Engi¬ 
neering  News-Record,  Tenth  Ave.  at  36th 
St.,  New  York. 


Estimators 


ESTIM.4.TOR,  general  superintendent,  engi¬ 
neer,  age  42,  broad  experience  in  esti¬ 
mating  and  supervising  all  classes  of 
general  construction.  25  years’  experi¬ 
ence  on  concrete  pavements,  sewers, 
waterlines,  reservoirs,  sewage  disposal 
plants.  Industrial  buildings  of  concrete 
and  brick,  bridges  and  foundatlon.s.  At 
present  employed  but  wish  to  make 
change.  Salary  $500.00  per  month.  Ix)- 
catlon  Immaterial.  PW-421,  Engineer¬ 
ing  News-Record.  7  So.  Dearborn  St., 
Chicago,  Ill. 

ESTIMATOR  and  construction  engineer 
open  for  engagement,  fifteen  years’  of 
practical  experience  in  estimating  and 
supervising  all  types  of  building  con¬ 
struction.  PW-576,  Engineering  News- 
Record,  7  So.  Dearborn  St.,  Chicago,  Ill. 


Snrveyors 


SURVEYOR:  20  years’  experience,  railway, 
city,  land  subdivision  and  government 
surveys.  W,  Lehfeldt,  375  46th  St., 
Milwaukee,  Wis. 


Notice  to 
Advertisers! 


Owing  to  the  holiday — Monday. 
July  5th.  for  the  official  observance 
of  Independence  Day — the  ’’Search¬ 
light”  pages  of  the  July  8th  issue  of 


Engineering 

News-Record 


will  close  far  press  a  day  earlier 
than  usual.  Therefore 

Changes  of  Copy 

and  New  Advertisements,  inclnding 
those  under  the  Emioyment  classifi¬ 
cations.  should  reach  us  by 

5  P.M.  Friday,  inly  2nd 

PROPOSAL  advertisements  will  be 
acceptable  until  9  A.M.  Tuesday. 
July  6th. 


ASSISTANT  superintendent  or  timekeeper 
—can  layout  work  and  supervise  men, 
also  take  quantities  off  plana ;  three 
years’  college  engineering  education  ;  more 
th.in  three  years’  experience  on  large 
building  construction  work.  PW-462, 
Engineering  News-Record,  Tenth  Ave.  at 
36th  St.,  New  York. 


CONSTRUCTION  superintendent,  eighteen 
years’  experience  in  all  classes  of  con¬ 
struction  including  plain  and  reinforced 
concrete,  available  immediately,  go  any¬ 
where.  PW-589,  Engineering  News- 
Record,  7  So.  Dearborn  St.,  Chicago,  III. 


CONSTRUCTION  superintendent,  35 ;  in¬ 
dustrial,  commercial  and  apartments, 
bridges,  etc.,  14  years’  experience.  Avail¬ 
able  at  once,  anywhere.  P\V-588,  Engi¬ 
neering,  News-Record,  Tenth  Ave.  at  36th 
St.,  New  York. 


GENERAL  superintendent  for  building  con¬ 
struction.  Thirty  years’  actual  experi¬ 
ence  all  kinds  of  construction  work. 
Salary  $7,000.  PW-489,  Engineering 

News-Record,  Tenth  Ave.  at  36th  St., 
New  York. 


PAVING  superintendent,  concrete  or  as¬ 
phalt.  Age  40.  Particularly  good  on 
plant  layouts.  Mechanical  problems,  etc. 
Any’where.  Box  1033,  Pueblo,  Colorado. 


Mlsrrllaneous 


ROAD  construction  superintendent ;  several 
years  highway  builder  in  Illinois  and 
Missouri.  Understands  the  business  and 
can  deliver  yardage  at  minimum  cost. 
Present  employed.  Box  87,  Osborn.  Mo. 


SUPERINTENDENT,  state  roads,  or  any 
class  of  earth,  rock,  concrete  work  ;  ex¬ 
perienced  ;  real  organizer.  Reference  ex¬ 
changed.  PW-496,  Engineering  News- 
Record,  10th  Ave.  at  36th  St.,  New  York. 


SUPERINTENDENT  or  general  foreman 
desires  position,  available  on  short  notice. 
Have  broad  experience  in  all  difficult 
foundations,  steel  and  concrete  bridges, 
also  concrete  paving.  Can  furnish  best 
of  reference ;  location  Immaterial.  F.  O. 
Gerhardt,  Dyer,  Arkansas.  Box  71. 


SUPERINTENDENT  and  graduate  civil 
engineer,  10  years’  experience  heavy  con¬ 
crete  construction,  general  municipal 
work  and  railroad  construction  ;  age  31, 
married;  references.  P\V-548,  Engineer¬ 
ing  News-Record,  7  So.  Dearborn  St., 
Chicago,  111. 


SUPERINTENDENT  —  General  foreman, 
carpenter  by  trade,  20  years’  practical 
experience  in  charge  various  different 
projects,  all  classes  concrete,  buildings, 
foundations,  pile  driving,  excavations, 
coffer  dams,  bridges,  piers,  etc.  PW-595, 
Engineering  News-Record,  Tenth  Ave.  at 
36th  St.,  New  York. 


SUPERINTENDENT  carpenter  foreman  on 
concrete  construction  work.  20  years’ 
experience.  Can  give  best  of  references 
as  to  ability  and  reliability.  Union. 
PW-592.  Engineering  News-Record, 

j  RESPONSIBLE  POSITION  \ 

I  Desired  by  | 

I  Engineer  wrlth  ten  years  of  varied  office  | 
:  and  field  experience.  Willing  to  go  abroad,  i 
I  Now  earning  $3200.  I 

I  PW-577.  Engineering  News-Record  I 
I  Tenth  Ave.  at  36th  St.,  New  York  City  i 


AVAILABLE  AT  ONCE 

Oradnate  Civil  Engineer  (M.  I.  T.) 

12  years  experience  primarily  Highway 
Construction. 

Present  salary  $3000. 

Location  immaterial. 

PW-587,  Engineering  News-Record 
Tenth  Ave.  at  36th  St.,  New  York  City 


CONSTRUCTION  engineer,  graduate  CE, 
eleven  years’  construction  of  building-i 
and  installation  of  equitxnent  on  i>ower 
and  industrial  plants.  Cun  take  full 
charge.  P\V-565.  Engineering  News- 
Record.  1600  .\rch  St.,  Phlla.,  Pa. 


ENGINEER  executive,  technical  graduate. 
Experienced  construction,  maintenance, 
valuation,  highways,  railways,  contract¬ 
ing  drainage,  buildings,  mining,  estimat¬ 
ing  and  purchasing  materials.  -\11  around 
practical  man.  Consider  any  position 
with  future.  PW-584.  Engineering  News- 
Record.  1600  Arch  St.,  Phlla.,  Pa. 


FIELD  engineer  with  fifteen  years’  exi>erl- 
ence  in  municipal,  subdivision,  railway 
and  topographical  work  seeks  i>ermanenl 
connection.  Used  to  taking  c.  arge  in 
the  field,  beat  references.  P\V-534,  Engi¬ 
neering  News-Record,  1600  .\reh  St., 
Phila.,  Pa. 


Having  Done  Engineering  and  Contracting 
for  the  past  several  years  In  Railroad 
work  such  as  grading,  concrete  track  work, 
etc.,  am  desirous  to  connect  with  either 
large  or  small  contractor.  Can  secure  in¬ 
vitations  for  considerable  work  difficult  to 
obtain,  ^at  references. 

PW-516,  Engineering  News-Record 

1600  Arch  St.,  Philadelphia,  Pa. 


FOREIGN  work  wanted  by  college  man,  26, 
and  single.  Three  years’  experience  in 
railroad  construction  and  maintenance. 
Particulars  on  request.  Write  P\V-510. 
Engineering  News-Record,  7  So.  Dearborn 
St.,  Chicago.  Ill. 


GRADUATE  engineer,  experienced  in 
analyzing  railroad  operating  and  con¬ 
struction  costa,  desires  |>oaition  with  an 
engineering  or  contracting  firm  as  cost 
engineer  or  analyst.  Highest  references. 
PW-583,  Engineering  News-Record,  16(M» 
Arch  St..  Phila.,  Pa. 

HIGHWAY  engineer,  graduate,  six  years’ 
.  experience,  desires  position  as  resident 
engineer.  Salary  $200.  Available  on  two 
week.s’  notice.  I’W-4S6,  Engineering 
News-Record.  1600  Arch  St.,  Phila.,  Pa. 


ITALIAN  foreman,  who  can  furnish  laborers 
and  get  results.  Best  references.  Will 
go  anywhere.  PW-593.  Engineering  News- 
Record,  Tenth  Ave.  at  36th  St.,  New  York. 


OFFICE  and  outside  man,  can  layout  work 
In  field  and  take  quantities  off  plans ; 
three  years’  college  engineering  educa¬ 
tion  :  age  23  ;  available  Immediately ; 
desires  connection  with  architect  or 
builder.  PW-463,  Engineering  News- 
Record,  Tenth  Ave.  at  36th  St.,  New  York. 


TECHNIC.AL  graduate  engineer,  age  30, 
broad  experience,  desires  position  as 
chief  valuation  or  designing  engineer  of 
industrial  or  public  utility  property.  PW- 
514  Engineering  News-Record,  Star  Bldg., 
St.  Louis.  Mo. 


WANTED — Position  as  road  machinery  me¬ 
chanic,  can  repair  and  run  practically 
all  kinds  of  road  machinery,  Rex  pavers, 
Ord,  Lakewood  finishers,  ditching  ma¬ 
chines.  Fordson  tractors  and  autos,  and 
can  handle  men  at  practically  all  kinds  of 
road  work,  except  macadam.  Can  give 
best  of  references.  PW-573,  Engineering 
News-Record,  Guardian  Bldg.,  Cleveland, 
Ohio 


YOUNG  engineer  23  years’  technical  train¬ 
ing,  6  years’  experience  on  transmission 
line,  highways,  sewers,  concrete,  location 
surveys,  plans,  estimates,  reports  desires 
permanent  connection  with  future  in  field 
or  office.  Now  employed  In  temporary 
position.  PW-575,  Engineering  News- 
Record,  Tenth  Ave.  at  36th  St.,  New  York. 


SALESMEN  WANTED 

Sales  Engineer 

With  building  products  concern,  handling 
reinforcing  steel,  and  allied  materials. 
Opportunity  with  growing  concern.  New 
York  district.  SW-574,  Engineering  News- 
Record,  Tenth  Ave.  at  36th  St.,  New  York. 

SALES  ENGINEERS 

Calling  on  Contrartors,  Power 
Plants,  etc.,  to  sell  a  fuel  and  oil 
saver  that  also  Increases  raparltr, 
by  far  the  best,  big  men  ran  eant 
big  money  on  commission  basis. 

AS-2M.  Engineering  News-Record 
Star  Bldg.,  St.  Louis.  Mo. 


WANTED 


WANTED 


LO 


<('nntlnar«i  from  prrriMlInK 


PATENT  ATTORNEY 


PATKNTS — Stnil  for  form  “Kvlrtenop  of 
< 'oni-«Titlon”  to  t»<>  RiKtod  and  wltneRRed. 
Form  foe  Rchoduir,  Information,  froo. 
I^jtmastfr  and  Allwine,  272  Ouray  BldK., 
AVa.shIngton,  D.  C. 


BUSINESS  OPPORTUNITIES 


InTcntlons  Cnmmrrrializrd 
<  )n  rash  or  royalty  baslR.  Patented  or 
unpatented.  In  busInesR  twenty-four 
years.  Complete  facilities.  Reference. 

Write  Adam  Fisher  MfR.  Co.,  '>2!* 
lOnripht,  St.  I,ouis,  Mo. 


500,000  feet 
!  USED  LUMBER 

I  Excellent  Condition 

I  12x18  lenrth  to  30-ft.  0-in. 

I  12x12  lenrth  to  20-ft.  0-ln. 

1  10x12  lenxth  to  20-ft.  0-in. 

i  8x12  lenitth  to  21-ft.  0-in. 

I  6x12  length  to  30-ft.  0-in. 

3  8x  8  length  to  30-ft.  0  In. 

I  6x  8  length  to  30-ft.  0-ln. 

I  6x  6  length  to  26-lt.  0-ln. 

I  3x  8  length  to  16-ft.  0-ln. 

?  2x  8  length  to  16-ft.  0-ln. 

I  2x  6  length  to  16-ft.  0-ln. 

I  Can  Resaw  Any  Sizes 

I  Henry  A.  Hitner’t  Sons  Co. 

3  4.501  Richmond  St..  Philadelphia.  Penna. 


Structural  Steel  I  \  government  surplus 
Fabricating  Plant  |  |  Double 


t  Annual  Business  $225,000) 

Purchase  Price,  ^75,000 


I  iMii  <1  (if  years.  Enjoy  excellent  reputa-  1 
I  tioii  among  Contractors  an  I  Architects.  3 
I  I’lact  has  oriianiental  department.  Struc-  i 
i  tnral  steel  stock  on  hand  worth  approx!  1 
I  matcly  $60.000 — balance  includes  machin-  I 
I  cry,  good  will.  etc..  Land  and  buildings  | 
I  not  included — purchase  optional.  Located  3 
i  ill  ideal  New  I>>igland  City.  Owner's  health,  | 
i  reason  for  selling.  | 

1RO-.520  Engineering  News-Record  I 

Tenth  Ave.  at  36th  St.,  New  York  City  I 


Double 

Deck 

Cots 


and  Steal 
Folding  Cota 


Mnttregset — Blankets — T  ents 
Canvas  Covers 
Camping  Supptiaa 

GLOBE  SALES  &  MFC.  CO. 

654  Broadway,  New  York 


Vol.  96.  No.  2:, 

Eng.  NeiWs.Recoi'd 


LOCOMOTIVES : 

1 — Baldwin  2-8-2,  standard  gauge;  : 
21x24  cyls. ;  built  1910;  weight  of  t 
engine  83}4  tons;  weight  of  tender  | 
60  tons;  oil  burning;  32,000  lbs.  | 
T.  F. ;  HHRR  No.  3;  minimum  bid  i 
considered,  $9,000.00.  | 

1 — .American  2-8-2,  standard  gauge;  j 
20x28  cj'ls. ;  built  1919;  weight  of  | 
engine  95  tons;  weight  of  tender  | 
4S}4  tons;  oil  burning;  super-  I 
heater;  35,000  lbs.  T.F.;  HHRR  | 
No.  4;  minimum  bid  considered,  i 
$14,000.00.  I 

1 — Shay  80-ton  special,  101  tons;  | 
standard  gauge;  built  1921;  oil  | 
burning;  superheater;  35,000  lbs.  | 
T.  F. ;  HHRR  No.  6;  minimum  bid  I 
considered,  $14,000.00.  I 

For  specifications  and  further  informa-  I 
tion  .ipply  to  City  Engineer,  City  Hall,  I 
San  Francisco.  I 

Public  Sale  to  be  held  by  Board  1 
of  Public  Works,  City  Hall,  San  | 
Francisco. 

On  Friday,  July  9,  1926, 
at  lldH)  A.  M. 


WANTED 


E-BUILT 

EPAIR 

ENT 


Second-Hand 
Transits  and  Levels  | 

Guaranteed  in  Good  Order  and  Adjustment  I 

H'rilr  fer  .Vctr  Hatgain  liiil  i 

WILLIAMS,  BROWN  A  EARLE.  INC.  I 

918  Chestnut  St.,  Philadelphia,  Pa. 

Department  D  | 


LARGEST  STOCK  OF  USED 
SURVEYING  INSTRUMENTS  IN 
THIS  COUNTRY 

Satlfftctlon  giuranircd  or  money  refunded. 
Write  for  complete  Hit  and  ratalogue  of  our  high 
grade  Inalrumenta  and  suppllei  for  rtrll  engineeri. 
.urvejrnr*.  mining,  bullderi.  rontraetorj.  etc. :  4S 
reari'  experience  In  repairing  Initrumenta  of  all 
aiakrs  at  reatonahle  prleet.  Prompt  aerriee. 

WISSI.ER  INSTBf.MENT  CO. 

SST  N.  Broadway,  8t.  Louli.  Mo. 


CRANES  PLUS  SERVICE 

FOR  HIRE 

Universal  Truck  Cranes  and  Northwests 

Skilled  Operators 

CRANE  SERVICE  COMPANY 
14.5  Frelinghuysen  Ave.,  Newark,  N.  J. 
Phone:  Tsrcace  8440-8441 


PAVER  FOR  RENT 

Naw  Guarantee 

2—21E  KOEHRINGS 

Full  Caterpillar.  Gasoline  Power. 

Boom  and  Bucket. 

Allegheny  Equipment  Corporation 
1315  Union  Bank  Bldg..  Pittsburgh,  Pa. 


BUFF  I 

46  Dey  St..  New  York  | 


Sale-Rent  Repair-Trade-Terms  | 
TRANSITS  and  LEVELS: 

NEW  and  USED  | 

I'leld  and  oltlce  complete  equipmcnii ! 
tnitrument  repairing  on  all  maket.  I 
Wertern  DUIrlhutlng  .tgent  for  I 
Buff  A  Ruff  Mfg.  Co.  I 
nSWAl.n  ORINER  I 

313  East  10th,  Kansas  City.  Mo  I 


For  Quick  Disposal  | 

Used  Transits  and  Levels! 

Rebuilt,  fuiranteed.  OITBLET’S  I 
and  other  good  maliet  from  isS  | 
up  .ief  naiet'fa  Inatrumenti  | 
^nled  or  I^hanged  All  met-.a  | 
rrpairrt,  reaaonable  prleea. 

J.  H.  WEIL  a  COMPANY  I 
ISIS  l-herry  SI  .  inuiadelphla.  Pa.  | 


BENT  OR  SALE 
New  and  Used 

BUCKETS 

Buckets  Repaired 

DELINE  &  ELMES 

25  Church  St..  New  York.  N.  Y. 


GUARANTEED 

New  and  Vsrj 

TRANSITS  and  LEVELS 

FOR  RENT  OR  SALE 

Send  for  List  “N-25" 

WARREN-KNIGHT  CO. 

136  N.  12th  St..  Philadelphia.  Pa. 


Expert 

Repairing 

all  makes 

Naw  York  Blue  Print 
Paper  Co. 

102  Reade  St  .  New  York 


Erie  Steam  Shovel 

1 — ^Type  B  High  Lift,  either  caterpillar  or 
traction  mounted.  Must  be.  in  good 
condition  and  cheap. 

C.  E.  SAMPSON 
Box  124.  New  Toronto,  Ont. 


We  will  need  within  next  60  days  a  con¬ 
siderable  amount  of 

Construction  Equipment 
for  a  Dam  Job 

located  in  the  Southwest.  This  job  will 
require  excavating,  earth  moving,  rock  and 
concreting  equipment.  We  want  late  model 
stuff  in  good  condition,  and  prefer  to  buy 
direct  from  Contractors.  Please  give  full 
and  complete  description  together  with 
prices  and  location,  otherwise  no  attention 
wilt  be  paid. 

W.653  Engineering  News-Record 
7  So.  Dearborn  St..  Chicago,  Ill. 


WANTED 

I  STEAM  OR 

MOTOR-DRIVEN  PLANT 

i  New  or  second  hand,  complete  with  chains 
I  for  Marine  Railway  to  haul  500  tons  on  a 
I  grade  94 -in.  to  1-ft.  Reply  to 
I  TAMPA  8AND  A  SHELL  COMPANY 

Tampa.  Florida  . 

j  WANTED— AT  ONCE 

8  Miles,  2-Inch  Pipe  Line 

I  Must  be  In  good  condition. 

I  E.  K.  NEWELL  A  CO..  Maysyllle,  Ky. 

! 
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Steel  Buildings  For  Sale 

Two  steel  buildings,  one  .55xR0-ft..  one  | 
40xti0-ft.  Both  in  perfect,  condition  and  | 
complete  with  steel  sash  and  tile  roofs  if  I 
desired.  Ih-ice  $40  ton.  F  O  B.  Bethlehem.  : 
Pa.  I 

MrEVOY  CO.,  Box  145,  Rethlehnn,  Pa.  | 


KEYSTONE 

EXCAVATORS 

For  sale  or  for  Rent  with  operators —  I 
Steam  or  Gas— on  caterpillars.  Available  1 
on  one  week's  notice.  j 

F.  D.  LEFFINGWELL.  Montrlalr,  N.  J.  i 


June  24,  1926 

Kng.  News-Record 
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STONE  &  WEBSTER,  Inc. 

COLUMBUS,  GEORGIA 
FOR  SALE 

All  Equipment  in  Exceedingly  Good  Condition. 


2 —  Clamshell  buckets,  %  cu.  yd.  and  42 
cu.  ft.  capacity. 

3 —  Cars,  Dump.  4-yd.,  two  way.  hand 
dump.  std.  gauge. 

4 —  Cars,  Dump.  41  C.  F.  Lakewood,  30-ln. 
gauge,  rocker  dump. 

2 — Cars,  Flat.  HO.OOO  lb.  cap.,  42-ft.  long. 

2 — Cars.  Push,  “Buda.”  No.  Hti.  std. 
gauge. 

1 —  Compressor,  Air.  Gardner.  450-ft.  dls- 
platement,  14x8x1(1.  with  110  hp., 
220  volt.  (10  cycle,  .3  phase,  900 
r.p.m..  synchronous  motor. 

2 —  Ccmpressors.  Air,  Ingersoll-Rand,  Im- 
lierial.  H88-ft.  cap..  G.  E.  Co..  1.50 
hp.,  220  volt.  60  cycle.  3  phase,  slip 
ring  motor,  with  tanks. 

1 —  Compressor,  Air,  C.P.T.  Co.,  20x12x14. 
type  OCB,  1170  cu.  ft.  cap.,  with  200 
hp..  >3  phase.  (10  c-ycle,  2300  volt,  slip 
ring  motor. 

9 — Buckets,  concrete,  dump,  4  cu.  yd.,  Q. 
L.  Steubner  Iron  Works,  Controllable 

3 —  Buckets,  concrete,  dump,  48  C.  F., 
Controllable  type. 

2 —  Mixers,  Smith.  4  c.  y.,  with  batch 
hoppers. 

1 — A.  H.  A  D.  Co.  20  ton  Locomotive 
Crane,  8-wheel 

1 — A.  H  AD.  Co.  20  ton  Guy  Derrick, 
gusset  plate  type.  100-ft.  boom.  115- 
ft.  mast. 


1 — Derrick,  stifl  leg.  6  ton  cap.,  wootl. 
A.  H.  A  D.  Co.  fittings,  complete  with 
bull  wheel. 

1 — Drill  Press.  24-in.  Barnes,  back  geared 
imwer  feed. 

3 — Drills.  Well  or  Blast  Hole,  2  Clipper 
and  1  Keystone,  elec,  driven,  non  trac¬ 
tion.  220  volt,  3  phase,  60  cycle. 

1 — A.  H.  A  D.  Co.  Elec.  Hoisting  Engine. 
2  drum,  9x10  frame,  arrangements 
for  attaching  third  drum. 

1 — Hoisting  Engine,  air  or  steam.  2  drum, 
Clyde.  814x10  cyl.,  14x28  drums. 

1 —  Hoisting  and  Swinging  Engine,  elei'., 
2  drum.  Mundy,  banke<l  levers,  52  hp. 
motor. 

2 —  Elec.  Slewing  Engines.  A.  H.  A  D.  Co., 
independent,  7x8-ln. 

1 — Locomotive,  52  ton.  “American."  std. 
gauge,  saddle  tank. 

1 —  Shovel.  Steam,  Osgood  No.  HO,  R.  R. 
type*,  iw  ^  c.  y. 

2 —  Tractors.  "Beet  60,"  10  ton. 

13 — Wagons.  Dump  Attorn.  "Watson.” 

3-yd.  Blasting  machines,  push  cars, 
chuting  equip.,  bln  gates,  sheaves  all 
sixes.  I-R  Jackhammers.  "Little  David" 
wood  borers,  electric  and  air  ilrlven 
riveting  hammers,  elec-trlc  motors 
(-entrifugal  and  diaphragm  pumps, 
rock  skips,  dump  body  wagons,  etc. 


For  fttrthor  Mermation  and  prieot,  mddroat 

STONE  &  WEBSTER,  Inc.,  P.  O.  Box  1040,  i 


149 


Used  ^uipment 

AND  NEW,  OFFERED  FQR  RE-SALE 


SPSM  fisr  tlMU  savertissiiMni,  1,  nrid  to  Um 
adisrtitint  loch — IS  inehss  to  s  pegs.  TM 
priM  M  Inch  li  txsscd  on  total  nwos  insd' 
atiutiply  sd  space  by  nusiber  of  insertions. 


RATS  PKR  INCH: 

i  to  t  Inshas, ..I4.44  an  inch 

«  lo  T  lmhfS->-.,--‘. .  4-4*  •>  IMi 

I  to  14  toeiias..'. . . .\ . .  4.f4  an  usch 


An  taih  is  msssarsd  rsittestly  an  sw 
■e-chrto  enlSBua  lo  a  pags.  Any  sp 
to  alto  sssssoisd  to  Hw  seen  inch  ii 
to  1.  t,  sr  I  eoMssas  lo  oldUi. 


iber  (g  Insertions.  I  to  14  IneilBS. . .  4.f4  an  lacii  to  1.  t,  sr  I  eoMssas 

BATES  FOR  LABOER  MPACSB.  OR  SPACE  OM  A  TXARLT  BASIS.  rCENnHED  ON  BBODEBT. 


LOCOMOTIVE  CRANES 

1 — 18-ton  Ohio  50  ft.  boom.  DD..  A.S.M.i:] 

1 — 20-ton  Amerlcsui  Hoist.  4.5-fl.  boom. 

D  D..  A  S  M  E  Boiler. 

1 — 22H-ton  O.  A  S.  .50-ft  boom.  DD. 

A.S.M.E..  with  generator  and  magnet. 

1 — 30  ton  O  A  9.  .50-7.5-ft,  boom.  D  D.. 

Ohio  and  Mass.  Boiler. 

CARS 

20 — 80,000  lbs.  capacity  41  ft.  std.  gauge 
Flat  Cart.  All  new  woodwork. 

.300—80,000  lbs,  capacity,  std.  gauge.  30 
ft.  Gondolas.  Steel  draft  arms. 

50 — 60.000  lbs.  eapaeity  .36  ft.  steel  un 
derframe  ^x  Cars. 

200 — 100,000  lbs.  capacity.  41-ft.  Com 
posite  Gondolas.  Steel  underfraoi'-. 

LOCOMOTIVES 

1 — 16x24-in.  American  std.  gauge  4-whee| 
Saddle  Tank.  New  A.S.M'.E.  boiler. 

1 —  17x24-in.  Vulcan  Std..  Ga..  6-wheel 
Saddle  Tank  A.S.M.E.  60  ton. 

3 — 19x26-ln.  American  std.  gauge.  6 
wheel  switchers,  independent  tender. 

3 — 20x26  Am.rican  std.  ga..  6  wheel 
switchers.  72  tons. 

2 —  20x26-ln.  American  std.  gauge,  super¬ 
heated.  6-wheeI  Switcher.  Separate 
tender. 


General  Equipment  Co.,  Inc. 

342  Madison  Avenue.  New  York.  N.  Y 
Pittsburgh  Chicago  Clevelaii 


FOR  SALE  or  RENT 

WE  WILL  RENT  FOR  ANY  TERM  FROM  ONE  WEEK  UP 


AIR  COMPRESSORS 

i — Sullivan.  Portable.  ijasoUtu- 
1 — 210  ft.  Ingprsull.  Portable.  UtAOllne. 

5 — 110  ft.  Sullivan.  Portable.  <ja»ullne. 

1 — 55-ft.  IkmieHtlr.  Portable.  Gasoline. 

1 — yiH-ft.  Ingersoil.  Belt. 

1  —  lll*H-ft.  InKersoll,  Belt. 

1  :;rt  ft.  Westlnghouse.  Steam. 

1  —  1 50- ft.  Wi-silnghouse.  Steam. 

1— ‘2Sl*(t.  Weslinghouae.  Steam. 

BINS 

1 — 25*ton  Gallon  with  gasoline  hoist. 

1 —  lO'ton  Butler,  with  hatchets. 

2 —  51*ton  HUw  Knox,  latest  type. 

2 — 116-tun  Blaw  Knox,  with  batchers. 

BUCKETS 

4  lain  Shell.  Orange  Peel.  Williams.  Blau  Knox. 

Haywatd — 2  ft.  up  to  3  yd. 

('oncrete  and  Caisson.  Steubner.  Haynes  A  Dodds — 

6  ft.  up  to  •  2  yd. 

CABLEWAYS 

1— 2^  ton,  HOO  ft  Span.  LMgerwood. 

1 — 15  ton,  13(Hl  ft.  Span,  IJdgerwootl. 

CONCRETE  BREAKERS 
JACK  HAMMERS 

All  slzei  and  weights. 

CRANES 

1 —  35-ton  M«  Mvler. 

2—  2  7  Vt -ton  industrials. 

1 — 25-ton  .McMyler, 

CARS 

51 — 4-yd.  Kopi)el,  Heavy  l)i  ty 

DRILLING  MACHINES 

I — SH  Keyslon.,  32fl  derrirk.  Iiyl.  gasoline 
engine.  ■! — Trlpud  UrIIU 

Mitcellaneou*  Saw  Rigs  Ski| 


DERRICKS 

3 — Bmket  Operating  Stiff  Leg  Derricks,  with 
Ms  14 — 60-ft.  boom. 

Also  new  Terry  Steel  Derricks. 

HOISTS,  GASOLINE 

2 — 15*hp.  S.D.  Lldgarwoods. 

2— 15-hp.  D.D.  Udgerwoods. 

1 — 15*hp.  D.D.  Mead-MorrUon. 

1^50-hiK  D.D.  Iddgerwo^. 

HOISTS,  ELECTRIC 

1 — 5-hp.  Car  Puller. 

1— 20-hp.  D.D.  Mead- Morrison. 

1 —  40-hp.  D.D.  lidgerwood. 

2 —  50*hp.  D.D.  Lidgerwood. 

2— 75-hp.  D.D.  Lidgerwood. 
l~75-hp.  8.D.  Udgerwxiod. 

HOISTS,  STEAM 

1 — 6^x6  D.D.  Lidgerwood. 

1 — 7x10  D.  D.  Lidgerwood. 

1 — 7x10  D.  D.  American. 

1— 8^x10  D.D.  National. 

1 — 8%xl0  D.D.  Lidgerwood. 

1^8Hxl2  D.D.  Lambert. 

1—0x10  D.D.  Iddgerwood. 

1— 8%xl0  3/D  Lidgerwood. 

1 — 9x10  3/D  Clyde. 

1 —  9x10  3/D  Mead-MorrUon. 

SWINGERS,  INDEPENDENT 

2 —  3x7  Mundy. 

1 —  3x6  Lidgerwood. 

2 —  5x6  Carlin. 

1 —  6*4x8  Lidgerwood. 

2 —  7x8  American. 

LOCOMOTIVES 

1 — 3H-ton  Whitcomb  Gas.  24-In.  gauge. 

1—6-ton  Burton  Gas.  24*in.  gauge. 

1 — 6-ton  Plymouth  Gas.  36-ln.  gauge. 

Bar  Cutters  Rails 


2 — 9*14  Porters,  S8-ln.  ssuge. 

2 — 10x16  Porters,  36-in.  ssuge. 

1 —  16x24  Porters  std.  gxuge. 

MIXERS 

All  sixes  up  to  2-yd.  Gxs,  Steam  and  Electric. 

PAVERS 

2 —  2I-B  Koehring,  full  caL.  boom  and  bucket, 
gasoline. 

1 — 21-E  Koehring,  half  cat.,  boom  and  bucket, 
gasoline. 

1 — 2I-B  Multl-Foote,  full  cat.,  boom  and  bucket, 
gasoline. 

1 — 14-E  Foote,  traction  wheel,  chute,  steam. 

PILE  HAMMERS 

1— No.  6  McKlernan-Terry. 

1— No.  7  McKlernan-Terry. 

1— No.  9*B  McKlernan-Terry* 

1 — No.  5  T’nion. 

1— No.  0  Union. 

PUMPS 

1 — C.  H.  &  E.  Dual  Triplex,  gasoline. 

1 — Goulds  Triplex,  gasoline. 

ROLLERS 

1 — 8-ton  Monarch. 

1 — 6-ton  Monarch. 

1 —  10-ton  Monarch,  with  scarfler. 

2—  NHIA'  lO-ton  BufTalo-Springfleld,  with  scarifier. 
1 — 10-ton  BufTalo-Pltts..  with  scarifier. 

1 — lO-ton  Biffalo-Sprlngfield,  with  scarifier. 

1 — 12-ton  Buffalo-Pitta. 

1 —  14-ton  Buffalo-Pllta. 

STEAM  SHOVELS 

2— 44 -yd.  Type  B  Erie  Caterpillar  Combination 
Machines. 

1— 14-B  Bucyrus,  caterpillar. 

1 — Marlon  36.  caterpillar. 


Scrapers 


Steel  Water  Wagons 


ALL  OF  ABOVE  EITHER  NEW  OR  REBUILT— GUARANTEED  TO  BE  IN  FIRST  CLASS  CONDITION 


1315  Union  Bank  Bldg.,  Pittsburgh,  Pa. 


FOR  S.ALE  OR  RENT  | 

Steam  Compressors 

Iniriraoll-Raml  FR-1.  .'»8tt  cu.  ft.  capacity  i 
with  air  receiver.  | 

Clayton  8xr>x8  otraight  line,  46  cu.  ft.  ca-  ; 
pacity  at  l.>0  lb.  pressure,  mounted  on  i 
skids,  sell  contained  with  receiver.  | 

Chicago  Pneumatic  NSR  straight  line,  1611  | 
cu.  ft.  capanty  with  receiver.  | 

EDWARD  EHRBAR,  INC.  I 

•OP-a.l  Meserole  Ave..  Brooklyn,  New  York  | 
Greenpoint  683.3-4-5  I 


Steel  Tank  For  Sale 

We  will  erect  within  a  radius  of  250 
miles  of  Bethlehem,  Pa.  one  steel  water 
tank,  capacity  150,000  gallons  and 
guarantee  it  as  new.  Erected  price 
$6500. 

.■Mso  one  cedar  wood  tank  20,000-gal¬ 
lon  capacity,  complete  with  deep  well 
pump  and  chlorinator  outht  if  desired. 
Guaranteed  and  priced  at  less  than 
half  the  market. 

McEVOY  COMPANY 

Box  145.  Bethlehem,  Pa. 


BOILERS 

10 — 823  HP.  Babcock  &  Wilcox  Stirling 
Water  Tube  Boilers.  Class  M-30.  200 
lbs.  pressure.  .  Westinghouse  Stokers, 
forced  draft  fans.  Vulcan  soot  blowers 
and  all  accessories.  Used  less  than 
three  months. 

5—400  HP.  Wickes  Vertical  Water  Tube 
Boilers.  175  lbs.  pressure.  Murphy 
Stokers,  48-in.x90-ft.  steel  stacks.  All 
accessories. 

1 —  .100  HP.  Vogt  Water  Tube  Boiler.  125 
lbs.  pressure. 

2 —  300  HP.  Heine  Water  Tube  Boilers. 
160  lbs.  pressure. 

Nashville  Industrial  Corporation 

Old  Hickory,  Tennessee, 


KEYSTONE  GRADER 

— No.  4  Keystone  Gratler  used  on  one 
Job  for  7  months  only.  First  clas.s 
condilion  throughout  and  complete 
with  skimmer.  sctHip  and  trench  bucket. 
Locateii  ne.ar  New  York.  Will  sacri¬ 
fice  at  f 1,690,  for  Immediate  cash  sale. 

FS-.l.tO.  Engineering  News-Record 
Tenth  Ave.  at  36th  St.,  New  York  City 


100— NEW  V-DUMP  CARS 

1%  A  1  cu.  yd.  X  24  in.  Gage 
Immediate  Shipment 
Quick  to  Move— Attractive  Prices 
Also  New  and  Relaying  Rails— Portable  Track 

New  York  City  164  V  I7D  ANJV  Pittsburgh,  Pa. 
Park  Row  Bldg  ra'-CVLTlV.  Union  Trust  Bldg.  | 


O  A  T  17  D  17  KIT-  We  Guarantee  to  bo  in  Firet-Clags  Condition 

f  ^  A  1.1*..  or  IxLlN  1  Alt  Equipment  Overhauled  in  Our  Shop! 


STEAM  SHOVELS 

1— T6-C  Bueyrus  .shop  No.  1T49.  Stsndtrd 
ftugs.  railroad,  2Vk-yd.  dipper. 

1 — Model  66  Matloo.  Shop  No.  1462  Standsrd 
Gauge,  railroad  2Vk-y(L  dippar  (Butt  auap 
botlerl. 

I — ll-B  Bucyrut.  terolrint.  Shop  No.  1T64,  trac¬ 
tion  sheelt.  M-yd.  dlpoar 

1 — Model  212  Marlon,  rerolvlng.  Shop  No. 
4636,  New  Sept.  1923.  miainted  on  truck! 
SS-fL  boom.  34-n.  dipper  atick.  1%-yd.  dipper. 

1 — Model  28  Marlon.  Stamlard  RerolTlng.  Shop 
Na  2804.  traction  wheeli.  %-yd.  dippar. 

1 — Osgood  Steam  Shotel  Dipper.  Aa  yd.  Real 
bargalnl  8236  t.o.b.  Aurora,  IIL 


LOCOMOTIVES 

4 — 7-ton  Plymouth,  gasoline,  36-ln.  gauge  (cab 
and  canopy,  steel  enclosed). 

SIDE  DUMP  CARS 

18 — 1 2 -yd.  Western  Hand  Dump,  standard  gauge, 
factory  orerhaulcd. 

SPREADER  CAR 

I — Factory-rebuilt,  all-steel  Jordan  ipreadar-ear. 
106.000  pounds  capacity.  Shop  No.  280. 
Standard  gauge. 

DRAGLINES 

1 — Class  24  Bucyrus.  steam  opanted.  aklda  and 
rollert.  100-ft.  boom.  SH-yd.  bucket. 

1—  Clasi  24  Bueyrui,  IHectric  Drlren,  Skidf  and 
Rollers.  lOO-foot  Boom.  Stk^-yd.  Bucket. 

CVCLONE  WELL  DRILLS 

2 —  No.  14  Junior  Gitollne  Traction  big  blast-bola 
drills.  S-tnch  bits. 


Th»  dhdvg  Ii'gt  U  conat€mtty  changing.  Na  matter  what  yottr  maehinary  raqairamanta  arc,  write  ua—we  may  hmaa  H. 

EARTH  &  ROCK  EQUIPMENT  CO.,  29  So.  La  Salle  St.,  Chicago,  Ill. 
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C  A  I  17  D171\jnr  equipment  overhauled  in  our  Shop  it  furnished  in  (ua^ 

^  V^lx  Ivlltiv  1  anteed  condition,  subject  to  thirty  days*  trial  in  service. 


STEAM  SHOVELS— RAILROAD 
TYPE 

<Not»— All  Kailroad  Type  Mteaiii  Slioveln 

cun  be  fumUhed  on  full  caterpillur  inuunt- 

inits  if  dekired.) 

1 — 95-C  Bucyrus  Shovel,  Shop  No. 

5-yd.  dipper. 

1 — Sfodel  7.'>  Marion.  Shop  No.  V!113. 

3*u-yd.  dipper. 

I — TOC  Bucyrus.  Shop  No.  IIHT.  2^- 
yd.  dipper. 

4 — 70-ton  Bucyrus.  Shop  Nos.  030,  030, 
077  and  1333.  3H-yd.  dippers. 

4 — Model  00  Marion.  Shop  Nos.  1301. 

1995.  1090  and  3338.  3Vii-yd.  dippers. 

3 — 60-C  Bucyrus.  Shop  Nos.  1380  and 
1388,  3H(-yd.  dippers. 

1 — 45-C  Bucyrus.  Shop  No.  1303.  1%-yd. 
dipper. 

SHOVELS— FULL  REVOLVING 

1 — 175-B  Bucyrus — New,  1934  Standard 
mountingr,  75-ft.  boom,  3Vj-yard  dip¬ 
per.  Weight.  315-tons.  Used  eisht 
months. 

1 — Model  31  Marion.  Shop  No.  4392.  std. 
boom  and  dipper  arm.  -yd.  dipper. 

Steel  caterpillars. 

I —  18-B  Bucyrus.  Shop  No.  1870,  Ti-yd. 
dipper.  Traction. 

SIDE  DUMP  CARS 

II —  13-yd.  Western  air  dump  cars,  wood 
beds,  box  irirder  doors. 

4 — 13-yd.  Western  hand  dump  cars,  wood 
beds,  box  frirder  doors. 

10 —  O-yd.  K.  &  J.  Steel  Sills  Truss-rod 
doors.  Located  Burmaush.  Ky. 

4 — 6-yd.  Western  std.  gauge,  wood  sills. 
Truss  rod  doors,  automatic  couplers. 

2 — 6-yd.  Western  Std.  Gauge  Steel  Sills. 
New  wood  beds,  truss-rod  doors. 

13 — 6-yd,  Continental,  std.  gauge.  Steel 
sills,  truss-rod  door,  link  and  pin 
couplers. 

24 —  5-yard  Western.  36-ln.  Gauge.  Heavy 
Duty.  Box  Girder  Doors.  New  1926. 

1 — 4-yd.  Western  36-in.  gauge,  steel  sills, 
truss-rod  doors. 

11 —  2-yd.  Western.  36-ln,  gauge,  wood 
beam. 

25—  IH-yd.  Western,  24-in.  gauge. 

STEAM  SHOVEL  PARTS 

All  repair  parts  on  hand  for  Model  60 

Marion  and  standard  70-ton  Bucyrus  Steam 
Shovels. 

1 — 3M,-yd.  Marion  Dipper. 

1 — Std,  boom,  dipper  arm  and  ?4-yd.  dip- 
l>er  for  Type  "B"  Erie. 

1 — 33-ft,  Erie  Crane  Boom.  drum.  etc.  lor 
converting  Type  "B"  Erie  Shovel  into 
bucket-operating  crane. 

1 — Boom  for  Marion  60  or  61  Shovel, 
length  35  ft..  23-lt.  dipper  arm,  1%- 
yd,  dipper,  long  jack  arms.  etc. 

1 — 22-ft.  dipper  stick  for  Type  "B”  Erie. 


LOCOMOTIVES— STANDARD 
GAUGE 

1 — 13x18  American  saddle  tank.  Shop  No. 
47106.  Weight  30  tons. 

1 — 18x34  American  Six-wheeled  Switcher. 
Shop  No.  47,677,  weight  53  tons.  180- 
lb.  steam  pressure.  Westinghouse 
straight  and  automatic  air  brakes 

1 — 17x34  Dai’enport  6-wheel  switcher 
with  tender.  Shop  No.  1368.  Steam 
pressure  180  lbs.  Weight  47  tons. 

1 — 16x34  Baldwin  Six-wheeled  Switcher 
(Shop  No.  44.887)  Weight  43 S  tons 
steam  pressure  180  lbs..  Westinghouse 
straight  and  automatic  air  brakes, 
simple  and  cross-compound  air  pumps. 

1 — 14x30  Vulcan  4-wheeled  Saddle  Tank. 
Shop  No.  1893.  steam  brakes.  180  lb. 
steam  pressure. 

1 —  11x16  New  Daveniwrt  4-wheeled  Saddle 
Tank.  Steam  Brakes.  Weight  31  tons. 

LOCOMOTIVES— 36.IN.  GAUGE 

2 —  7x13  Davenport.  4-wheel  Saddle  Tank. 
Shop  Nos.  1566  and  1567. 

1 — 10x16  Porter  four-wheeled  saddle  tank. 
Shop  No.  3786,  weight  18  tons,  steam 
brakes,  160  lb.  steam  pressure. 

1 —  10x16  Davenport,  four-wheeled  Saddle 
Tank.  Shop  No.  1397.  weight  10  tuns. 
Butt-strapped  boiler  160  steam  pres¬ 
sure. 

2 —  11x16  Davenport,  four-wheeled  Saddle 
Tank.  Shop  Nos.  3024  and  3025— New  I 
1935.  Weight  3m  tons.  A.S  M  E 
boilers.  170-lb.  steam  pressure.  Steam 
brakes. 

LOCOMOTIVES— 24.IN.  GAUGE 

3 —  7x13  Davenport  Dinkies.  Shop  Nos. 
1303.  1411  and  1534.  Weight  9  tons. 

1 — 6x10  Davenport  Side  Tank  Dinkey. 
Shop  No  1307.  Weight.  7  tons.  Shop 
No.  3345. 

1—7x13  Vulcan  Saddle  Tank.  Weight  9 
tons. 


DRAGUNE  EXCAVATORS 

1 — Class  24  Bucyrus.  Shop  No.  903.  skids 
and  roilers.  115-lt.  boom,  3H-yard 
Page  bucket. 

1 — Class  34  Bucyrus.  Shop  No.  859.  Steam 
self-propelling  trucks.  100-ft.  boom 
SH-yd.  Page  bucket,  electric  lights, 
coal  hoist.  Located  near  East  St.  Louis. 

1 — Monighan  No.  3.  Shop  No.  730.  Skids 
60-ft.  boom,  2-yd.  bucket. 

1 — Model  1^-T  Monighan.  Walker  type. 
New  1923.  60-ft.  boom.  2-yd.  bucket, 
75-hp.  Palrbanks-Morse  Oil  Engine. 

1 — M'odel  310  PAH  Gasoline  Dragline. 
Shop  No.  1077  Armored  caterpillars, 
40-ft.  boom,  1-yd.  Page  bucket. 

1 — Complete  Caterpillar  arrangement  for 
Class  14  Bucyrus  Dragline  equipped 
with  armored  tread. 


SPREADER  CARS 

1 — Jordan  All-Steel.  100,000  lb.,  capacity 
Spreader  Car.  Shop  No.  257. 

3 — Std.  Gauge  Western  Spreader  Car. 

1 — 36-in..  Gauge  Western  Spreader  Car. 

CRANES 

1 — Model  102  Northwest  Gasoline.  Shop 
No.  102.  ,30-ft.  boom.  Bucket-operating. 

1  —  10-ton  Industrial.  4-wheel.  Shop  No. 

1980.  4U-ft.  boom,  bucket  operating. 

1 — 3.3-ton  Tyiie  “B"  McMyler  8-wheeled 
■■rane.  Shop  No.  .336.’>,  50-tt.  boom, 
bucket-operating  drum.  A.  S.  M.  E. 
tioiler. 

1 — 20-ton  Brown  Hoist  8- wheeled  crane. 
Shop  No.  6583.  5U-ft.  boom,  bucket- 
operating  drums. 

1 — Gantry  Crane.  New  in  1919;  48-ft. 
boom.  15-ton  cap.,  at  18-ft.  radius; 
7-ft.  lO'-i-in.  gauge,  12-lt.  wheelbase, 
self-propelling.  Base  of  boom  17-ft. 
above  track.  Bucket-operating  druma. 
Weight.  50  tons. 

BUCKETS 

1  —  44 -yd.  Lakewood  Clam  Shell. 

1 — Mead-Morrison  114 -yd.  Clam  Shells. 

3 — l>4-yd.  O  A  S.  Coal  Loading  Clam 
Shells. 

MISCELLANEOUS 

1 — No.  7-S  Knickerbocker  Concrete  Mixer, 
with  power  loader  and  water  tank  on 
trucks.  New. 

1 — 10-ton  3-wheel  Butfalo-Springfield  Road 
Roller. 

1 — 10-ton  Austin  Gasoline  Road  Roller. 

1 — 10-ton  Monarch  Steam  Road  Roller. 

1 — American  Railroad  Ditcher  No.  459. 

1 — 8-lt.  Austin  Giant  Road  Grader. 

1 — 6VsxlO  D.C..  D.D.  American  Holst, 
with  butt  strapped  boiler. 

1 — 7x10  D.C..  D.D.  Lambert  Hoist,  with¬ 
out  boiler. 

3 —  Sullivan  ‘‘WK-Sl’’  Portable  Air  Com¬ 
pressors.  170  cu.ft.  per  minute.  Gas 
driven. 

16— No.  8  Mllbum  Carbide  Lights.  8.000 
Candle  Power, 

4 —  No.  12  Mllbum  Carbide  Lights.  12,000 
Candle  Power. 

9 — Milbum  Reliance  Carbide  Lights 
6 — Milburn  Builders  Carbide  Lights,  500 
Candle  Power. 

1 — No.  55  Buhl  Portable  Air  Compressor. 
1 — No.  6  McKlem an -Terry  Sheeting  Ham¬ 
mer. 

1 — Set  Pile  Driver  Leads. 

13 — New  Drag  Scoops. 

1 — Model  10  Keystone  Mixer.  low  charger, 
6  Hp.  Novo  Gas  Engine. 

1 — No.  6  Keystone  Mixer,  3  Hp.  Novo 
Engine. 


CLAPP,  RILEY  &  HALL  EQUIPMENT  CO.,  14  No.  Clinton  St.,  Chicago,  Ill. 
BECK,  RILEY  &  HALL  EQUIPMENT  CO..  458  Union  Trust  Bldg.,  PitUburgh,  Pa. 


GENERATORS 

DIRECT  CONNECTED  UNITS 

2 —  25  kw..  Thompson-Ryan.  135  volt.  .300  r.p.m.,  direct  connected  to  McEweti 

9x10  C.  C.  engine . Each  8  2."»0 

1 — 30  kw..  Westinghouse,  135  volt.  .300  r.p.m..  direct  connected  to  Imperial 

engine  . Bach  500 

1 — 100  kw.,  Westinghouse.  350  volt,  direct  connected  to  a  Ball  A  Wood  engine.. 

Each  600 

1 — 125  kw..  Westinghouse,  125  volt.  100  r.p.m.,  direct  connected  to  Watts-Camp- 

bell  Corliss  engine . Each  800 

1 — 175  kw..  General  Electric.  250  volt,  1200  r.p.m.,  direct  connected  to  G.  E. 
Synchronous  motor,  type  A.  T.  1-6,  440  volt.  H.  P.  output  36.5,  60  cycle. 

1200  r.p.m . Each  3500 

1 — 300  kw..  Crocker-Wheeler,  125  volt,  100  r.p.m.,  direct  connected  to  Watts- 

Campbell  Corliss  engine . Each  3000 

3 —  75  kw..  General  Electric,  250  volt.  2400  r.p.m.  Compound  generators,  direct 

connect^  to  Curtis  two-stage  turbines  150  lbs.  working  pressure,  non  con¬ 
densing . . . Each  1000 

Mallory  Machinery  Corp.,  Baltimore,  Md. 


LOCOMOTIVE 


Another  real 
bargain  that 
will  not  remain 
unsold  long! 

17x24,  6  wheel  Saddle 
Tank.  Practically  new. 
180-lb.  pressure  A.S.M.E. 
boiler. 


MORRIS  ENGINEERING  CO. 

Phone;  Cortland  OOOt 
30  Church  St.,  New  York 


All  sizes 
also 


NEW  AUSTIN  PAVERS 

25%  to  50%  OFF — Prompt  Delivery! 


Only  six  of  these  hiirh  rrade  machines  left,  to  be  sold  at  bargain  prices  I 
Cube  and  Drum  types.  All  on  full  caterpillars  with  distributing  booms 
and  automatic  buckets  or  distributing  spouts.  Two  types.  21-E.  steam 
power,  with  a  capacity  of  32  cu.  ft.  dry;  and  14-E.  steam  or  gasoline 
power,  with  a  capacity  of  24  cu.  ft. 
dry.  All  equipment  iocated  at  the 
Austin  Factory,  Toledo,  Ohio. 


A/"'^  Immediat*  action  is  necessary  if  you  want 

*  to  take  advantage  of  this  opportunity  to 
save  money.  Write,  Wire  or  Phone  for  catalog  and  prices. 

INDUSTRIAL  PLANTS  CORP*, 
25  Church  St.,  N.  Y.  C. 

(Exclusive  Sales  Agents  for  Owners) 


CRAWLER  SHOVELS 

1 — A  H.  Model  200.  gasoline,  shovel 
and  crane,  new  l!i2.').  .\ll  Steel 
tati-rplllar,  \-yd.  shovel;  also  38- 
ft.  crane  b<M>m;  like  new. 

1 — Type  K  Erie,  Strum,  new  1!I2.».  .411 
Steel  t'uterpilliirs.  .4.8. -ME.  boiler, 
\  .vil  dipper.  High  l.lft,  slightly 
used  l.ike  new. 

l“”‘fO-ll  ltiie>  rtis,  Stettin,  New  1924, 
.411  Steel  ('Mterpllliirs.  A.S  M  E. 
Isdler.  4;  yd.  dipper.  High  Lift. 
Excellent  cuiidition. 

CRAWLER  CRANE 

1 — Northwest.  Mislel  No.  105.  Gasoline. 
.411  Steel  Cnterplllars.  Climax 
Motor.  40  ft.  Boom,  bucket  op«‘rat- 
ing,  eiielostHi  housi'.  Exe-ellent  con¬ 
dition. 

LOCOMOTIVE  CRANE 

1 — 30  ton.  8-wheeI,  Std.  Oa..  Browning, 
new  11124  A  S  M  E.  boiler.  dO-ft. 
boom.  Double  Drum,  M.C.B.  truck. 
First  Class  Condition. 

GREY  STEEL  PRODUCTS  CO. 

Ill  Broadway,  New  York,  N.  Y. 


FOR  SALE 
1 — Rorhrr  Greene  Treiieh  Murhinr,  cuts 
trench  18-in.  wide  and  5-ft.  deep.  Pric*' 
>1800. 

1- — .Sehrttiiiiii  .4lr  Coiiipressor  size  No.  4. 
ITii-e  >000, 

Both  liH’atnt  in  Florida.  Immediate  de¬ 
livery.  Have  just  finished  water  works 
Job  with  them.  Address 

K.  M.  SCHEFLG4V 

. .  1ft  Sher-wln  Blixk.  Eiiiln.  HI  ^ 

iMIlllMIIIIIIINtlllMtHMIlMIIMINmitMHIMIUlHimMnMtltlHIOMIIIMnilltlllllMIIIIIIJ 

Contractors’  Equipment  f 

A-1  Condition.  Priced  to  Sell  | 

1 — Merlon  Steem  Shovel  yd.  CeterpUler  I 
1  — 7x10  Am.  U  1'.  3-l>  HoUtIntf  Entflne  i 

1  **-10x12  Ftory  I>C  I>D  HoUtlnft  Engine  I 

I  ^6  >4x10  Mundy  IK'  I)I>  Hoisting  Engine  I 

1 —  5  ^jxH  Am.  i)C  1>1)  Hoisting  Engine  I 

2 —  6x/  Am.  IK'  HD  Swinging  En^ne  I 

4  Barge  Derricka  (Am.  Holst  A  Denick  Co.)  g 

with  A  framew,  12x12x60  ft.  Wood  Tniased  s 
litMmiB  end  30  ft.  Mast  12  ft.  dla.  Hull  Wheels,  | 
RtMwter  Iruna  ami  8wtn«lnK  Gear  Attachment.  I 
1—1  yd.  Hayward  Orange  Peel  I 

3—  21  cu  ft.  Hayward  Orange  Peel  | 

1  —  15  cu  ft.  Hayward  Orange  Peel  g 

1—14-8  Oshkosh  yd.  Mixer  s 

I  —40  HP  1.0CO.  Type  Boiler,  125  lb.  preanure  | 
1  —  70  HP  1.0CO.  Type  Boiler,  125  lb.  preasure  i 
1—125  HP  I.OCO  T>j>e  Boiler,  100  lb.  preeeure  I 
1  -175  HP  72x20  HRT  ^ller,  150  lb.  preaaure  | 
3— 1\)4  HP  7HX20  HRT  Boiler,  150  lb.  preasure  I 

10- -S  to  50  IIP  Cprlght  Boilers  ! 

4  —  10  In.  Morris  Centrifugal  Sand  Pumpa  | 
D.C.  to  10x10  Vertical  Steam  Eiielnc  g 

3  —4  In.  Csentrlfugal  Pumpa.  Belt  Drive  s 

25  tuna  35  lb.  Relaying  Rail  I 

40  totui  56  lb.  Relating  Hall  i 

1 — Ellla  Patent  Bumping  Post  i 

1 — No  6  Gould  Rotary  Pump  i 

1 — Bond  Trench  Pump,  3  In.  Suction,  D.C.  to  g 
1  4  H  P.  Gaaullne  KtiRltie  | 

1—3  In.  t'ameron  Sinking  Pump  | 

1 — Ingersoll-Rand  Imperial  Ty|>e  10  Air  Com*  g 
pixmor  16  and  10  x  12  in.  Huiam  Cyl.  9x12  Air  | 
t'yUnder  I 

1 — C'hicago  Pneu.  8x6  Air  Compretaor,  Belt  i 
Drive  I 

B.  W.  SC  LEO  HARRIS  COMPANY  | 

Hit  I'nii’snity  Are.  S.  E..  MLniietpoUt,  Minn.  | 


FOR  SALE 

ERIE  STEAM  SHOVELS 

-Type  “B.”  One  recently  rebuilt  with 
caterpillar  and  fully  equipped  lor_^th 
shovel  and  clam  shell..  Price  $5500. 
One  with  traction  wheels.  Price  $3000. 
Both  in  first  class  running  order.  Inquire 
J.XCOB  ROTH,  20  East  8th,  Erie,  Pa. 


LOCOMOTIVE 

CRANES 

GAS,  ELECTRIC,  STEAM  1 

Browning  4-wiieel,  electric,  50-ft.  i 
boom.  I 

Brown  Hoist  4-4vheel,  gasoline,  ; 

40-ft.  boom.  I 

Browning  20-25  ton,  8-wheel,  I 
steam,  50-ft.  boom.  | 

HOISTING  MACHINERY  CO.  I 

50  Church  Street.  New  York  = 


. . . . ll*ll,IIIIIIIUItlMIIIIIIII,l,*IHIH^ 

I  FOR  SALE  I 

I  40-ton  Browning  Loco.  Crane.  Low  price.  I 

I  2^ton  Browning  Loco.  Crane.  Used  6  mo.  | 

I  l.Vton  Link  Belt  CeaCet  Crane- Practically  new.  | 
5  Erie  T.vne  B  Steam  Cat  Shovel.  A-1.  >5500.  I 

5  I  naley  Caa  Cat  Shovel.  Practically  new .  Low  price  | 
S  70-  to  80-ton  Switcher  Locos.  Superheated.  . 

£  60-toQ  Switcher  Loco.  Built '13.  new  firebox '23.  t 

I  JAMES  4VOOD  | 

.5.3  West  Jackson  Blvd..  Chicago  j 

1  FOR  SALE  I 

I  2 — Smith  Tilting  Mixers  28S,  com-  | 
I  plete  with  hoppers  and  automatic  | 

I  water  tank.  | 

I  1 — Telimith  S6-ft.  Chain  Elevator  | 
I  with  capacity  of  600  yards  per  | 

I  day. 

I  1 — Standard  Buffalo  Pitts  10-ton,  3- 

I  wheel  Roller. 

I  1 — Erie  Aggremeter  Bin,  four  batch- 

I  ers,  80-ton  capacity. 

I  1 — 9x10  single  drum  Hoisting  Engine. 

I  12 — IngersoII  •  Rand  DCR-23  Jack- 
I  hamers,  in  perfect  condition. 

I  1 — Locomotive  type  25  hp.  Boiler. 

I  Dump  Wagon. 

I  50-ft.  “I”  Beams,  80-Ib.,  24-in. 

1  Turntable  for  5-ton  trucks. 

I  5-in.  Iron  Pipe. 

I  All  at  bargain  prices  account  moving  of 
I  yard.  Can  be  examined  and  tested  at  any 
s  time. 


HAYWARD  CLAM  SHELL 

Motor  Driven,  1%-yd..  10  hp.,  DC  motor, 
controller,  take  up  reel  and  cord,  shop  No 
B.582. 

CENTB.4L  EQUIPMENT  CO. 

Owen  Bldg.,  Detroit,  Mich. 


SUCTION  DREDGES 


1 — 20-in 
1— 16-ln. 


1 — 18-ln 
1 — 12-ln. 


DIPPER  DREDGES 


I  OIL  BARGES 

I  H.  P.  X3UION 

I  50  Church  St..  New  York 

I  Phone:  Cort.  0774 

Electric  Derrick  Swingers 

I  With  New  Electrical  Equipment  or  if 
I  desired  without  Electrical  Equipment.  Con- 
i  dltion  practically  the  equal  of  new.  Sold 
I  at  40%  of  new  price.  Can  be  provided 
I  with  size  motor  required  and  with  line  pull 
I  up  to  6000  lbs. 

I  T.  H.  LET80N’  CO. 

I  50  Church  St..  New  York  City 

IIIIMlUinnitUnilNINMIlMIIIIMISHSItlUtMIIIIHIUMIIIIIHIIIMIIMimillUWItlltllMIMIIi 

I  TO  HELP  YOU 

I  Locate  Business  Opportunities 

'^Searchlight*’  Advertising 


I  FRANK  L.  COHEN,  Inc. 

I  706  East  Feiir  Street,  BnlTalo,  New  York 


1  TRUCKS  FOR  SALE  ( 

I  1 — 5-ton  Model  AC  Chain  Drive  | 
I  Mack  Truck  equipped  with  1500-  | 

I  gal.,  four-compartment  Heil  Tank.  | 

I  Driven  only  20,000  miles.  | 

j  1 — 2li^-ton  Model  AB  Gear  Driven  | 
I  Mack  Truck  equipped  with  750-  | 

1  gal.,  three-compartment  Heil  Tank.  | 

I  Driven  only  6,200  miles.  | 

I  Both  trucks  in  first  class  condition  and  | 
1  will  stand  any  test.  We  are  selling  because  | 
i  we  have  discontinued  the  distribution  of  | 
I  motor  fuel.  Will  sell  complete  or  chassis  | 
I  only.  I 

1  FS-578.- Engineering  News-Record  | 

I  7  So.  Dearborn  St.,  Chicago,  lU.  I 


June  24,  1926 

KnR.  News-Record 
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BOII.KKS 

Larpe  number  of  vertical  and  locomotive 

type  boilers  from  10  to  lUU  lip.  huh 

pressure. 

.\IK  <  O.Mi*Ky>SORS 

— C'hlc.-uoPiieumatic  O.C.IJ.  ‘.lOxlllxH. 
capacity  1,170  cu.ft.,  with  slip  ring 
A.C.  ‘,100  hp.  mutors. 

1 — ‘.l-stage.  9.')0  ft.  Sullivan.  Clais  N.B 
CompresMir. 

1 — ‘.1  stage.  l.'iOO  ft.  Sullivan,  stationary 
Compressor 

1 —  Sullivan  10x12  class  W.  G.  3,  belt 
driven.  Cap.  200  cu  ft. 

COMRKTK  .MIXERS 

103— Concrete  Mixers,  sizes  .'lO  S.  cap.  2 
yd.:  28  S.  cap.  1  yd.;  21-S.  cap  ‘s 
yd.  With  steam  or  electric  iiower 
with  side  loaders  or  batch  hoppers. 
Following  makes: 

Marsh-Capron.  Kiwhring.  Milwaukee. 
Ransome.  Smith.  Smith-Chicago.  Rex. 
Lakewood,  Foote,  Cube  or  Oslikosh 
CO— 7-S  cap.  1  bag.  with  low  charging 
platfgrms.  with  gasoline  engine-. 

COM  RETE  nrCKETS 

2 —  2  yd.  Bottom  Dump  Concrete  Buckets. 

4 — 1  yd.  Bottom  Dump  Concrete  Buckets. 

1  ABI.E\VA\S 

11 — 3  and  5  ton.  Street  Bros.  (Howson) 
cableways,  complete  with  automatic 
dump  buckets. 

DERRK  KS 

0 — Terry  steel  guy  derricks,  115  ft.  mast, 
100  ft.  boom,  20  ft.  bull  wheel,  capac¬ 
ity  13  tons  with  boom  flat.  Two 
bucket  operating 

DERRK  K  CAR 

1 — 7's-ton  capacity  Derrick  Car,  9x10 
Lidgerwood  propelling  engine.  7x10 
Lidgerwood  hoisting  engine.  1  No.  IViiS 
Dake  swinging  engine.  4<i-hp.  locomo¬ 
tive  type  boiler,  -13-lt.  lattice  steel 
boom — all  mounted  on  100,000  lb.  ca¬ 
pacity  M.C.B.  flat  car. 


DERRICKS 

A  number  of  practically  new  American 
Siiff  Leg  Derricks  mast  14x11x40  ft.,  boom 
14X14X.30.  «0  or  70  ft.,  legs  14xl4x.'>4  ft.. 
12  ft,  steel  bull  wheel;  capacity  3  to  8  tons. 
A  quantity  of  practically  new  American  Stiff 
Leg  Ik-rrlcks.  mast  10x10x40  ft.,  boom  14x 
14x80  ft.,  with  truss  rods,  legs  14x14x00 
ft  .  with  10  It.  steel  bull  wheel;  capacity  8 
to  12  tons. 

Above  derricks  can  be  furnished  for  hook 
work  or  bucket  operation. 


SPECIFICATIOXS  OF  HOISTS 
Large  quantity  American  double  drum 
Holsts,  with  attacheil  swinger  gear.  capa<'- 
ity  0.000  lbs.  on  a  single  line  at  102  ft. 
per  minute,  with  new  .33  hp.  Clima.x  4  cyl. 
ga-oline  engine. 

L.irge  quantity,  same  capacity  as  above, 
with  37  hp.  A.C..  00  cycle.  3  pha-e,  220 
or  440  volt  motor,  or  with  33  hp..  220 
volt  direct  current  motor. 

Can  fumi-h  above  Hoists  without  power 
for  belt  drive. 


DRILLS 

3 — No.  3*4  Keystone  Drills,  steam. 

2 — No.  14  Jr.  Cyclone  with  gasoline  engine, 
complete  with  fitting-. 

14 — Model  31,  Waugh  •’Denver"  c-olumn 
drills. 

1 — D.W.fl4.  Sullivan  column  drill. 

1 —  Sullivan  tripfal  drill. 

2 —  Ingersoll-Rand  tripod  drills. 

LOCOMOTIVE.S 

1 —  American  standanl  gauge.  40-lon.  sad¬ 
dle  tank,  cylinders  14x22,  shop  No. 
.37004. 

2 —  Porter  standard  gauge.  22-ton  cylin¬ 
ders  11x10,  shop  No.  07.37  and  0787. 

2 — Porter,  10x10,  18-ton.  36-in.  gauge, 

shop  Nos.  4619  and  4667. 


CRANES  AND  SHOVRIJS 

-I — Locomotve  Cranes.  8-»-heel.  MCB 
trucks.  One  23-ton  Industrial  with 
40-ft.  boom;  one  23-ton  .\mcri<  an  with 
.30- ft.  b<Kim;  one  1.3  ton  Link  licit  with 
30-lt.  boom;  one  13-ton  O  4  S  with 
40-ft.  boom. 

1 —  O  4  S.  7-ton  Crane.  30  ft.  boom.  H  yd. 
clamshell  bucket,  traction  wheels. 

2 —  Thews  on  traction  wheels.  1 — '^pe  Al. 
1 — Type  0. 

2 — Type  B  Erie  Combination  Shovels, 
Cranes  1 — on  caterpillars,  1— on  trac¬ 
tion  wheels. 

2 —  Marion,  model  21.  on  cats:  one  with  20 
ft.  boom.  1.3  ft.  stick;  one  with  17  ft. 
6  in.  boom  and  12  ft.  6  in.  stK-k.  Shop 
Nos.  5047.  4916 

STE.\.M  HOISTS 

97 — 3-drum.  2-drum  and  single  drum,  size 
1-2x12.  10x12.  9x10.  SViXiO.  7x10. 
614x10.  3t4x8.  4%x6.  all  makes, 
also  separate  and  attached  swingers, 
holding  drums  fur  use  with  derricks. 

1 — American  9x10,  double  cylinder,  doubM 
drum  space  for  boiler,  no  boiler. 

3 —  Mend-Morrison  9x10.  double  cylinder, 
double  drum,  space  for  boiler,  no  boil¬ 
ers. 

DR.AtiSI  R.VPER  Ol'TFITS 

1 — Special  8V|XlO  Stroudsburg  Drag- 
scraiier  Hoist  with  oversize  boiler, 
fltted  with  either  1  yd.  Green  or  Schoe- 
fleld-Burkctt  B<-raper  bucket. 

-I — Green  iMiwer  dragserapers;  one  2-yd.; 
one  IH-yd.;  two  1-yd. 

Also  complete  dragscraiier  layouts  Includ¬ 
ing  blocks,  sheaves,  cables  and  hoists. 
pr.Mi*8 

8 — Allis-Chalmers  centrifugal  pump,  direct 
connected  fo  electric  moiors.  440  v..  60 
cy..  3  ph..  sizes  from  4  in.  to  10  in. 
high  and  low  head. 

c — .3  in.  Morris  centrifugal  pumps,  direct 
connected  to  13  hp.  electric  motors. 
440  V.,  60  cy.,  3  ph. 


Special 


3^— l-yd.  steel  concrete  towers.  Two  Insley,  one  120  ft,  sjid  one  160  ft.  hi(k.  One  Lakewood,  120  ft. 
Complete  with  buckets,  hoppers  and  sheaves.  Can  furnish  counterweight  and  straight  line  ckuting 
for  same. 


Write  for  Stock  List  confatning  Miltion  Dollar  stock  of  Air  Compressors,  Boilers,  Buckets  (Clamshell,  Orange  Peel  and  Cobfe- 
way).  Cableways,  Concrete  Tower  Buckets  and  Chafingy  Cars,  24,  36  and  standard  gauge,  Pauifig  Mixers,  Pumps*  5f«am  Ham- 
mets.  Steel  Piling. 


EQUIPMENT  CORPORATION  OF  AMERICA 

Pittsburgh,  Pa.  Chicago.  Ill.  Philadelphia,  Pa.  j 

8.3.3  Empire  Bldg.  1 1.3.3  Roanoke  Bldg.  Ijind  Title  Bldg.  | 

Phone,  Grant  51 18  Phone.  Randolph  6586  Phone:  Rlttenhonse 5498  I 

i 


FOR  SALE 

Standard  Hopper  Bottom  Cars — 22  cU.  ft. 
cap.  roller  bearing.  12-in.  diam.  wheels. 
24-in,  gauge  tr.ack. 

No.  861  Toledo  Springless  Scales — without 
wheels,  platform  21x29-in.,  chart  .300 

lb.  X  Vi  lb. 

Wire  Sereens — Steel,  tinned  and  bronze. 
Surtlon  Hose— 2-in.  3-braid-BUction.  new. 
Pipe  Covering — 3-in.  Armstrong  sectional 
cork.  new. 

s<-ale — Kron  Dial.  600  lb.  cap. 

Boiler — .30  hp.  Portable, 

Keystone  Ditch  Digger — with  all  accessories. 
Mise.  tVelfare  Dept.  Material. 

Purchasing  Department 

GRASSELLI  CHEMICAL  CO. 

Cleveland.  0. 


1  Complete  Unloading 
Plant 

I  2 — 7  ton  Plymouth  Gas  Locomotives 
I  i-tandard  gauge  I . 

1  110  tons  50-lb.  Rail  (standard  rail). 

I  1 — Stiff  I-eg  Derrick,  with 

1 — 3  drum  Lambert  Hoisting  Engine  and 
1 — Lambert  Swinging  Engine. 

1 — 2  yd.  Hayward  Bucket.  Clam  shell. 

1 — 2  drum  Gravity  Swinging  Derrick,  with 
Lambert  Hoisting  Engine. 

1 — 2-yd.  Hayward  Bucket,  clam  shell. 

We  are  not  dealers.  Plant  in  use  only  four 
months.  Can  be  bought  cheap. 
Equipment  in  first  class  condition. 

JOHN  F.  PICKETT 

Turnbull  and  Zerega  Aves.. 

Bronx.  N.  Y.  City 
Telephone  tVesichester  2273 


RENT 

NEW 


.O 


M 


.U' 


direct  from  factor}’,  at  no  higher 
^  charge  and  eventually  own  one  by  our 

"J*  convenient  payment  methods.  Service  guar¬ 

anteed.  Several  -I-in.,  6-in.  and  8-in.  sizes  ready 
for  spot  delivery.  Will  rent  netv  Pulsometers 
fully  equipped  with  all  necessary  hose  and  couplings 
complete,  ready  for  service — guaranteed. 

Ton  can  depend  on  the  Pulsometer  Company  reputation 
for  equipment  and  service. 


PULSOMETER  STEAM  PUMP  COMPANY,  221  Weat  4lat  St..  N.  Y.  City.  | 


PLYMOUTH  I 

GASOLINE  LOCOMOTIVE  | 

I  3-ton  24-in.  gauge  Rebuilt  $7.30.00.  | 

I  ; 

I  L.  R.  BEATTY  | 

I  327  3.  12th  St.,  Philadelphia.  Pa.  | 

I . - .  I 


1  Stripping  Plant 
Equipment 

consisting  of  Marion  Model 
300,  Marion  36  and  type  B. 
Erie  with  three  Dinkey 
cars.  Also  many  extra 
parts.  Will  take  any  rea¬ 
sonable  offer  for  whole  out¬ 
fit. 

THE  MILLER  BROS. 

I  COAL  COMPANY 

I  Toungatown.  Ohio 


ARCHER  ARMSTRONG.  INC. 

Grind  Cintnl  Term.  Bldf..  New  York  Clt» 
Fhonei:  Vanderbilt  3282-10408. 

AIR  COMPRESSORS 
1 — 210-ft.  ChletKO-Pneu.  P2-DOL  ctiollne. 

1 — 360-ft.  Chlcafo-Pneu.  NSBE  with  motor. 
1-^534-ft.  ('hlcigo-Pneu.  NSBE  with  motor 

1 —  877-ft.  Inf. -Band  RB  with  motor. 

1  —  13e2-ft.  Ing.-Rand  PRE-2  dir.  con.  2200-60-2 
or  3. 

2 —  2S7S-ft.  leildlaw-Dunn-Gordon  dir.  con  2200- 
60-3. 

2 —  2830-rt.  Ing.-Rand  PRB-2  dir.  con.  8800-25-3 
8 — 28S8-ft.  Ing.-Rand  PRB-2  dir.  con.  2200-60-3' 

(New  Traylor  compreaiora) 

HOISTS 

65-hp.  DD  Clyde  with  Sw.  220  rolt  DC. 

T5-hp.  LIdg.  8D  ihaft  hoiit  with  motor. 

3 —  100-hp.  SD  Clyde  shaft  hoist  with  motor. 

2 — 250-hp.  DD.  Wellman-Searer-Morsan  Holsts 
with  motors. 

5  and  8-ton  Westinghouse-Baldwin  trolley  loco- 
motlees,  220  rolt  DC.  30  to  42  Inch  gauge. 


THEW  STEAM  SHOVEL 

1 — Late  model,  on  wheela.  In  flrot  claas 
condition.  Can  be  seen  operating  at 
any  time. 

A.  B.  YOt'NO 

866  41st  Street,  Milwaukee,  Wisconsin 


CATERPILLAR  SHOVEL 

Marion  Model  21.  K-yd.  dipper. 
Located  in  Sew  Tork 
MS.  a  BRADEN 
30  Church  St.,  New  York  City 


No.  105  P  &  H  Trencher,  prac.  new  I 

2 — 15  Toti  Loco.  Cranes  otnil  Others  | 

2— 3|  yd.  Shovels  (Caterpillar)  j 

Crushers — Boilers — Hoists  Etc.  | 

ROSS  POB'ER  EQI7IP.  €0..  IndlanapoUs,  Ind.  | 


FOR  SALE 

ASPHALT  PLANT 

1 — 750-yd.  Iroquois  Portable.  Just 
overhauled. 

ALLEGHENY  EQUIPMENT  CORP. 
Union  Bank  Blcig.,  Pittaburgb,  Pa. 


2  TRENCHERS 

"00”  Austin  and  28  ft.  capacity  Parsons. 
Both  complete  and  in  splendid  operat¬ 
ing  condition. 

Obliged  to  move  these  machines  imme¬ 
diately,  and  first  offer  of  $1,500.00  will 
get  either  of  them. 

W.  M.  SMITH  «  CO.,  Birmingham,  Ala. 


Austin  Model  28,  luat  rebuilt,  equal  to 
new. 

Parsons  Model  30  Ditcher,  2  years  old.  first 
class  condition. 

,  Keystone  Steam  Exravstor.  Good  condition, 
i  Barber-Greene  Ditcher,  little  used. 

'  All  above  within  150  miles  New  Tork. 
Apply 

FS-056.  Engineering  News-Record 
Tenth  Ave.  at  38th  St.,  New  Tork  City 


. . . 

1 — LAKEWOOD  18-n.  FIMSBINO  MACHINE  iB 
aril-clsit  condition.  Pries  1300 

1 — BARBER-OREENK  18-ln.  by  04-11.  BELT 
CONVEYOR  wlUi  0-hp.  LEROI  snglnt.  Pr»c- 
Ucally  new,  price  1000. 

1—5 -in.  CBNTRiruO.AL  PfMP  on  truck  with 

4-cyl.  LBR(M  ENGINE  end  20-fL  ■UCTIO.N 
H08B.  practlcilly  new.  price  tOfO. 


SALE  OR  RENT 

I  We  make  a  specialty  of  renting  equip¬ 
ment  and  will  also  give  option  to 
I  purchase. 

LOCOMOTIVE  CRANES 

:  2 — 25-ton  8-wheel  standard  gauge  Brown- 
i  hoists.  .50-ft.  booms  bucket  handling. 

I  2 — Caterpillar  Traction  No.  2  Brownholst 
i  steam  and  gas  cranes,  10-ton  40-ft. 

i  boom. 

:  1 — 8  ft.  Gauge,  4-wheel.  1.5-ton  Browm- 

i  hoist.  5.5-ft.  boom.  Shop  No.  4546. 

i  Will  rebuild  either  for  steam  or  electric 

i  operation. 

I  1 — 4 -wheel  standard  gauge.  15-ton  Browm- 
:  hoist.  Will  rebuild,  length  boom,  etc., 

:  suit  customer. 

3  1 — Type  "B"  20-ton  McMyler,  Standard 
I  Gauge.  8-wheel  50-ft.  bo<w,  bucket 

3  handling.  Shop  No.  Bcl305, 

SHOVELS 

3  1 — Type  "B"  Erie.  Steam,  Caterpillar 
I  Traction.  High  lift.  22-ft.  6-ln.  boom, 

I  18-ft.  stick.  Shop  No.  1807. 

:  2 — Hi -yd.  No.  1  Brownholst  gas  shovels. 

I  Caterpillar  Traction. 

The  Equipment  Sales  dC 
I  Rentals  Co. 

823  Oliver  Bldf.,  Pittaburgli,  PenuR. 

'sMIMIIIMtllltOIIMtMIIIIHHIIMOlHIHIimimtliUllWMHUimilWIMlimilMIMIIUOMlinil 

fOOMHtUIOItllOOIOIIMMIHIMIMIISMIlWMtWtmMWMSMIMMmilMlWMmtmMllltMIMSMWWIW^ 

I  1 — Austin  No.  0.  I 

I  1 — Austin  No.  00,  rasollne  driven,  digs  10  | 

I  it.  deep,  30  in.  wide.  | 

2 — Parsons  No.  10  Backfillers.  '  3 

I — Barber-Greene  Ditcher,  digs  0  ft.  deep  I 
I  and  24  in.  wide.  I 

JAMES  McELROY  I 

I  11  So.  La  Salle  St..  Chicago,  ni.  I 


FOR  SALE  or  RENT 


Davis  Equipment  Co. 

8  West  40th  St.,  New  York  City 


Phone  Penna.  979S 


Good  Equipment  Ready  for  Use  j 
At  Your  Price  1 

No.  0  Austin — gasoline  Trench  Machine —  r 
for  ditches  22  to  42-ln.  wide — maxi-  | 
mum  depth  18  ft.  | 

AMT  .Austin — gasoline  Trench  Machine—  | 
lor  ditches  20  to  30-in.  wiilc — maxi-  | 
mum  depth  10  ft.  | 

14-B  Bucyrus  Steam  Shovel — \  cubic  y^  I 
dipper  Boiler  licensed  In  Mass.,  Ohio  | 
and  New  Jersey.  Traction  wheels.  i 

Location — New  Jersey  | 

A.  T.  E.  C..  Room  19.55.  50  CThurch  St..  | 
New  Tork  City  3 

TVlephones — Cortland  3322-3323  3 


C'20  Buckeye 
Trenching  Machine 

An  excellent  buy,  priced  right  for 
immediate  sale.  Purchased  new, 
April,  1925. 

CHARLES  R.  I ENNANE  &  CO. 

2631  Woodward  Avenue,  Detroit.  Mich. 


DREDGES— SCOWS 


STEAM  SHOVELS 

(Caterpillar) 

1 — Erl*  64-y«til.  high  lift. 

1 — Thew  Al-Viird,  high  lift. 

I  —  Mirlon  \  y«ril.  high  lift, 
i  1  — Otgond  S  yard,  high  lift 
I  I— Marlon  37.  I  6i  yard. 

■  1— Biiryrua  80  II.  2  yard 

1—50  B,  1%  yard,  with  dragline  equlpOMnt. 


DRAGLINES 

2— llucyrut  24.  100-foot  boomt 
2 — Iluiyrui  20.  80-(not  hoomi. 

2 — Bucyrui  14,  60-foot  boomi. 

1 — Buryrui  9H  (caterpillar.) 


LOCOMOTIVES 

Standard  (4.ft.  8t4*in.)  Gaugs 
2  —  Ht22  ARirrican,  4  Mh^el  Saddle  Tank 
l-->lSxl8  .4rofrlcan.  4  wheel  Saddle  Tank 
1  —  12x16  Vulcan.  4  wheel  Saddle  Tiink 
1  —  11x16  VuU-an.  4  wheel  Saddle  Tank 


LOCOMOTIVE  CRANES 

—  SO  lonOhlo.  8  whcri.  50-ft  boom. 

— 25-ion  Browning.  8  whorl.  50-(t  boom. 

— 20  ton  Blown  Holit.  8  whrri.  50  ft.  boom. 

—  20  Ion  Ohio.  8  wheel.  50-fl.  boom. 

—  12-ton  Oigood,  8  wihoel.  40  ft.  boom. 

—  8-Ion  Oigiod.  4  wheel.  40-ft  boom. 

— Northwetl  Cateridllar,  gat,  40-ft.  boom 


(36-in.  gauge)  <24-in.  gauge) 

IUI6  Vulciin.  1  —  7il2  Vulcan 

8tl4  Vul-an. 

6il0  Vulcan. 

(Gasoline) 

— I -ton  Plymouth  4  ft  8'i-ln.  gauft. 

—  8  ton.  20-tn.  Gaoge,  Whitcomb 
— 8  ton  Whitcomb.  24-ln  fougt. 


DUMP  CARS 

30 — K  A  J.  20  yard,  all  iteel. 

80 — 12  yard.  19  font  bed. 
li—  0-yard  I4  wheel.) 

40  \V(>«tern  4-yfird.  heavy  duty. 

7  5 — Western  4 -yard,  wood  slllt. 

1— S-ton  MOLT  TR.\CTOR. 


CRANES 

CATERPILLAR 
NurlliHcwt.  1(14  and 
105,  boomM  40-45- 
50  ft..  1-yd.  cliini 
Hliell  buckets.  Dclcu 
Lighting  Plants. 


It  A'  N,  7  tun.  stcuni 
gusuline,  iMHims  35 
4(1  ft.,  Ai-yd.  cdani 
shells. 

I’  A  II  205.  buum  30 
ft..  A. -yd  Clam 
Shell  Bucket, 

Rental*  can  be  applied 
on  purchaee* 


■^^^^^‘^Everykind  of  Machine  for  Contractors” 

NEW  &  USED— FOR  RENT  OR  SALE  ■ 

QRAGUNEs  I  ulCllMiniVEDMHB 


Nurtherrst.  104  and  105.  bourns,  2 — 22  ToD,  O  &  S,  8  wheel 

40-25  ft..  1-yd.  and  Ai-yd.  M  C  R  SO-ft  hnom  nne 

Page  buckets.  Deloo  hghtiug  Ivi.y.D.,  pv  It.  DOOfn,  one 

plants.  eU  equipt  with  48-in.  Magnet 

Kurhring,  Heavy  Duty  Type.  45-  Generator,  excellent  con- 

fl.  Iruom.  l**t-yd.  Page  ,.  . 

bucket.  dltion. 

Suite  1101.  No.  169  Qidncy  St.,  Chicago,  ni. 

Office  PhoMen;  Residence  Phones: 


Office  Phones: 

Harrison  .351 8  Wabash  .3578 


Residence  Phones: 
Tri.'uigle  12.36  Stewart  288.3 


CATERPILLAR 

Northwests,  104  and 
105,  Standard 
booms  and  dipper 
sticks,  %  -yd.  and 
1-yd.  dippers. 

Marlon  37,  boom  3ii 
ft.,  dipper  stick  26 
ft.,  dipper  1 14  yd 
electric  Ughtlng 
plant. 

Type  B  Erie,  stand 
ard  and  high  lift. 
14  -yd.  dipper. 

Write  tor  complete  list 
of  machinery 


1^  REBUILT  I 


HYMAN  MfCHAElS  COMPANY 

CHICAGO 


June  24,  1926 

Kiifr.  News-Record 


WE  BUY-SELL-TRADE-RENT 


CONSTRUCTION 

EQUIPMENT 

HoUtins  Knctnen 
Lidgerw-oml  Txl6  IM  DO  with  Boilen. 
LldgerwiKxJ  IM'DDwIth  Boilers. 

10x12  D/n  LldKrrwood. 

Dyik  9x10  $-l>rum  with  Boiler. 

(  lyde  ni>  with  IS  hp.  LeRol  Motor. 
10x12  2-Drum  American  with  Boiler. 


Pumpe 

.Novo  Centrifugal  0x6  li«t  Power. 

Gould  Triplex  7x8  Belt  Drive. 

Aldrich  Triplex  with  IS-hp.  LeRol 
Motor. 

Puhonieter.  slxe  3  atnl  T 
Morris  4  In.  Centrifugal  Hteam  Diglne. 
C.  U.  A  Diaphragm  Gas  Power. 

Power  Shovria 
Marlon  Model  36  on  Caterpillar. 

Nloilel  31  Marlon  Cat..  l*yd.  Dipper. 
Marion  37  on  Caterpillar. 

Various  makes  and  sixes.  R.  R.  and 
Trac.  Wheel  Type,  from  1-yti  to 
6-yd.  cap. 

Type  "B*"  Erie  \  yd.  on  Cat, 

Model  4  Keystone  Excavator. 

P.  4  H.  No  206  Cat.  Qai. 

Paving  Rqaipment 
Rex  21>E.  Gas  Power,  Mounted  on 
Rub^  Tire  Wheels. 

4  \Vheel  Baker  Maney  Scrapers. 

3  W’heel  2  H  Scrapers. 

.Austin  7-ft.  Blade  Grader. 

Koehring  21-E  Gas  Paver. 

Road  Rollers.  Erie,  Kelly  A  Halss, 
Tandem  and  3  WheeL 

Mlae^llaneonii 

Buckeye  Wheel  Type  DlUh  Machine. 
Fairbanks.  Morse  Generating  and 
lighting  Sjrstem. 

We  have  a  eofnp/«f«  line  of  equipments 


Buckets 

30  to  35-cu.ft.  ConimlUble  Bottom 
Pumps. 

6— Clara  Shells.  Hayward.  Williams, 
Standard.  Hlaw  Knox  and  Owen. 
DrngilneM 

Marlon  21  Cat..  Steam  Power. 
Monlghan  3-T  Walker  80-ft.  Boom. 

equipped  Diesel  Engine. 

Muiiighan  1-T  Walker  Type.  40-ft. 

Boom,  lO  ft.  extension. 

Bucyrus  Class  24  with  115-ft.  Boom 
anil  3H-yd.  Bucket.  Steam  Power. 

P.  A  H.  No.  210  Cat.  Gas  40  ft. 
Boom. 

Cars  and  Track 

24-ln.  Ga.  Turntables. 

4  Miles  of  20-lb.  Portable  Track. 
24*ln.  Ga.  Fist  Cars  with  37  cu.ft. 
Batch  Boxes. 

C\>ncrete  Toners  and  Spouting 
Lakewood  150-ft..  3-Sectloii,  Trussed 
and  Counterwelghted  Section  with 
Tower  Hopper. 

Insley  A  Lakewood  Steel  Towers  from 
100  to  200  ft. 

Uikewood  1  -yd.  Floor  Hoppers,  and 
3.  IH-yd.  Lakewood  Tower  Buckets. 


Concrete  MIxem 

Lakewood  I  yd..  Gd.  for  Motor  Drive. 
Koehring  21-S.  Side  Loader. 

Koehring  14-S.  Batch  Hopper. 

Rex  21S.  on  Trucks  with  Side  Loader. 

Steam  Engine  and  Boiler. 

Oshkosh  7-S.  Trucks.  Gas  Power. 
Hansoms  Bantam.  I  Sack. 


SPECIALS 

CRANES,  DRAGLINES 

and  shovels 

Eriv  “B'*  Cat.  Shovel,  and 
Crane*. 

Marlon  ‘jl  Cat.  Crane  with 
Draallne  attarhmenl*. 

3-T  Monifhan  Wulklns  Type, 
80-ft.  Boom,  Dragline* 
with  Diesel  Engines. 


Derrirk* 

Wood  Stiff  I.pg  Drrrlrk;  Booni,  40-ft. 

xMxll,  rigged  for  t-llne  work. 
Iniley  Steel  tiuy  Mast,  lli-ft  ;  Boom, 
100-ft. ;  cap,.  10  tona. 

50-ton  Steel  Stiff  I.“g,  lOO-ft.  Boom. 
Wood  Stiff  l.eg,  with  35-ft.  Boom. 


Crane,,  LsM-omotive  Type.  Cater¬ 
pillar  and  Trnetlon  Wheel 

Browning  Mixlel  0-C,  Std.  G*. 

Marlon  21  on  Cat.  Dragline  attuh. 
Byern  Truck  Crane  on  Std.  Truck. 
Type  “B"  Erie  on  Caterpillar. 

O  a  S  12-ton  Cat.  Gat  and  Steam. 


Loeomntlve, 

SO-ln.  Ga  14  to  2A-ton  Saddl,  Tank 
Porter.  Davenport  and  Vulcan. 
SO-in.  Ga.  Burton.  8-Ton,  Gaf. 

7-ton.  2.  O-Ton  and  1.  4-Ton,  24-ln. 
U,..  Ga>. 


REMNOLDS  EQUIPMENT  CO.,  701  Bell  Bldg.,  CHICAGO,  lUinols 


FOR  SALE 

12.Ton  STEAM  ROLLER 

First  class  rebuilt  condition.  All  new  fit¬ 
tings.  A  bargain  for  quick  sale. 

The  Bellwood  Steam  Shovel  Cki.,  Ine. 
Bellwood.  Pa. 


1 — Marion  36  Caterpillar,  shop  No. 

4712,  drag  line,  one  50-ft.  boom, 
one  60-ft.  boom.  1 H  -yd,  drag 
line  in  very  guiKl  condition,  im¬ 
mediate  delivery,  f.o.b.  car,  near 
Pittsburg,  Kansas . 30,%OO 

1 — 10x16  Daveni>ort  locomotive. 

42-in,  track  gauge,  18-ton  work¬ 
ing  weight,  good  condition, 
f.o.b.  Pittsburg.  Kansas .  1700 

1 — 6x10  Vulcan  No.  2006.  42-in. 
gauge'  just  out  of  shop,  f.ob. 
Pittsburg,  Kansas .  1500 

1 — .Ti-B  Buoyrus  steam  shovel.  No. 

3.')1 1 ,  just  out  of  shops,  new 
caterpillars,  maehine  just  like 
new  f.o.b.  Pittsburg,  Kansas...  12,500 

1 — IT.'i-B  Bueyrus  coal  stripper  No. 

18;i6.  3>-.  yd.  bucket.  70  ft. 

boom,  good  condition  f.o.b. 
Pittsburgh.  Ktinsas  .  20,0410 

1 — 22.'>-B  Bucyrus  coal  stripper  No. 

196.3.  6-yd.  bucket.  80-ft.  boom, 
at  tracks  Pittsburg,  Kansas.  . .  .  32,500 

M'e  own  all  the  above  eqvtpment  and  are 
not  eelling  on  commission. 

The  PitUburg  Boiler  &  Machine 
Connpany 
Pittsburg.  Kansas 


2  DRAG  LINE 
EXCAVATORS 


,50  and  60  ft.  booms,  steam,  skid  mounted. 


DAYTON  WHIBLEY  CO..  Dayton,  Ohio 


6  Duplicate  02  Ton  21-ln.x28-in.  Consolidation  Type:  Piston  Valve;  200  Lbs.  Pressure. 
Tractive  Power  38,000  Lbs.;  Wde  Fireboxes;  Steel  Wheel  Centers;  Steel  Driving  Boxes! 
Steel  Cabs;  Etc.  S031E  Sl'PEBHE.\rEO — SOME  OCTSIOB  VALVE  CEAB. 


WILL  EXCHANGE  FOR 
LIGHTER  POWER 


k  with 

cnos 


N 


A  FEW  SPECIAL  OFFERINGS! 


FOK  SALK 


FOR  SALE 


Vol.  96,  No.  23 

Eng.  News-Record 


One — 26  E  Multifoote  Paver  on  full  caterpillar,  gasoline 
driven,  with  chute 

One — 21  E  Multifoote  Paver  on  full  caterpillar,  gasoline 
driven,  with  boom  and  bucket. 

One — 3-ton  Buffalo  Springfield  Road  Roller,  Tandem. 
Almost  new. 


30  Church  8t.,  New  York  City 
Tel.  Cortland 


One — Keyrtone  No.  4,  semi-caterpillar,  gasoline  driven, 
with  skimmer  scoop. 

One — Lidgerwood  75  hp.  triple-drum  electric  hoist,  with 
attached  swinger,  A.  C.  or  D.  C.  motor. 

One — Qyde  75  hp.  triple-drum  electric  hoist,  with  at¬ 
tached  swinger,  A.  C.  Motor. 

Send  for  list  of  miscellaneous  hoists  arid  derricks 


Warehouse  and  Yards 
374-300  Kent  Ave.,  Brooklyn.  N.  Y. 


Used  Equipment 

Thoroughly  Overhauled 

11- yil.  Steam  Shovels,  Model  “21” 
Marion  Caterpillar  Traction. 

Ij4-yd.  Steam  Shovels,  Model  “32” 
Marion  Caterpillar  Traction. 

6-yd.  Dump  Cars,  Western,  Standard 
Ciauge. 

12- yd.  Dump  Cars,  Western,  Standard 
Gauge. 

14x22  .\merican  Standard  Gauge 
Locomotives. 

Flat  Cars,  80,000  lbs.  capacity.  Stand¬ 
ard  Gauge. 

Rails,  Ties  and  Switches. 

Steam  Boilers. 

Portable  .\ir  Compressors — Ingersoll- 
Rand. 

Hoisting  Engines. 

Derricks. 

Buckets.  Pumps.  Rock  Drills. 
Drag  Line  Scraper. 

Sand  and  Gravel  Plant. 

Camp  Equipment. 

Commissary  Equipment. 

For  further  information  and  prices  address 

PHOENIX  UTILITY  CO. 

P.  O.  Drawer  37,  Allentown,  Pa. 
.\ltriitlun — M.  B.  I.ewls 


I  1,000-yard  Cummer  Portable  Asphalt 
Plant,  3  unit,  $6,000. 

I  A — Two-wheel  Scrapers,  $30  each. 

I  2 — ERIE  type  “B”  Shovels,  f^-yard, 
I  wheel  traction,  numbers  2053  and 

I  2260,  $6,000  and  $6,500. 

I  1 — 21 E  Rex  Paver,  half  caterpillar, 
I  steam,  used  on  one  job  only,  $3,000. 

I  2 — Chain  Belt  Concrete  Mixers,  2-bag, 
I  side  loader,  steam,  $800  each. 

I  All  of  the  above  machinery  has  been  thor- 
I  ourhly  overhauled,  and  is  In  ilrst  class 
I  i-onditlon,  and  subject  to  close  inspection. 

I  W.  H.  ARTHUR, 

I  Glcnbrook,  Conn. 


1  1  MARION  21— i-Yd.  1  I 

I  [  Practically  New,  ^3500  |  | 

II  I  1 

Z  :  W.M.  U.  NEl'BEBG  I  i 

I  i  I4B  Broadway,  »W'  York  City  I  | 


. . . 

I  CLAM  SHELL  BUCKETS 

I  i — H  Yd.  Narrow  Type  Diggini  Bucket!  with 
5  Teeth. 

I  1 — Heua  1  yd.  ''CONTRACTOB"  type,  fectory 
:  rebuilt. 

1  1— Hiiii  %  yd.  "CONTRACTOR  '  type,  fectory 

i  rebuilt. 

I  1— Heist  H  yd.  "tO.NTRACTOR"  type,  fectorj. 
I  rebuilt. 

I  TRUCK  LOADERS 

I  1 — Hels!  Creeper  Path  Digging  Truck  Itfeder 
i  factory  rebuilt,  equipped  with  3T  HP.  Weuke- 

!  iha  engine. 

!1 — Halsi  Oigglng  Loader,  electric  driren,  factory 
rebuilt. 

1 — Link  Belt  Loader,  electric  driren.  factory  re- 
I  built. 

I  GEORGE  HAISS  MFG.  CO.,  INC. 

I  141st  to  142nd  Sts.,  on  Park  Are..  Canal  Place 
i  and  Rider  Are.,  New  York  City. 


INSLEY  STEEL  GUY  DERRICK 

80-ft.  mast,  75-ft.  boom,  bull  wheel,  A1 
condition. 

HOISTS,  ELECTRIC 

75  hp.  Florr,  D.O.  2-speed,  A.  C. 

50  hp.  National,  3-drum  and  swinrer,  A.  C. 
30  hp.  Byers,  SAlrum  and  swinger,  A.C. 

50  hp.  Mead-Morrison,  D.O.  500  v.,  O.  C. 

HOISTS,  STEAM 

8x10.  Mead  Morrison,  3-drum.  Mass,  boiler. 
8^x10  National,  2-drum,  d-spools.  ASME 
boiler. 

Other  good  Contractors’  Equipment.  Inquire. 


F.  J.  DESHIELDS 

309  Bessemer  Bldg.,  Pittsburgh 


WATER  FILTER  TUBS 

f  2  — Roberts  Crarlty  Type  Rapid  Sand  Water 
Kilters,  tub  (  allfomla  Redwood  if  ft.  dia.  x 
7  ft.  deep.  I'apaclty  ea.  633,7*10  gal.  i>er 
day  t'uiislderable  Ktock  of  Water  Supply 
laiulpinciit  Write  fur  (ieiieral  Equipment 
Catalogue. 

N  \SHVII.I.E  IMll  STRIAI.  CORPORATION 

Old  Hii'kory,  Tennessee 


I  1 — No.  .1  Keystone  Steam  Shovel  with 
I  Skimmer  luiil  Ditching  Buckets. 

I  1 — HE  Lakewood  Paver  Steam. 

I  1 — 10  ton  Riilfuio  Pitts  Steam  Roller. 

I  1 — Clyde  Oas  Hoisting  Engine,  double 
■  drum. 

1.5  hp.  LeBol  Engine.  Ditch  Pumps. 

Novo  Fone  I*ump  Outfll  *»  hp.  engine. 

Jackhammers,  etc. 

Pioneer  Electric  Drill. 

.Acetylene  Ontflt,  cutting  and  welding 
towhes. 

I  —  Reach  Saw  Table. 
iMn.  liliiw-Kiiov  Road  Forms. 

J  ill  P.law-Knox  Sidewalk  Forma. 

Concrete  Carts, 

•: _ Ford  Dump  Trucks  with  Ruxtel  Rear 

End 

1 — .-.  toil  White  Dump  Truck. 

Can  be  seen  at  my  yard. 

■Ml  Main  St.,  Easthampton,  Maas. 

W.  C.  TAN N ATT,  JR. 

Easthampton,  Mass. 


10 — D.D. — D.C.  Hoisting  En¬ 
gines  with  boilers  from 
$350.00  to  $500.00  each. 

1 —  Type  0  Thew  Shovel  with 
boom  hoist.  $2500.00 

1  — Austin  Cube  Road  Paver ; 
2  bags,  $750.00 

2 —  ER-1  Ingersoll-Rand  Air 
Compressors  with  60  hp. 
motors,  on  skids,  each  $1100.00 

Pierce  Foundation  Corp., 

740  East  141st  St.,  New  York  City 


PAVING  MIXER 

No.  16-E  Koehring  with  Engine  and 
Boiler  on  traction  wheels,  nearly 
new  condition.  Price,  $450. 

CLAM  SHELL 
BUCKETS 

Unused  Hayward  class  E-lJ^-yd.  $500. 
Unused  Hayward  class  E-l^-yd.  $550. 

MARVIN  BRIGGS,  Inc. 

167  Sixth  St.,  Brookljm,  N.  Y. 


FOR  SALE 

Following 

Narrow  Gauge  (3-feet)  Equipment 

In  Good  Condition 

3  Locomotives  2  Passenger  Coaches 

40  Flat  Cars  1  Baggage  Car  10  Box  Cars 

Apply  to 

L.  M.  WILLIAMS,  President 

Orange  and  Fredericksburg  Railroad 

Box  1435  RICHMOND,  VIRGINIA 


June  24.  1926 

Eng.  News-Record 


FOR  SALE  OR  RENT 


Locomotive  Cranes 

1 — CO-ton  Brown-Hoist  8-wheel,  new  19-2. 
00-in.  boiler,  55-ft.  boom,  with  electrio 
light  set. 

1 — 15/20  ton  Brown-Hoist  8-wheel  D.D.. 
47-lt.  boom.  No.  0486.  Rebuilt. 

Tower  Locomotive  Cranes 

1 — Link-Belt,  00-ft.  boom,  full  revolving, 
self-propelUng  A.S.M.E.  Boiler,  mounted 
on  30-ft.  substructure.  Like  new 

1 — 10-ton  Brown  Hoist  Electric  Locomo¬ 
tive  Crane,  Lo-ft.  3-in.  gauge  Raised 
Pier  Mounting.  75-ft.  Boom. 

Steam  Shovels 

1 — Model  32  Marion;  lV4-yd.  Caterpillar 
mounted,  long  boom  and  dipper  stick; 
new  1023. 

1 —  M'odel  37  Marion  36-ft.  long.  26-ft.  dip¬ 
per  sticks,  1  t.4 -yd.  new  1023. 

2 —  Model  21  Marion  %-yd.  Caterpillar 
Steam  Shovel.  Condition  like  new. 

Locomotive 

1 — 14x22  American  Standard  Gauge  Saddle 
Tank,  new  1015,  overhauled. 


Gaa  Shovels  and  Cranes 

1 — P  A  H  %-yd.  Dipper  including  40-(t. 

Crane  Boom,  new  1024. 

1 — 12-ton  Link-Belt  40-lt.  boom,  new  1025. 

Steel  Derricks 

0—5-ton  all  steel  50-ft.  or  60-ft.  booms, 
42  ft.  8-in.  Masts.  Stiff  Legs  and  all 
fittings. 

1 — 20-ton  American  Guy  Derrick  Outfit. 
110-ft.  mast.  100-ft.  boom.  16-ft.  Bull 
Wheel,  complete  with  80  HP.  American 

3-drum  Hoist  with  geared  swinger. 
Outfit  complete  with  guy  lines  and  is 
just  like  new. 

1 — 10-ton  Clyde  Guy  Derrick.  00-ft  mast. 
80-ft.  boom,  14-ft.  Bull  Wheel,  complete. 

Hoisting  Engines 

1 —  0x13  Mundy  3-drum  Mass.  Boiler  with 

Geared  Swinger.  _ 

2 —  814x10  Lidgerwood  D.C.  D.D.  A.S.M.E. 
Oversixe  Boilers — NEW  Aug..  1925. 

1 —  8t4xl0  Lidgerwood  D.D.  Skeleton. 

2 —  814x10  Lidgerwood  Double  Cylinder, 
Three  Drum.  A.S.M.E.  oversize  boilers. 


1 — 7x10  Lidgerwood  D.C.  D  D..  Boiler 
mounted,  with  Swinger  Attached 

1 —  7x10  O  ft  S  D.C.  D.D..  Boiler  Mounted 

2 —  40HP.  2-drum  Mundy  with  Geareil 
Swingers. 

Boilers 

4 — 100-HP.  Locomotive  Type,  on  skids. 
A.S.M  E.  New  1924.  125-lb.  press. 
Pneumatic  Tools 

We  have  one  of  the  largest  stoi'ks  of  rebuilt 
pneumatic  tools  in  the  country. 

Trenching  Machine 
1 — Model  24  Parsons  Gasoline  operated. 

Backfiller 

1 — Austin  Cat.,  gas  operation.  30-ft.  boom. 

Buckets 

1  —  4s-cu..vd.  Byers  clamshell. 

1 — 1-yd.  Hayward. 

Air  Compressors 

1 —  2168  cu.  ft.  f-R.  short  belt  drive  to 
G.E..  200  hp.,  3  ph.,  60  cy..  2300  volt, 
synchronous  motor. 

2 —  160  cu-ft.  I-R  Portable  Gasoline. 

2 — 00  cu.  ft.,  1-R  Portable  Gasoline. 


1324  Widener  Bldg.,  Phila.,  Pa.  B.  M.  WEISS  Phone:  Rittenhouse  2311 


CRANES  AND  HOISTS 

1 — 2t-ton,  T8-ft.  spin  Shaw  Crane,  4  motor, 
220  T.  D  C 

I  —  1-ton,  34-ft.  10-in.  span  Shepard  Crane. 
2  motor.  110  ».  D.C. 

1  —  1-ton,  2S-ft.  6t4-ln.  span  Shepard  Crane, 
2  motor,  110  a.  D.C. 

1 — 2-too,  Detroit  Holst,  2  motor,  220  t.  A.C. 
11 — H-ton.  A  Box  Holst.  1  motor,  220  ».  D.C. 
1 — t4-ton,  A  Box  Monorail  Crane.  2  motor, 
220  r.  A.C. 

1 — 0-ton,  Detroit  Hoist,  1  motor.  220  T  D  C. 
10 — 5  hp.  Lidgerwood  Single  Drum  Holst.  1  motor. 
125  T.  D  C. 

1 — IS-ton,  Brown  Gentry  Crane,  T5-ft.  boom. 
1 — 15-20-ton,  Brown  Holst  Locomotlre  Crane, 
41-ft.  boom. 

1 — 20-ten.  Orton  ft  Stelnbrenner  Crane.  50-ft. 
boom. 

Henry  A.  Hitner’s  Sons  Co. 
4501  Richmond  8t..  Philadelphia.  Pa. 


NORTHWEST 

DRAGLINE 

40'  Boom — 7i"x9''  Twin  City 
Engine,  ^6,500.00 

This  machine  has  been  factory  rebuilt 
and  is  now  operating  and  can  be  in¬ 
spected  at  Thomasboro,  III. 

Writ»~Wir»  or  Phono 

W.  F.  STERNBERG 

Piper  City,  Ill. 

McMyler  15-ton  Locomotive  Crane,  | 
standard  gauge,  40-fL  boom.  | 

O.  &  S.  1-cu.yd.  Orange  Peel  Grab  | 
Bucket.  I 

Specifications  obtained  from  | 

N.  ft  O.  TAYLOR  COMPANY.  INC.  I 
300  Chestnut  Street,  Philadelphia,  Pa.  | 


:  inilltlinMtmomtlMMIIItlHMtlMMmMttHHttlMOmiHilMIIMtMItlllMtMlltltMlIttlO*'*' 

Cranes  and  Shovels 

1 — Browning  20-ton.  5b-ft.  boom. 

1 — O.  ft  S.,  gas.  caterpillar,  combination. 

1 — Model  50-B  Bueimw  Shovel. 

1 — Marlon  Model  37  Shovel.  2-yd.  bucket. 

1 —  Marion  Model  36  Shovel. 

Miscellaneous 

2 —  Symons  Disc  Crushers.  18-ln.  and  48-in. 

1 — Huber  10-ton.  3-wheel  Boiler  with 

searlfler. 

1 — No.  5  Austin  Crusher  with  two  hesds. 

1 — Stiff  leg  Derrick,  with  40-ft.  boom. 

1 — Barber-Green  Lioader  Model  42. 


Boll  Machinery  Company 

1248  Marquette  Bldg.,  Chicago,  III 


any 

o.  III.  I 


CRANK 

Locomotive 


Phil 

K1 


CABLE  I 

Fine  lot  of  %-in.  and  54 -In.  Hoisting  Cable  | 
five  and  six  cents  per  foot.  Running  in  i 
lengths  of  200  to  500  ft.  Like  new.  s 

Equipment  Corporation  of  Amertea  I 

628  Land  Title  Building,  Philadelphia,  Pa.  I 


I  0.8CS,  CRANE 

I  Seven  ton  capacity.  40-ft.  boom,  full  cater-  I 
I  pillar,  climax  gas  engine.  Bought  new  | 
I  November,  1025.  A-1  condition.  Located  I 

:  at  Marlon,  Indiana.  J 

ICrNNINGHAM  CONSTRCCTION  CO.  f 
1815  Kentucky  Ave.,  Indianapolis.  Indiana  | 


i  CRAWLER  CRANE  FOR  SALE  | 

I  1— 45-ft.  boom  McMyler  Interstate  Crane  I 
I  with  154 -yd.  clamshell  bucket.  | 

I  Outfit  nearly  new.  Price  right.  | 

I  SEIBERT-MILBl'RN  COMPANY  I 

I  141  N.  Front  St..  Columbus.  Ohio  | 


Link-Belt  20-ton  cap.,  8  wheel  MCB, 
double  drums,  50-ft.  boom.  A.S.M.E. 
boiler.  Built  1021.  Just  rebuilt  like 
new. 

Indasirlal  40-ton  cap.,  8  wheel  MCB. 
double  drums.  50-ft.  split  boom. 
A.S.M.E.  boiler.  Excellent  condition 
throughout. 

Caterpillar  Crane,  McMyler  steam  ope¬ 
rated.  40-ft.  boom,  A.S.M.E.  boiler, 
double  drums.  Just  overhauled. 

For  Sale  or  Rent. 

I  CRUSHERS 

I  Large  stock  law  7xl3-in.  to  20x50-in. 
Gyratory  Crushers.  Crushing  Rolls 
Hammer  Mills 

I  PAVERS  CRANES  ROLLERS 

II — lakcwood  14-E  Pnen. 

2 — Koehrlng  11-E  CiUrpIlUr.  1  itssm  sad  I 
tiiollne. 

I — Bufftlo,  II  ton.  2  wh««I  rolkr. 

I  I — Ingsnoll  11x24  In.  •Mam  drlran  compreSMr 
I  and  tank. 

I  1—45  to  51  hp.  Otto  DIttel  Oil  EDglnt. 

I  1—511  hp.  Magla  Corllit  Engine. 

I  THE  CABLE  EXCAVATOR  CO. 

i  Fernwood,  Delaware  Co.,  Pa. 


SHOVELS  CRANES 

I— Model  115  NORTHWEST  Crawler  Crane— 41- 
ft.  boom.  Located  Naw  Haeen,  Conn. 

■  -KEYSTONE  No.  4.  Steam.  Semi-Cat.  Skim 
mer  Scoop,  alao  24-In.  and  2l  ln.  Pull  Shocel 
Dlprera.  Excellent  condition.  Worked  only  7 
monthf,  54. III.  f.  o.  b.  Chicago.  (Ser  No. 
4154.1 

1— Model  1*5  NORTHWEST  Crawler  Shorel:  54 
yd.,  gasoline  opersMd.  LraMd  Central  In¬ 
dians. 

1 — NORTHWEST.  I  eu.yd.  C'spaelty  Dragllnat. 
Locatod  near  Chicago  (ana  factory  rebuilt.) 

G.  C.  WILUAMS 

28  B.  Jackson  Bird.,  Chicago 
PboiM  Wtbsab  II2T. 


Osgood  18  Crane 

campUte  with 

I  Yard  OWEN  BUCKET 
for  ^2,500.00 

This  crane  is  for  sale  by  owner.  It 
has  never  been  used  as  a  shovel,  and 
has  had  light  work  as  a  crane. 

Immodimto  isiivory, 

F.  O.  B.  ear  Clovolmnd,  O. 

Lowensohn  Construction  Co. 

8810  Woodland  Ave.,  Cbveland,  O. 


FOR  SALE— CHEAP 

1 — 21/25-ton  Induttrlsl  locomollTe  ersne  D.D. 
A.S.M.E.  boiler,  S  sheel,  SS-ft.  boom,  tin 
be  eecn  In  operation  now. 

1— D.D.  end  iwingar  electric  hnliting  engine,  with 
25  or  41  hp.  motor.  Hayward  holding  drum. 

1— D.D.  Meade-Hor.  Hoiit  engine  114x11,  ikeleton. 

I — 54 -yd.  Helia  clam  shell  bucket. 

1 —  Lidgerwood  D.D.  holating  engine,  A.S.M.E. 
boiler  1 14x11  In.,  new  1924 — used  two  raontha. 

2 —  14-toD.  39-ln.  gs.  Baldwin  locomotirea — S.  T. 

I — Lidgerwood  Cableway  12x12  In.,  compleM. 

1—  It-hp.  .tmes  Portable  A.S.M.E.  R.  T.  boiler  . 

2 —  McKteman-Terry  No.  t-B  ateam  bammers. 

1 — Lambert  8 14x1 9-In.  double  cylinder  2  drum 
holating  engine,  Maea.  bottar  195  lb. — 1 — 
Lambert  aeparaM  twinging  engine.  | 

1 — Stiff  leg  darrlck  bucket  oprritlon-truated  boom  I 
T5  ft.,  maet  4T  ft.,  bull  wheel  19  ft.— all  I 
timbere  14x14,  Including  atlff  Icga  and  allla.  ] 

1 — 1-yd.  BlaW'Knox  clam  ahell  bucket.  | 

3 —  1-yd.  scoop  buckets.  | 

29 — 12-yd.  standard  gauge  Weatorn  dump  cars.  { 

HARRY  r.  LEWI.S  I 

Mucbeii  l 


FOR  SALE 
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BUILDING  A  DAM? 

COMPLETE  PLANT— GOOD  EQUIPMENT— FAIR  PRICES 

Now  completing:  construction  of  a  concrete  dam,  1200  ft.  long,  160  ft.  high — 93,000  yds.  of  concrete. 


Cableway  Crusher  Steam  Shovels  Rails  Derricks 

Buckets  Boilers  Locomotives  Machine  Shop  Hoists 

Concrete  Mixers  Turbines  Cars  Frogs  and  Switches  Air  Compressors 

E.  C.  SHERWOOD,  50  Church  St.,  New  York  City 


Drills 

Drill  Sharpeners 
Cross  Ties 


TYPE 

80-B  BUCYRUS 


REVOLVING  CATERPILLAR 
SHOVELS,  OPERATING  CURRENT 
3  PHASE.  <10  CYCLE.  440  VOLTS. 
BUILT  1923,  EXCELLENT  CON¬ 
DITION.  IMMEDIATE  SHIP- 
■MENT  FROM  OREGON  AND 
WASHINGTON  POINTS. 


2>h  Yd. 

Electric  Shovels 


People*  Ga*  Bldf .,  Chicago,  Ill. 
United  Commercial  Co. 

San  Francisco  Lo*  Angeles  Portland 


RENT  OR  SALE  I 

Northwest  Gasoline  Shovel  j 

1 — No.  104  and  40-ft.  crane  boom,  cater-  I 
pillar  type,  overhauled  and  guaranteed.  | 

Plitabnrgh  Machinery  A  Equipment  Co.  I 

1.303  Fulton  Bldg..  Pittsburgh,  Pa.  I 


Used  P  &  H  No.  206 
Gasoline  Shovel 

Late  model.  Price  reasonable.  Wire 
ROKHCK  M.\CHINERY  CO.. 

3404  Clyboum  St..  Milwaukee 


Electric  Shovels  at  a  Bargain 


3 — Bucyrus  Electric  Alternating-Current,  Full  Revolving  Shovels,  Caterpillar 
Traction — Model  80-B — 2^-yd.  Dipper,  Boom  32  ft.  Dipper  Handle  20  ft. 
Each  shovel  includes  $5,000.00  new  repair  parts.  All  shovels  in  first-class 
condition.  Were  used  only  a  short  time. 

Write  for  complete  epecifleationg. 

UNITED  COMMERCIAL  CO. 

234  Steuart  St.,  San  Francisco 

El  Paso  Los  Angeles  Portland  Seattle 

HYMAN-MICHAELS  CO.,  CHICAGO  ' 

. . . . tut* . . . . . . . 


£  Marlon  36  Revolving  .Steam  Shovel  I  H  yd.,  46  I 
I  ton.  Traction  W3ieel,  also  ('omplete Standard  Oaug:  | 
1  Outfit,  consisting  of  1  Bucyrus  2  U  yd..  70  Ton  = 
I  Shovel.  Two 60  or  Three  40  yd.  Trains  made  from  | 
I  Three  lOand  Sli  12  yd.  Automatic  AlrBrakesnd  I 
r  Air  Side  Dump  Control  Western  W.S.t;.,  Wood  I 
s  Body  Csrs,  operated  from  2  almost  New  Vulcan  | 
I  Saddle  Tank  Steam  Locomotives.  4  wheel.  40  ton,  | 
:  with  AlrCompresaors,  1  with  Electric  Generator  for  i 
i  Light.  A.  E.  EMMETT  i 

1  460.')  Wayne  Ave  .  Philadelphia.  Pa.  J| 


CLAM  SHELL  BUCKET 

1 — Hayward  %  yard  electric  motor  operated  Clam 
Isbell  Bucket  N6.  6520  for  Shepard  Holit,  with 
Crocker-Wheeler  500  v.,  direct  current  operat¬ 
ing  motor.  Ko.  3015  motor  cuntroller.  No.  136 
automatic  take  up  reel  and  100-ft.  No.  12 — 
4  condiictor  cable. 

(Never  used.)  Write. 

NA8HVILLE  INDUSTRIAL  CORPORATION 

Old  Hickory.  Tenne«se‘e 


I  FOR  SALE  OR  RENT 

I  Erie  Caterpillar  Shovel 

I  High  lift,  located  Brooklyn.  First  class 
i  condition ;  also  Crane  Boom.  Forward 
I  Drum  and  clam  shell  or  dragline  buckets. 

I  T.  H.  I.ETSON  rO. 

!  .>0  Church  St..  New  York  City 


I  STEAM  SHOVEL 

I  T>pe  “B"  Eric  Steam  Shovel  Traction 
:  Wheel.  High  Lift  Boom.  %  cu.  yd.  Dipper 
I  Shop  No.  1303. 

I  JF.FFKR.sON  0.4S  COAL  CO., 

I  3318  Farmers  Bank  Bldg.,  Pittsburgh,  Pa. 


. . 

STEAM  SHOVEL 

1 — Mixlel  18  Osgood.  No.  929,  lull  cater¬ 
pillar. 

1 — 31 -E  Koehring  Steam  Paver,  Shop  No. 
0727.  In  good  comlition.  Price  very 
cheap. 

f'nrrado  A  Gallardl  ronstrurtlon  Company 
Colonial  National  Bank  Building. 

P,  O.  Box  853,  ronne’liville,  Ps, 


Erie  “B”  Steam  Shovel 

Yd.  A.S.M.E.,  on  traction  wheels.  Com¬ 
pletely  overhauled,  ready  for  service.  Price 
f.o.b.  cars  Jersey  City.  N.  J.,  $3,000.00. 

J.  C.  COSGROVE 

59  Yale  Ave..  Jersey  City.  N.  J.  (1) 


Marion 
Steam  Shovel 

Model  21 — Marion  Shovel — New 
1925.  Full  Caterpillar — ^  yd. 
Dipper.  A  Real  buy  for  Cash. 

Can  b*  seen  operating 
at  Ntw  Hamburg,  N,  Y. 

Write— Wire  or  Phone 

JOHN  L.  DUGAN 

New  Hamburg,  N.  Y. 


I  STEAM  SHOVELS 

s  Osgood  134 -yd.  Heavy  Duty.  Cat. 

I  Marion  31  and  .33  Caterpillar. 

I  Erie  B  High-lift  Tr.,  also  Caterpillar. 

I  Marion  37  Caterpillar,  Electric, 
i  Railroad  Type  Shovels,  all  sizes. 

I  W.  R.  WADDELL 

I  50  Church  St.,  New  York 

UMiiiHMiMimimMHHMmttwittiiiiiiiMMiiiiiMimniwMiimMiwiMWiiMMHmtmnii 

I  Caterpillar  Shovel — Bargain 

I  Bucyrus  14  B.  2/3  to  %  yd.  steam  revolv- 
i  ing  full  caterpillar  shovel,  shop  No.  .3608. 
1  standard  grading  shovel,  boiler  retubed. 
I  good  condition,  ready  to  go  right  to  work. 
I  immediate  shipment,  $3400. 

I  H.  Y.  SMITH  CO.,  Mllwankre,  WIs. 


2  Type  O  Thew  Shovels 
1  No.  4  Keystone  Grader 

MrVEIGH  A  McCRODDEN 
Ave.  G  and  E.  47th  St..  Brooklyn.  N.  Y. 


m 


PIPE 


Our  Second  Hand 
Pipe  is 
Thoroughly 
Overhauled  with 
New  Threadf  and 
Coupling* 


Second-Hand 
and  New 


256  Oakland  Street,  Brooklyn,  N.  Y 


Albert  Pipe  Supply  Co 


INC;OKP<«RATtO 


ALL  SIZES  PUT  TO  SKETCH 

Retry  &  \orth  J3th  St 
BRUOKLVN,  N.  Y. 


TRACTORS 

SPECIAL  OFFERING 


We  oiler  subject  prior  sale  ten  of  our 
B-ton  caterpillar  tractors  at  special  price 
of  $1,200  each,  F.O.B.  oars,  Alexandria, 
Va.  Discounts  on  larre  quantities. 

Every  contractor  who  has  inspected  these 
tractors  durinx  the  past  two  years  has 
purchased  one  or  more. 


. . 

AIR  COMPRESSORS  j 

3 — 15x26x20x24  Worthington  Laidlaw  i 
Cross  compound  steam,  single  stage  air.  I 
enclosed  frame  air  compressors.  Non-  • 
condensing  air  pressure  60  lbs.,  steam  I 
150  lbs.  High  class  machinery.  Write  | 


DUMP  CARS 

— 4-yd.  Western,  36-in.  gauge,  new  sills 
and  floor*.  Entirely  rebuilt. 


THE  SALES  CORPORATION 

Alexandria,  Va. 


L.  R.  BEATTY 

327  So.  12th  St..  Philadelphia.  Pa. 


.NASHVILLE  INDI  STBIAL  CORPORATION 


PIPE 


SECOND 

HAND 


PI  17  SECOND 
1  r  Ey  HAND 

With  new  threads  and  couplings;  siso  cut 
to  sketch. 

PFAFP  R  EBNDALL 
Ferry  snd  Foundry  Sts..  Newark,  M.  J. 


We  have  it.  All  cises.  any  quantity.  Try  us 
Yssr  isgsirs  siessi  ssatker  <ali>g«g  esitosisr. 
HCDSON  PIPE  A  SUPPLY  CO. 

33rd.  St.  A  C.B.R.  of  N.  J.,  Bayonne.  N.  J 


TUBES 

TUBING 


Overhauled 

Rethrcaded 

Coupled 


Second  Hand  i 

Wrought  Iron  t  W* 

ond  Stool  A  AA 

All  Siat*  in  Stock 

Orecnpolnt  Iron  R  Pipe  Co..  Ine.. 
330-332  Graham  Avenue,  Brooklyn,  M.  T. 


For  All  Purposes 

Columbia  Steel  &  T ube  Corp« 

Woolworth  building.  Mew  York  Qtr 


Lmrgc  Stoeha,  New  mitd  Sceomd  Hand, 
immediata  DcUoary 
L.  &  D.  Pipe  Supply  Co.,  Inc. 
1096  Flushing  Avenue.  Brooklyn.  N.  Y. 


FOB  8ALB 

Second-Hand  Pipe 

Guaranteed  Sound.  With  New  Threads  and 
Couplings. 

FLOWER  aXT  PIPE  COMPANY 

P.  O.  Box  558.  Bocbesler.  N.  T. 


Rethresded.  reconditioned,  guaranteed  suit¬ 
able  for  all  practical  purposes,  furnished 
with  new  threads  and  couplings. 

300,000  ft.  in  all  sixes  from  24-in.  to  %-in. 
Also  large  stock  of  spiral  pipe  and  fittings. 

Large  stock  of  valves  and  flttings,  screwed 
and  flanged.  Can  make  attractive  prices. 


EARCHLIGHT 

ERVICE 

ECURES 

ATISFACTORY 

ALES 


MARINE  METAL  A.  SUPPLY  CO. 

167  South  Street,  New  York  City 
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lUrwiligi-laiiii 

James  Stewart  &.  Company,  Inc. 

Contractors 

New  York  Chicago  St.  Louis  Washington 


St.  Louis 


Washington 


FOR  SALE  OR  RENT 

vels  Pile  Driver  Hammers 


Steam  Shovels 
Rock  Crushers  Air  Compressors 

Boilers  Horizontal  Engines 

Steam  Hoisting  Engines  Drills 

Derricks  Steam  Pumps 

Concrete  Mixers  Piston  Pumps 

Electric  Motors  Boring  Machines 

Locomotive  Cranes  Woodworking  Machines 

Steel  Hull  Tugs 

Address  tdl  inqturies  to 

JAMES  STEWART  &  COMPANY,  INC. 

17  East  42nd  Street,  New  York  City 


STEEL  PILING 

FOR  SALE  OR  RENT 

Largr  8tork — All  ^Inkps 
Lfiratml  In  Oar  Chlraxo,  Pittsburgh  and 
Plilladripbia  Plants  and  Varloos 
Othrr  Points. 

Write  Our  .Vpur«*t  Office 
WE  BUT  ANY  MAKE  PILING 

Equipment  Corp.  of  America 

1455  Roanokp  Bldg  .  Chicago,  Ill. 

Philadplnhia.  Pa.  Pittsburgh.  Pa. 

855  Land  Title  Bldg.  655  Empire  Bldg. 


PILE 

HAMMERS 

DOUBLE  ACTING 

DRIVE  OR  PULL 

NEW— USED— RENTED 
Catalog  on  Requeet 

NATIONAL  HOISTING  ENG.  CO. 

350  Bergen  St.,  Harrison,  N  J.,  I'.  S.  A. 


TRACTORS 

"New”  Half  Price 

Several  5-Ton  Crawler  Type 
Tractors  at  remarkable  discount 
of  50%.  Complete  specifications 
upon  request  to 

SOUTHERN  SUPPLY  CO. 

Box  No.  1160  Charleston,  W.  Va. 


Used  STEEL  New 

PILING 


Bought 


STEEL 


Large  Stocks  at  Various  Locations 


S.  W.  LINDHEIMER 

38  So.  Dearborn  St.,  Chicago 

ALSO  RAILS  AND  TRACK  MATERIAL. 


‘LARSSEN”  Steel  Piling 

See  advertisement  on  page  106 

SHEET  PILING.  INC. 

17  John  St.,  New  York 


FOR  RENT  OR  FOR  SALE 

THEW  STEAM  SHOVELS  1 

2 — Type  No.  0.  ?i-yd.  bucket.  18-ft.  stick,  i 
Full  revolving.  Traction  wheels.  Good  | 
working  condition.  Attractive  terms.  • 

EDWARD  ANDERiSEN  I 

656-64  N.  Green  St..  Chicago,  Ill.  f 


I  Piling 

I  Bought  and  Sold 

LARGEST  STOCK 
USED  AND  NEW 

I  WALTER  A.  ZELNICKER  SUPPLY  CO. 

I  509  Locust  8t.,  St.  Ixtols,  Mo. 

I  Pile  Hammers,  Bails,  Locomotives,  Cars. 

i  awmmmwuu 
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I  Steel  Piling 

I  130  PIrcri  and  8  Comer  Pieces,  I^ckawanna  14-ln. 

I  Arrhed  Web  Steel  Sheet  Piling,  all  2S  ft. 
I  leiiftbs.  Used  only  once;  perfect  condition. 

I  EQUITABLE  EQUIPMENT  CO.,  INC. 

1  432  Whitney  Bank  Bldg.,  New  Orleani,  La. 

I  Machinery — Ball^— Loeomotivea 


We  Can  Furnish  All  Kinds 
of  Contractors  Equipment 
TELL  US  WHAT  YOU  WANT 

THE  T.  J.  LANE  EQUIPMENT  CO. 
Springfleld.  Ohio 


I  3  No.  Keystone  Excavators,  ditcher  and  I 
i  skimmer  set>ope.  3  Peerless  Cranes.  Byers  I 
I  M  Caterpillar  Oane.  Traveling  Derrirk,  I 
i  68. ft.  boom.  Lidgerwootl  Cableway,  400-ft.  I 
I  span.  8V4XIU  D.C.  3D  Engine,  Mass.  | 
I  standard  boiler.  Independent  swinger.  7x10  | 
I  D.C.D.D.  Engine.  50  hp.  Loeomotive  Boiler.  | 
I  .3- — 3  ton  34-in.  Gaaoltne  Iswomotlvrs,  13x  I 
I  .36-ft.  capacity.  34-in.  V  shaped  oars.  I 
I  .3000  ft.  34-in.  Port^le  Trark,  Swltrhes,  | 
I  etc.  8  Portable  Air  Compressors,  gasoline  I 
I  driven.  7  Clamshell  Burkets,  >4  to  1-yd.  I 
I  capiu'ity.  8  Jarkhammers.  10  Concrete  I 
I  Mixers,  paving  and  stationary.  3  Pul-  | 
someters.  10  Piston  and  Cmirlfagal  Pomps.  | 
No.  33  Leyner  Sharpener.  Large  amount  | 
Tools  and  small  Plant.  I 

RYAN  CONSTRUCTION  CO. 

*3$  Real  E«Ute  Trunt  Building.  Philadelphia,  Pa.  | 


BOILER 

For  Sale  at  Sacrifice 

1 — New  225  H.P.  Vertical 
Bigelow  Manning  Butt 
Strapped,  Quadruple 
Riveted, 

Equipment  Corporation  of 
America 

638  Land  Title  Building,  Philadelphia,  Pa. 


P  a:  H  CRANE 

1 — ^Model  305.  Has  been  overhauled  at 
factory  and  in  A-1  shape. 

R.  E.  VOUXO 

866  41st  Street.  Milwaukee,  Wisconsin 


— " — - - - - - 

For  Sale— HOIST 

I  Clyde  10x12.  three  dnim  skeleton  Hoist. 

I  steel  gears,  line  pull  13,000  lb.  Condition 
I  first  class. 

!  CENTRAL  EQI  IPMENT  CO. 

I  Owen  Bldg.,  Detroit,  Mich. 


STEEL  SHEET  PILING 

A  COMPLETE  STOCK  OF  ALL  I.ENOTHS  OF  LACKAWANNA  PIUNO 


Supplied  for  permanent  installationa  at  lower  than  mill  prices. 
Supplied  for  temporary  use  at  a  lower  net  cost  than  renting. 

(Only  new  piling  or  in  condition  equal  to  new  handled  by  this  company) 

BROWN  and  SITES  COMPANY 

MAIN  OFFICE,  30  CHURCH  STREET,  NEW  YORK 
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Get  acquainted  with  Wemlinger  Service — 

STEEL  SHEET  PILING 


1 —  RENTED — by  the  month  for  temporary  in¬ 
stallations. 

2 —  SOLD — for  permanent  installations. 

5— CONSULTATION — with  experts. 


3 —  LEASED — for  duration  of  job  at  fixed  cost. 

4 —  PURCHASED — anywhere,  in  any  quantity. 

6 — PILE  HAMMERS — rented  by  the  Day, 
Week  or  Month. 


WEMLINGER,  INC.  Singer  Building,  149  Broadway,  New  York 


161 


June  24,  1926 

Eng.  News-Record  ■ 

FOR  SALE  OR  RENT 

1  LOCOMOTIVES,  LOCOMOTIVE  CRANES, 

STEEL  RAILS,  ETC. 

We  are  headquarters  in  the  SOUTH  for  all  classes  of  Contractors’  and  Industrial 
LOCOMOTIVES.  LOCOMOTIVE  CRANES.  STEEL  RAILS.  ETC. 

All  Equipment  Reebuilt  in  Our  Shop*  at  Birmingham 
LOCOMOTIVES  I  1 — liilD-ln.  Vuirtn  t-4-!  saddle  tank.  t8  tom. 

2  C2a  j  1  built  1909. 

=  •  la  .  »  otandarU  Ciaitcf  2 — llxlO-ln.  Vulr»n  0-4-0  ixddle  Unki.  *1  tonf, 

5  2— -loxal-ln.  Rtidwin  and  AnuTii-an  0-6-0  nwltrhen,  built  1922 

I  50  tons,  built  1907,  i;o  and  mn  ibs.  prrisure.  ■ 


1 — 19x24-ln.  American  0-<i  0  sHltchcr.  62  tons, 

built  1906,  180-lbs.  pressure. 

1 —  16x24-ln.  American  6-t-O  full  extended  saddle 
tank.  47  tons.  180-Ibs.  pressure,  bi.llt  1918. 
A..S.M. E.  boiler. 

2 —  14x24-ln.  American  0-10  fell  exten.  saddle  tank 
switchers.  38  tons.  lOO-lhs.  pressure,  built  1910. 

1 — 18x241n.  American  0-6-0  switcher,  39  tons. 

ISO-lbs.  pressure,  built  1903.  New  llre-box 
1921.  011  burner. 

1 — 19x26-ln.  Lima  2  6-0  Mogul.  69  tons,  200- 
Ibs.  pressure,  built  1910. 

1 — Porter  2-6-0  klogul,  28  tons,  160-lbs.  pres¬ 
sure,  built  1905. 

1 — 19x21-ln.  .kmerlcan  2-6-0  Mogul,  58  tons, 

170-lbs.  pressvre. 

3 —  Baldwin  and  American  19x24  In..  2-6-0  Pan¬ 
ama  .Moguls,  62  tons,  built  1906. 

1 — 13x20-ln.  Baldwin  2-6-2  Prairie,  180-lbf. 

pressure,  built  1907. 

1— 12xl6-ln.  Baldwin  2-8-2  Prairie,  27 H  tons. 
180-lba.  pressure,  built  1913. 

1 — 16x24-ln.  Lima  2-6-2  Pr.iirle.  54  tons.  180- 
lbs.  pressure,  built  1916.  Walschaert  raise  gear. 

1 — 16x20-in.  Bahlwin  2-8-0  t'onsolidation,  180- 
lbs.  pressure,  42  tons,  built  Deiember.  1906. 

1 — 21x21-ln.  .kmeriean  2-8-0  t  onsolidatlun,  200- 
Ibs.  pressure.  74  tons,  built  1911. 

1 —  16x20-ln.  American  2-9  0  t'onsolidation,  200- 
Ibs.  pressure,  52  tons,  built  1906.  Piston  ralres. 

2 —  lOxIO-in.  Porter  0-4-0  saddle  tanks.  lOS-lbs. 
and  170-lbs.  pressure,  built  1914  and  1916. 


1 —  12il6-ln.  Vulcan  0-4-2  saddle  tank.  28  tom, 
built  1909. 

2 —  llxIO-ln.  Vulcan  0-4-0  saddle  tanks.  21  toni, 

built  1922.  ____ 

LOCOMOTIVES 

36-ln.  Oance 

1 — 10xl6-ln.  Baldwin  dinkey.  1910. 

1 — I0xl6-ln.  Vulcan  dinkey.  1911. 

3 —  9xl4-in.  Porter  dinkeys,  1906.  1910. 

1 — 14x20-in.  Baldwin  2-6-0  Mogul,  built  1901. 
180-lbs.  steam. 

(Note:  All  10xl8-ln.  and  larger  dinkeys  listed 

hare  extended  saddle  tanks:  all  carry  160  lbs. 
steam  pressure.) 

LOCOMOTIVES 

30-ln.  Gaogri 

1 — 12xl6-ln.  0-4-0  Porter  dinkey,  built  1909, 
160-lbs.  pressure. 

GEARED  LOCOMOTIVES 

1 — 53>ton.  2-trurk.  tUnd^rd  gauge  Helslena  bulU 
1923.  200  1bt.  111**111. 

1 — 42-ton.  2-tr.rk»  lUndard  gauge  Helsler.  1912. 
180  ibs.  stfam. 

1 — 21-ton.  type  B.  itandard  gauge  Shay.  1908. 
100-lbs.  pressure. 

1 —  24-tim.  type  B.  Shay  1920.  160*lbt.  pmsurf. 
36-tn.  gauge. 

2 —  32‘tun,  type  B.  Shay^i.  1912  and  1920.  160- 
Ibi.  steam.  30-in.  gauge. 

REBUILT  DUMP  CARS 


BIRMINGHAM  RAIL  &  LOCOMOTIVE  COMPANY 


Birmingham,  Alabama 


RAILS 


HARRaY  BENJAMIN 
EQUIPMENT  -CO. 


707-710  Buder  Bldg.,  St.  Liouis.  Mo. 

PRICED  TO  MOVE  PROMPTLY 
Available  for  Texas,  Louisiana 
and  Export  Delivery 

3  Milea  No.  1—60  Ib. 

Re  layer* 

In  Stork  at  St.  Ixiula  Yard 
New  8pike»,  Bolta  and  Lock  tVaohera 

Lot  as  quote  you  before 
idaeing  your  order*. 


We  Purchase  Abandoned 
Plants  and  Railroads 


. RAILS . 

. . . 

RAILS 

New  and  Reloyers 

New  Track  Accessories 
2S,000  70/^S  IN  STOCK 
QUALITY  GUARANTEED 
"ITON  orlOOO" 

LBRisterG 

New  York  -  PITTSBURGH -Chicago 


RAIL 


CHES  AND  FROGS 
MOTIVES  AND  CARS 

L.  A.  Green  Railway  Equipment  Co. 
First  National  Bank  Bldg.,  Pittsburgh.  Pa. 


Portable  Track — Bwllchee 
Cara— Locomotivrw 

T^LNICKER  IN  ST.  LOUIS 


\\MMEDrATE  SHIPMENTS 
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Biri'ERS  AND  SELLERS 

RELAYING  RAILS 

(AUL  SIZES) 

We  Btiy  and  DIamantle  Plants  of  Every 
Description  in  U.  S.  and  Canada 
New  Bmnswirk  Iron  A  Wrecking  Co. 
St.  John.  New  Brunswick,  Canada 


NHW  Cr 
RFl  VY 

_c^/SO- 

FI70GSt/SWI7CHES 
SPIKES  I- BOLTS 
TIE  PLATES 
INDUSTRIAL  TRACK 
ACCESSORIES 

IMPRISON &RI5M AN  CO. INC. 

BUFFALO.  N.Y. 


SPECIALS 

SSI  ftnWII.rtbitf 
ISM  tinMIk.riliytrt 
4N  ttnHik.ribrtrt 
iIMtagi  71  n.rtliriri 


1 — Marion  MndrI  “lOO"  R.R  Typ»  Shovel, 
special  heavy  conKtruciiun,  08%  new. 

1 — Marlon  Model  21.  S  cu.  jrd.  Steam 

Klioxrl,  niountcil  on  crawling  traction 
trucks,  good  condition. 

1 —  Marlon  Model  61  R.R.  Type  Stesun 

Shoxel,  2  lit  yd.,  in  A-1  condition. 

2 —  Marlon  Model  21,  *i  eu.  yd.  Steam 

Shovels  on  traction  wheels. 

Good  shovels  of  other  makes  also  available. 

Contractors’  Equip.  &.  Supply  Co. 

31  St  and  Chestnut  Street,  Phil.vdelphlo,  Pa. 

Telephone  Evergreen  8100 


RENT  OR  SALE  BARGAINS 
Innmecliate  Shipment  from 
Roanoke,  Virginia 

1 — 14-B  Ducyrus  Steam  Shovel,  traction 
wheels. 

3 — Union  Iron  Works  Steam  Haw-mers. 

1 — lO-in.  Morris  Sand  or  Dredging  Pump, 
twin  7x7  engines. 

3 —  Haywaril  Orange  Peel  Buckets  ?4-yd. 
and  I  yd. 

6 —  Timlwr  StilTleg  and  Guy  Derricks. 

7 —  Concrete  Mixers,  various  sixes  and 
styles. 

4 —  L^o  Type  Boilers  .10,  .1.'>  and  40  H.P. 

Portable  Cars.  Concrete  and  Dirt  Buckets, 

Buggies,  Tower  Buckets  anil  Bins.  Rook 

Drills,  Steam  Engines  and  Hoisting  Engines. 

Interstate  Equipment  Corp. 

Roanoke.  Va.  2.'i  Church  St.,  N.  T. 


RAILS 


75-LB.  RAIL 


600  tons  strictly  first-class  75-Ib. 
ASCB  Relsyers.  with  four-hole 
sngle  bars.  Locsted  near  Philsdel- 
phis. 

Rail  of  other  weight*  In  stock.  Let 
ns  also  quote  on  your  needs  for 
Locomotives  Cars,  Steam  Shovel*. 
Locomotive  Cranes. 

H.  H.  WlI-SON  dc  OOMPAMT 

Oamgaaciwi-  Tacnr  Bi7xi.»x>e 


2,299  tom — 67  H  Ib.  Rtailtn  lecUoo.  continip 
ous  iointi.  PrsrUcally  new, 

690  tom — 60  Ib.  Rolayrn. 

700  tons — 25  Ib.  Relayrn. 

Also  loromotiTet  and  other  Indnstrial  tnmpor- 
tatlon  equipment.  Write  for  new  catalogue. 
X.4SHV1M.E  IXni  STBIAL  CORPORATION 
Old  Hickory,  Tennessee. 


I  TRACK  RAILS  SUPPLIES  I 

I 

I  Railway  and  Contractors*  equipment 

!  E.  C.  SHERWOOD 

I  3322  and  3323  Cortland 

Locomotive  Cr^Lne 

12  ton,  8  wheel.  O.  k  8..  with  50-ft.  boom.  ^ 

RELAYING  RAILS 

1  100  tons  25  Ib.  rails. 

75  tons  45  lb.  with  splice  bars 
100  ton*  80  lb.  with  splice  bars 
150  ton*  90  Ib.  with  splice  bars 
200  ton*  100  Ib.  with  splice  bars 
10.000  ft.  24  in.  gauge.  20  Ik.  portaMs 
track. 

HENRY  LEVIS  &  CO. 

Commercial  Trust  Bldg..  Philadelphia 


......sm.m...v.w....lMW99tt99999«IM»Httl99lt9lt9tl994MIMW«ll9-- 


YOUR  RAIL 


if  advertised  herey  will  reach  a  held  of 
over  30,000  readers  including  many  big 


BUYERS 
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WHAT  AND  WHERE  TO  BUY  INDEX 

2  A  L'lautflrd  Index  of  Advert  Urro  in  this  Ixxne. 

I  This  index  is  published  as  a  convenience  to  the  reader.  Every  care  is  taken  to  make  it 

I  accurate,  but  Engineering  News-Record  assumes  no  responsibility  for  errors  or  omissions. 


8ee  Ijitt  Pace  for  Alphabetleal  Index 


Hee  Searehlicht  Section  for  used  Equipment. 
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Aerial.  Photo  Service 

Airman  Corn,  of  America 
AaheatiM  Si  Aabealo*  Pri«lurt» 
farcy  Co..  Philip 
Afth  Hundlinc  Machinery 
llarbcr-Grccne  Co. 

Asphalt 

Carey  Co..  Philip  .  „  _ 
Standard  Oil  Co.  of  N.  T. 
AKohait  Blocks 

llaMlnsB  Pavement  Co. 
.AkphaJt  Plants 
I-ltllclord  Bros. 

Hack  Killers 

Austin  Mi'hy.  Corp. 

Buckeye  Tr.  Ditcher  Co. 
Marnischfpfrer  Corp. 

Moore  Tn-nch  Mach.  Co. 
Northwest  Ensr.  Co. 
Paraons  Co. 
liar  Itcnilrrs  A  Cnttera 
Industrial  Salea  Corp. 
Km-hrinir  Co. 

Ransome  Concr  Mchy.  Co. 
Bor  Chiilra,  Brlnforcinc 
Coiii'rele  Steel  (  o 
Kalman  Steel  Co. 

Trusoon  Steel  Co. 

Cniversal  Form  Clamp  Co 
Iturces,  Concrete 

Ainburseii  Conatructloti  Co. 
Iliirxrs.  Steel 

American  Bridre  Co. 

<; raver  Corpn. 

Kalman  Steel  Co. 
liars  Iron  A  Steel 
Bethlehem  Steel  Co. 
Carnexie  Steel  Co. 

Kalman  Steel  Co. 

Ryeraon  A  Son  Joaepb  T. 
Truscon  Steel  Co. 

Iliitchcrs.  .Adlnstable 
VIensiirinc 
Blaw-Knox  Co. 

Heltzel  Sti'el  Form  A  Ir.  Co. 
Beam  Wrapping 

Consolidated  Expanded 
Metal  Co. 

Kalman  Steel  Co. 

Nutiuiial  Steel  Fabric  Co 
Ryersmi  A  Son.  Inc.. 

Bins.  Storaxe 
Blaw-Rnox  Co. 

Brown  Hoistlnf  Mchy.  Co 
Graver  Corn  .  ,  _ 

Heltzel  Steel  Form  A  Ir.  Co. 
Rlastlnx  Aerrssories 
ller<‘ules  Powder  Co. 

Blftchs  and  Tackle 
Paterson  Co..  W  W 
Rollers 

Abendroth  A  Root  Mf*  Co 
Babcock  A  Wilcox  Co 
Walsh  A  tVeidner  Boiler  Co 
Boiler  Settlnys 

Ballard  Spraptie  A  Co. 
Rust  Enrlneerlnir  Co. 

Biilts,  Nuts.  Nalls,  RIveU. 
Spikes,  etc. 

Bethlehem  Steel  Co. 
Ryerson  A  Son.  Inc. 
Bnndlnx  Companies 

tSee  Searenlieht  Sectioi.i 
BiM>ks.  Knitr.  A  Tech. 

McGraw  Hill  Book  Co. 
Borincs.  Core 

Osborne  Drllllnx  Co 
Sprasiie  A  Henwood.  Inc. 
Boxes.  .Annenlinx 
Rlaw  Knox  Co 
Braces.  Extension  Trench 
Dufl  Mix  Co 
Braces.  TIinber 
Duff  Mfx  Co. 

Bricks.  Pavlnx 

Nat’l  Pavlnx  Brick  Mfr's 
As«n 

Bricks,  VilrIflHI 

Nat'l  Pavinx  Brick  Mfra 
Assn. 

Bridxca 

American  Brldce  Co. 
Belmont  Iron  Works 
Berlin  Construction  Co. 
Bethlehem  Steel  Co. 

BIsw  Knox  Co. 

Boston  Brldxe  Works 
Brown  Hoistlny  Mchy.  Co 
Converse  Brldxe.  Steel  Co 
Earle  Gear  A  Moh.  Co. 
Eastern  Brtdxe  A  Slruo.Co. 
Independent  Brtdre  Co 
IPcCflntlc-Marshall  Co. 
Milwaukee  Bndre  Co 
Mount  Vernon  Bridro  Co 
Phoenix  Brldxe  Co. 
Pitlsburxh  Des  Moines 
Steel  Co 

Raymond  Concrete  Pile  Co 
Shoemaker  Bridxe  Co. 


Strohel  Steel  Coiistr.  Co. 
V'lrxiuia  Brldxe  A  Iron  Co. 
Witconsin  Bndxe  A  Iron  Co. 
Wootl.  Iron  A  Steel  Co. 
Itridxes,  Baaeulr 

Strobel  Steel  Coiistr.  Co. 
Brldxe  Opcratlnx  .Maeby. 

Earle  Gear  A  Machine  Co. 
Steele  A  Condici.  Inc. 
Bnrkets,  Clam  Shell 
BlaW'Knox  Co. 

Brown  Hoistinx  Machy.  Ca 
Browninx  Crane  Co..  The 
Erie  Steel  Constr.  Co. 
Haiss  Mix  Co  .  Geo. 

Hay  ward  Co. 

Industrial  Lumber  Co. 
Lakewootl  Enxr.  Co. 

Link  Bell  Co 
Marsh  Capron  Co 
Mead-Morrison  Mix.  Co. 
Orton  Crane  A  Shovel  Co. 
Owen  Bucket  Co. 

Williams  Co..  O.  H. 
Burkrts.  Conrrete 

Insley  Manufaoturinx  Co. 
Lakewood  Encr.  Co. 
Ransome  Cone.  Mchy.  Co. 
Stuebner  Iron  Wks. 

Pnioii  Don  Works 
Buckets.  Contriictors 
Stuebner  Iron  Wks. 
Burkrts,  Draxllne 

Brown  Hoistinx  Machy.  Co. 
Hayward  Co. 

Mnnixhan  Machine  Co. 
Smith  Co..  T.  L. 

•arkrts.  DredKlOK  A  Exeavut- 
Inx 

Blaw  Knox  Co. 

Haiss  Mix.  Co..  Qeo. 
Marion  Steam  Shovel  Co 
Mead-Morrison  Mix.  ^o. 
Orton  Crane  A  Shovel  Co 
Oaxood  Co..  The 
Owrii  lliicket  Co. 

Union  Iron  Works 
Williams  Co  .  The  Q.  H. 
Burkeis.  Elevator 

(See  Elevators.  Bucket) 
Buckets.  Oranxe-Prel 

Browninx  Crane  Co..  The 
Haywanl  Co. 
Mead-Morrison  Mix.  Co. 
Orton  Crane  A  Shovel  Co, 
Owen  Bucket  Co. 

Biilldlnx.  Paper 
C.vrcy  Co..  Philip 
Bnildinxa,  Steel 

American  Bridge  Co. 
Relmont  Iron  WkS. 

Blaw  Knox  Co 
Kalman  Steel  Co. 

Truseon  Steel  Co. 
Cahlrways 

Blaw  Knox  Co. 

Flory  Mix  Co. 

Hayward  Co..  The 
Lambert  Hoist  Eng.  Co. 
Lidgerwood  Mfg  Co. 
Mead-Morrison  Mfg.  Co. 
Mundy  Sales  Corp..  The 
Cableways.  Exesvators 
I  See  Excavator!.  Cableway  I 
Caltsona 

Bethlehem  Steel  Co. 
Graver  Cnrnn 
Cars.  Industrial  V  Bump 
Insley  Manufacturing  Co. 
LakewocHl  Engr.  Co. 
Rsmapo  Aiax  Corp. 

Car  Pullers 

Mead-Morrison  Mfg.  Co. 
Car  Steps.  Safety 

Irving  Iron  Wks  Co. 
Carts.  Concrete 

Insley  Manufacturing  Co 
Koppel  Indust.  C.vr  A 
Equip.  Co. 

Lakewood  Engr.  Co 
Ransome  Cone.  Mehy.  Co 
Castings.  Iron  and  Sleet 
Amer.  Cast  Iron  Pipe  Co 
Bethlehem  Steel  Co. 
Central  Foundry  Co 
Fox  A  Co  .  John 
Marion  Malleable  Iron  Wks 
Marion  Steam  Shovel  Co 
MeWane  Cast  Ir  Pipe  Co 
Michigan  Valve  A  Fdy.  Co 
U.  S.  Cast  Ir.  Pip<>  Fdy.  Co 
Vulcan  Iron  Wks,  of  Pa 
Castings.  Street  nnd  Sewer 
Central  Foundry  Co 
IT.  S.  Cast  Ir.  ”lpe  Fdy.  Co 
Cement 

Lawrence  Cement  Co. 
Portland  Cement  Aasn. 
Universal  Port.  Cement  Co 
Cement  Gnns 
i  Cement-Gun  Co..  Inc. 


>nient-Gan  Onnstriirtion 
Cement  Gun  Co.,  Ini-, 
Cement-Gun  Constr  Co. 
Gunite  Cone  A  Constr.  Co. 
Weber  Engrx.  Co. 
enirnt-Maklng  Machinery 
Allis  Chalmers  Mfg  Co. 
Austin  Mchy.  Corp. 

Vulcan  Iron  Wks.  of  Pa. 
Centers.  Steel  Collapsible 
Biaw  Knox  Co 

Chain.  Steel  and  Malleabla  I 
Sprocket 

Brown  Hoisting  Mchy.  Co 
Haiss  Mfg.  Co..  Geo. 

Jeffrey  Mfg.  Co. 

Link-llelt  Co. 

Ryerson  A  Son.  Joseph  T 
Channelers 

Sullivan  Machinery  Co. 
Chimneys,  Concrete 

General  Concrete  Const.  Co. 
Heine  Chimney  Co. 

Rust  Engineering  Co. 
Summerhays  Sons,  Wm. 
Weber  Chimney  Co. 
Chimneys,  Radial  Brlrk 
Amerioaii  Chimney  Corp. 
Ballard.  Sprague  A  Co. 
Custodls  Chimney  Const.  Co. 
Heine  Chimney  Co. 

Kellogg  Co..  M.  W. 

Rust  Engineering  Co. 
Stiromerhays  Sons.  Wm. 
Blaw  Knox  Co. 

Chicago  Bridge  A  Iron  Wks. 
Connery  A  Company 
Graver  Corpn. 

Chimneys,  Steel 
Graver  Corp. 

Littleford  Bros. 

Chlorlnaturs 

Electro  Bleach.  Gas  Co. 
Chutes.  Concrela 

Insley  Manufacturing  Co. 
Lakewood  Engr.  Co. 
Ransome  Cone.  Mchy.  Co. 
Coal  and  Ore  Conveying 
•Machinery 
Barbcr-Greene  Co 
Brown  Hoisting  Machy  Co 
Byers  Machine  Co. 

Haiss  Mfg.  Co..  Qeo. 
Lidgerwood  Mfg.  Co. 
Link-Belt  Co. 
Mead-Morrison  Mfg.  Co. 
Wellman.  Seaver  Morgan  Co, 
Coal  Storage  Systems 

Brown  Hoisting  Machy.  Co. 
Haiss  Mfg.  Co..  Geo 
Lidgerwood  Mfg.  Co. 
Link-Belt  Co. 
Mead-Morrison  Mfg.  Co. 
Cofferdams.  Steel 
Bethlehem  Steel  Co. 
Coinmn  Clamps 

Universal  Form  Clamp  Co 
Column.  Forms 
Blaw-Knox  Co. 

Heltxel  Steel  Form  A  Ir.  Co 
Kalman  Steel  Co. 

Coinmn.  Wrapping 
Kalman  Steel  Co. 

National  Steel  Fabric  Co. 
Ryerson  A  Son.  Inc.. 
Compositions.  Anti-Corrosive 
Wailes  Dove-Hermiston 
CompresBors,  Air.  Heavy 
Doty 

Allis-Chalmery  Mfg  Co. 
Buhl  Company 
Curtis  Pneum.  Mchy.  Co. 
Ingersoll  Rand  Co. 
McKieman -Terry  Drill  Co. 
Sullivan  Machinery  Co. 
Worthington  Pump  A 
Mehy.  Corp. 

Compressors.  Air  Portabis 

Buhl  Company 
Cement-Gun  Co. 

Ingersoll  Rand  Co. 
Schramm.  Inc. 

Sullivan  Machinery  Co. 
Conrrrtr  Breaking 

Chicago  Concrete  Breaking 
Co 

Conrrete  Floor  Hordrnrr 

Anti-Hydro  Waterproof.  Co. 
Sonnebom  Sons  Co. 
Truseon  Laboratories 
Conrrete  Making  Mehy. 
Knehring  Co. 

Lakewood  Engr.  Co. 
Ransome  Cone.  Mchy.  Co. 
Concrete  Relnforrement 
Amer.  Steel  A  Wire  Co. 
Bethlehem  Steel  Co. 

Brown  Hoisting  Machy  Co. 
Carnegie  Steel  Co. 

Concrete  Steel  Co. 
Consolidated  Expanded 
Metal  Co. 


Kalman  Steel  Co. 

Laclede  Steel  Co 
National  Steel  Fabric  Co. 
North  Western  Expanded 
Metal  Co. 

Ryerson  A  Son.  Joseph  T. 
Truseon  Steel  Co. 

U.  S.  Gypsum  Co. 

Universal  Form  Clamp  Co 
Condensers 

Ingersoll  Rand  Co. 
Worthingt.in  I'ump  A 
Mchy.  Corp. 

Conduit  BenderH 

Amer.  Pipe  Bend.  Mch.Co. 
Atlantic  Gulf  A  Pacific  Co. 
Contrurlnrs 

Cement  Gun  Constr.  Co. 
Gunite  Cone.  A  Constr.  Co. 
MacArthur  Cone.  Pile  A 
Foundation  Co. 
Merritt-Chapman  A  Scott 
Post  A  McCord.  Inc. 
Ra.vmond  Concrete  Pile  Co, 
Spencer,  White  A  Prentls 
Terry  A  Tench  Co..  Inc. 
Contractors,  Drilling 

Sprague  A  Henwood.  Inc. 
Contractor's  Tools 

Waldo  Bros.  A  Bond  Co. 
Contractors  Well  Drilling 
Artesian  Well  A  Supply 
Co. 

Conveyors.  Belt 

Austin  Western  Rd.  Mchy, 
Co. 

Barber-Greene  Co. 

Brown  Hoisting  Mchy.  Co. 
Haiss  Mfg.  Co..  Geo 
Link-Belt  Co 
Smith  Engr.  Wks. 

Wellman,  ^aver  Morgan  Co. 
Conveyors,  Bucket 
Barber-Greene  Co. 

Brown  Hoisting  Mchy.  Co. 
Haiss  Mfg.  Co..  Geo. 
Wellman.  Seaver  Morgan  Co. 
Corner  Brad.  SIrlal 
Concrete  Steel  Co. 
Consolidated  Expanded 
Metal  Co. 

Northwestern  Expanded 
Metal  Co. 

Truseon  Steel  Co. 

Oonplings 

Waldo  Bros.  A  Bond  Co. 
Cranes.  Crawling  Tractor 
Austin  Mchy.  Corp. 
Harnischfeger  Corp. 
Industrial  Works 
Koehring  Co. 

Link-Belt  Co. 

Marion  Steam  Shovel  Co 
Northwest  Engr.  Co. 

Orton  Crane  A  Shovel  Co. 
Speeder  Mchy.  Corp. 
Universal  Crane  Co. 

Cranes,  Elertrir 

Dayton  Whirley  Co. 
Harnischfeger  Corp. 
Industrial  Works 
Marion  Steam  Shovel  Co 
Northwest  Engr,  Co. 
Universal  Crane  Co. 

Cranes.  Gasoline 

Austin  Mchy.  Corp. 
Harnischfeger  Corp. 
Koehring  Co, 

Marion  Steam  Shovel  Co 
Northwest  Engr.  Co. 

Orton  Crane  A  Shovel  Co 
Speeder  Mchy.  Corp. 
Cranes.  I.oeomatlve 
Austin  Mehy.  Corn. 

Boy  City  Dretlge  Works 
Brown  Hoisting  Machy  Co 
Browning  Crane  Co..  The 
Byers  Machine  Co. 

Erie  Steam  Shovel  Co 
Harnischfeger  Corp. 
Industrial  Works 
Link -Belt  Co. 

Marion  Steam  Shovel  Co. 
Northwest  Engr.  Co. 

Ohio  Locomotive  Crane  Co 
Orton  Crane  A  Shovel  Co 
Osgood  Co.,  The 
Thew  Shovel  Co. 

Universal  Crane  Co. 
Cranes.  Motor  TmCK 
Browning  Crane  Co. 

Byers  Machine  Co. 

Orton  Crane  A  Shovel  Co 
Universal  Crane  Co. 
Cranes,  Traveling 

Brown  Hoisting  Maeby  Co 
Harnischfeger  Corp. 
Northwest  Engr.  Co. 
Toledo  Crane  Co. 


Cranes.  Wrecking 

Browning  Crane  Co.. 
.Thew  Shovel  Co. 


Th- 


Crawler  Attachments 
Haiss  Mfg.  Co..  Geo. 
Creosoted  DIocas.  Timber, 
Poles.  Cross-Arms, 
Lumber.  Etc. 

Eppinger  A  Russell  Co. 
Jennisnn-Wright  Co. 
Southern  Wood  Prsserv.  Co 
Wyckoff  Pipe  A  Creosot.Co 
rreusiitinx 

American  Creosote  Wkq, 
Barrett  Co. 

Eppinger  A  Russell  Co. 
Jennison-Wrighl  Co. 
Savannah  Creogoting  Co. 
Wyckoff  Pipe  A  Creosot.Co 
Creosotlng  Oils 
Barrett  Cq^ 

Protexol  Corp. 

Cribbing  Knits 

Federal  Cement  Tile  Co. 

R  C.  Product*  Co. 
Crashers  and  Pulrerixers 
Acme  Road  Mchy.  Co 
Allis  Chalmers  Mfg.  Co 
Austin  Western  Rd,  Mchy. 
Co. 

Brown  Hoisting  Mchy.  Co 
Smith  Engr.  Wks. 

Universal  Crusher  Co. 
Universal  Rd.  Mchy.  Co. 
Culverts,  Corrugated 
American  Casting  Co. 
Austin  Western  Rd.  Mchy 
Co. 

Canton  Culvert  A  SHo  Co. 
Hardesty  Mfg.  Co.,  The  R 
Culverts.  Metal 

American  Cable  Co. 
American  Casting  Co. 
Amer.  Bolling  Mill  Co. 
Amer.  Sheet  A  Tin  Plate 
Co. 

Austin  Western  Rd.  Mchy 
Co. 

Hardesty  Mfg.  Co..  The  R 
U.  S.  Cast  Ir.  Pipe  Fdy.  Co. 
Culverts,  Nestable  A  Riveted 
Corrugated 

Canton  Culvert  A  Silo  Co. 
Curbs.  Guards.  Steel 

Godwin  Co..  Inc..  W.  S. 
Curbs.  Steel  Protected 
Concrete  Steel  Co. 

Truseon  Steel  Co. 

Danis 

Ambursen  Construction  Co 
Dealers,  Equipment 

(See  Searchlight  Section) 
Drrricka  and  Derrick  Fittings 
Amer.  Terry  Derrick  Co. 
Byers  Machine  Co. 

Dobbie  Fdry  A  Mach.  Co 
Haiss  Mfg.  Co..  Geo. 
Hayward  Co. 

Insley  Manufacturing  Co 
Lambert  Hoist.  Eng.  Co. 
Lidgerwood  Mfg.  Co. 
Mundy  Sales  Corp. 
Distributors.  Pressure  Oil 
(See  Road  Oilers.  Pres 
sure) 

Ditching  Machinery 
(See  Excavators) 

Docks  and  Harbtir  Work 
Merritt-Chapman-Scott 
Raymond  Concrete  Pile  Co 
Snare  Corp.,  Fred’k. 

Doors  A  Shatters.  Steel 
Rolling 

Peelle  Company.  The 
Drafting  Mnehinea 

Universal  Draft.  Mch.  Co. 
Drafting  Room  Furniture 
uni  Snppllee 
Dietzgen  Co..  Eugene 
Hamilton  Mfg.  Co. 
Draglines 

Austin  Mchy.  Corp. 
Bucyrus  Company 
Dayton  Whirley  Co. 
Harnischfeger  Corp. 
Koehring  Co. 

Marlon  Steam  Shovel  Co 
Northwest  Engr.  Co. 
Universal  Crane  Co. 
Speeder  Mchy  Corp. 
Drawing  Materials 
Dietzgen  Co..  Eugene 
Hamilton  Mfg.  Co. 

Keuffel  A  ETsser  Co. 
Dredgee 

Bay  City  Dredge  Worln 
Bucyrus  Company 
Elllcott  Machine  Corp. 
Hayward  Co. 

I  Lambert  Hoist.  Eng.  Co. 
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How  Has  Sheet  Steel 
Served  "Vbu? 

Eneinwre  and  executives  are  con¬ 
stantly  adapting  Sheet  Steel  to  new 
uses  and  new  products.  In  doing 
this,  they  often  gain  knowledge 
which  is  of  far-reaching  value  and 
economy  to  them  as  well  as  the 
public.  One  of  the  purposes  cf  the 
Sheet  Steel  Trade  Extension  Cam¬ 
paign  is  to  gather  and  disseminate 
knowledge  of  this  character.  The 
Committee  is  therefore  anxious  to 
receive  essential  data  regarding  the 
application  of  Sheet  Steel  under  cir¬ 
cumstances  and  methods  which  are 
new  and  unusual,  and  where  the 
practical  value  of  such  application 
has  been  demonstrated. 

Where  si^ial  work  is  required  to 
gather  this  data,  we  usually  arrange 
for  compensation  at  remunerative 
rates. 

We  invite  correspondence  on  any  in¬ 
teresting  developments  as  to  how 
Sheet  Steel  has  served  you. 


TEC 


This  trade  mark  stctKiled 
on  galvanized  Sheet  Steel 
is  definite  insurance  to 
the  buyer  that  every 
sheet  so  branded  is  of 
prime  quality  —  full 
weight  for  the  gauge 
stamped  on  the  sheet — 
never  less  than  aS  gauge 
— and  that  the  galvaniz 
ing  18  of  the  full  weight 
and  quality  estab'ished 
by  the  Sheet  Steel  Trade 
Extension  Committee 
specification. 


Why  Sheet  Steel  Shelving  effects 
such  great  economy  in  the 
storage  of  material 


There  are  three  points  that  should  be  care¬ 
fully  considered  in  making  shelving  installa¬ 
tions: 

(1)  Racks  should  be  compared  from  the 
standpoint  of  their  storage  capacity. 

(2)  The  value  of  the  floor  space  required  for 
each  installation  should  be  carefully 
estimated. 

(3)  Allowance  should  be  made  in  reduction 
of  inventory  possible  through  better 
stock  control. 

Perhaps  the  actual  experience  of  an  exec¬ 
utive  will  illustrate.  This  man  had  built  his 
own  shelving.  He  had  plenty  of  material 
and  labor — apparently  the  cost  was  20  per 
cent  less  than  the  steel,  figuring  rac^for  rac\. 
Then  he  outgrew  his  building.  He  had  to 
have  more  space. 

An  investigation  proved  that  one  rack  of 
steel  shelving  would  replace  two  of  the  old. 
The  steel  was  adjustable  and  put  every  inch 
of  space  to  work. 

This  saving  for  his  storage  space  solved  his 


building  problem  so  the  executive  installed 
steel. 

When  the  installation  was  complete  a  check¬ 
up  of  cost  proved  that  while  the  new  equip¬ 
ment,  rack  for  rack,  cost  20  per  cent  more, 
figured  in  storage  capacity,  the  saving  was 
60  per  cent. 

What  is  more— the  flexibility  of  the  new  in¬ 
stallation  permitted  much  better  stock  ar¬ 
rangement.  Every  item  had  its  own  com¬ 
partment  in  its  logical  place.  This  permitted 
a  closer  check  on  stocks,  which  in  turn, 
made  it  possible  to  reduce  the  quantities 
carried.  The  result  was  the  reduction  in 
stock  inventory  almost  offset  the  cost  of  the 
equipment.  What  is  more— expensive  short¬ 
ages  and  confusion  through  loss  of  material, 
was  avoided. 

The  economies  effected  in  stockrooms  arc 
typical  of  savings  that  can  be  made  in  rail¬ 
way  operation — from  wheelbarrows  to  office 
furniture,  from  steel  lockers  to  complete 
buildings;  wherever  durability,  permanent 
beauty  and  fire  resistance  arc  needed,  it  pays 
to  use  Sheet  Steel. 


□  LIVER  BUILDING 

PITTSBURfSH  PENNSYLVANIA 
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Lidftrwood  Mtf.  Co. 

Marlon  Steam  Shorel  Co. 
Oarood  Co.,  The 
Oredsea,  Dipper 

Auatin  Mchy.  Corp. 

Bucyrua  Company 
Bllloott  Machine  Corp. 
Oaarood  Co..  The 
llrediea,  Hydraolle 

Atlantic  Uulf  &  Pacific  Co. 
Kucyrua  Company 
Elllcott  Machine  Corp. 
Marlon  Steam  Shovel  Co. 
Morrla  Machine  VVorka 
llrllla.  Blaat  Holea 
Sanderaon-Cyclone  Drill  Co 
Drllla.  Core 

Gllea  Drllllnfr  Co. 

Inyersoll  Kami  Co. 

McKlern an  Terry  Drill  Co. 
Morri.a  Machine  Worka 
O)>bome  Drilling  Co. 
Sprayue  &  Henwood.  Inc. 
Sullivan  Machinery  Co. 
llrllla.  Roek 

Cleveland  Rock  Drill  Co. 
lndeiK*ndcnl  Pneu  Tool  Co. 
Imrcraoll  R.-ind  Co. 
M'cKiernan  TeiTy  Drill  Co. 
Sullivan  Machinery  Co. 
Ilruma.  Cnanterweicht 
Hayward  Co..  The 
lirnma.  Holding 
Blaw  Knox  Co. 

Haiaa  Mfg.  Co.  Qco. 
Hayward  Co. 

Monlghan  Machine  Co. 
llryera 

Blaw-Knox  Oo. 

V'ulcan  Iron  Wks.  of  Pa. 
Dynamite 

Hercuies  Powder  Co. 
Clcialnra.  Rarkel 

Auatin  Weatem  Rd.  Mchy. 
Co. 

Brown  Hoifltlng  Mchy.  Co. 
Haiaa  Mfg.  Co.,  Oeo 
Hendrick  Mfg.  Co. 

I.ink  Belt  Co 

Ohio  Locomotive  Crane  Ca 
Smith  Engr  Wks. 

Mevatora.  Contractora’ 
Material 

Auatin  Weatem  Rd.  Mchy. 
Co. 

Barbcr-Qreene  Co. 

Byers  Machine  Oo. 

Haiaa  Mfg.  Co..  Geo. 

Inaley  Manufacturing  Co. 
Jeffrey  Mfg.  Co. 

Ranaome  Cone.  Mchy.  Co. 
Smith  Co..  T.  L. 

Smith  Engr  Wka. 
Klevatora  Dragline 

Northwest  Eng'r'g  Co. 
Rnglneera 

(See  also  Directory  of 
Engineeral 

Atlantic  Gulf  A  Pacific  Co 
MacArthur  Cone.  Pile  it 
Foundation  Co. 
Merritt-Chapman-Scott 
Post  A  Mi-Cord.  Inc. 
Raymond  Concrete  Pile  Co. 
Spencer.  White  A  Prentis 
Terry  A  Tench  Co  .  Inc. 
Wellman.  Seaver  Morgan  Co 
Kiiglneera  and  Draftsmm’a 
Inatriiments  and  Supplle* 
Beckmann  Co..  L. 
Chesterman  A  Co..  Ltd. 
Dietxgen  Co..  Eugene 
Gurley.  W.  A  L.  E. 
Hamilton  Mfg  Co 
Higgina  A  Co..  C.  M. 
Keuffel  A  Esaer  Co. 
l.ufkin  Rule  Co. 

F.iiKineers.  Roofing 

Amer.  Cement  Tile  Mfg.  Co. 
Feiieral  Cement  Tile  Co. 

IT  S.  Gypsum  Co. 

Engines.  Gas.  Gasoline,  Oil 
Allia  Chalmers  Mfg.  Co. 
Buda  Co 

Climax  Engr.  Co. 
Continmital  Motors  Corp. 
Ene  Steam  Shovel  Co, 
Tngersoll  Rand  Co. 

Smith  Co..  T.  L. 
Worthinglou  Pump  A 
.M"hy.  Corn. 

Engines.  Hlgh-Dnty  Water 
Works 

Morris  Machine  Works 
Engines.  Ilolatiog 
(See  Hoists  1 
Engines.  Portable 
Climax  Engr  Co. 

Engines.  Traction 

Caterpllar  Tractor  Co. 
Kxravalora.  Cableway 
Flory  Mfg  Co..  S. 
l..ambcrt  Hoist.  Eng.  Co. 
Lidgerwood  Mfg.  Co. 

Mead  Morrlson  Mfg.  Co. 
Sauerman  Bros 
Exearatnra,  DIteh  A  Treneb 
Auatin  M'chy.  Corp. 

Barber  Greene  Co. 

Bay  City  Dredge  Works 
Buckeye  Tr.  Ditcher  Co. 
Byers  Machine  Co. 
Cleveland  Tractor  Co. 

Erie  Sleam  Shovel  Co. 
Harnischfeger  Corp. 
Marlon  Steam  Shovel  Co. 
Moore  Trench  Mach.  Co. 


Northwest  Engr.  Co. 

Dagood  Co..  The 
Parsons  Co. 

Speeder  Mchy.  Corp. 

Thew  Shorel  Co. 

Exravators.  Drag-Uas 
Austin  Mchy.  Cora. 

Bay  City  Dredge  works 
Bucyrus  Company 
Byers  Machine  Co. 

Daytyn  Whirley  Co. 

Erie  Steam  Shovel  Co 
Hamiaehfeger  Corp. 
Hayward  Co..  The 
Link-Belt  Co 

Marlon  Steam  Shovel  Co. 
Mead-Morriaon  Mfg.  Co. 
Monlghan  Machine  Co. 
Northwest  Engr.  Co. 

Orton  Crane  A  Shovel  Co. 
Osgood  Co..  The 
Sauerman  Bros. 

Smith  Co  .  T.  L. 
expanded  Metal 
Concrete  Steel  Co. 
Consolidated  Expandad 
Metal  Co 
Kalman  Steel  Co. 
Northwestern  Expanded 
Metal  Co 

Ryerson  A  Son.  Inc.. 
Truacon  Steel  Co. 

Expansion  Bolls 
National  Lead  Co. 
Explosives 

Hercules  Powder  Co. 

Fences  A  tiates  Iron  A  Wire 
American  Fence  Constr. 

Co. 

Stewart  Iron  Wks. 

niters.  Water,  Mnnlelpal  A 
Indostrlal 

Amer.  Water  Softener  Co. 
Graver  Corp. 

International  Filter  Co. 
I.eopold  A  Co..  F  B 
Norwood  Engineering  Co. 
Roberts  Filter  Mfg.  Ca. 
Fireproof  .Material  and 
Conatrurtlnn 
Concrete  Steel  Co. 
Consolidated  Expanded 
Metal  Co. 

Kalman  Steel  Co. 

National  Steel  Fabric  Co. 
Northwestern  Expanded 
Metal  Co 

Peelle  Company.  The 
Robertson  Co..  H.  H. 
Truscon  Steel  Co 
Floor  Hardener,  Concrete 
(See  Concrete  Floor 
Hardener! 

Floors.  Asphalt  Blocks 
Hastings  Pavement  Co. 
Standard  Oil  of  N  T. 
Floors,  Asphalt  Mastle 
Standard  OH  Co.  of  N.  T. 
Flooring,  Fireproof 
Hendrick  Mfg.  Co. 

Irving  Iron  Worka  Co. 
Kcriow  Steel  Flooring  Co. 
National  Steel  Fabric  Co. 
I’nlvcrsal  Safety  Tread  Co. 
Floor,  Wood  Block 
Barrett  Co. 

Jennison  Wright  Co 
Southern  Wood  Preserv.  Co. 
Flumes.  Iron  and  Steel 
Amer.  Rolling  Mill  Co. 
Blaw-Knox  Co. 

Hardesty  Mfg.  Co..  The  R. 
Forgings 

Bethlehem  Steel  Co. 

Form  Clamps 

Insley  Manufacturing  Co. 
Universal  Form  Clamp  Co 
Form  Tighteners 

Marion  Malleable  Iron  Wks. 
Forms — Cnlvert.  Rond. 

Sewer.  Tunnel,  Bte. 
Blaw  Knox  Co. 

Foote  Co..  Inc, 

Hcltxcl  Steel  Form  A  Ir.  Co. 
I.akewotKl  Engr.  Co. 
Metals  Form  Corp. 

Forms,  Curb  and  Outtar 
Blaw  Knox  Co 
Heltxel  Steel  Form  A  Ir.  Co. 
Marsh  Capnyn  Co. 

Metals  Form  Corp. 

Forms  for  Walls.  Rnildlng 
('onstrnrtlan,  Bte. 
Blaw-Knox  Co. 

Heltzel  Steel  Form  A  Ir.  Co. 
Marsh  Capron  Co. 

Metals  Form  Corp. 
Foundations 

Foundation  Co..  The 
MacArthur  Core.  I’ile  A 
Foundation  Co. 
Merritt-Chapman-Scott 
Post  A  M’et'ord.  Inc. 
Raymond  Concrete  Pile  Co. 
Simplex  Cone.  Pile  Assn. 
Spencer  White  A  Prentla 
Frogs  and  Swltrhes.  Railway 
Bethlehem  Steel  Co. 
Ramapo  Ajax  Corp. 

Sweets  Steel  Co. 

Furnaces.  Anne.iling  A  Tem¬ 
pering 

American  Bridge  Co 
Gas  Holders 

Chicago  Bridge  A  Iron  Wks. 
Gas  Prodnrrrs 
Blaw-Knox  Co. 


Oates,  Sluice 
OifBn  Valve  Co. 

Coldwell  Wilcox  Co. 
Hardesty  Mfg.  Co.,  The  R. 
Gauges,  Loss  of  Head 

Simplex  Valve  A  Meter  Co. 
Gaugea.  Bate  of  Flow 

Simplex  Valve  A  Meter  Co. 
Gears 

Earle  Gear  A  Mach.  Co. 
Link-Belt  Co 
Vulcan  Iron  Wks.  of  Pa. 
Gears,  Worm  Reduction 
Earle  Gear  A  Meh.  Co. 
DeLaval  Steam  Turbine  Co. 
Generators,  Electrle 

AIIiS'CThalmers  Mfg.  Co. 
Glass,  Fireproof 
iSee  Wire  Glass) 

Governors,  Waterwheel 
Woodward  Governor  Co. 
Graders,  Road 

Austin  Western  Rd.  Mchy. 
Co. 

Erie  Steam  Shovel  Co. 

Good  Rds.  Mchy.  Co. 
Hadfleld  Penfleld  Steel  Co. 
Smith  Co..  T.  L. 

Granite 

Granite  Paving  Brick 
Mfgrs.  Assn. 

Gratings,  Safety 
Hendrick  Mfg.  Co. 

Irving  Iron  Works  Co. 
Kerlow  Steel  Flooring  Co 
Universal  Safety  Tread  Co. 
Gravel-Washing  Plants 
Link-Belt  Co. 

Sauerman  Bros. 

Grills 

Hendrick  Mfg.  Co. 

Granting 

Weber  Engr'g  Co. 

Gypsum 

U.  S.  Gypsum  Co. 

Hammers.  Pnramatle 
Fairbanks,  Morse  A  Co. 
Independent  Pneu  Tool  Co. 
Hammers,  Steam.  Pile 
(See  Pile  Hammers.  Steam) 
Heaters.  Tar  A  Asphalt 
Connery  A  Company 
Kinney  Mfg.  Co. 

Littleford  Bros 
Holsts,  Concrete.  Tower 

Insley  Manufacturing  Co. 
Lakewood  Engr.  Co. 
Lambert  Hoist.  Eng  Co. 
Lidgerwood  Mfg.  Co. 
Mead-Morrison  Mfg.  Co. 
National  Hoisting  Eng.  Co 
Ransome  Cone.  Mchy.  Co. 
Hoists,  Contractors’ — neetrle 
Allis-Chalmers  Mfg.  Co 
Bay  City  Dredge  Works 
Byers  Machine  Co 
Dobbie  Fdry.  A  Mach  Co. 
Flory  Mfg  Co..  S 
H.  A  O.  Mchy.  A  Eng.  Co. 
Lambert  Hoist.  Eng  Co. 
Lidgerwood  Mfg  Co. 
Mead-Morrison  Mfg.  Co. 
Monlghan  Machine  Co 
Mundy  Sales  Corn.,  The 
National  Hoisting  Eng.  Co 
Vulcan  Iron  Wks  of  Pa. 
Hoists.  Oontractors’— 
Gasoline 

Flory  Mfg.  Co.,  8, 

H.  A  O  Mchy.  A  Eng.  Co. 
Harnischfeger  Corp. 
Lambert  Hoist.  Eng  Co. 
Lidgerwood  Mfg.  Co. 
Mead-Morrison  Mfg  Co. 
Mundy  Sales  Corp..  The 
National  Hoisting  Eng.  Co 
Vulcan  Iron  Wks.  of  Pa. 
Willcmette  Ir..  Steel  Wks. 

Hoists,  Oontractors*  Steam 
Allis-Chalmers  Mfg.  Co. 
Byers  Machine  Co. 
Ingersoll-Rand  Co. 

Lambert  Hoist.  Eng  Co. 
Lidgerwood  Mfg.  Co. 
Mead-Morrison  Mfg.  Co. 
Mundy  Sales  Corn.,  The 
National  Hoisting  Eng.  Co. 
Vulcan  Iron  Wks.  of  Pa. 
Holsts.  .Material  Tower 
Lakewood  Engr.  Co. 
Holsts,  Motor 

Mead-Morrison  Mfg.  Co. 
Holsta.  Pneumatic 
Ingersoll-Rand  Co. 

Sullivan  Machinery  Co. 
HolsU.  Skip 

I. ink-Belt  Co. 
Mead-Morrison  Mfg.  Co. 

Hoppers.  Concrete 
Insley  Mfg.  Co 
Lakewood  Engr.  Co. 
Ransome  CTonc.  Mchy.  Co. 
Hopiiers.  Steel 
Blaw-Knox  Co. 

Erie  Steel  Constr.  Co. 
Heltzel  Steel  Form  A  Ir.  Oo. 
Littleford  Bros. 

Hydrants 

Kennedy  Valve  Mfg.  (To. 
Ludlow  Valve  Mfg.  Co. 
Michigan  Valve  A  Fdy.  Co 
Vogt  Bros,  Mfg  Co. 
Waterous  Fire  Engine  Wks 
Wood  A  Co..  R.  D 
Hydraiillr  Giants 

American  Spiral  Pipe  Wka 


Inserts,  Concrete 
Concrete  Steel  Co. 

Kalman  Steel  Co. 

Truscon  Steel  Co. 
Instruments,  Drawing 
Keuffel  A  Esser  Co. 
inatmments.  Surveying 
Ainsworth  A  Sons.  wm. 
Berger  A  Sons.  C.  L. 
Brandis  A  Son 
Buff  A  Bull  Mfg.  Co. 
Gurley,  W.  A  L.  B. 

Keuffel  A  Bsser  Co 
Lieta  Co.,  A. 

Iron  Work.  Strnetiiral  and 
Ornamental 

Irving  Iron  Works  Co 
Snead  Architect.  Ir,  Wks. 
Universal  Safety  Tread  Co. 
Jacks.  Lifting 
Duff  Mfg  Co. 
McKieman-Terry  Drill  Co. 
Roos  Co..  H.  W. 

Jacks.  Pipe  Forcing 
DuB  .Mfg.  Co. 

Jacks.  Track 
Dufl  Mfg.  Co. 

Joints.  Expansion,  Paving 
Barrett  Co. 

Carey  Co..  Philip 
Joints.  Filler  Paving 
Barrett  Co. 

Standard  Oil  Co.  of  N.  Y. 
Jointa,  Flexible  Pipe 
Central  Foundry  Co. 

U.  S.  Cast  Ir.  Pipe  Fdy.  Co. 
Kilns,  Rotary  and  Vertical 
Vulcan  Iron  Wks  of  Pa. 
Ladder  Strpa,  Steel 
Hendricks  Mfg.  Co. 

Irving  Iron  Works  Co. 
Lath,  Expanded  Metal 
Amer.  Rolling  Mill  Co, 
Concrete  Steel  Co. 
Consolidated  Expanded 
Metal  Co. 

Kalman  Steel  Co 
National  Steel  Fabric  Co 
Northwestern  Expanded 
Metal  Co. 

Ryerson  A  Son.  Inc. 
Truscon  Steel  Co. 

Leaditc 

Leadite  (To..  Inc..  The 
Lettering  Guides 

KeuSel  A  Esaer  Co. 

Lights  Contruetors 

Garble  Manufacturing  Co. 
Loaders.  Car  A  Wagon 
Austin  Mchy.  Corp. 

Austin  Western  Rd.  Mchy. 
Co. 

Barber-Greene  Co. 

Erie  StCiim  Shovel  Co. 
Haiss  Mfg.  Co..  Geo. 
Link-Belt  Co. 

Ixieomotives,  Electric 

Vulcan  Iron  Wks.  of  Pa. 
Loeomotlves,  OasoDne 
Fate-Root-Heath  (To. 
Hadfield  Penfleld  Steel  (To 
,  Midwest  Loco.  Works 
Vulcan  Iron  Wks.  of  Pa. 
(.Acomotlves,  Steam 

Vulcan  Iron  Wks.  of  Pa. 
I..ooomotivrs,  Storage  Battery 
Vulcan  Iron  Wks.  of  Pa. 
I.umber 

Eppingrr  A  Riisvl:  Co. 
Industrial  Lumber  Co. 
Southern  Pines  Sales  Corp 
Maehlnery.  Paver 
Chain  Belt  Co, 

Manhole  Covers 
Central  Foundry  Co. 
Manometers 

Simplex  Valve  A  Meter  Co. 
.Metal  Protertlvr  Paint 
Eagle  Pioher  Lead  Co. 
Meters.  Roller  Feed  Water 
Builders  Iron  Fdy. 

Meters.  Current 

Gurley,  W.  A  L.  E. 

Meters,  Gas  and  Steam 
Builders  Iron  Fdy. 

Meters.  Water  nnil  OH 
Builders  Iron  Fdy. 

Gamon  Meter  Co. 

Neptune  Meter  Co 
Simplex  Valve  A  Meter  Co. 
Union  Water  Meter  Co. 
Worthington  Pump  A 
Mchy.  Corp. 

Mixera,  Concrete 
Austin  Mchy.  Co. 
Cemunt-Gun  Co. 

Foote  Co..  Inc. 
Knickerbocker  Co. 
Koehring  Co. 

,  Lakewood  Engr.  Co. 

Marsh  Capron  Co, 
Itonsome  Cone.  Mchy.  (To 
Smith  Co..  T.  L. 

Mixera.  Grout 

Austin  Mchy.  (Torp. 
Ransome  Cone.  Mchy.  Co 
Smith  Co..  T.  L. 

Union  Iron  Worka 
Mixers.  Hot 

Austin  M’chy.  Corp. 
Mixers,  Mortar 

Austin  Mchy.  Corp. 
Knickerbocker  Co. 

Marsh  Capron  Co 
Ransome  Cone.  Mchy.  Co 


Mixers.  Paving 

Austin  Mchy.  Corp. 

Foote  Co..  Inc. 

Koehring  Co. 

Ransome  Cone.  Mchy.  Co 
Smith  Co..  T.  L. 

Mixers.  Pneumatic 

Ransome  Cone.  Mchy.  Co 
Motors,  Electric 

Allis-Chalmers  Mfg,  (To. 
.Motors,  Gasolloe 
Buda  Co. 

Continental  Motors  Corp 
Motor  Trucks 

(See  Trucks.  Motor) 
Nitrogen  Gas 

Linde  Air  Prod.  Co. 
Oxy-Acetylene  Apparatus 
Blaw-Knox  Co. 

Oxygen  Gas 

Linde  Air  Prod.  Co. 

Packing 

Jenkins  Broa. 

Painu.  Graphite 

Truscon  Laboratories 
Paints.  Light  Reflecting 
Truscon  Laboratories 
Paints.  Metal  Protective 
Barrett  Co. 

Carey  Co..  Philip 
Eagle  Plcher  Lead  Co. 
National  Lead  Co. 

Protexol  Corp. 

Truscon  Laboratories 
Wailes-Dove-Hermlston 
Paints.  Waterproofing 
Wailes-Dove-Hermlston 
Partitions 

U.  S  Gypsum  Co. 

Pavement  Breakera 

Buckeye  Tr.  Ditcher  Co. 
Cleveland  Rock  Drill  Co 
Independent  Pneu.  Tool  Co 
Ingersoll-Rand  Co. 

Paving  Asphalt 
Carey  Co..  Philip 
Standard  Oil  Co.  of  N.  Y 
Paving,  Asphalt  Mastle 
Standard  Oil  Co.  of  N.  Y. 
Paving  Blocks,  Asphalt 
Hastings  Pavement  Co. 
Paving  Blocks,  Granite 
Granite  Paving  Block 
Mfgrs.  Assn. 

Paving  Brirfcs 
Nat'I  Pav.  Brick  Mfr’s  Assn 
Paving,  Cold  Patehlng 
Standard  Oil  (To.  of  Ind. 
Standard  ()il  Co.  of  N  Y 
Paving  Guards,  Steel 
Godwin  Co..  Inc..  W.  S. 
Paving  .Materials,  Vitrified 
Brlek 

NatT  Pav. Brlek  Mfr's  Assn. 
Paving  Tools 
Littleford  Broa. 

Penstocks 

Blaw-Knox  (To. 

Connery  A  Company 
(Thioago  Bridge  A  Iron  Wks 
McNeil  A  Bro.  Co..  J. 
Penstock  Constru.  Co. 
Petroleum  Iron  Wka. 
Pile-Drivers 

Browning  Crane  Co..  The 
Harnischfeger  Corp. 
Industrial  Works 
MoKiernaii  Terry  Drill  Co 
Orton  Crane  A  Shovel  Co. 
Union  Iron  Works 
Pile  Hammers.  Steam 
Industrial  Works 
McKiernan -Terry  Drill  Co 
National  Hoisting  Eng.  Co 
Union  Iron  Works 
Vulcan  Iron  Wks.  (Chio.l 
Piles,  Concrete 

Foundation  Co.,  The 
MacArthur  Cone.  Pile  A 
Foundation  Co. 

Newark  Concrete  Pipe  Co. 
Nichols  Centrif.  FVod.  Corp. 
Raymond  Concrete  File  Co 
Simplex  Cone.  Pile  Assn. 
Spencer,  White  k  Preiius 
Piles,  Creosoted  Wood 
Jennison-Wright  Co 
Piling,  Interloeking  Steel 
Bethlehem  Steel  Co. 
Carnegie  Steel  Co. 

Sheet  Piling,  Inc. 

Pine,  Bends 

East  Jersey  Pipe  Co. 

Pipe  Benders 

Amer.  Pipe  Bend.  Mch,  Co. 
Pipe,  Cast-Iron 

Amer.  Cast  Iron  Pipe  Co 
Central  Foundry  Co. 

Clow  A  Sons,  James  B. 
Donaldson  Iron  Co. 

Fox  A  Co..  John 
Glamorgan  Pipe  A  Fdry. 
MeWaneCast  Iron  Pipe  Co. 
Nst’l  Cast  Iron  Pipe  Co 
U.  S.  Cast  It.  Pipe  Fdy.  Oo. 
Wood  A  Co..  B.  D. 

Pipe.  Cement  Lined 

Cement  Lined  Pipe  Co. 
ripe.  Concrete 

Lock  Joint  Pipe  Co. 
Nichols  Centrif.  PI’od.  (Torp. 
ripe.  Corrugated 

Austin  Western  Rd.  Mchy 
Co. 

Canton  (Tulvert  A  Silo  Co. 
i  Hardesty  Mfg.  Co.,  The  B. 


IRed  Lead  and  Sublimed  Blue  Lead 


[TRODUCBRS  OP  LEAD  AND  ALLIED  PRODUCTS] 

SaUsOffUM;  CINCINNATI.  CUVILANO,  PirTSBURCH.  PHlLADliraiA.  NEW  YOIUI,  vaNNEAECUa 
BOSTON,  BUFFALO.  DETKOrT.  BALTIMOIIE,  NEW  ORLEANS.  KANSAS  CITY,  ST.  LOUIS,  10PUN 
ManufsctitTing  PUinU:  CINCB4NAn,  NEWARK,  N.I..  CALINA.KAS.,  HENRYETTA. OKLA. ,  FICHER,aKUk 
CmCAOO.  EAST  ST.  lOLnS,ILL..  ARQO.  lU..  lOKIN.  MO..  HULSBORO.  lU..  ONTARIO,  ORLA. 


Proving  the  economy  of  lead  paint  for  protecting 
all  metal  surfaces  against  rust 


'X-JOW  long  will  this  paint  protect  the  metal 
surfaces  of  my  plant  against  rust,  weath¬ 
ering  and  destructive  gas  fumes?  How  much 
does  it  cost  in  the  long  run?  What  do  painters 
think  about  it?”  These  are  questions  every 
plant  engineer  and  superintendent  should  ask 
himself  about  the  metal-protecting  ^ 
paint  he  uses.  ' 

Eagle  Rust  Preventive  Paints — 
either  Red  Lead  or  Sublimed  Blue 
Lead — oSer  lasting  economy,  most 
complete  rust-prevention  and  weather-  J 

protection.  They  are  members  of  the 
distinguished  Eagle  Lead-in-Oil  fam- 
ily,  produced  by  a  vast  organization  ® 


of  specialists  trained  in  supplying  the  lead  re¬ 
quirements  of  both  individuals  and  industries. 

And  lead  serves  nowhere  better  than  in 
the  economical  protection  of  metal  surfaces. 
Eagle  Red  Lead  and  Eagle  Sublimed  Blue 
Lead  are  both  ground  in  pure  linseed  oiL 
^  They  grip  metal  surfaces  tenaciously, 
and  their  protection  is  enduring. 
Good  painters  like  and  recommend 
them. 

mFU-  We  will  gladly  send  you  interest- 
Ifey  ing  information  about  Eagle  Red 
.  Lead  or  Eagle  Sublimed  Blue  Lead 
— the  economical  rust  preventive 
paints. 


^  EAGLE -PICHER  LEAD  COMPANY  -  870-D  154  North  La  Salle  Street  .  Chicago 


EAGLE 

Rust  Preventive  Paints 


June  24,  1926 


Market— E  NGINEERING 
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I'anks  of  Wofford  Oil  Company,  Birmingham,  Alabama,  |nroUcted  agairut  nut  with  Eagle  Subtinud  Blue  Lead 
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Pipe  ODTorliHt,  AitbMtop 

Carey  Co..  Philip 
Pine  roverinc,  Wood. 
Mlrhiaan  Pipe  Co.,  The 
Stanilard  Wood  Pipe  Co. 
WyckoO  h  Sod  Co..  A. 

Pipe  Flttloca 

BulUierH  Iron  Fdy. 

Ceniral  Foundry  Co. 

U.  3.  Caal  Ir.  Plpi-  Fdy.  Oo. 
Pipe  Flanarit.  Forced  Steel 
American  Sidral  Pipe  Wks. 
Pipe,  Force  Welded 

American  Spiral  Pipe  Wk» 
Pipe  Joint  I'oDipoanda, 

Hydraulic  Hcvelopment  Co 
l«adite  Co..  Inc..  The 
Pi|>e,  l.oek  ilar 

Fast  Jersey  Pii>e  Co. 

Pipe  l,ork  Joint 

Ixx'k  Joint  Pipe  Cu. 

Pipe.  Reinforced  ronereta 
Lock  Joint  Pipe  Co 
Newark  Concrete  Pipe  Co. 
Pipe.  Riveted  Steel 
lilaw  Knox  Cu. 

Connery  &  Company 
East  Jersey  Pi|>e  Co. 
Graver  Corp. 

McNeil  &  Bro.  Co..  J. 
Penstock  Constru.  Co. 
Petroleum  Iron  Works  Co. 
Tipp«-tt  A  Wood 
Pipe.  Sewer 

Lai  lcde  Christy  Clay  Prod- 
ui-ts  Co. 

Pine  Shoes 

Marion  Malleable  Iron  Wka. 
Pipe.  Spiral 

Abendroth  A  Root  Mf(  Co. 
American  Spiral  Pipe  Co. 
Blaw  Rnox  Co. 

Pipe.  Wood 

Michigan  Pipe  Co. 

Standard  Wood  Pipe  Co. 
Wyckoff  A  Son  Co..  A. 
Pl|>e,  W'roucht  Iron 
Hyers  Co..  A.  M. 

Plaster 

r.  S.  Gypsum  Co. 

Plaster  Reliiforelne 

Consolidated  Exp  Metal  Co. 
National  Steel  Fabric  Co. 
poles,  Steel  SI  met  oral 
Blaw  Knox  Co. 

Powder 

Hercules  Powiler  Co. 

Power  I'nits.  Gastiline 
Buda  Co. 

Climax  Enirr  Co. 
Conlltieiital  Motors  Cor. 
Pressed  Steel  Produeta 
Blaw  Knox  Co 
Kalman  Steel  Co 
•^uscon  Steel  Co. 

Pumps.  Alr-I.lft 

Ingersoll-Raml  Co.  tCam 
eron  Steam  Pump  Works. 
A  S.) 

Sullivan  M'aehinery  Co. 
Worthington  I'unip  A 
Mchy.  Corn 

Pumps.  Koller-Feed.  Steam 

Ingersoll-Rand  Co  iCain 
eron  Steam  Pump  Works. 
A  S.) 

Sullivan  Machinery  Co. 
Voat  Bros  M'fg.  Co 
Pumps,  Ceiitriruenl  nod 

^llllll  Sliige  lligh  Lift 

Buffalo  Steam  Pomp  Co. 
rtel.aval  Steam  Turbine  Co. 
Brie  Pump  A  Bntrine  Co. 
Goulds  Ihimps.  Inc. 
Inirersoll-Rand  Co.  (Cam 
eron  Steam  Pump  Works. 
A.  S  i 

I.ecourtenay  Co. 

M  inisice  Iron  Works 
Morris  Machine  Works 
Smith  Co..  T.  L. 
Worthington  Pump  & 
Mchy.  Corp. 

Pumps,  ('nnlmetnrs* 
Humphreys  M'fg.  Co. 
Ingersoll  ltand  Co.  (Cam¬ 
eron  Steam  Pump  W’orks 
A  SI 

Pulsometer  St.  Pump  Co. 
Smith  Co  .  T.  L 
Waldo  Bros  A  Btmd  Co. 
Worthington  Pump  A 
Mchy.  Corp 
Pumps.  Ileep  Well 

Humphreys  Mfg.  Co. 
Pumps,  llinphrnfm 
Humphreys  Mfg  Co. 
Manistee  Iron  Works 
Smith  Co..  T.  L. 

Waldo  Bros.  A  Bond  Co. 


Market— E  NGINEERING  NE  W  S-R  E  CORD— PZoce 


Pompa,  Dredglnc  and  Sani 

Ellicott  .Machine  Corp. 
Marion  Steam  Shovel  Co. 
Morris  Machine  Works 
Worthington  Pump  A 
Iffchy.  Corp. 

Pumps.  Power 

Buffalo  Steam  Pump  Co. 
Goulds  Pumps.  Inc. 
Humphreys  Mfg.  Co. 
Lecourtenay  Co. 
Worthington  Pump  & 

M'chy.  Corp. 

Pomps.  1.  nderwritera 
Centrifugal 

Allts-Chaimera  Mfg.  Co. 

Earle  Gear  A  Machine  Co 
Worthingtoiv  Pump  A 
M'chy.  Corp. 

Pumps,  Waterworks 
Worthington  Pump  & 

M'chy.  Corp. 

Piirlflers.  Feed-Water 

Norwood  EngineeriDf  Co. 
Pyrometers 

Taylor  Instrument  Cos. 

Rail  and  Rail  Joints.  Fastem 
.  Ing  and  Speeialtlea 
Bethlehem  Steel  Co. 
Carnegie  Steel  Co. 

Rail  Joint  Co. 

Sweets  Steel  Co. 

Ralls,  Relaying 
(Sw  Se.archllght) 

Railroad  Ditchers 

Feie  steam  Shovel  Co. 
Harnischfeger  Corp. 

Marion  Steam  Shovel  Co 
Reeorders.  Water  Htsce 
Gurley.  W.  A  L.  E. 
Refrartorles 

Laeletle  Christy  Clay  Prod- 
uets  Co. 

Relnforrlng,  Bar  Coupling 
Conerete  Steel  Co. 

Marion  Malleable  Iron  Wka 
Reinforcing.  Concrete 

(See  Concrete  Reintorea- 
ment) 

Reinforcing  Metal  for 
Concrete  Work 

Blaw  Knox  Cu. 

CoiKTctc  Steel  Co. 
Consolidated  Exp.  Metal  Co. 
Heltiel  Steid  Form  &  Ir. 
Co 

Kalman  Steel  Co. 

National  Steel  Fabric  Co 
Northwestern  ExpandiHl 
Metal  Co. 

Rverson  A  Son  Inc.. 
Truscon  Sled  Co 
Retaining  Walls.  I’rerast 
R.  C.  Products  Co. 
Riveting  Macliliies 
Allen  Co..  John  F. 
lnde|H*ndenl  Pncit  Tool  Co. 
Road  Finishers.  Concrete 
Austin  Mch.v.  Corp. 
Lakewood  Engr.  Co. 

Road  Oils  and  Preservativea 
Barrett  Co. 

Standard  Oil  Co  of  N.  V. 
Road  Oilers,  Pressure 

Austin  Western  R»l.  Mchy. 
Co. 

Universal  Rd  Mch.v.  Co. 

Ruud  Rollers,  Gasoline  and 
Steam 

Acme  Road  Mch.v.  Co, 
Austin  Western  Rvl.  Mchy. 
Co. 

Buffalo  Springfield  Roller 
Govxi  Rvts.  .M'chy.  Corp. 
Ridls,  Crushing 

Allis  Chalmers  Mfg.  Co. 
Universal  Crusher  Co. 
Roofing,  .AsbestoH  Protected 
Robertson  Co  .  H.  H. 
Roofing.  Gyitsum 
U.  S.  Gyiisum  Co, 

Roofing,  Metal 

Amer.  Sheet  A  Tin  Plate 
Co 

Ryerson  A  Son.  Jogepb  T. 
Routing,  Prepared 
Barrett  Co. 

Carey  Co..  Philip 
Routing,  Tile 

Amer.  Cement  Tile  Mfg.  Co. 
Feileral  Cement  Tile  Co. 
Truscon  Laboratories 
U.  S.  Gypsum  Co. 

Roive  Manilla 

Plymouth  Cordage  Co. 
Rope.  Wire-Transmission, 
Hoisting  and  Haulage 
Broilcrick  A  Bascom  Co. 
Ix>schen  A  Sons  Rope  Co. 
Roebling  Sons  Co..  John  A. 


Sash  Operating  Appitfatot 
Lord  A  Burnham  Co. 
Truscon  Steel  Co. 

Sash,  Steel,  Window 
(See  Window  Sash) 

Saw  Rigs,  Portable 
Knickerbocker  Co. 

Schools  A  Colleges 

(See  Directory  of  Engi¬ 
neers  t 

Scrapers.  Searlflerg,  Plows 
Austin  W’esterii  Kd.  Mchy. 
Co. 

Screens,  Revolving 

Austin  Western  Rd.  Mchy. 
Co. 

Smith  Engr.  Wks. 

Sereens.  Sand  Gravel.  Coal 
Austin  Western  Rd.  Mchy. 
Co. 

Haiss  Mfg.  Co..  Oeo. 
Hendrick  Mfg.  Co. 
Link-Bdt  Co. 

Sereens.  Water  Intake 
Link-Belt  Co. 

Second-Hand  Equipment 
(See  Searchlight  Section) 
Sewer  Couplings 

Waldo  Bros.  A  Bond  Co. 
Sewer.  Segment  Blocks 
Laclede.  Christy 
Clay  Prod.  Co. 

Sharpening  Muebinet,  Drill 
Bit 

Ingersoll-Rand  Co. 

Sullivan  Machinery  Co. 
Shell  ves 

Uaiss  Mfg.  Co..  Geo. 

Sheets,  Iron  A  Steel 

Amer.  Sheet  A  Tin  Plate 
Co. 

Bethlehem  Steel  Co. 

Ryerson  A  Son.  Inc., 
Sheet  Steel  Trade  Exten. 
Comm. 

Sheets,  Rooting  and  Siding 
Amer.  Rolling  Mill  Co. 
Amer.  Sheet  A  Tin  Plate  Co. 
Robertson  Co.,  H.  H. 
Ryerson  A  Son.  Inc.. 
Shores,  .Adjustable 
Roos  Co..  H.  W. 

Universal  Form  Clamp  Co. 
Shovel  and  Pile  Driver 
.Attaelinients 
Browning  Crane  Co. 
ShoveU.  Diesel 

Bucyrus  Company. 
Harnisihfeger  Corp. 
Northwest  Engr.  Co. 
Shovels,  Electric 
Bucyrus  Company 
Erie  Steam  Shovel  Co. 
Harnischfeger  Corp. 

Marion  Steam  Shovel  Co. 
Northwest  Engr.  Co. 

Thew  Shovel  Co. 

Shovels,  Gasoline 

Austin  Mai'hinery  Corp. 
Brown  Hoisting  Machy.  Co. 
Bucyrus  Company 
Harnischfeger  Corp. 
Koehnng  Co. 

Marion  Steam  Shove]  Co. 
Northwest  Engr.  Co. 

Orton  Crane  A  Shovel  Co. 
Speeder  Mchy.  Corp. 
Thew  Shovel  Co. 

.Shovel,  Steam 

Austin  Machinery  Corp. 
Browning  Crane  Co. 
Buevrus  Company 
Erie  Steam  Shovel  Co. 
Harnisi-hfeger  Corp. 

Marion  Steam  Shovel  Co 
Northwest  Engr.  Co. 
Orton  Oane  A  Shovel  Co 
Osgood  Co..  The 
Russell  A  romp.any 
Thew  Shovel  Co. 

Skips,  Stone 

Insiey  Manufacturing  Co. 
Lakewood  Engr.  Co. 
Skylights 

Robertson  Co.,  H  H. 
Slabs.  Concrete  Floor 

Federal  Cement  Tile  Co. 
Slabs,  Concrete  Roofing 
Amer.  Cement  Tile  MIg.Co. 
Federal  Cement  Tile  Co. 
Slag 

Carn'’iie  Steel  Co. 

Snow  Plows 

Good  Rds  Mchy.  Co. 
Hadfield  Penficid  Steel  Co 
Spreaders,  Ballast 
Bucyrus  Company 
Springs 

Amer.  Steel  A  Wire  Co. 


Sprinklers  A  Sweepers,  Street 

Austin  Machinery  Corp. 
Austn  Western  Rd.  Mchy. 
Co. 

Standpipes 

BlaW'Knoz  Co. 

Chicago  Bridge  A  Iron  Wkt. 
Connery  A  Company 
Graver  Corn. 

Piitsburgh'Des  Moines 
Steel  Co. 

Tippett  A  Wood 
Steam  Sperialists 
Jenkins  Bros. 

Steel 

Ryerson  A  Son.  Joseph  T. 
Steel  Plate  Cunstrurnon 
Bethlehem  Steel  Co. 
Blaw-Knox  Co. 

Chicago  Bridge  A  Iron  Wks. 
Connery  A  Company 
East  Jersey  Pipe  Co. 

Heltzel  Steel  Form  A  Ir.  Co 
Littleford  Bros. 

McNeil  A  Bro.  Co..  J. 
National  Steel  Fabric  Co. 
Penstock  Constru.  Co. 
Petroleum  Iron  Wks.  Co. 
Pittsburgh'Des  Moines 
Steel  Co. 

Riter  Conley  Co. 

Union  Iron  Works 
'W’alsh  A  Weidner  Boiler 
Co. 

Steel  Rock  Drills 
Ingersoll-Rand  Co. 

Steel.  Struoturiil 

American  Bri^e  Co. 
Belmont  Iron  Works 
Berlin  Construction  Co. 
Bethlehem  Steel  Co. 
Blaw-Knox  Co. 

Boston  Bridge  Works 
Carnegie  Steel  Co. 

Converse  Bridge  A  Steel 
Co. 

Eastern  Bridge  Struc.  Co 
Guibert  Steel  Co. 
McCIintic-Marshall  Co. 
Milwaukee  Bridge  Co. 

Minn.  Steel  A  Mcliy.  Co. 
Miss.  Valley  Stru.  Steel  Co. 
Mount  Vernon  Bridge  Co. 
Phoenix  Bridge  Co. 
Pittsliurgh-Des  Moines 
Steel  Co. 

Shoemaker  Bridge  Co. 
Snare  Corp  .  Fied'k 
Snead  Arch.  Iron  Works 
Virginia  Briilge  A  Iron  Co. 
Wisconsin  Bridge  A  Iron  Co. 
Steel.  Tool 

Bethlehem  Steel  Co. 
Carnegie  Steel  Co. 

Stirrups,  Continuous  Rein- 
foreing  Unit 
Kalman  Steel  Co. 

Ryerson  A  Son.  Inc.. 
Stokers 

Babcock  A  Wilcox  Co. 
Subgruders 

Lakewood  Engr.  Co. 
.Superheaters 

Babcock  A  Wilcox  Co. 
Tables  A  Boards.  Drawing 
Dietzgen  Co.,  Eugene 
Hamilton  Mfg.  Co. 

Tackle  Blocks 

Patterson  Co..  W.  W. 

East  Jersey  Pi|>e  Co. 
Tanks,  Elevated  Steel 
Chicago  Bridge  A  Iron  Wks. 
Graver  Corn. 
Pittsburgh-Oes  Moines 
Steel  Co. 

Tanks,  Oil  Storage 
American  Bridge  Co. 
Blaw-Knox  Co 
Chicago  Bridge  A  Iron  Wks. 
Penstock  Constru.  Co. 
Petroleum  Iron  Works 
Riter  Conley  Co. 

Tanks,  Welded  and  Rireted 
Littleford  Bros. 

Tapes.  Steel  and  Metallic 
Chesterman  A  Co..  I.td. 
Dietxgcn  Co..  Eugene 
Hamilton  Mfg.  Co. 

Keuflel  A  Esser  Co. 

Lufkin  Rule  Co. 

Tar 

Barrett  Co. 

Thermoineters 

Taylor  Instrument  Cog. 
Ties.  Creosoted  Wood 
Jennison-Wright  Co. 

Ties.  Steel 

Carnegie  Steel  Co. 

Tile,  Concrete  Building 

Amer  Cement  Tile  Mfg.  Co. 
Truscon  Laboratories 
U.  S.  Gysum  Co. 
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Tile,  Roof  Cement 

Amer.  Cement  Tile  Mfg.  Co. 
Federal  Cement  Tile  Co. 
Truscon  Laboratories 
Tin  Plate 

Amer.  Sheet  A  Tin  Plate 
Co. 

Bethlehem  Steel  Co. 

Tools.  Pneumatis 

Independent  Pneu  Tool  Cc 
Inrersoll-Rand  Co. 

Towers,  Radio 
Blaw-Knox  Co. 

Towers,  Transmission 
American  Bridge  Co. 

Track,  Industrial  A  Portable 
Lakewood  Engr.  Co. 
Trartion,  Crawling  Type 
Buckeye  Tr.  Ditcher  Co. 
Tractors 

Caterpillar  Tractor  Co. 

Eagle  Wagon  Wks. 

Haiss  Mfg.  Co..  Geo. 

Minn.  Steel  A  Mchy.  Co 
S'eabrook  Co.,  C.  F. 

Trailers 

Eagle  Wagon  Works 
Rex  Watson  Corp. 
Tramways.  Aerial 

Amer.  Steel  A  Wire  Co. 
Harnischfeger  Corp. 

Transits  and  I..evela 

Ainsworth  A  Sons.  Win. 
^ckmann  Co.,  L. 

Berger  A  Song.  C.  L. 
Brandis  A  Sun 
Buff  A  Bull  MIg.  Co. 
Gurley.  W.  A  L.  E. 

Lietz  Co..  A 

Transmission  Mchy.  Power 
Link-Belt  Co. 

Treads.  Safety 

Concrete  Steel  Co. 
Hendrick  Mfg.  Co. 

Irving  Iron  Works  Co. 
Kerlow  Steel  Flooring  Co 
Truscon  Steel  Co. 

Universal  Safety  Tread  Co. 
Treads.  Stair.  Nun-Slipping 
Hendrick  Mfg.  Co. 

Ryerson  A  Son.  Inc.. 
Trench  Rruers 
Dufl  M'fg.  Co. 

Trolley  I  Beam 

Brown  Hoisting  Machy  Co. 
Triirk.  Industrial  A  Portable 
Betlileheni  Sleel  Cq. 
Carnegie  Steel  Co. 
Lakewood  Engr.  Co. 
Ryerson  A  Son.  Inc.. 
Sweets  Sleel  Co. 

Trnrks,  Motor 
Autocar  Co. 

Eagle  Wagon  Wks. 

Rex  Watson  Corp. 

Tunnel  Liner  Plates 
Blaw-Knox  Co. 

Turbines,  Hydraulic  Impulse 
and  Reartlon 
Allis-Chalmers  Mfg.  Co. 
Pelton  Water  Wheel  Co. 
Smith  Co..  S.  Morgan 
.W’orthington  Pump  A 
Mchy.  Corp. 

Turbines.  Steam 

Allis-Chalmers  Mfg.  Co. 

De  Laval  Steam  Turb.  Co. 
Turntables 

American  Bridge  Co. 
Blaw-Knox  Co. 
U'nderpinniM 

Spencer  White  A  Prentis 
Cnloaders,  Car  A  Wacon 
Ene  Steam  Shovel  Co. 
Bails  Mfg.  Co..  Geo. 
Heltzel  Steel  Form  A  Ir.  Co. 
Link-Belt  Co. 

Wellman,  Seaver  Morgan  Co. 
Valves,  Air.  Water.  Steam 
and  Gas 

Coffin  Valve  Co. 

Kennedy  Valve  Mfg.  Co. 
Ludlow  Valve  Mfg.  Co. 
Michigan  Valve  A  Fdy.  Co 
Norwood  Engineering  Cu. 
Simplex  Valve  A  Meter  Cu 
Vogt  Bros.  Mfg.  Co. 
Valves,  Altitude 

Ludlow  Valve  Mfg.  Co. 
Valves.  Angle,  Check,  Oats 
and  Globe 
Coffin  Valve  Co. 

Jenkins  Bros. 

Ludlow  Valve  Mfg.  Co. 
Simplex  Valve  A  Meter  Co. 
Valves,  Automatle 

Kennedy  Valve  Mfg.  Co. 
Ludlow  Valve  Mfg.  Co. 


Continued  on  page  16M 
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I  FREE 


Information.  Speoifleations  and  Literature. 
Exix-rt  Engineering  Advice  about 


GRANITE 

FOR  PAVING  AND  CURBING 

The  Granite  Paving  Block  Mfgrs.  Assoc,  of  the  Inc. 

31  State  Street.  BOSTON,  MASS. 

Kepreienling  The  World'i  Greatest  Granite  Quarrtee 

oetintmmiuaBiiiiiinwiniuuiiitia 


^^^limiiiliimniiiiiiMiMiiiiiiMnitiiiiiiiniiiiMiiininiiiiiiiiiiiuir'' 


LOWELL  Reversible  Ratchet  Wrenches 

"Nothing  to  do  but  TURN" 


Tor  speed— for  surety— for  flexibility  and  adaptability 
Gel  these  safe,  sure,  quick  wrenches — speed  up  the 
Job.  safeguard  your  men's  lives  and  get  better  work. 
Just  try  one.  Write  lor  our  Catalog  R.  It  will  pay 
1  you. 

I  LOWELL  WRENCH  CO.,  SO  Commercial  St..  Worcester,  Mass. 

§iwiini<]iiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiittiiiiiiiiiniiiiiiiniiniiiiiiiiiiiHiiiniiiiiniinniiiuwiiamiiiMuiiiNuniniiiiniiituiiiiiiMiui 
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H.  H.  Robertson  Company,  Pittsburgh,  Penna. 

Branches  in  Principal  Cities 

For  England:  H.  H.  Robertaoa  Co.,  Meney  Iroo  Work*,  BUennere  Port,  CheahSre 
For  Canada;  H.  H.  Roberttoo  Co.,  Limited 
OHicet— Toronto  and  Montreal.  Factory— Sarnia,  Ontario 


ROBERTSON 

I  Fill  in  and  mail  this  coupon  for  catalog  and  complete  engineering  data. 


Name . 

Company. 

Address . 

I  City - 


.State.. 


(ENB-e-'Jtti 


but  in  either  case- 


— Robertson  Protected  Metal  (RPM)  will  make  the  ideal 
material  for  your  roof  and  side-walls.  RPM  roofing  and 
siding  sheets — light,  strong,  prefabricated  for  immediate 
application  and  corrosion-proof — offer  you  a  perfect  com¬ 
bination  of  permanence,  easy  erection  and  moderate  cost. 

Robertson  Protected  Metal  roofing  and  siding  is  a  cor¬ 
rugated  steel  sheeting  made  corrosion-proof  by  three  im¬ 
pervious  protective  coatings  (1)  Asphalt,  (2)  Asbestos 
Felt,  and  (3)  Weatherproofing.  It  never  requires  paint¬ 
ing.  It  eliminates  the  necessity  for  maintenance  and  fre¬ 
quent  replacement. 

Your  building  may  be  big — it  may  be  small — but  in 
either  case  you  will  want  complete  information  on  RPM 
before  making  a  final  choice  of  covering  material.  Write  us. 


Your  Building  May  Be  BIG"*^ 


or 

it 

may  be 
SMALL- 
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ALPHABETICAL  INDEX  TO  ADVERTISEMENTS 

Tliia  ind<'X  is  published  as  a  convenience  to  the  reader.  Every  care  is  taken  to  make  it  accurate, 
but  Knoincering  Sewn-Kecord  assumes  no  responsibility  for  errors  or  omissions. 


Paje 

Abendroth  A  Root  Mtg.  Co.  ...  120 

A<me  Ril.  Mchry.  Co .  02 

Ainsworth  A  Sons.  Wm . I.'IO 

Airman  Corn'n  of  Amer . 120 

Allen  Co..  Jolin  K . 120 

AlliS'Clialmcrs  Mfir.  Co . 124 

Ambursen  ('unstruction  Co . 100 

American  Ilriilite  Co . 128 

American  Castiiifr  Co . 02 

American  C;ist  Iron  I*i|ie  Co...  110 
Ameriian  Cement  Tile  MIk.  Co.  07 

Ann  rican  Chimney  Corn . 12.o 

Ameri<-an  Creosote  Wcrks,  Inc.  .  04 

American  Kence  Constr.  Co .  84 

Anier.  Pli)e  Bcndinii'  Mch.  Co...  110 

Amer.  Kolliinr  Mill  Co .  00 

American  Sheet  A  Tin  Plate  Co.  102 
American  Spiral  Pip*-  Works...  120 

American  ster-l  A  Wire  Co . 13:i 

•American  Terr>’  Derrick  Co....  100 
American  Water  Softener  Co...  117 
Anti-Hydro  WaterpTcmflng'  Co... 104 
Artesian  Well  A  Supply  Co.... 100 

Atlantic  Gulf  A  Pacific  Co . 108 

Austin  Mchry.  Corp . l.'J 

Austin  Western  Ril.  Mchy.  Co..  10 
Autocar  Co .  58 


Babc-ock  A  Wilcox  Co . 127 

Ballard  Spratrue  A  Co . 12.5 

BarU-r-Greene  Co .  40 

Barrett  Co . ,4th  Cover 

Bay  City  Dredye  Works . 100 

Beckmann  Co..  L . ISO 

Belmont  Iron  Works . 120 

BeryiT  A  Sons.  C.  L . 120 

Ik'riin  Construction  Co . 128 

Ik  thlehem  Steel  Co . 31,  127 

Blaw-Knox  Co . 22.  23,  112.  120 

Boston  Bridye  Works  Irn' . 128 

Brandis  A  S<ins . 131 

Broderick  A  Bius-om  Ro|M'  Co  ...  1 08 
Brown  Hoistiny  Mchy.  Co.. 11.  lit 

Browniny  Crane  Co.,  Ttie .  4.5 

Buckeye  Tr.  Ditcher  Co . 10(1 

Hucyrus  Company  .  40 

Buda  Co . 132 

Buff  A  Buff  Mfy.  Co . 130 

Buffalo  Sprinyfield  Roller  Co...  88 

Buffalo  Steam  I*ump  Co . 122 

Buhl  Company  . 10(1 

Builders  Iron  Fdy . 115 

Byers.  A.  M.  Co . 101 

Byers  Mach.  Co . •  7 


Cameron  Steam  Pump  Works, 

A.  S.  (Inyersoll-Rand  Co.l...  .5.3 

Canton.  Culvert  A  Silo  Co .  92 

Carbic  Mfy.  Co .  93 

C;irpy  Co.,  Philip .  5(1 

Cameyie  Steel  Co . 12(1 

Caterpillar  Tractor  Co .  20 

Cement-Gun  Co.,  Inc . 104 

Cement-Gun  Construction  Co...  104 

Cement  lamsl  Pits'  Co . 118 

Central  Foundry  Co . 118 

Chesterman  A  Co..  Ltd . 131 

Chicayo  Bridyc  A  Iron  Works.  .  39 
Chicayo  Concrete  Brcjikiny  Co.  104 

Clay  I*r<Hlucts  Assn .  9.3 

Cleveland  Rts  k  Drill  Co . 10« 

Cleveland  TVencher  Co .  92 

Clow  A  Sons,  James  B . 118 

(Mimax  Knyinceriny  Co . 109 

Coffin  Valve  Co .  49 

Coldwell-Wilcox  Co . 110 

Concrete  Steel  Co .  14 

Connery  A  Co..  The . 125 

Cunsolidat(>d  Ex|>anded  Metal 

Companies  .  97 

Continental  Motors  Corp . 113 

Converse  Bridyc  A  Steel  Co....  120 
Curtis  l*neumatlc  Mchy.  Co..  .  .  48 
Custodis  Chimney  Constr.  Co...  125 


Pare 


Dayton  Whirley  Co . 109 

De  Laval  Steam  Turbine  Co.  .  .  .122 

Dietzyen  Co.,  Euyene . 129 

Dobbie  Fdy.  A  Mach.  Co . 112 

Donalilson  Iron  Co . 118 

Duff  Mfy.  CO .  93 

Eayle  Picher  Lead  Co . 105 

Eayle  Wayon  Works .  92 

Earle  Gear  A  Maih.  Co . 120 

Eastern  Bridye  A  Structural  Co.  128 

East  Jersey  Pipe  Co . 120 

Elo'tro  Bleachiny  Gas  Co . 117 

Ellicutt  Machine  Corp . 100 

Enyineers'  Directory . 134 

Enyry.  School  A  Colleyes . 130 

Eppinyer  A  Russell  Co .  94 

Erie  Pump  A  Eiiyine  Works.  .  .  .  124 

Ene  Steam  Shovel  Co . 8.9 

Erie  Steel  Constr.  Co .  90 

Fate-Root-Heath  Co . 86 

Federal  Cement  Tile  Co..  2nd  Cover 

Flory  Mfy.  Co.,  S . 112 

Foote  Co.,  Inc.,  The .  35 

For  Rent  Ads . 148 

For  Sale  Ada . ......148 

Fox  A  Co.,  John . 118 

Gamon  Meter  Co . 11.5 

General  Concrete  Constr.  Co.  .  .  .128 

Giles  Drilliny  Co . 106 

Glamoryan  Pipe  A  Fdy.  Co . 118 

GiHlwin  Co.,  Inc.,  W.  S .  86 

Go(h1  R<Is.  Mchy.  Co .  89 

Goulds  Pump  Inc . 123 

Granite  Pav.  Block  Mfyrs.  Assn. 166 

Graver  Coriioraiion  . 117,124 

Guibert  Steel  Co . 128 

Gunite  Concrete  A  Constr.  Co..  104 
Gurley.  W.  A  L.  E . 131 

H  A  O  Mchy.  A  Enyr.  Co _ 110 

Hadfield-I’enfleld  Steel  Co .  92 

Haiss  Mfy.  Co.,  Inc.,  Geo.  .68.  114 

Hamilton  Mfy.  Co . 129 

Hardesty  Mfy.  Co.,  The  R . 92 

Harnischfeyer  Corp . 29 

Hastinys  Pavement  Co .  97 

H.ay ward  Company . 112 

Heine  Chimney  Company  . 125 

Heltzel  Steel  Form  A  Iron  Co.  .  86 

Hendrick  Mfy.  Co . 100 

Hercules  Powder  Co .  85 

Hiyyins  Co . 130 

Humphreys  Mfy.  Co . 122 

Hydraulic  Development  Co . 118 

Inde|>endent  Bridye  Co . 129 

lndei)endent  Pneumatic  Tool  Co.  91 

Industrial  Lumber  Co .  96 

Industrial  Sales  Corp .  98 

Industrial  Works  .  64 

Inyersoll-Rand  Co,  (Cameron 

Steam  Pump  Works,  A.  S.)..  53 

liisley  Manufacturiny  Co . 31 

Inspectiny  Enyineers  . 136 

International  Filter  Co . 117 

Irviny  Iron  Works . 3rd  Cover 

Jenkins  Bros . 116 

Jennison-Wrlyht  Co .  94 

Kalman  Steel  Co .  6 

Kelioyy  Co.,  M.  W . 125 

Kerlow  Steel  FI(K>riny  Co......  98 

Keuffel  A  Esser  Co . 129 

Kinney  Mfy.  Co .  88 

Knickerbocker  Co . 107 

K<H‘hriny  Co .  27 

Koppel  Indust.  Car  A  Equip.  Co.  86 

I.a  Clede  Christy  Clay  Prod.  Co.  93 
Laclede  Steel  Co .  08 


Paye 


Lakewexs]  Enyr.  Co .  30 

Lambert  Hoistiny  Enyine  Co...  Ill 

Lawrence  Cement  Co . 104 

Leadite  Co..  The .  60 

Lecourtenay  Co . 122 

la-opoid  Co.,  Inc.,  F.  B . 117 

Leschen  A  Sons  Rope  Co.,  A..  112 

Lidyerwood  Mfy,  Co . 112 

Lietz  Co.,  A . 130 

Linde  Air  Prod.  Co .  57 

Link  Belt  Co .  17 

Littleford  Bros . 127 

L(M-k  Joint  Pii>e  Co .  33 

Lord  A  Burnham  Co .  97 

Lowell  Wrench  Co . 16(1 

Ludlow  Valve  Mfy.  Co . 116 

Lufkin  Rule  Co . 130 

McArthur  Concrete  Pile  and 

Foundation  Co . 104 

McClintle  Marshall  Co . 128 

MoGraw  Hill  Book  Co..  98.  110,  117 

McKiernan-Terry  Drill  Co .  28 

McNeil  A  Bro.  Co..  James . 120 

MeWane  Cast  Iron  Pipe  Co....  118 

Manistee  Iron  Works  Co . 122 

Marion  Malleable  Iron  Works..  120 

Marion  Steam  Shovel  Co .  47 

Marsh  Capron  Co .  26 

Mead  Morrison  Mfy.  Co .  4 

Merritt,  Chapman  A  Scott  Corp.  106 

Metal  Forms  Corp .  88 

Michiyan  Pipe  Co . 120 

Michiyan  Valve  A  Fdry.  Co.  .  .  .116 

Mid-West  Loeo.  Works .  86 

Milwaukee  Bridye  Co . 126 

Minneapolis  Steel  A  Mchy.  Co..  126 
Mississippi  Valley  Struc.  Steel 

Co.  . 126 

Mississippi  Wire  Glass  Co .  98 

Moniyhan  Machine  Co . 109 

Moore  Trench  Mach.  Co . 109 

Morris  Machine  Works . 120 

Mount  Vernon  Bridye  Co . 128 

Mundy  Sales  Corp..  The . 110 

National  Cast  Iron  Pipe  Co.... 118 
National  Hoistiny  Eny.  Co....  110 

National  I.ead  Co .  34 

National  Paviny  Brick  Mfrs. 

Assn .  66 

Nation.al  Steel  Fabric  Co . 104 

Nat3  Water  Main  Cleaniny  Co.  118 

Neptune  Meter  Co . 11.5 

Newark  Concr.  Pitie  Co . 92 

Nichols  Centrifugal  Prcxl.  Corp.  93 

Northwest  Enyr.  Co . 18.19 

Northwestern  Expanded  Metal 

Co .  37 

Norwood  Enyineeriny  Co . 117 

Ohio  LiH'omotIve  Crane  Co....  109 

Orton  Crane  A  Shovel  Co . 114 

Osborne  Drilliny  Corp . 106 

Osyood  Co.,  The . 110 

Owen  Bucket  Co .  43 

Parsons  Co .  15 

Paterson  Co..  W.  W . 128 

Peelle  Company  .  97 

Pelton  Water  Wheel  Co . 122 

Penstock  Constr.  Co . 120 

Petroleum  Iron  Works  Co . 124 

Phoenix  Bridye  Co . 128 

Pittshuryh-Des  Moines  Steel  Co.  127 

Plymouth  Cordaye  Co .  38 

Portland  Cement  Assn .  12 

Positions  Vacant  and  Wanted.. 144 

Post  A  McCord,  Inc . 127 

Proposals  . 137 

Protexol  Corp .  94 

Pulsometer  Steam  Pump  Co. . .  .124 

R.  C.  Products  Co .  93 

Rail  Joint  Co .  86 


Pay- 

Ramapo  Ajax  Corp .  >o; 

Ransome  Concrete  Mchy,  Co.  .  .  .  in 
Raymond  Concrete  Pile  Co.... 

Rex  Wattson  Corp .  p  - 

Riter-Conley  Co . I'.;.-, 

Rolierts  Filte-  Mfy.  Co . 117 

Robertson  Co.,  H.  H . 1C, 7 

Roebliny's  Sons  Co.,  John . ll-,- 

Roos  Co..  H.  W . tin 

Russell  A  Company,  The . 4-,’ 

Rust  Enyineeriny  Co . 125 

Ryerson  A  Son,  Jos.  T . 5.5 


Sandcrson-Cyclone  Drill  Co....lO(i 

Sauerman  Bros .  5-,l 

Savannah  Creosotlny  Co.,  Inc.  . .  !»l 

Seabrook  Co.,  C.  F . 86 

Searehliyht  Section  . 137 

Sheet  Piliny  Inc . 106 

Sheet  Steel  Trade  Exten.  Comm.  16.3 

Shoemaker  Bridye  Co . l-;,i 

Simplex  Concrete  Pile  Assn.,  Inc.  36 
Simplex  Valve  A  Meter  Co.... Hi 

Smith  Co.,  S.  Moryan . 12  i 

Smith  Co.,  T.  li .  25 

Smith  Enyr.  Works .  5l 

Snare  Corp.,  Frederick . 126 

Snead  Architectural  Iron  tVorks.l2s 

Sonnebom  Sons  Inc.,  L . 10.3 

Southern  Pines  Sales  Corp .  95 

Southern  Wood  Preserviny  Co..  9i 

Speeder  Machinery  Co . 109 

Silencer,  While  A  Pn-ntis,  Inc.  .  32 

Sprayue  A  Henwood.  Inc . 106 

Standard  Oil  Co.  of  N.  Y .  88 

Standard  Wood-Pi|x*  <20 . 120 

Steele  A  Condict,  Inc . 128 

Strobel  Steel  Constr.  Co . 126 

Stuebner  Iron  Works . 114 

Sullivan  Machinery  Co .  .50 

Summerhays  Sons,  Wm . 125 

Sweets  Steel  Co .  86 

Taylor  Instrument  Co . 116 

Terry  A  Tench  Co . 126 

Thew  Shovel  Co .  44 

Tipiiett  A  Wood  . 124 

Toledo  Crane  Co.,  The . 109 

Truseon  Laboratories . 104 

Truscon  Steel  Co . 100.102 

Union  Iron  Works . 24 

Union  IVater  Meter  Co . 114 

U.  S.  Cast  Iron  Pipe  A  Fdy.  Co.  121 

U.  S.  Gypsum  Co . 105 

Universal  Crane  Co .  21 

Universal  Crusher  Co .  90 

Universal  •Draftiny  Machine  Co.  1.30 

Universal  Form  Clamp  Co .  97 

Universal  Port.  Cement  Co .  62 

Universal  Rd.  Mchy.  Co .  88 

Universal  Safety  Tread  Co .  97 

Viryinia  Bridye  A  Iron  Co . 129 

Vogt  Bros.  Mfy.  Co . 115 

Vulcan  Iron  Works.  Chicayo..  ..  106 
Vulcan  Iron  Works,  Pa .  93 

Walles  Dove-Hermiston  Corp....  98 

Waldo  Bros.  A  Bond  Co .  96 

Walsh  A  Weidner  Boiler  Co....  125 
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Waterous  Fire  Eny.  Works.... 115 

Weber  Chimney  Co . 125 

Weber  Enyineeriny  Corp . 104 

Wellman-^aver-Moryan  Co....  87 
Willamette  Iron  A  Steel  Works.  108 

Williams  Co..  G.  H .  41 

Wisconsin  Bridye  A  Iron  Co ...  .  126 

Wood  A  Co..  R.  D . 116 

Woodward  Gox-ernor  Co . 118 

Worthington  Pump  A  Mchy.  Co. 124 

W’yekoff  A  Son  Co..  A . 118 

Wyckoff  Pipe  A  Creosotiny  Co..  04 
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Valves.  Cfunponmliny 
Union  Water  Meter  Co. 
Valves.  Cunlrol  Elretrie 
Michiyan  Valve  A  Fdy.  Co. 
Simplex  Valve  A  Meter  Co. 
Valves.  Reynlatlny 

Ludlow  Valve  Mfy.  Co. 

Valves.  Slairc 
Coffin  Valve  Co. 

Cold  well  Wilcox  Co. 
Michiyan  Valve  A  Fdy.  Co. 
Ventilators 

Lord  A  Burnham  Co. 
Robertson  Co.,  H.  H. 
Wayons,  Asphalt 
Rex  Watson  Corn. 


Wayons,  Dump 

Austin  Western  Rd.  Mchy. 
Co. 

Eayle  WAyon  Wks. 

Rex  Watson  Corp. 

Wagons.  Dump  Aoto 

Austin  Western  Rd.  Mchy. 
Co 

Eayle  Wayon  Wks. 
Washers.  Cot.  Cast.  Malleable 
Smith  Enyr  Wks. 

Water  Main  Cleaiiliiy 
National  Water  Main 
Cleaniny  Co. 

Waterproofing  Compoands 
and  Material 

Anti-Hydro  Waterprooftny 


Barrett  Co. 

Carey  Co..  Philip 
Sonnebom  Sons.  Inc. 
Trusooii  L.tIsii-:iIoi  ICS 
Wailes-Dove-Hermiston 
Water  rurlHciitlon 

Electro  Bleach.  Gas  Co. 
Water  Softeners 

Amer.  Water  Softener  Co 
Graver  Corporation 
Iniernatii  nal  Filter  Co. 
Roberts  Filter  Mfy.  Co. 
Water  Supply 

Artesian  Well  A  Supply 
Water  Wheels.  Impulse  and 
Reartion 

Pelton  Water  Wheel  Co. 
Smith  Co..  S.  Moryan 


Welding  A  Cuttlny  Appnrataa 
Blaw-Kno.\  Co. 
Wheelbarrows 

Marsh  Capron  Co. 
Wlnehes.  Motor  Trurk 
Mead-M'orrison  Mfy.  Co. 
Winches,  Ship,  Hand,  Steam 
and  Eleelric 

Brown  Hoistiny  Machy.  Co 
Dobbie  Fdry.  A  Machy.  Co 
Lidyerwoixl  Mfy.  Co. 
Mead-Morrison  Mfy.  Co. 
Window  Sash,  Putty 
Truscon  I.aboratoriea 
Window  Saah  Steel 

Ryerson  A  Son.  Inc.. 

^  Truscon  Steel  Co. 
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wire  Glass 

Mississippi  Wire  OliM  Co 
Wire  Riuie 

(See  Rope.  Wire) 

Wire  Rope.  Fittinya 

Roebllny'e  Sons  Co..  J.  A. 
Wire  Rope  Sllnys 

Roebliny's  Sons  Oo..  J.  A 


Wood  Caslnye 

Michiyan  Pipe  Oo.,  n* 


Wood  Preservatives 

Barrett  Co. 

Protexol  Corpn. 

Truscon  Laboratories 


Wrenrbes 

Lowell  Wreaek  Os. 
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TRADE  MARK 


REG  US  PAT  OFF  A 

THE  NON-SLIPPING  OPEN  STEEL  FLOORING 


PATENTED 


The  Modern  Industrial  Floor 

More  than  5*000,000  square  feet  of  Irving 
Subway  in  use  today  throughout  the  industrial 
world,  prove  the  wide-spread  approval  and  the 
preeminent  superiority  of  this  all-steel  open 
flooring  where  safety,  ventilation,  lighting,  com¬ 
fort  and  economy  are  recognized  at  their  true 
value. 

Irving  Subway  is  smooth,  cool  and  comfortable 
to  stand,  walk,  work  or  wheel  loads  upon.  Its 
80%  open  area  affords  ample  lighting  for  spaces 
below,  and  free  escape  for  heat,  fumes  or  gases. 

It  is  permanently  safe  and  non-slipping  -  even 
with  water,  liquids,  oil,  grease,  soap,  snow  or  ice 
upon  it. 

Its  cost?  So  low  that  you  cannot  afford  to  con¬ 
sider  any  other  flooring — if  serviceability  means 
what  it  should  to  you. 

Write  for  Catalog  4A5 


Irving  Iron  works  Go 

Long  Island  City,  N.Y.  U.S.A. 
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f~EN<5  IN  BERING  N  E  W  S  -  R  E  C  O  R 


and  you  can  be  sure 
of  these  things— 

WHEN  the  road  engineer  specifies 
Tarvia  he  can  be  sure  of  these  things: 

—that  the  Tarvia  will  be  unvarying 
in  quality  (This  is  assured  by  strict  labo¬ 
ratory  control); 

—that  delivery  will  be  made  when  and 
how  specified; 

—that  he  will  have  at  his  disposal 
efficient  equipment  which  will  reduce 
his  expense  to  a  minimum;  and 

—that  he  can  rely  upon  intelligent 
advice  and  unobstructive  cooperation 
from  a  trained  Tarvia  field  man. 

So  complete  a  service  insures  success  in 
your  highway  undertaking. 


For  Road  Construction 
Repair  and  Maintenance 


New  York 
St.  Louis 
Detroit 
Minneapolis 
Y  oungstown 
Baltimore 


Chicago 
Cleveland 
Kansas  City 
Salt  Lake  City 
Milwaukee 
Syracuse 


Providence 


Company 


Philadelphia 

Cincinnati 

Birmingham 

Bethlehem 

Toledo 

New  Orleans 


Boston 

Pittsburgh 

Dallas 

Lebanon 

Columbus 

Rochester 


In  Canada: 

THE  BARRETT  COMPANY,  Limited :  Montreal,  Toronto,  Winnipeg,  Vancouver 


